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More Daylight 
Fewer Accidents—Better Work 


ITH a roof of Federal Glass Tile—the The roof shown above is built of reinforced con- 
/ famous “Daylight Roof’—daylight may -rete uni 


crete units, some of which contain inserts of quarte1 
be brought into the 


inch wire glass of approximately five feet square in 
each eight square-foot roof unit. 


factory in an ideal 
By the proper spacing of these glass tiles 
all parts and corners of the building are illuminated 


More hours of daylight work are obtained because: 
of this direct 


manner, 


This glass is firmly 

imbedded in reinforced concrete, free to come and go 

with vibration, contraction and expansion, but elimi 

ey nating all metal work and putty 

overhead illumination, always free : = a ‘iG 

eas ject to wear and disintegration 
from obstructions and surrounding buildings. The 

net result is less artificial light 


, and hence not sub- 


. These glass tile units 
interlock with standard units and can be changed o 
, reduced light bills, Saas 


distributed at will, and shafts of light projected on 
, and improved Hygienic i 


iny important operation on manufacturing or stor- 
age floors. 


Our “Many Years’ Experience Is Your Roof Insurance” 
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a Sante, Laid and Guaranteed hy 


increased efficiency of help 
conditions. 
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Engineers in Port Planning 

N SPITE OF such attempts to relegate the engineer 

to a position as day laborer under the “practical” 
shipping man, as that recently made by Director Sproule, 
of Philadelphia’s Department of Docks, the place of 
the engineer in harbor-terminal planning is firmly 
established by results in ports where he is the directing 
mind. Elsewhere in this issue is published a discussion, 
by an engineer, on the type of harbor planning that 
will be necessary to maintain supremacy in world trade. 
Here Colonel Wilgus ably demonstrates the vital impor- 
tance of engineering considerations, as opposed to 
political and “practical” shipping considerations. Fol- 
lowing Colonel Wilgus’ paper appears the “policy” of 
the Port Development Commission of Baltimore, of 
which an engineer is chairman. At the port of New 


York policies are not now guided by engineers but by 
politicians and “practical” shipping men, with results 
that have made local port conditions the subject of 
national criticism. The policy of the Baltimore com- 
mission is so broad and clear that we publish it in full. 
Incidentally it emphasizes the dominance of the engi- 
neer in port planning. 






Rental Charges for Equipment 


ISPUTE invariably arises between engineers and 

contractors whenever there is occasion to deter- 
mine rental charges for construction equipment. The 
engineer prone to regard averages as representing the 
facts, the contractor knowing that an average may re- 
present a profit under one condition and a loss under 
another condition and neither being in possession of 
authoritative records of either extremes or averages, 
there is naturally a broad field for battle. Particular 
value, therefore, lies in the schedule of rental charges 
published on page 1288, which has been worked out 
after almost two years’ study by the Associated General 
Contractors of America. There are few records of con- 
struction data which have been subjected to a more 
general and at the same time a more detailed scrutiny, 
item by item, than has this schedule which is now 
made public. It is therefore, definitive, as far as 
such lists of figures may be. There can never be, 
however, a final set of averages nor a set of averages 
which will apply under all conditions. These are facts 
which engineers and contractors must always keep in 
mind and be prepared to modify the schedule values 
as sound judgment, taking into consideration the at- 
tending circumstances, may dictate. 


Protecting Roads in Spring 
OT so long ago highway officials felt that they were 
. N helpless to keep heavy traffic off the highways dur- 
‘ug the spring break-up. Their ideas, however, have - 
anged radically within two years. What was regarded 





an impossibility in 1917 is established practice in some 
states now, while universally there is insistence that 
powers be given the state highway departments and to 
county officials to keep heavily loaded vehicles off the 
less-well surfaced highways during the period when the 
frost is coming out of the ground. The matter needs 
fresh and urgent consideration at the present time 
because most of the state legislatures will be in session 
this winter and the powers needed by the highway 
officials to protect the public’s investment in roads can be 
secured. The highway sentiment is so strong at the 
present time that there is no difficulty in convincing a 
legislature that the community’s investment should not 
be ruthlessly destroyed during the two or three short 
weeks of post-winter subgrade softening. The sort of 
enabling legislation should be extremely brvad, merely 
conferring on the appropriate officials power to make 
such regulations as in their judgment are necessary to 
preserve the integrity of the roads at this critical period. 
If there be those who oppose the legislation they should 
be very ruthlessly exposed. No matter how great their 
seeming influence, they cannot withstand a plain state- 
ment of the primary rights of the community. The pub 
lic is prepared to support sound highway policy. 


Study of Ethics 


S ONE of the last items of the year’s news con- 
cerning professional development comes the an- 
nouncement that two national societies will co-operate 


in the attempt to write a new code of ethics. The 
American Society of Civil Engineers has just appointed 
a committee to co-operate with a committee of the 
mechanical engineers in the work. We welcome the 
attempt as a hopeful sign of progress, not because 
it will produce the best code of ethics—or indeed any 
code whatever—but because it will increase the thought 
which engineers of many pursuits will devote to the 
ethics of their relation to public and to colleagues. It 
is inevitable that each one of these engineers will, by 
virtue of such reflection, become more keenly conscious 
of the special public trust with which he is charged 
by virtue of his profession’s place in community exist- 
ence. So, even without the production of a code—and 
only a few weeks ago we stated our belief that civil 
and mechanical engineers can not easily find common 
ground for conclusions on professional ethics—co-opera- 
tive study of the subject will yield benefit to the 
public as well as to the profession, by quickening the 
professional conscience and recognition of the duty 
of service. Beyond this, however, it is broadly true 
that. any movement which aims to re-formulate basic 
principles of just conduct is of very special value at the 
present time. And, as the engineer’s objective attitude 
is most essential to the world’s reconstruction, it is 
fitting indeed that his profession should be among the 
first to enter upon this work of leadership. 
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Engineering and a Naval Base 

ITH the selection of the site for a naval base the 

engineer as a rule has little to do. Leaving aside 
some elementary precautions as to foundations, the 
engineer will be able generally to build such a base 
wherever the military authorities decide is proper from 
the viewpoint of policy and strategy. This is not true 
of the San Francisco repair and supply base, the 
alternative locations of which are noted in the article on 
another page. Here the military requirements are 
equally, or almost equally, satisfied in any one of three 
locations and the proper selection unquestionably hinges 
on engineering details. The brief résumé of the 
advantages of the respective sites were much amplified 
in the hearings before the congressional committee, 
which must make the ultimate decision, but the publicity 
which has been given those hearings in the West does 
not, in our opinion, emphasize as it should the one 
superior quality that Mare Island possesses. That is 
the utilization of the costly and complete equipment 
of the Navy Yard existing there. Our naval authorities 
assert that speed in the construction of the new base is 
essential, if our Pacific naval policy is to be continued, 
and yet the advocates of San Francisco and Alameda 
would virtually scrap the Mare Island yard and proceed 
to the duplication of the most part of its equipment 
which will be necessary for the new base. Some years 
ago the channel defects at Mare Island were urged 
against it. Today those criticisms have been answered. 
Foundation difficulties at Alameda are great; San 
Francisco itself is ill-advised in wanting to give over 
for all time a large part of its not too long shore line, 
which, with Boston and Brooklyn before it as examples, 
it should want to reserve for commercial use. Mare 
Island and Vallejo, with no voters to speak of, can only 
stand on the engineering merits of their claim for 
preference. It will be interesting to see how much 
influence they have on the congressional committee. 


Safety Factors for Columns 


OME recent Bureau of Standards studies of spruce 

struts afford a new demonstration of the fact that 
well-executed vreaking tests of columns plot very satis- 
factorily in curves of the Rankine-formula type. The 
same fact has been shown to hold for other brittle 
materials—and when column behavior is in question, 
wood must be classed as a brittle material, since it 
lacks plasticity. Tests of steel and wrought-iron col- 
umns follow the same law fairly well in the upper 
range of length, while in the case of short lengths, 
where plastic deformation enters as a factor, it is at 
least open to question whether the point of elastic 
failure is not also in conformity with a Rankine curve. 
If it be granted that the formula for allowable loads 
on columns should be adapted to the breaking-load 
curve (which means that columns of all lengths are to 
have a uniform factor of safety), the case for the 
Rankine-Gordon formula is much stronger than the 
popularity of straight-line column formulas would indi- 
cate. But any theory of a uniform factor of safety fails 
in the face of the practice of fixing a maximum length- 
ratio for columns with a view to obtaining safe and 
substantial construction. Moreover, safety factors are 
matters of engineering rather than mathematical rea- 
soning, so that a working formula can hardly be 
“derived” by so simple a process. It is fair to consider, 
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therefore, whether there is any method by which : 
data can be utilized directly in determining a work 
formula for column design. The method, it wo 
appear, must base on a study of safety fact: 
Hitherto column formulas have been selected by judy- 
ment in such a way that their correlation with te. 
results has been uncertain. But if an analysis of sery- 
ice conditions and hazards will lead to reasonable co.- 
clusions as to the varying degree of safety desira}|o 
for different column lengths, application of these con- 
clusions to test data will make it practicable to devise 
a column formula of maximum simplicity and economy 
of result combined with reliability. 


Hydro-Electric Leadership in California 


ERHAPS it is the pioneering spirit of the forty- 
niners reappearing in somewhat different form with 
the present generation, or it may be sheer necessity for 
leading the way in electrical fields, but whatever the 
reason, certain it is that the power companies of 
California are showing a progressive and courageous 
policy in their present water-power development 
program. A dozen or more large projects undertaken 
almost simultaneously could perhaps be accounted for 
wholly on the basis of delayed development and 
increasing demand for power, but new ventures in 
design, as described elsewhere in this issue, indicate a 
high degree of technical skill and the ability to convince 
capital that money spent on units and systems greatly 
in excess in size to previous practice will be a safe and 
profitable investment. Some of these ventures are a 
165,000 and a 220,000-volt transmission line, an 806-ft. 
head on a reaction turbine, 40,000 hp. from a single 
vertical-shaft reaction turbine and 30,000 hp. from a 
double-overhung impulse wheel under a 1008-ft, head. 
For years California has led other states in the 
amount of electrical energy consumed per capita. In 
view of the time and money spent there to bring hydro- 
electric development to a high degree of efficiency, it is 
to be expected that valuable lessons could be learned 
from California’s experience. For example, the present 
trend is toward wholesale interconnection of transmis- 
sion lines to make the continuity of service more certain 
and to make possible the exchange of “off-peak” power 
with the attendant improvement in load factor. All this 
tends to keep the companies working together har- 
moniously, which, in the end, benefits the consumer. 
Another excellent feature of California practice— 
logical but none the less worthy of emphasis—is the 
practice of considering at the very outset, along with 
preliminary surveys of sites, elevations, etc., the relation 
of each proposed plant to existing or possible future 
developments. Such practice has developed because in 
times past there have been difficulties with plants and 
systems which were laid out on the old selfish basis of 
the greatest income from the immediate investment and 
with little or no consideration for later interests. 
Fortunately, the lesson was learned in time to be of 
advantage in the extensive program now under way. 
In some states it has been proposed that water-power 
development should be permitted only after approval by 
a state commission which could co-ordinate the various 
units in a generally advantageous scheme. California 
has secured just that result without special legislati», 
apparently because the companies have found that wat 
profits one can profit all if harmony prevail. 
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What About the St. Lawrence Waterway? 


CTING under instructions from the United States 
A and Canadian governments, the International Joint 
Commission is now going across the two countries 
holding hearings on the feasibility of the proposed St. 
Lawrence River waterway. In time, let it be hoped a 
short time, it will digest the arguments made before it 
and, supported by the technical facts gathered by the 
engineering attachés, will present a report from which 
engineers may draw a concerted conclusion. Mean- 
while, practically all discussion is partisan, because 
those who talk or write about it are predisposed, either 
by local influences or by retainer, toward one side or 
the other. Nevertheless, independent engineers ought 
to be thinking about the project, not only as citizens 
because they may be called upon to pay their share 
toward the huge sums which it involves, but also as 
members of a profession to which the country looks 
for unprejudiced and expert advice. 

Until the report is available, it would be hasty to 
take a definite stand on the Lakes-to-the-Sea water- 
way. The problems are too involved and the sums to 
be expended too vast for an opinion built up only on 
assumed bases. It is worth while, though, to set down 
the fundamental questions that will have to be settled 
before a concerted judgment can be formed. 

The proposal is that the St. Lawrence River from 
Lake Ontario to Montreal be deepened, dammed, or 
canalized to such an extent that deep-water navigation— 
25 to 35 ft——is made possible. This involves some 
means of bypassing Niagara—presumably by the new 
Welland ship canal—the deepening of the other lake 
connections, the ultimate deepening of all lake channels 
and harbors, and the construction of port facilities to 
take care of the traffic for which the whole project is 
designed. It involves, also, the development of enor- 
mous amounts of power in the river, although such 
development is in no way dependent on the navigation 
scheme but will only be made cheaper by certain struc- 
tures common to both navigation and power projects. 

The issues are fairly clear, though their solutions 
are not. The advocates of the waterway see the freight 
of the world brought to the wharves of the Great Lakes 
cities by through ships, so that the lake cities, and with 
them their rich hinterland, will take on the size 
and importance that world-wide commerce brings. 
They see, too, as a necessary part of the canalization 
of the river, the construction of great reservoirs from 
which large amounts of hydro-electric power can be 
generated cheaply because of the joint assumption of 
the cost burden by the navigation and power develop- 
ments. On account of the reduced cost to the Middle 
Northwest of transporting its products to world centers, 
and the reduced cost of power to the Northeast, they 
see a sectional prosperity which will spread over the 
whole country, manifesting itself sufficiently in lowered 
prices to make equable the spreading of the cost burden 
on all the people of Canada and the United States. 

For these benefits they think the whole United States 
and Canada should be willing to expend a sum which 
has not yet even been estimated. The first datum 
that must be established is this cost. Estimates, based 
merely on guesswork and not even on preliminary engi- 
neering surveys of the situation, range from two hun- 
dred to three hundred million dollars. Everyone knows 


+} 


that the first rough estimate for public work extending 
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over a large area and a long time is always too low. 
A reference to the history of such projects will confirm 
this. Prices tend always to increase; scope is always 
enlarged and never diminished; unknown and unex- 
pected factors invariably enter. So it is safe to say 
that even an expert preliminary estimate may be 
added to materially for an indication of the real cost. 
The St. Lawrence project, including the necessary 
deepening of many harbors and channels and the con- 
struction of terminals may well run up to two or three 
times the estimates now given. 

Such an expenditure may be warranted by the accrued 
benefits, but a thorough analysis of the costs and bene- 
fits, reduced as nearly as possible to dollars, must be 
made available before going ahead. Consideration must 
be given to other mammoth plans that call for national 
expenditure. The Mississippi and Ohio River advocates 
want a lot of money for their work and in the Far West 
far-seeing people are beginning a strenuous campaign 
for funds to turn the arid and over-wet lands into 
food-producing country. The Columbia River Basin 
project alone will cost nearly $300,000,000 and it cer- 
tainly is a fair question whether it would not benefit 
the country at large much more than the St. Lawrence 
waterway. 

Another question on which engineers will want knowl- 
edge is the possibility of a ship being built which can 
operate economically on both lakes and ocean. This is 
a critical issue. If bulk has to be broken anywhere 
along the line, say at Montreal, the benefits of the 
waterway will be materially reduced and may not be 
greater than those from the New York Barge Canal. 
True, the total carriage from the Lakes to northern 
Europe will be shorter and there will be one less 
transfer, but once bulk is broken the advantage of a 
single break over a double break is probably not suffi- 
cient to warrant the large expense involved. 

The probable cost and the possibility of through navi- 
gation are the two big elements that must be studied 
but there are several others to be considered, though 
they are subordinate. These include the possibility 
of international complications, which involves, too, the 
distribution of cost between the United States and 


Canada and the fact that this, on account of ice obstruc- 


tion, is only a seven-months’ waterway. Neither Canada 
nor the United States is a unit in demanding the 
improvement, so the certain charges from both sides 
of the line that this is a selfish national proposal may 
be discounted in advance, but the possibilities of dis- 
pute and trouble in so large a joint undertaking must 
certainly be weighed. As for the part-time use of the 
waterway, there is much point in the accustomed ref- 
erence to Montreal’s successful seven-months’ port. 

Finally, the possibility of hydro-electric development 
must not be overemphasized. Power is unquestionably 
needed in the St Lawrence district and nothing. can 
stop its production there. The question to be decided 
is whether the saving made by tying in that power 
development to canalization is worth the extra cost 
the navigation improvement entails. 

These are the essential elements in the St. Lawrence 
scheme. It. is the greatest engineering problem now 
before the Anerican people, for, make no mistake, the 
Middle Northwest is aroused in favor of it and will 
fight for its adoption. Engineers who look beyond their 
daily job should be studying its possibilities and diffi- 
culties. 
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Forward Steps in California Hydro-Electric Designs 


Unusual Features Include 200,000-Volt Transmission Lines and Larger Units and Higher Reaction-Tur});, 
Heads Than Have Previously Been Used 


HIS is a day of great hydro-electric development on 
the Pacific Coast. In California, particularly, many 
large projects have been undertaken since the war and 
a group of thirteen now under way there, of which all 
but two are to be in service by January, 1922, will de- 
velop the large total of 522,600 hp. Numerous problems 
have arisen which called for pioneer work, and several 
new records have been established. Typical of these are 
the 40,000-hp. single-runner units for the Fall River 
plant, the 806-ft. head on 
reaction turbines at Kern3 [my 
and the 220,000-volt power 
line that is to bring Pit 
River power to San Fran- 
cisco. Apart from consid- 
erations wholly within the 
field of design, very definite 
progress has been made in 
the development policy. 
Preliminary studies are now 
made so comprehensively 
that ordinarily before con- 
struction work is started 
on any one plant the inter- 
relation of all the others 
which may later be built in 
the same basin is analyzed 
in the light of the ultimate 
unified system. This idea, 
carried out between systems 
as well as between units, 
has united more than a 
hundred _ steam and 
hydraulic generating sta- 
tions in a synchronous 
power network that extends 
the full length of California 
and thence well up into 
Nevada—a total of 1,400 
miles from end to end. 
How thoroughly these main 
trunk lines are supplemented by branches and laterals 
is shown by the fact that the interconnected network 
has a total of 7,200 miles of high-tension line. 

During the war there was practically no hydro-electric 
development in California, but the power demand was 
steadily increasing. The increase averaged about 11 
per cent per annum for these four years. Overlapping 
the latter part of the war period came three consecutive 
seasons of drought, which decreased the supply of 
hydro-electric power far below normal. Thus in a period 
when the industrial demand was very urgent the power 
shortage very effectively emphasized the need for a 
greater margin of hydro-electric power. This power 
was needed not merely because there was demand but to 
conserve fuel oil for such uses as were not adaptable to 
electric power—in ships, aircraft, etc. 

After the war, and when the financial situation was 
finally such that construction could proceed, develop- 
ments were begun simultaneously in many sections of 
the state. In planning these additions to the power 


KERCKHOFF PLANT ON SAN JOAQUIN RIVER 


system it was assumed, in a number of instances at 
least, that the power demand for the next five years 
might be expected to increase 12 per cent per annum. 
In this connection it may be noted that the total hydro- 
electric power that can be economically developed in the 
State of California is now estimated at 3,000,000 hp. 
Of this only about one-fifth of the better primary sites 
have thus far been utilized. 

In developing this small percentage, however, an ex- 

cellent foundation has been 
5 provided on which to carry 
out the more extensive 
plans. Seventy-five hydro- 
electric plants in the state 
are interconnected, the total 
power aggregating about 
470,000 hp. At various 
points on this network the 
service is supplemented by 
forty-seven steam standby 
plants that can supply a 
total of 315,000 kw. The 
load on this system has 
been built up in such a way 
that the load-factor on the 
entire network is between 
60 and 65 per cent. 

An example of the 
pioneering policy pursued 
in these California develop- 
ments is found in the sys- 
tem of the Southern 
Sierras Power Company, 
which has built a transmis- 
sion line 400 miles long 
and delivers the major part 
of its 20,000-hp. load this 
distance. 

Topographic and Climatic 
Conditions.—For the most 
part the _ hydro-electric 
power sites are in the high mountain region on the 
eastern edge of the state, while the centers of consump- 
tion are in the lowlands of the valleys or along the coast. 
Under the widely varying conditions in the northern and 
southern districts a variety of problems has arisen, 
which has naturally led to pioneering ventures. Typical 
of the divergent conditions is the fact that in the Pit 
River basin no storage is required, while in those 
developments in the central or southern parts of the 
state it is customary to provide enough storage to 
supply the full flow for about half the year. 

Neither the Hat Creek nor the Fall River develop- 
ments (Pit River Basin), which are to develop a total of 
181,600 hp., are being provided with storage because of 
the remarkably equable stream flow they utilize. The 
geological formation in this entire section, some 5,000 
sq.mi. in extent, is such that the precipitation on 4 
large area passes through underground lava bed: and 
reappears in large springs, almost perfectly regu ated. 
The streams of this area are regarded as idea! for 
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First 


installation Date Head 
Distance via Transmission in of in 
Name of Plant Line to Distribution Center Hp. Completion Feet 
Pitt River Basin: 


Fall River No. J.. | 60,000 Aug. 1921 430 


Pit River No. 1. | 245 miles to center of San 


Francisco Bay District 80,000 July, 1922 335 

Hat Creek No. 1.. | 9,300 Jan., 1921 215 
| 

Hat Creek No. 2.. J 12,300 Jan., 1921 195 


195 mi. to San Francisco (N. 


arit eee 
aribou Plan Gerk eather ticer : 60,000 Feb., 1921 1,008 


140 miles to San Francisco (on 
Hetch Hetchy project)... 75,000 how 1,300 


Moceasin Creek 








Levining Creek...... 400 miles to Riverside...... 15,000 Oct., 1921 1,595 


Spring Gap. ....... 130 miles to San Franciseo.... 9,500 May, 1921 1,860 


° 
40 miles to Fresno (San Joa- 
Gels TVG 6 eieaissekice 45,000 Aug.,1920 335 


Kerckhoff Plant 


Big Creek No. 2A 
(new unit)....... 240 miles to Los Angeles.... 22,500 Jan., 1921 2,400 


Big Creek No. 8.... 240 miles to Los Angeles...... 25,000 Jan. 1922 717 
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Two 40,000-hp. vert. single-runner 


One 25,000-hp. vert reaction turb.; 
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PRINCIPAL CALIFORNIA LYDRO-ELECTRIC PROJECTS UNDERTAKEN SINCE THE WAR 


Ultimate 
Installation 


in Transmission 
Type of Wheels Hp Voltage 


Company 


Two 40,000-hp. vert.-shaft single- } 


runner reaction turb.; Allis 
Chalmers 80,000 


110,000 |} Mt. Shasta Power 


reaction turb.; contract not Ist year Corp. Subsidiary 
awarded.. 80.000 230,000 j Piles C acific Gas «& 
One vert. ‘single-runner reaction | ae 
turb.; Wellman-Seaver-Morgan. 9,300 | 
One vert. si pneu reaction | 
turb.; W.S.) 12,300 } 
Two 30,000-hp. double overhung 
impulse wheels; Allis-Chalmers 120,000 165,000 Great West’n Power 


Three double-runner 25,000-hp. im- 


pulse wheels; contract not awarded 150,000 154,000 City of S. Francisco 








One single overhung impulse wheel; 


contract not awarded 15,000 87,000 
to be raised >} So. Sierras Pwr. Co 
{| to 140,000 | 


One single overhung impulse turbine; 


Pelton ‘ 9,500 110,000 Sierra & S.F ., Power 


Co 


Three 15,000-hp. vert. single-runner 


reaction turb.; Allis-Chalmers. 50,000 110,000 San Joaquin Lt. & 


Power. Co.. 


One 22,500-hp. double overhung 


impulse wheel; Pelton 22,500 / Now ) 


i halal as I. P. Morns 120,000 150,000 1; 8° Cal. Edison Co 
c iver No.3... 130 miles to Los Angeles. .. 45,000 Feb., 19 wo single-runner vert. reaction to be raised | 
ae ‘i . turb., Pelton. ... 9 45,000 | to 220,000 | 
San Feqnehequite 
Ne, 2. sss ... 50miles to Los Angeles (on L. 
ee eee eee 44,000 Aug.,1920 530 Two 22,000-hp. vert. reaction ti.rb.; 
W.S.M.... 61,500 110,000 City of Los Angeles 








power development and it is estimated that about 500,- 
000 kw. could be developed upon this watershed without 
providing reservoir storages. 

A very different condition exists south of the North 
Fork of the Feather River. Here there is very little 
ground storage, and ggream flow must be supplemented 
by reservoirs. Tig snow pack in the high Sierras, 
which is the source"@f summer stream flow, is ordinarily 
melted off by midsummer, and the chief factor in eco- 
nomic power sites in this district is the question of 
practicable reservoir sites. Ordinarily, good practice 
prescribes development here for about 75 per cent of 
the normal stream flow, and for safety it is regarded as 
highly desirable to be able to supply the full flow from 
storage for 150 to 200 days. The question of silt does 
not enter into the storage problem because, with the 
exception of the Colorado River, none of the important 
California power streams regularly carry any consider- 
able amount of silt. 

Some California streams have large power possibili- 
ties. Figures on four of the rivers having important 
power sites are given in the following table: 


Possible 
Recently Proposed for economic 
developed development in development 
: or under next five years (estimated), 
Drainage Basin construction kw. kw. 
Pit River. 181,600 200,000 500,000 
Big Creek. mene 100,000 300,000 500,000 
Feather River. ........ me 100,000 200,000 300,000 
Colorado River............ Hilegutts) bt ©. adavbbs 200,000 


The widely diversified conditions in different parts of 
the state have greatly increased the advantages of 
connecting the transmission lines. Not only have 
tie-ins been made at practically every feasible point but 
choice of location for new power plants is influenced 
materially by present and prospective developments and 
their transmission lines. The desire to deliver, in the 
ultimate system, the greatest amount of power for the 
minimum investment is tempered by the need for assur- 
ng continuity of service, and where necessary plants 
are built for this express purpose. 








SAND TRAP AT HEADWORK6, KERN RIVER NO. 3 


Characteristic of the developments now under way is 
the repeated use of the same water in a series of power 
houses. The plants are built in whatever order fits in 
best with existing power demand and financial condi- 
tions, but the relation of each plant to the others is 
carefully studied before any program is adopted. In 
fact, not only are the relations of all possible sites on a 
basin studied comparatively but the bringing in of 
additional water from other drainage basins is also con- 
sidered. On the Big Creek system a 10-mile tunnel is 
being driven to bring the waters of the San Joaquin 
River into Huntington Lake, thus diverting a large 
steady flow into the upper end of a series of eight 
plants, several of which have already been built, in 
which a total fall of 5,950 ft. is utilized, 

Design of Hydraulic Units—The development of 
water power on this extensive scale has brought about 
changes and progress in the design of hydraulic units. 
As longer transmission lines have come into vogue and 
the amount of power developed on a single system has 
increased there has come a demand for larger generat- 
ing units. In fact, the size of the units is now consid- 
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PENSTOCK FOR NEW UNIT, BIG CREEK NO. 2 
ered-as having a direct relation to the size of the sys- 
tem. It is considered desirable to have each important 
generator large enough to provide charging current for 
the entire transmission line which it serves, so as to 
avoid danger of current surges back through the gen- 
erator. Units of smaller size are believed to be less effi- 
cient in voltage regulation, or might even be burned out 
by surges. Thus electrical reasons have really brought 
about the steady increase in the size of hydraulic units. 
Though the trend has been in this direction for some 
time a step that exceeds all previous records is being 
made in the Kern 3 plant (which is to go into service 
next February) by using reaction turbines under an 
806-ft. head. This plant will be watched with keen in- 
terest, because it is expected to have a decided effect 
en the design of hydraulic turbines. 

In the light of recent experience reaction turbines of 
the future, manufacturers affirm, will certainly be built 
not only for still larger power outputs but also for even 
higher heads than that at Kern 3. Thus the reaction 
turbine is entering a field which heretofore has been 
considered the exclusive province of the impulse type. 
With moderately high heads, the use of reaction tur- 
bines of larger capacity and higher speeds will tend to 
keep down machinery costs and secure a higher operat- 
ing efficiency. The costs of reaction and impulse types 
(particularly when their settings are considered) vary 
with conditions too much to permit of comparing fig- 
ures, but a fairly definite comparison may be made on 
the basis of efficiencies. The reaction turbines ordi- 
narily show, according to manufacturers’ records, an 
efficiency of about 90 per cent as compared to about 86 
per cent for impulse wheels. 

In the Kern 3 plant the 22,500 hp. on the single runner 
is more than could be put (in the present stage of the 
art) on any impulse unit operating at the same speed. 
Hence the general opinion that this plant marks a step, 
the success of which will open up great possibilities in 
the attainment of more ideal hydro-electric development. 

Advance is also being made in the design of impulse 
wheels. Although the reaction type has been making 
more rapid progress of late there is reason to believe, 
the manufacturers point out, that these advances will 
be very closely followed by progress in impulse wheel 
design, which will adapt waterwheels of this type to 
service not before attempted. 

Summarizing the tendencies that stand out promi- 
nently in the very active hydro-electric field in California 
they are (1) a readiness to make comprehensive, rela- 
tive studies of all the power sites, regardless of owner- 
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ship, that can be economically developed on an ¢ 
stream or basin, with a view ultimately to conne 
them electrically; (2) a steady increase in the maxi: 
heads considered feasible for reaction turbines; and 

a rapid increase in the size of hydraulic units it is cop. 
sidered practicable to build. 


Table of Corrections to Obtain 
Back Azimuths 


By S. W. Tay 


Sanitary Engineer, Honolulu, T. H. 


HE following table of corrections to obtain the back 
azimuth of a line was prepared with the view of 
assisting the surveyor while in the field in the Hawaiian 


TABLE OF CORRECTIONS TO OBTAIN BACK AZIMUTH 


For Easterly Departure, Add Dz 
For Westerly DeparturegSubtract Dz 


-——Correction in Seeonds for Latitude 19° to 22° ——_— 


19° 30° 20°00’ 20°30 21°00’ 21°30 22°00 
3.68 88 9R 
7.36 76 % 
11.04 : 64 94 
14.72 ; .52 5.92 
18 41 40 90 
22.09 .28 88 
25.77 16 
29.45 04 
33.13 A 92 
36.81 80 
40 49 
44.17 
47.85 
51.53 
55.22 
58.90 
62.58 
66.26 
69.94 
73.62 
77.30 
80.98 
84,66 
88 


92.0 

95.71 

99.39 

103.07 
106.75 2 mY) 
11043 «113 116 40 40 


Depart- 
ure, 
Feet 19° 00’ 
1,000 39 


 . 


—Soe 


40 99 
79 104 107 58 


Islands. A similar table can easily be compiled for the 
general locality where survey work is to be carried on 
and where the azimuth method is used. The method by 
which the table is used is as follows: 

Given: Azimuth, and distance from point A to point 
B and the approximate latitude. 

To find: Dz, or back azimuth. 

Let the forward azmuth of the line AB 
the distance A to B 24,000 ft., and latitude 19 
Then, the departure sin 20° 20° & 24,000 = .3475 
24,000 = 8,340. Interpolating in table with departure 
8,340 and latitude 19° 10’ we obtain a correction of 29 
seconds to be added to the forward or original azimuth, 
which result added to 180° 00’ gives the true back 
azimuth equal to 20° 20’ 29.” 


= 200° 20’; 
10.’ 


Primary-Road Maintenance by the State 
Asked in Washington 
In his biennial report, James Allen, highway com- 
missioner of the State of Washington, asks that main- 
tenance of all primary highways be placed under the 
direct supervision of the state highway department, 
and that a sufficient appropriation be made for such 


maintenance. The commissioner also recommends that 
counties initiating work upon state highways first sub- 
mit plans to the commission for approval. Re-appro- 
priation of $1,000,000 as a revolving fund from © ich 
to make advance Federal-aid payments, is also asked. 
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Observations on a Pacific Coast Trip 


By FRANK C. WIGHT 
Associate Editor, Engineering News-Record 





Portland 


VERY morning now the Portland newspaper car- 
k ries a black-face box on its first page showing the 
previous day’s bank clearings for Seattle and for Port- 
land. Every day Portland is a million or so ahead of 
its northerly and larger rival. When, or if, the bal- 
ance turns, interest in the figures may not be so great 
but for the present they express very well Portland’s 
hope that the race is not always to the swift. For 
Portland has never been a boom town. It was founded 
many years ago at the confluence of the rich Wil- 
lamette and Columbia valleys and, regardless of gold 
strikes or wars, has built itself upon the sure sources 
of wealth in its prolific hinterland and the excellent, 
though constricted, passageway to the sea. Age and 
sure growth make for a conservatism which is re- 
flected in its people and its buildings and which in 
these days of general slackness comforts itself with 
the knowledge that reaction and action are apt to be 
equal or, to translate into less polite terms, “the 
bigger they come, the harder they fall.” 

Oregon’s great industries are lumbering and farm- 
ing. The current depression is reflected in the former 
but agriculture is not a fluctuating trade. The Colum- 
bia River basin and the stock country to the south 
continue to contribute to the world’s necessary sup- 
ply of food. Because of these conditions engineers 
in Portland—outside of those working strictly in city 
work—are largely interested in irrigation and drain- 
age. All over the state are located districts which 
never figure in any but local news, where the engi- 
neering details of design, construction and mainte- 
nance require expert and constant attention. 

Mainly as a result of this sort of practice, there 
is heard here with extra emphasis the complaints of 
the northerly cities against government usurpation 
of the private engineer’s function. This complaint 
is not only against the Reclamation Service and the 
Bureau of Public Roads but also—and perhaps mostly 
—against the drainage investigation service of the 
Agricultural Department, which is also under the 
Bureau of Public Roads. 

The criticism of these three governmental activ- 
ities is different for each. It is common talk throughout 
the Northwest that the Reclamation Service dis- 
courages irrigation by the superfineness of its work. 
There is such a thing as being too careful and of 
building too strongly, of insuring too much against 
the future. This habit of the Government is natural, 
for it is a perpetual institution and its bureaus must 
be prepared for all contingencies; but some of the 
engineers who are trying to develop small areas are 
hampered, they think, by the, to them, unnecessarily 
high standards the Government sets. They feel, too, 
that the money could be spent to better advantage 
to the community if spread over more work. 

Comment was made in my Spokane letter regarding 
the too great centralization of the Federal road aid 
and this criticism is also found in Oregon, though not 
9 generally expressed. The main trouble here seems 
to be with the drainage investigators who, according 


to several independent observers, are going hither and 
yon throughout the country making reports—none too 
accurate or careful—on possible developments and 
are thereby depriving those in private practice of 
their principal means of support as engineers. These 
reports are not on Government work but are rendered 
free to any who ask. The average farmer apparently 
believes that the adage that “what you get for noth- 
ing isn’t much” does not apply to free Government 
engineering. 
Society ACTIVITY 


Engineering society conditions are complicated in 
Portland. In fact, the national situation is duplicated 
on a minor scale. There is a large, active and very 
strong Oregon Chapter of the A. A. E., functioning 
particularly in discussion of public questions; there 
is a cohesive section of the Am. Soc. C. E., somewhat 
in opposition to the A. A. E., but with many members 
in common, and there is the prototype of Engineering 
Council in the Oregon Technical Council, composed 
of representatives of the national, civil, electrical and 
mechanical engineering societies, the American Insti- 
tute of Architects and the National Electric Light 
Association. Just as in the national situation, it is 
difficult to get unbiased opinion on how the thing will 
work out but unless they come to open warfare it does 
seem as though Oregon’s engineers ought to be brought 
sufficiently before the public eye. 

In two or three recent state issues the engineers 
took decided stands and received columns of news- 
paper publicity. The extent to which their campaigns 
were carried and the material success they achieved 
makes one wonder whether such campaigns may not 
be dangerous. There is a widely held theory that on 
any given question that concerns them, engineers 
will hold the right view. This presupposes, first, 
that there is always an absolute right and an absolute 
wrong and, second, that engineers will unanimously 
support the right. The first assumption is ridiculous 
and, although we may not care to say so except among 
ourselves, the second is equally so. However, that theory 
is the basis for public campaigns and the result 
may well be that a misinformed or misguided small 
majority, in control of an engineering society, will 
propagate in the name of the profession views to 
which a substantial and perhaps more expert minor- 
ity dissent. According to some guarded remarks, such 
a condition has existed in Oregon, but the issue was 
not of sufficient importance to call for public remon- 
strance. The possibilities of danger are sufficient to 
make the enthusiasts for public service careful. 


ENGINEERING WORK IN CITY 


In the city itself engineering work is quite active 
or at least prospects of work are good. The Columbia 
Slough sewage diversion, whereby a channel] is being 
cut between the river and an adjoining slough to 
facilitate sewage movement and to reclaim land, is 
under way and preparations are being made for the 
construction of a two-million dollar bridge at Burn- 
side Street across the Willamette. The city is on 
both sides of this navigable and sizable stream and 
more bridges will undoubtedly be required in the next 
few years. Then, too, steps are being taken to re- 
claim much of the river district and to reconstruct the 
old wharves in the central part of the city as well as 
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to improve street conditions near the wharves. By 
misunderstanding probably, the rest of the state over- 
ruled Portland’s vote at the recent election to unify 
the port control, which is now divided between a 
State port authority, a city dock commission and the city 
government itself. The same initative bill included 
an ambitious scheme to reclaim for industrial pur- 
poses a large overflow area near Swan Island, in the 
Willamette, and to build a new dock area and dredge 
a new channel. The proposition will now go to the 
legislature and has a fair chance of going through. 

The new No. 4 Terminal, formerly called St. John’s 
Terminal, where is located the grain elevator which 
caused some worry by its subsidence about a year ago, 
is an admirable piece of work, quite the most modern 
and efficient river terminal—for ocean going vessels— 
on the continent. Here again in a minor port one 
sees the latest and best ideas of port development 
worked out in a successful manner. The grain ele- 
vator is now complete and, thanks to the extra outside 
piling, seems to be stable. 

As I went through the station on my way to take 
the train for San Francisco I ran into one of the 
engineers with whom I had lunched at a group meet- 
ing that day. He was in mackinaw, riding breeches 
and boots, en route up-country to some project or 
other. I thought his dress a fair example of the dif- 
ference in engineering conditions in the big cities of 
the West and of the East. Out here they are close 
to the big outdoors. The wilds and the natural prob- 
lems in the rough are part of their daily work and yet 
not all of that work. They have the comparative 
physical ease and creature comfort of the city office, 
with its association with other men and other trades, 
which the engineer entirely in the field lacks and 
which he needs for a full rounding of his knowledge 
and his attitude toward things. At the same time as 
a part of their regular task they do get out into the 
country where their theories are practiced. 

A month ago I ran into a prominent New York engi- 
neer on Fifth Avenue in muddied clothes and flannel 
shirt and he apologized for them. In these Northwest 
cities such an apology is neither expected nor giver. 
Every one of these cities is framed in mountains. 
From the streets of any of them one can look up into 
the hills, stretching on into the back country where 
the engineer does his work. There is something to 
look at besides the bricks and stone of the plains cities 
or the eastern seaboard. 

Can one wonder that men living here take on some 
of the qualities of the open spaces? 


Notes on Iowa Sand Filters for Sewage 


In the discussion of the operation of Iowa sewage 
sand filters at the recent conference of operators at 
Iowa State College, C. H. Currie advised a 3-in. dose 
on a 2-ft. bed, which is the minimum depth in Iowa 
practice. Lafayette Higgins advised dividing the beds 
into units by sand ridges and making a gutter along the 
edge of the beds to retain surface wash. For winter 
operation he urged scraping into piles 8 to 10 ft. apart 
rather than the furrow or ridging method. With settled 
sewage a loading of 2,000 people per acre could then 
be obtained with 50 to 100 gal. per capita flow. In 
many Iowa cities the ground water is close to 50 gal. 
per capita. 


Considerations in Design of Heavy. 


Traffic Pavements 


By PREVOST HUBBARD 
Chemical Engineer, The Asphalt Association, New York 


[Paper presented before the Engineers’ Club of 
Philadelphia, Dec. 21, 1920.) 


bn load-carrying capacity of any type or design of 
pavement must of necessity be influenced by the 
port afforded the pavement from below. Such support 
furnished by that portion of the earth directly below th: 
pavement, known as the subgrade. The supporting valu 
of natural subgrades varies enormously, as illustrated by 
the two extremes of muck or quicksand and solid rock 
Most subgrades consist of soil lying between the extremes 
mentioned but still varying greatly in supporting value « 
pending not only upon type but upon their moisture con 
tent and degree of compaction. With very few exceptions 
any well-compacted soil will of itself support the heaviest 
conceivable traffic if its moisture content is properly con 
trolled and if it is protected by a structure which prevents 
the displacement of particles at its surface. The protec- 
tive structure termed the pavement will then need to be 
only of sufficient thickness to afford such protection and 






IMPACT TESTS ON SLABS 
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IMPACT TEST RESULTS FOR SLABS 


FIG, 1. 


at the same time itself withstand the various destructive 
agencies of traffic. For a given traffic this thickness will 
depend largely upon the type of pavement used. 

The bearing capacity of most soils, particularly th: 
clayey types, decreases as their moisture content increases 
above a certain point. Although there is much yet to b 
learned regarding the comparative bearing value of soils 
this fact is generally recognized and ‘various drainage 
methods are employed to control the moisture content of 
the subgrade. Proper drainage is the first essential for 
maintaining a dry subgrade and measures taken to pre- 
vent access of water to the subgrade directly below the 
pavement are often more important than measures de- 
signed to remove accumulations of water in the subgrade. 
Some soils are so persistently retentive of moisture once 
absorbed that it is impossible to remove it with sufficient 
rapidity by any ordinary system of drains. Certain clayey 
soils belong to this class and when all practical preven- 
tive measures in the way of drainage are apt to prove 
inadequate it may well be advisable to modify the char- 
acter of the subgrade material. Thus at relatively low cost 
a clay subgrade may often be greatly improved by mixing 
it with sand in exactly the same manner as in the con- 
struction of a sandy-clay road. Such a mixture will not 
only retain less moisture than the clay but will possess 
a much higher supporting value than moist clay. 

It is now generally admitted that in the past too little 
attention has been paid to drainage in the construction of 
pavements outside of municipalities. At the same time 
there exists a marked tendency to increase the massive 
ness of design to a point far beyond that which is at pres- 
ent proving entirely satisfactory for heavy traffic in munici- 
palities and in other places where subgrade conditions are 
favorable. This matter should receive the most careful 








December 30, 1920 


onsideration of engineers as it points not only to the most 
logical but also to the most economical solution of the de- 
sign of pavements. It is evident that in many cases it will 
cost far more to increase the thickness of a pavement to 
such an extent that it will distribute the load sufficiently 
to enable a poor subgrade to support it than it would be 
to change natural subgrade conditions so as to create a 
high supporting value for the relatively thin pavement. 

The widespread use of rigid pavements or pavements 
with rigid foundations has been largely responsible for 
this trend in paving design through too great dependence 
upon the bridging value of such rigid types, and right here 
there exists a rather anomalous situation, for while many 
claims are made of the bridging value of rigid pavements 
it is generally admitted that careful preparation of the 
subgrade is necessary to uniformly support these rigid 
types. As a matter of fact it is impracticable to design 
a highway which will permanently bridge appreciable areas 
of a weak subgrade when subjected to modern heavy traffic. 

In pursuing a policy upon which general attention has 
once been centered many who are interested in highway 
construction are apt to overlook the experience of others 
following different lines of development and fail to profit 
by their experience. One of the most striking examples 
of this has to do with the flexible type of construction as 
represented by the asphalt base pavement, and this in spite 
of a number of valuable papers and discussions upon the 
subject by leading engineers. Citations of past and pres- 
ent experience in localities other than that of interest to 
the individual engineer apparently carry little weight once 
the majority concentrate on a given line of development, 
and it is difficult to focus attention on any other line for 
the time being. 

To state that considerably over 12,000,000 sq.yd. of 
asphalt base pavement are now giving satisfactory service 
in California and Oregon, many of them 5 in. or less in 
total thickness and subjected to heavy motor truck traf- 
fic, and that some of these pavements have been in serv 
ice for over 20 years with little or no cost for maintenance, 
should at least arouse some degree of interest on the part 
of Eastern engineers. To further state that in such cities 
as Washington, D. C., Chicago, Omaha, Pittsburg, Buffalo 
and Denver there are in existence sections of bituminous 
base which have given satisfactory service for over 20 years 
should also serve to dispel any illusion that the service- 
ability of this type is restricted to any given locality. 

Service results should in themselves be conclusive, but 
explanations of such results are sometimes required before 
their full significance is grasped. It is true that theories 
have been advanced, but these have not been backed up by 
test data in such a way as to make them convincing. Some 
degree of cushioning effect under traffic has been claimed 
and admitted for the asphalt base as well as the wearing 
course, but few engineers have believed that a mineral 
aggregate cemented together with asphalt could possibly 
possess any degree of slab strength or beam strength, at 
least to an extent comparable with the rigid type of con- 
struction. 


Impact STUDIES BEGUN 


With this in mind an investigation was begun under 
the direction of the writer assisted by W. E. Rosengarten, 
traffic engineer of the Asphalt Association, to determine 
certain relations that exist between the rigid and flexible 
types of construction. Fortunately through the very val- 
uable work of the U. S, Bureau of Public Roads it has al- 
ready been proved that impact, and not dead load, is the 
most destructive traffic factor to be taken into account 
in the design of modern highways. It was therefore de- 
cided to limit these investigations to a study of the ef- 
fect of impact upon test specimens having thicknesses 
equivalent to those commonly used in the construction of 
highways. It was clearly realized in advance that it 
would be impossible to duplicate all of the variable con- 
ditions under which impact is delivered to a pavement by 
traffic, and it was therefore decided to confine this study 
to the effect of pure impact as delivered by an iron ball 
falling from a relatively small height. 
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IMPACT TESTS ON BEAMS 
_3- Ft. Span, 10"wide_ 
Types. 
1:3:6 Portland Cement Concrete 
C23 Asphottic Concrete 
2] Sheet Asphalt Mix 
3 Binder Mix 


Samia Linnean adii 
400 1000 «1100 «1200 OO 140 
Number of Blows 


FIG. 2. IMPACT TEST RESULTS FOR BEAMS 


The following description of tests will be brief, both 
because of the limited time available for the presentation 
of this paper and because the results here reported are 
only a portion of those included in a more comprehensive 
investigation involving other comparisons which will shortly 
be presented in a detailed article. 

In order to obtain comparisons at two extremes of con- 
ditions it was decided to construct and test slabs of vari- 
ous design upon a solid uniform subgrade and to test 
beams of the same design supported only by knife edges. 
A plot of ground was secured and upon this was laid a 
6-in. course of cinders thoroughly compacted by rolling. 
Slabs 3 ft. square were constructed directly upon this sub- 
grade except that after the forms had been placed the 
subgrade within the forms was leveled up with a very thin 
layer of sand so that each specimen would have a uniform 
thickness throughout. Portland cement concrete slabs of 
a 1:3:6 mix were cast 4 and 6 in. thick. These were cured 
under a cover of moist sand after they had set. Some of 
the concrete slabs were then covered with from 2 to 4 in. 
of coarse, graded aggregate, asphaltic concrete and some 
with sheet asphalt with and without a binder course. In 
addition, slabs were constructed of asphaltic concrete base 
mixture and covered with either asphaltic concrete sur- 
face mixture or with sheet asphalt so as to produce total 
thicknesses directly comparable with the Portland cement 
concrete base specimens. At the same time corresponding 
sets of beams 4 ft. long and 10 in. wide were constructed 
of the same type and thickness. In general, the specimens 
were tested when the concrete was 28 days old, although 
in a few cases they were slightly older when, for one rea- 
son or another, it was found impossible to keep up with 
the testing schedule which had been planned. 


How Tests WERE MADE 


All slabs were tested where they had been cast by means 
of a machine which was designed and operated so as to 
drop a 125-lb. iron ball upon the center of the upper sur- 
face from a height of 6 in. at the rate of about 30 blows 
per minute. In all cases a specimen was considered to 
have failed when the first crack appeared. Cracks in the 
Portland cement concrete were invariably first noted de- 
veloping on one or more sides of the specimen from the 
plane of contact with the subgrade. Under continued im- 
pact these cracks traveled to the upper surface of the 
monolith and then across the upper surface toward the 
center. The all-Portland cement concrete specimens broke 
into two to four large fragments shortly afte: the first 
cracks appeared, while similar slabs with an asphalt top 
showed no cracking of the top after the base had failed. 
The results obtained on check specimens were in some 
cases erratic and in others quite close together. By averag- 
ing results, however, the general trend is apparent and is 
closely borne out by results obtained on the beam specimens. 

The accompanying diagram, Fig. 1, shows the resistances 
to impact of the various types of slabs as measured by the 
number of blows required to produce failures. The dotted 
extensions of the asphalt tops on slabs with a Portland 
cement concrete base show the number of blows ai which 
the test was stopped, no failure of the top then being 
apparent. 
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The beams were tested upon steel knife edges 3 ft. apart 
with the same machine used for testing the slabs, but with 
a 50-lb. iron ball dropped from a height of 14 in. at the 
center of the span at the rate of about 50 blows per min- 
ute. The number of blows required to produce the first 
crack was recorded as point of failure. In all beam tests 
complete failure occurred within a very few blows after 
a crack appeared. The results of these tests are shown 
in Fig. 2 in the same manner as the slab tests, 


Wuat DIAGRAMS SHOW 


In considering these diagrams no attempt will be made 
to draw conclusions based upon a comparison of absolute 
values as here shown. In fact, it is frankly admitted that 
such a course would be unwise until much more test data 
is available. It is believed, however, that the general simi- 
larity in trend of the results obtained in both the slab 
and beam tests is highly significant and points to inter- 
esting facts. What is clearly apparent for conditions under 
which these specimens were tested may be summed up as 
follows: 

Asphaltic mixtures develop very decided slab and beam 
strength, as measured by their resistance to impact. The 
all-asphalt type of a slab and beam appears to offer con- 
siderably more resistance to impact than ar equivalent 
thickness of 1:3:6 Portland cement concrete, considered 
either as an integral structure or as a base for an asphaltic 
top. 

It is recognized that, unsupported by practical service 
results, deductions drawn from these tests might not be 
conclusive as applied to the design of highways for heavy 
traffic. They do, however, help to explain the remarkably 
satisfactory service record of the millions of square yards 
of 4 and 5-in. asphaltic concrete pavements in California 
and Oregon and point the way to a more rational develop- 
ment in the design of highways in other localities. In 
summing up the substance of this paper there are a few 
points which the writer wishes to emphasize: 


CONCLUSIONS 


1. Any rational design of highway should take into ac- 
count the fact that the subgrade must ultimately take the 
weight and shock of traffic as transmitted through the 
pavement and practically any reasonably dry subgrade will 
do this if it is compacted and its surface is protected from 
displacement. Careful attention to subgrade preparation 
and drainage is, therefore, the first essential to be con- 
sidered. 

2. The asphaltic concrete pavement is highly resistant 
to impact which is recognized as the most destructive traf- 
fic factor and under impact develops as a single unit rela- 
tively high slab and beam strength. 

3. It is manifestly uneconomical, if not impracticable, 
to adopt a design of highway which will permanently bridge 
appreciable areas of weak subgrade. While the asphalt 
type develops bridging action to an appreciable extent it 
will of itself constantly seek to maintain contact with the 
subgrade at all points and thus reinforce itself with the 
maximum supporting value of the subgrade. The. rigid 
type of pavement or base cannot do this because of its in- 
herent characteristics. It is, therefore, almost sure to 
crack eventually where appreciable areas of subgrade fail 
to support it uniformly. 

4. Both the service history of asphalt base pavements 
and the test data here presented indicate that under given 
conditions it is not necessary to adopt as massive a design 
for the flexible type of base as for the rigid type. It is 
difficult for engineers who have had no opportunity to ob- 
serve the asphalt base pavement under heavy traffic to 
think of it in terms of less thickness than the rigid base 
but in the light of present experience such consideration 
appears to be entirely warranted. 


[Photographs furnished by Mr. Hubbard, but which 
would not reproduce well, indicate little if any deflection 
or deformation of the slabs that would have rendered 
them unsuitable for pavement base before cracking oc- 
curred.—EDITOR. } 
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Fees and Services of Practicing 
and Consulting Engineers 


Extracts From Report by W. L. Benham, Chairm:: 
of A. A. E. Committee, Giving Minimum 
Schedules and Defining Services 


ROM the report of the committee on fees and ser\ 

ices of practicing engineers of the American Ass 
ciation of Engineers (W. L. Benham, chairman) mac: 
public last week, the following extracts are taken: 

Is it not high time for practicing engineers to establi: 
a definite basis of fees and charges for engineering services ” 
Adequate engineering fees is a subject much talked about 
but very little practiced. Many elaborate schedules hav: 
been prepared by the various engineering societies and or- 
ganizations of this country but it may be stated without 
fear of successful contradiction that very little has been 
accomplished to bring about practical results for the en- 
gineer. The public has not been educated to a point where 
it knows what reasonable charges are or really understands 
the scope of services which engineers are expected to render. 
The engineers themselves have stood in their own light and 
this may be the reason why the public holds its present 
attitude towards them. In order to obtain successful re- 
sults engineers must make up their minds to pull together 
with a clearer understanding of their rights as well as their 
responsibilities and duties. A more strict adherence to the 
numerous codes of ethics of our engineering societies will go 
a long way toward bringing about a spirit of co-operation 
among engineers and helping us to accomplish our ends. 
We cannot force the public to recognize us; we do not 
advocate the accomplishment of our ends through the me- 
dium of strikes. Recognition must be achieved by education 
of the public, co-operation among ourselves and service to 
our clients. 

Realizing the need of efforts in behalf of the practicing 
engineer, and by this is meant the engineer who sells or 
contracts his services and that of his organization, the na- 
tional executive committee of the American Association of 
Engineers appointed a committee of practicing and consult- 
ing engineers to consider the scope and practice of engineer- 
ing activities, the desirability of having uniform practice 
with reference to fees and scope of services, and the feasi- 
bility of establishing such practice. 

The consensus of opinion of members of the committee 
seems to be that it is not possible to establish any hard and 
fast uniform or standard schedule of fees for practicing 
and consulting engineers for all classes of work and for all 
contingencies, but it is believed that some definite schedule 
can be adopted as a basis for minimum charges. 

It seems to be the desire of the majority of the committee 
to draw a line of demarcation between the practicing and 
consulting engineers and to allow the latter sufficient latitude 
so as to enable them to obtain higher fees. 

A practicing engineer may be termed one who is actively 
engaged in the practice of engineering, such as the making 
of surveys, designs, plans, specifications, valuations, ap- 
praisals and reports and supervising work of construction, 
and who contracts with his clients for engineering services, 
as differentiated from the engineer who is employed on a 
salary basis. 

A consulting engineer may be termed one who has had 
highly specialized training and experience in certain lines 
of engineering and who has mature judgment and expe- 
rience in general engineering—experience which qualifies 
him to act in the capacity of adviser to other engineers or 
directly to their clients, to design and supervise the con- 
struction of the more important engineering problems—as 
apart from the practicing engineer who is engaged in the 
design and supervision of the more simple projects. 

As a general guide for the establishment of fees for pro- 
fessional services of engineers, for work in the United 
States within the field of the engineer, the following is sug 
gested. These services can be divided into two classes, «s 
follows: 
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TABLE OF PERCENTAGE 


{ $10,000 $25,000 $50,000 $100,000 
Service Classification............. 


R-| Surveys 


8-2 Preliminary reports............ 2.25 175 1.20 80 
B-3 Plans and Leadibeations. 5 00 4.50 3.75 3.25 
8-4 General t upervision.......... 2.00 1.90 1.70 1.50 
8-5 Resident Supervision 

B-6 Purchasing ee aia dopa bie ae 2.00 1.80 1.35 1.00 
B-7 Management............. ‘ 5.50 5.00 4.30 3.50 


A. SPECIAL ENGINEERING SERVICE 


1. Consultation. 2. Arbitration. 3. Professional advice. 
4, Expert testimony and court work. 5. Valuations and 
appraisals. 6. Service and efficiency tests. 7. Reports. 


B. REGULAR ENGINEERING SERVICE (See table) 


1. Reconnaissances, surveys of all kinds, borings, sound- 
ings, tests, experimental work and compilation of all data 
necessary for preparation of preliminary report, estimates 
of cost and for plans and specifications. 

2. Necessary conferences, preparation of preliminary 
plans, estimates and report covering all features of the work 
with various alternate plans setting forth advantages and 
disadvantages, cost of operation and maintenance and recom- 
mendations for solution of the particular problem. 

8. Preparation and presentation of working plans, pro- 
files, specifications and estimates for letting of contracts 
or purchase of material and machinery and for complete 
information of client or owner, describing in detail manner 
under which contract or contracts will be let, general stip- 
ulations, complete detailed description of all parts of the 
work, general manner in which work shall be done, forms 
of proposal blanks, contracts and bonds, and detailed 
estimates of cost. 

4. Attendance and advice at meetings for award of con- 
tracts of construction or for purchase of materials and ma- 
chinery, supervision of construction work during progress, 
progress reports and rendering of estimates. By “general 
supervision” is meant occasional visits of a principal to the 
work, and such office work at headquarters which is neces- 
sary to prepare progress estimates and reports, correspon- 
dence between field and office and final records. It does not 
include surveys and inspection work in the field or testing. 

5. Resident supervision of construction continuously “on 
the ground” during the progress to see that the plans and 
specifications and contract are being complied with. 

6. Purchase of all materials, equipment and machinery. 

7. Complete management of project from conception to 
completion, but not financing. 

Charges for all classes of work under “A” may be placed 
on the per diem basis. The amount of the charge should 
vary according to the character, magnitude or importance of 
the work or subject involved or according to the experience 
and reputation of the engineers. This charge should vary 
from $50 a day upward and it may be considered legitimate 
to charge a retainer fee of $250 or more. An additional 
charge should be made for all actual expenses, such as 
traveling and general office expense, field assistants and 
materials used, with a suitable allowance for indeterminate 
items, plus a profit on this portion of the work of at least 
25 per cent over and above all expenses as above enumer- 
ated. In such cases when doing office work 8 hours shall 
be considered to be a day, but when absent from the city 
each day of 24 hours while away from the office shall be 
considered a day, regardless of the actual time spent on the 
work. This includes all days in travel going to and from 
location of engagement. Payment for services shall be 
made monthly as the work progresses or upon submission of 
report or upon completion of work as outlined in contract. 

In lieu of the per diem charge a fixed total sum for ser- 
vices may be agreed upon. In determining this fee, how- 
ever, the per diem charges plus expenses should be figured 
as closely as possible, with a reasonable allowance for con- 
tingencies. It may be considered legitimate to charge a 
retainer fee. Payment for services shall be made monthly 
as the work progresses or upon submission of report or upon 
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FEES FOR ENGINEERING SERVICES 


~——Estimated Cost of Project ——— 
$200,000 


‘ to to to to to to to to to to 
. $25,000 $50,000 $100,000 $200,000 $300,000 $500,000 $750,000 $1,000,000 $1,500,000 $2,000,000 up 





$300,000 $500,000 $750,000 $1,000,000 $1,500,000 $2,000,000 


Actual Cost Plus 25°; and Upward 
70 60 55 50 


45 40 “0 

3.00 2.75 2 65 2 60 2.55 2.50 2.50 

1 40 1.35 1.35 1 25 1.20 1.15 1.10 
Actual Cost Plus 25° and Upward 

90 85 80 75 70 70 65 

3.00 2.75 2.55 2.45 2.35 2.25 2.15 





the completion of the work as outlined in the contract. 

Charges for work as set out under “B” may be made on 
a percentage basis according to the table. 

The percentages in the above table are to be computed 
upon the entire cost of the completed work exclusive of 
legal and engineering, or upon estimated cost pending ex- 
ecution or completion. 

The term “cost of work,” as used, refers only to such part 
or parts of the whole work or project as the engineers may 
be engaged to deal with in any of its stages. 

Payment for services shall be monthly. 


GENERAL PROVISIONS 


1. Upon undertaking engagement a written contract 
should be entered into stating as fully and clearly as practic- 
able the conditions of the engagement, services to be ren- 
dered and amount or rate of compensation. 

2. When alterations or additions are made to contracts, 
drawings or specifications, or when services are required 
in connection with negotiations, legal proceedings, failure 
of contractors, franchises or rights-of-way, a charge based 
upon tinie in office and field and all overhead expense should 
be made in addition to the percentage fee agreed upon as 
in case of B-1 and B-5 of the table. 

3. In case of abandonment or suspension of the work at 
any time an adjustment of the fee shall be made on the 
same basis as that of the partial payments or by application 
of the per diem rates for all work done previous to notifi- 
cation of abandonment. Engineers should keep their records 
so that such cost may be accurately determined. 

4. When services are required other than those reasonably 
to be expected for proper fulfillment of the contract per 
diem charges may be made, if the work involved be of suffi- 
cient magnitude, in addition to percentage fees provided for. 

5. Engineers may with propriety undertake all the work 
in connection with the project, including business, legal and 
other matters, in which case the fee shall be the subject of 
special agreement. 

6. It should be recognized that in any project undertaken 
by an engineer there may be many problems requiring the 
services of a specialist. Testing and inspection of materials 
at factory or plant shall be construed as coming within 
this class. The cost of such specialist shall be paid by the 
client or owner. 

7. Drawings and specifications by any method of pay- 
ment for services are to be considered the property of the 
engineer but the client is entitled to receive a reasonable 
number of complete records of the same. All other copies 
shall be paid for by the client on basis of actual cost. 

8. It is for the best interests of the client or owner that the 
engineer be given full direction of the work during the con- 
struction period, or, if this is impracticable, that the client 
employ experienced inspectors approved by the engineer 
and working under his general supervision. 





New York City’s Immense Budget 

The budget of New York City for 1921, adopted on 
Dec. 6 by the Board of Aldermen just as framed by 
the Board of Estimate and Apportionment, totals about 
$346,000,000, besides which there is an estimated deficit 
in the education appropriation of some $25,000,000 for 
which provision must yet be made. The 1920 budget, 
not including the deficit, is about $72,000,000 above that 
for 1919 and is expected to call for a tax rate of from 
2.75 to 2.85. 
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Earth in Foundations Considered as an Elastic Solid 


Deductions from Angle of Repose Theory Disputed—Earth Not To Be Regarded as Non-Cohesive 
and Granular—Tests Cited To Support New Theory 


By LAZARUS WHITE 








ECENT investigations show clearly that earth 
in foundations behaves as an elestic solid of low 
strength and low shearing value, and much progress 
in the proper understanding of foundations has been 
made when the subject has been approached with this 
thought in mind. The principle involved is simply the 
treating of earth as any 
other structural material, 
ascertaining its relation 
of stress to strain or, in 
common parlance, of loads 
to settlements. 

Progress has been made 
in the art of securing 
earth samples by borings 
and test pits, as well as in 
placing footings at any 
desired depths by sheeted 
pits and pneumatic cais- 
sons. But these methods 
have been classed as 
branches of an art, and-it 
has been claimed that not even a beginning ras been 
made in a real science of foundations. Various attempts 
have been made to classify soils minutely as different 
varieties of sands, clays, etc., and to ascribe a definite 
bearing value to each class, but this has led to confu- 
sion. In extensive mathematical investigations earth 
has been considered as a granular material without co- 
hesion and with different angles of repose. The result 
has been to increase the confusion and to discourage 
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SETTLEMENT AND REBOUND CURVES FOR 14-INCH PILES 





investigation into problems which are of fundament:| 
importance in the design of many engineeriny 
structures. 

It is believed that establishment of the principle that 
earth under load behaves as an elastic solid is a real 
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FIG. 2. BEARING TEST ON EARTH IN OPEN GROUND 


beginning in the science of foundations. This article 
presents a discussion of tests supporting the above 
principle, together with a description of its application 
in developing a system of foundation construction. 

The bearing value of soils should be stated in terms of 
settlement—5 tons for a settlement of 1 in. for instance. 
Such tests can be readily conducted and plotted as in 
Fig. 1, which represents a test carried out at the 
Farmers Loan & Trust Co. Building, New York City. 
The soil, which was well compressed and undisturbed, 
consisted of 88 per cent sand and 12 per cent clay. The 
load was applied continuously 
and increased uniformly over 
the entire duration of the test 

(20 min.) by a 6-in. hydraulic 
jack. The bearing area was 
4.1 sq.ft. Each curve repre- 
sents the settlement at one 
corner of the ‘bearing block. 

A similar test was con- 
ducted in an open lot (see Fig. 
2) for Armour & Co., McLean 
Long, engineer, at 14th St. 
and 10th Ave., New York 
City, from Oct. 4 to 14, 1918. 
The soil was coarse, sharp 
sand to a depth of 15 ft. be- 
low: the filled ground. A 50- 
ton jack was used imposing 2 
load of 8 tons per square foot 
for 65 hr. 40 min. and 12 tons 
for 7 days, 43 hours. In this 
case a time element was 
also introduced to satisfy the 
Building Department require- 
ment. By means of the gage 
a wide range of tests can be 
made quickly and much ligh' 
thrown on the behavior of 
soils. A glance at the curve” 
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FIG. 3. LOAD DISTRIBUTION BY BULB OF PRESSURE 


of Figs. 1 and 2 will show plainly that the earth has 
the properties of an elastic solid. This is shown still 
more clearly by tests, Fig. 2A, where much higher pres- 
sures were used. These tests were made under the 
direction of J. F. Greathead for the Public Service Com- 
mission. The curve plainly shows distinct elastic pro- 
perties, including recovery or “rebound.” But the 
settlement, on reapplication of the load, to a greater 
amount than the rebound was a rather unpleasant dis- 
covery for the underpinning specialists and led to 
further investigations. 

About the time the above tests were made, some 
interesting tests were published in the Engineering 
Record, March 18, 1915, p. 330. These tests were made 
at the Pennsylvania State College on a large scale and 
several interesting curves were published. Graphically, 
the distributions of pressures were measured at various 
distances and depths from the load applied by a 
hydraulic jack, the resisting pressure being measured on 
a similar area of the bottom of a large box by a scale 
beam. Tests on different soils and with different 
pressures gave very similar curves, particularly for the 
greater depths and eccentricities. Using the Pennsyl- 
vania State College data as a basis, Mr. Greathead 
plotted the bulb of pressure under a 14-in. pile as shown 
in Fig. 3. 

It is believed that thus for the first time the distribu- 
tion of soil pressure below a footing was given qualita- 
tively and quantitatively. A little study of the “bulb of 


JACKS MAINTAIN LOAD ON FOUNDATION PILES 


pressure” will enable one to understand how a soil can 
take great pressures, the bulb merely spreading the load 
over such a great area that the unit pressure is reduced 
to a value that the soil can sustain without settlement. 
The bulb also explains rebound and _ resettlements. 
When the load is released, an elastic expansion of the 
bulb takes place, but in so doing it partly breaks down. 
It is formed again at a lower level by a reapplication ot 
the load. An examination of the bulb of pressure dis- 
closes further interesting things, particularly the close 
ness of the different intensities of pressure near its 
top, and that in no sense has earth in this condition 
liquid properties and that it is a true solid. It shows 
also that a footing can be approached closely without 
encountering lateral pressure. 

The formation of the bulb of pressure has been 
photographed by a camera placed before the glass front 


FIG. 6, PRETEST CYLINDERS IN UNDERPINNING FOR 
KUHN-LOEB BUILDING 


of a box within which sand was compacted by a super- 
imposed block. An inspection of fine wet sand sub- 
jected to a pressure of 40 tons per square foot revealed 
that it became quite dry, had a vertical cleavage and in 
fact had been turned into an incipient sandstone. 

The data shown in Figs. 1 to 3 were accumulated pre- 
vious to 1916. Recent investigations of the joint com- 
mittee on stresses in railway track of the American 
Society of Civil Engineers and the American Railway 
Engineering Association have disclosed much confirming 
evidence. They indicate that the ballast below the rail- 
way ties, whether of broken stone, gravel or sand, 
showed truly elastic qualities. The committee also 
found the pressures on the ballast at various depths 
below the ties and published a diagram of these pres- 
sures similar to, but not as complete as, that of Fig. 3. 

A correct understanding of the action of a spread foot- 
ing leads directly to an understanding of all other types 
of footing, such as piles and caissons. Each pile, 
cylindrical or tapering, forms a bulb of pressure: If 
the pile is cylindrical, the bulb is at the base. For a 
tapering pile the bulb extends along the pile but is on 
the same projected area as that formed by a cylindrical 
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pile of the same cross section. A group of piles forms 
a large spread footing through overlapping bulbs of 
pressure, which simply transfer the load to a layer of 
soil at the base of the piles. If the bearing value of the 
entire area is sufficient little settlement takes place; but 
if insufficient there will be a general settlement over 
the whole area. Placing more piles within the original 
area will do little good. 

A splendid opportunity in 1915-17 was given for appli- 
cation of this recent knowledge. Only about 20 per cent 
of an unprecedented underpinning job on William St., 
New York City, had been completed, and the worst 
buildings had still to be underpinned by the use of 14-in. 
sectional steel piles. The assessed valuation of these 
buildings was about $40,000,000 and the frontage 3,000 
it. It was seen that if the “rebound” were eliminated, 





FIG. 6. FOUNDATION CYLINDERS WITH WEDGING 
POSTS IN PLACE 


the problem would be solved, and the bulb of pressure 
retained permanently below each sectional pile. To 
accomplish this result (see Fig. 4) the load of the jacks 
was maintained on the pile until the wedging beams 
were securely placed, the rebound being held down to 
about *:-in. whereas the full rebound is about 3-in. Re- 
application of the loads showed no settlement of the pile 
up to the original test load, but only a negligible elastic 
compression of the bulb. Observations were kept over 
long periods by means of the Berry sctrain gage with 
the same result. 

The first application of this method gave wonderfully 
good results, the Bank of America settling only {-in. 
during the whole process of going under the footings, 
underpinning piers up to 600 tons in weight, cutting cf 
half of the footings and excavating 20 ft. below them. 
The Kuhn-Loeb Building, 2 20-story structure, was 
underpinned in a similar way, the front row of piles 
being almost entirely exposed, as shown in Fig. 5. In 
this method of underpinning the loads were carefully 
computed and each 14-in. cylindrical pile was assigned 
a load vf about 40 tons, but to give a definite factor of 
safety each pile was tested to about 60 tons. 

The application to a new building came next at 


William and John Sts., where a stratum of fine s 
extends to a depth of about 140 ft. A new 20-story bu 
ing was projected, but would have to be at least 
stories high within a few months after the property v 
acquired so as to anticipate the zoning law, which 
that street would permit of an 11-story building on! 
All the material below the footings was quicksa: 
The architect okserving the success of the unde) 
pinning methods along William St. appealed to the co: 
tractor’s engineers to help him out, which they did | 
devising what is now known as the “Pretest” system : 
foundation. This system applies the knowledge acquired, 
as described in this article, and also the technique of 
underpinning. But knowledge is science and technique 
is art, and science and art should go hand in hand. 

This work presented three unusual features: (1) The 
erection of a building simultaneously with the construc- 
tion of the foundation; (2) the securing of a foundation 
with a definite factor of safety; (3) the reduction of 
settlement to low limits. It is believed that al! 
these were accomplished with resulting economy for the 
owners of the building. The methods employed were 
described in the Engineering News-Record of Dec. 6, 
1917, p. 1060. Briefly, backfilling was placed over the 
cylinders, with wood posts resting on the cylinders and 
embedded in the fill, a concrete girder being then cast 
on this backfilling and posts. The steel grillages were 
then placed and erection was started. As the work pro- 
gressed, the backfill was removed and the cylinders were 
loaded successively by hydraulic jacks. When the de- 
sired load was reached, I-beam posts were placed be- 
tween the pile head and the base of the girder. After 
thse had been wedged tight the jack was removed and 
the I-beams were concreted. 

The erection progress was slower than had been 
expected, so that by the time the building was eighteen 
stories high all the cylinders had been tested, wedged 
and corrected. A group of cylinders with wedging 
posts ready for correction is shown in Fig. 6. A 50-ton 
load was assigned to each 19-in. cylinder, but each was 
tested to 70 tons to give a factor of safety. Similar 
foundations have been used in three additional cases. 

It is believed that the “pretest” system of foundations 
owes its success to the proper application of the prin- 
ciples set forth in this article. 


Building Activities in 1919 

In view of the present unusual conditions in the 
housing situation, a report just issued by the U. S. 
Geological Survey, Department of the Interior, on 
building operations in the larger cities of the country 
in 1919, by Jefferson Middleton, *3 of interest. This 
report shows the number and cost of buildings erected 
in 128 cities, classified by the character of the prin- 
cipal matcrial entering into their construction. 

In these cities therc were 186,933 new operations, 
costing $951,047,495; 131,729 additions, alterations, or 
repairs, costing $171,024,832; and 20,846 miscellaneous 
operations, costing $15,246,422. 

In 141 cities 365,972 permits were issued or build- 
ings erected in 1919, representing a cost of $1,302,9938,- 
607. Approximately the same cities reported 210,538 
building operations in 1918, costing $430,041,365, and 
the record for 1919 thus shows an increase of 155,434, 
or 74 per cent, in operations, and of $872,984,242, or 
203 per cent, in cost. The average cost per operatic! 
in 1919 was $3,560. 
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Trend of Highway Development 
—A Survey 


Indiana’s Practice 
HIS is the eighth of a series of articles on the high- 
way situation. It discusses chiefly the task of 
bringing, by maintenance, the old gravel and dirt 
road system into a serviceable state prior to final im- 
provement. 
The ninth article of the series will appear in next 
week’s issue.—EDITOR. 
NDIANA this year has regenerated a large mileage 
of its state highway system by maintenance. Im- 
portant roads have been paved and pavement construc- 
tion will be extended, but maintenance is the more 
notable accomplishment; (1) Because it has involved 








ONE TYPE OF INDIANA HIGHWAY TAKEN OVER 
FOR MAINTENANCE 


reconstruction to an extent which ordinarily is not 
comprehended in maintenance; and (2) because it had 
to be inaugurated by an organization in process of cre- 
ation under limitations of directing personnel which 
have thrown an ungenerous burden on the department’s 
heads. As a working organization the state highway 
commission is virtually only eighteen months old and 
all of the routes of the state highway system have not 
been definitely located. These facts also have affected 
maintenance practice. 

In 1920 Indiana took over approximately 3,600 miles 
of highway, to be improved and maintained by the state. 
Except for a small scattered mileage of pavement, these 
state highways were gravel or earth roads. Ordinarily 
the gravel roads, except on certain main routes, were 
not of modern high-class gravel construction; many of 
them were little more than gravel surfaced trails. 
Formerly these roads had been maintained by the coun- 
ties. With state control in prospect, the counties had 
for a season or two done little maintenance work. 
When, therefore, the state highway department assumed 
the task of maintenance, the roads as a whole were in 
bad repair. Maintenance in many cases involved virtual 
reconstruction, including widening, ditching and re- 
surfacing. 

Obviously, highway maintenance, as practiced in 1920 
in Indiana and as it must continue, under present plans, 
‘o be practiced until the roads are substantially recon- 

tructed is a quite different task than it is in states 
having gravel and earth roads completed to permanent 
vrade prior to maintenance. Emphasis of this fact is 
mportant, if a clear conception is to be had of the trend 
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of highway development in Indiana, and this emphasis 
is given best by views of actual maintenance operations. 
The distressing state of repair shown by Fig. 1 was 
not common but it was eneountered and many miles of 
road had to be provided with shoulders and ditches, as 
shown in Fig. 2, before maintenance in the true sense 
was possible. 

Organization for maintenance is based on the patrol 
system. Under the chief engineer of maintenance are 
five division engineers each in charge of a territorial 
division of the state roads. Each division engineer has 
under him five or more superintendents each in charge 
of half a dozen or more patrolmen, a mechanic and two 
or more special gang foremen. The equipment of a 
patrol is a motor truck, a light blade grader, two drags, 
a plow and small tools. In the extensive reconstruction 
work of this year gangs have often been grouped and 
labor and equipment exchanged, but the plan permits 
of true patrol organization involving personal respon- 
sibility for distinct sections of highway as the roads 
are put in shape for maintenance. 

The funds available for maintenance are the auto- 
mobile license fees and the inheritance tax. Construc- 
tion .is financed by a one-mill tax on real property. At 
present the future amount of this fund is in doubt, it 
being held by the tax commissioner that the tax applies 
enly on the original assessed valuation which is about 
half the present assessed valuation. Legislation will be 
required to clarify this situation. With taxation on.the 
full valuation, construction funds in 1922 should ‘ap- 
proximate $12,000,000. The total Federal aid available 
is $4,726,239 and of this $2,724,271 is now covered by 
project agreements. In county work this year, there 
have been unusual financial difficulties. Counties in 
many instances have been unable to market their low 





MAINTENANCE GENERALLY INVOLVED PRELIMINARY 
DITCHING 


interest bonds and projects have been held up often 
after contracts had been let and construction had begun. 
It is, for these various reasons, the general opinion that 
clarifying legislation is needed to place highway devel- 
opment on a definite basis financially. 

With about 210 miles of pavement under contract a 
little over 75 miles were completed in 1920. Transpor- 
tation shortage of materials explains the small percent- 
age of construction. The progress on bridge work has 
been even less favorable. Transportation difficulties in 
obtaining commercial materials is leading to serious 
study of local pit development and, particularly, of 
methods of using pit-run gravel. The specifications now 
hold rigidly to definite ratios of sand and gravel, so 
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their modification in respect to aggregate mixtures is 
among the possible developments. Paving methods, as 
in most other states, continue along old lines. 

Indiana is in the process of finding herself in state 
highway improvement. Her greatest obstacle appears 
to be difficulty in appraising the magnitude of the task 
before the highway department. A sort of penury has 
been practiced, therefore, in building up the technical 
directing organization which has put too heavy a bur- 
den of detail on the directing heads. Breadth of organi- 
zation needs to be secured. With legislation which will 
clarify uncertainties in financing road work, this policy 
will set highway development in the ways of modern 
practice. 


Cross-Sectioning With Stadia Arc 
By F. W. MEDAUGH 


Dept. of. Engineering, Johns Hopkins University, Baltimore, Md. 
ya MEASURING cross-sections for the railway 

valuation work of the Interstate Commerce Com- 
mission the value of the Beaman stadia arc has been 
demonstrated. A light instrument was used, consist- 
ing of a telescope mounted upon a small revolving 
plate supplied with a central circular bubble and fitted 
to a head similar to that used for leveling plane tables. 
Attachments for the telescope were the bubble, clamp, 
slow motion screw and stadia arc attachment. Readings 
were taken in the customary manner by setting the zero 
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point of the telescope upon an even graduation of the 
stadia arc and then recording the stadia reading above 
the arc reading and the rod reading to the left. To 
increase the accuracy the stadia constant was added 
mentally each time, and when the vertical angle was 
large the rodman held a small level against the rod in 
order to have it plumb. 

The chief difficulty was indefiniteness of the origi- 
nal ground line. At the top of cuts the original 
examination showed generally a dark line due to decay- 
ing vegetable matter of the original top soil. In other 
places the upper toes of fills were covered by soil washed 
from the surrounding hillside, rendering it practically 
impossible to tell where the original surface had been. 
The rodman then held his rod at the present toe and 
the recorder added to the rod reading an amount based 
upon the topography of the surrounding slopes, 

A recorder, an instrumentman and a rodman com- 
posed the cross-section party. In rough country the 
recorder carried a light 6-ft. rod and gave readings on 
one side of the roadbed, thus increasing the speed of the 
party. The readings were recorded on sheets kept in 
a large loose-leaf binder, a carbon copy being made for 
the railroad. On small cuts and fills many of the read- 
ings were taken with the telescope horizontal. The 
instrumentman then mentally subtracted the height of 
the instrument (usually 5 ft.) from the road reading 
and called out the result to the recorder. Thus the notes 
showed the cut or fill with respect to the base of rail. 





ee Lee 





NEWS-RECORD Vol. 85, No. 





All readings taken with the telescope -inclined \ 
reduced in the office with the aid of a table, but as m 
of the shots were comparatively short it was not nec. 
sary to have a very extensive reduction table. 7)» 
stadia distances from zero to 50 ft. were placed in the 
column to the left, while the Beaman arc readings w: 
placed at the top of double columns, from which t} 
horizontal distance and difference in elevation could | 
read directly. When calculating the difference in elev. 
tion, the computer had to take into account the rod read- 
ing and the height of instrument, and had also to 
remember that Beaman arc readings between zero ani 
50 gave negative values, while readings between 50 and 
100 gave positive values. To facilitate the use of the 
table it was mounted on a large wooden roller in such 
a way that the distances and elevations moved past the 
stationary Beaman arc readings as the operator revolved 
the roller. 

In level country it was questionable which was the 
better method of taking measurements, by stadia and 
Beaman arc or by hand level and cloth tape. The former 
method was a little more accurate in reading elevations, 
but was not quite as rapid, even though many of the 
instrumentmen were extremely expert. In many light 
fills made from side borrow by scrapers there was no 
sharp line of demarcation between side of fill and side 
of borrow pit. Measurements could be made then much 
more rapidly with the hand level and tape, for the dis- 
tance could be taken to the approximate toe of fill and 
the rodman could then hold his rod on the original 
ground on the far side of the borrow pit while the 
elevation was being read. 

If the country was at all rough, however, the use of 
the stadia and the Beaman arc was found in most cases 
to effect a decided saving of time, in special cases at 
least 50 per cent. When double lines of box cars 
obstructed the sights it was a simple matter to set the 
instrument on the roof of a car to take the section, 
being careful to locate the position of the instrument 
with respect to the center lines both as regards distance 
and elevation. This procedure was specially valuable in 
yards where there was constant shifting of cars so 
that measurements with a tape would be attended with 
danger and loss of time. 

A specially difficult problem solved successfully in this 
way was the measurement of the grading quantities of 
the Big Four yards at Wabash, Ind., as shown in the 
accompanying view. The main line here was in 40 to 
50 ft. of cut and was separated from the yard by a 
mass of rock. The yard tracks were partly in cut and 
partly on fill, the fill sloping down to an interurban line 
and then into the bed of an abandoned and partly filled 
canal. The computers were furnished by the railroad 
with notes giving the original ground line and the close- 
ness with which this line fitted the section taken spoke 
well for the accuracy of the work. 


South American Ties for Pennsylvania R.R. 

Investigation of the hardwoods of Central and South 
America as material for ties is to be made by the Penn- 
sylvania System in view of present high prices of ties 
in this country, the cost and life of the tropical woods 
being the main points. Under normal conditions this 
railway requires from 5,000,000 to 6,000,000 ties an- 
nually and the average net cost has risen 100 per cent 
since the beginning of the war, according to an official 
statement. 
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An Analysis of the Proposal to Establish a National 
Department of Public Works 


By LIEvUT.-COoL 


“THE proposal to create a Department of Public 
Works has been urged for many years by members 
of the engineering and contracting professions, with 
the avowed purpose of bringing under one head all 
engineering and construction activities carried on by the 
U. S. Government. Although advocated for many years 
by individuals, it is only since April, 1919, that this 
question has been actively taken up and advocated by 
engineering societies and contractors’ associations with 
a carefully organized propaganda directed by the 
National Public Works Department Association. The 
activities of this association have led to the introduc- 
tion in the U. S. Senate and House of Representatives 
of a bill to create a Department of Public Works, 
known as the Jones-Reavis Bill (S-2232, H.R.-6649). 
The most important provision of the bill consists in 
the conversion of the Department of the Interior into 
a Department of Public Works, and the placing in that 
department of all engineering, construction and related 
activities now distributed throughout the various 
departments and independent bureaus of the Govern- 
ment. It also provides that the secretary of this 
department must be appointed from the engineering 
profession; that each assistant secretary must also be 
specially qualified by training and experience for his 
particular service; that the tenure of the assistant 
secretaries in office is for life or good behavior, subject 
to removal only for inefficiency or malfeasance in office, 
or physical disability. These assistant secretaries are 
to be charged respectively—one with all governmental 
matters of engineering design and construction; one 
with all governmental architectural design and construc- 
tion; one with all governmental scientific work and 
surveys; and one with all governmental land and legal 
matters. In other words, one assistant secretary must 
be an engineer; one an architect; one a mapping expert; 
and one a lawyer. 


OBJECTS OF BILL 


The ends to be accomplished by this bill as set forth in 
the propaganda of the Public Works Department 
Association are briefly as follows: 


To create an industrial organization along the lines fol- 
lowed so successfully by American industries; to secure 
centralization with resultant large economies of overhead; 
to eliminate rivalry and competition for appropriations; to 
provide a special technical organization to do engineering 
work for other departments; to secure standardization and 
simplification of Government contracts and specifications; 
to provide a complete business organization available in case 
of war for its construction activities; to render aid to the 
budget system; to serve asa regulator of our national indus- 
tries; to provide a means of broader training for the Corps 
of Engineers, U. S. Army; to bring the United States into 
ine with other important countries in having a Public 
Works Department; to provide for co-ordinated technical 


research. 

The advocates of the Department of public works 
cite, as the principal reasons for the creation of such 
a department, the following: That there would be 
mprovement in the administrative organization of the 
uational government; that efficiency would be promoted 
1 overhead administration, that duplication of effort 


Corps of Engineers, U. S. 
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would be avoided, with better utilization of plant and 
personnel, and with the standardization of specifications 
and procedure; that economy and efficiency of the other 
departments relieved of public works would be _ pro- 
moted; that a permanent corps of civilian engineers 
would be created that would be of great public advantage 
both in peace and in war. 

It is argued that the administrative branch of the 
federal government has grown up piecemeal, on no well 
thought-out plan, with the result that as the govern- 
ment activities have extended their scope, many incon- 
sistencies of assignment of functions have resulted, with 
much overlapping and lack of co-ordination. One of the 
strongest points made by the advocates of this measure 
is that there will be a single head to all the related 
activities of the Government along engineering and con- 
struction lines, apparently allowing the elimination of 
duplication not only of work done, but of organization, 
personnel and plant. 


ARGUMENTS AGAINST THE CREATION 
OF THE DEPARTMENT 


The principal arguments against the creation of this 
Department of Public Works have been well summarized 
by the Chamber of Commerce of the United States in 
its referendum submitted to the component chambers of 
commerce throughout the United States, March 30, 1920, 
which resulted in the rejection of the proposal. These 
are briefly as follows: 


(a) The proposal is too vague and indefinite for adoption, 
especially as definiteness and exactness are supposed to be 
fundamental qualities of proposals made by engineers. 

(b) While reorganization of all the. activities of the 
federal government might well be undertaken by Con- 
gress in the interest of logical arrangement, such re- 
organization should be based upon a careful examina- 
tion of the governmental functions for which these 
departments were brought into being, and not by a piece- 
meal consideration, as proposed by this bill, such an effort 
having an inevitable tendency to create many new non- 
essential departments of government at a time when the 
number of Cabinet officers is so great as to form an un- 
wieldy body. Instances of these new departments having 
an equal or greater merit than the Public Works Depart- 
ment are: Department of Education, Department of Public 
Health, Department of Public Welfare, Department of Air 
Navigation, Department of Transportation. The evil results 
of the proposal are already evident in the effort to prevent 
the placing of all construction activities of the War Depart- 
ment in the hands of the Corps of Engineers by the per- 
petuation of an additional and unnecessary Construction 
Division within this department. 

(c) The inefficiency of the present arrangement of engi- 
neering and constructing services has not been demon- 
strated. 

(d) Economy would not be promoted, but expenditures 
would, on the contrary, be increased. Each of the bureaus 
of this new department will inevitably build up a large or- 
ganization of clerks and other employees for itself. Instead 
of allowing each department to do the minor engineering 
work incident to its principal function, the Public Works 
Department will have to be called in to build each item, no 
matter how trifling, as for instance, a few miles of telephone 
line for the Forest Service, which could under this bill no 
longer be constructed by its own employees when not other- 
wise engaged. 

(e) The Public Works Department at best would be a 
misnomer, as the United States does not have public works 
of the kind described by the proponents of the measure of 
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sufficient importance and suitable for transfer to warrant 
the setting up of a new Department of Public Works, nor 
to justify its head having a place in the Cabinet. This 
department suggests strongly public ownership and opera- 
tion of utilities not now apparent. b 

(f) The governmental departments can in other and more 
appropriate ways secure competent engineering services. 
This appears to be an effort to increase the permanence, 
compensation and emolument of one class of government em- 
ployees, viz., engineers, at the expense of all other classes. 

(g) Governmental organization must for success be func- 
tional, and engineering is not a function, but rather one of 
the branches of technique of governmental functions. En- 
gineering is a profession which exists solely for the assist- 
ince it can render in the accomplishment of purposes wholly 
apart from engineering. The head of a government depart- 
ment utilizes professional services of lawyers, engineers, ac- 
countants and of various other professional and technical 
men to assist him in carrying out the functions of his de- 
partment, but there is no reason why these functions should 
be subordinated to any of these branches of service 
technique. : vats ’ 

(h) There are many other special objections that will 
arise from such a concentration of engineering work to be 
done for other departments, an example being the Office of 
Indian Affairs, whose function is the guardianship and trus- 
teeship of Indians while they are being brought to the 
status of citizens. This trusteeship controls more than a 
quarter of a billion dollars’ worth of property. The ab- 
surdity of having the trustee withdraw altogether in favor 
of a lawyer or engineer because legal or engineering ques- 
tions from time to time have to be settled by the trustee, is 
self evident. Responsibility for the performance of govern- 
mental functions should be made more definite, not dis- 
persed. If the execution of engineering or construction 
work is placed in one department, and a purpose to which 
the work contributes in another department, there will in- 
evitably be a diminution of official responsibility upon the 
official charged with the accomplishment of the purpose. 
Giving the department head his own professional assistance 
may mean some duplication, but the advantage to the public 
in having a public duty expeditiously and properly fulfilled 
and in having some one person whom it can hold exactly 
responsible for any failure far outweigh any such duplica- 
tion. 

At first glance and on theoretical grounds solely, the 
»roposal to establish a Department of Public Works to 
handle all the construction and engineering activities of 
the government is one that naturally makes a strong 
appeal to the public at large. To say that one, rather 
than a number of different heads, shall direct all work 
of similar nature under the government is a principle 
to which no one can consistently object, unless there 
are other and more potent reasons why such concentra- 
tion should not take place. Since all engineering and 
construction activities have a certain similarity, it 
might require but little argument to convince the 
uninformed on matters of govermental policy that a 
separate department to handle all these matters should 
be established. I am prepared to go even further and 
say that if the disadvantages that will result from such 
consolidation are not greater than the advantages to be 


secured, then such consolidation might well be made. 
Two CLASSES OF ENGINEERING WORK 


In drafting the bill for the Department of Public 
Works, its advocates appear to have lost sight of the 
two fundamentally distinct classes of engineering and 
construction works carried on by the government, and fn 
failing to make this distinction they have committed 
themselves to an illogical grouping of bureaus in the 
proposed department. These two distinct classes of 
activities are: 

(a) Engineering and construction activities carried on 
for the public at large and as the primary function of the 
bureau of service concerned, i.e., the principal business of 
the bureau and the reason for its existence. 


(b) Those engineering and construction activities carried 
on as mere incidents to the primary functions of the de- 
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partments or bureaus which execute these functions. 
incidental activities vary in magnitude from the 
minute detail to projects involving hundreds of milli: 
dollars, and yet, notwithstanding their magnitude, are 
all only incidental to some other primary function. 

In the effort of the advocates of the Public \\ 
Department to make out a good case for a sep; 
departmert, they have thrown together a heterogen: 
lot of slightly related independent and incidental ac: 
ties under one head, with little regard at all to the ; 
governmental functions to which these activities 
only incidental. Take the case of the Bureau of Indian 
Affairs and the Board of Indian Commissioners: th; 
bill proposes to place these bureaus under the Depsart- 
ment of Labor, while taking from them their engineer- 
ing, construction and survey work carried on as an 
incident of caring for the Indians. In other words, the 
Bureau of Indian Affairs is the trustee for the Indians 
and is responsible to Congress for their welfare, and 
yet it is at the outset to be deprived of some of the 
most essential means for the accomplishment of that 
end, and with no other argument than that all engineer- 
ing and construction activities should be grouped 
together under one independent head. The undesira- 
bility of such a proposal would be apparent if it were 
applied to a trustee in private life, for instance, to the 
trustee of a minor child. Who could imagine a case 
where a trustee of a child should not direct all legal, 
moral or educational activities necessary to care for the 
child’s interest to the time of its maturity. 


BILL HELD To BE INCONSISTENT 


The proposed bill is equally inconsistent as to what is 
omitted therefrom, as for example, one cf the most 
costly activities of the Interstate Commerce Commission 
is the valuation of railroad properties, largely an 


engineer function. Evidently the advocates of this 
measure could hardly justify even to themselves the 
taking away of this important adjunct to the primary 
functions of the Interstate Commerce Commission, and 
yet they have done other things even more radical and 
more detrimental to other departments. For instance, 
they propose to place the construction work of the 
Army in this Department of Public Works on the ground 
that its work is largely of a civil engineering nature, 
apparently ignoring the fact that the Army does not 
construct quarters and storehouses solely to get some- 
thing built, but only that troops and supplies may be 
protected from the weather and be in constant readiness 
for war; or in other words, the army’s construction work 
is only incidental to its business of defending the nation. 

The General Land Office, however, is left in the 
Department of Public Works, although its engineering 
and surveying functions are solely an incident, though 
an important incident, to its primary function of 
administering the public lands of the United States for 
the benefits of settlers. The Reclamation Service is 
also left in the proposed Department of Public Works, 
although the building of dams and drainage ditches is 
an incident only to the administration of reclamation 
projects and laws for the benefit of settlers on other- 
wise arid government land. The National Park Service 
is left in the Department of Public Works, as if 
its prime object were the construction of engineering 
monuments rather than the administration of the 
national parks of the United States as playgrounds for 
the pleasure and benefit of the people at large. 

These inconsistencies in assigning activities are n0- 
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«here more obvious than in the assignment of river and 
harbor improvement to the Department of Public Works, 
while leaving the Bureau of Lighthouses under the 
Department of Commerce. No two activities of the 
Government are more closely related than are these or 
could be combined under on head with greater advantage. 
In fact many of the lighthouse districts have their con- 
struction and repair work done at this time under 
officers of the Corps of Engineers in charge of river and 
harbor work. 

The example most frequently given by the Depart- 
ment of Public Works advocates of the inconsistency of 
the present arrangement of governmental construction 
activities is that of the Supervising Architect’s Office 
in the Treasury Department. The real reason why this 
is under the Treasury rather than any other department 
is that this department is the largest governmental 
user of public buildings in our cities for custom houses, 
sub-treasuries, Internal Revenue oificies, Federal 
Reserve banks, etc. What is more appropriate than 
that the Secretary of the Treasury should direct the 
construction of the buildings he needs in his business? 


ARGUMENTS FOR THE DEPARTMENT 


The cases above cited are but a few of the many 
inconsistencies that result from this effort to bring 
together many apparently similar but actually dis- 
similar activities to create a Department of Public 
Works; and the reason for these inconsistencies arises 
from the fact that the advocates of this measure have 
failed to realize that there is one and only one vitally 
important reason for the creation of governmental de- 
partments and bureaus, and that reason is that some 
essential governmental function may be carried out for 
the benefit of the people of the country. The construc- 
tion of engineering works cannot by any means be 
classed as a function of government, but only as one 
of the many means used by the various governmental 
departments in carrying out their proper functions. 
This is clearly shown in one of the most prominent of 
the arguments for this department, viz., that there are 
nine federal departments, thirty-five bureaus, and four 
unattached commissions now engaged in engineering 
and construction work. This means that every one of 
the government departments and nearly all the bureaus 
and commissions find it necessary, in the execution of 
their primary governmental functions, to do a certain 
amount of engineering and construction work, just as 
most of them find it necessary to do a certain amount 
of legal, educational, commercial and research work, but 
if they are to be held responsible for accomplishing the 
purposes for which they are created, then they must 
be given all of the essential machinery, including con- 
struction, for the successful execution of these func- 
tions. 

Having had some experience as an engineer in the 
Army, engaged on construction work, and having also 
been in command of troops for whom construction work 
is done in the Army, I realize how difficult it is to secure 
a proper consideration of the object for which construc- 
tion work is done, even in a small organization and 
where the engineering and using services are in closest 
co-operation and associated under one army head. To 
secure the class of construction work necessary for the 
different government departments through an entirely 
‘dependent and outside agency, such as this Depart- 
ment of Public Works, would be almost impossible of 





accomplishment. Such a roundabout and unworkable 
arrangement would cause only delays, annoyance and 
interference with governmental functions. 


AN ASSUMED CASE OF RED TAPE 


Let us assume a perticular case: The Army has a 
battalion stationed at Fort Huachaca, Arizona. The 
battalion commander finds that in the administration 
of his battalion it will be necessary for him to have a 
company barrack. In order to get this through the 
Public Works Department he would report the necessity 
of it to his army department commander at San An- 
tonio, who in turn would report the matter to the War 
Department. The Secretary of War would in turn 
report to the Secretary of the Department of Public 
Works that a barrack is required at Fort Huachaca. 
The Secretary of the Department of Public Works 
would transmit this information through his various 
intermediate divisions down to hi: office nearest to 
Fort Huachaca. This official would then made a survey 
and an estimate of the amount of money involved in 
this project, and if he were an official of the best type, 
would consult with the battalion comraander to see if 
their views agreed. If, however, he lid not care to 
co-operate in this way, he would male up his plans 
independently, send them back through all the various 
intermediaries to Washington, and so 01 to the head 
of the Public Works Department, wh«c would submit 
them to the War Department, and thus they would go 
back once more to the battalion commanier, to find out 
if the plans were adapted to his requirements. It can 
be readily seen from this simple illustration that it 
would be impossible to get the desirec results by a 
segregation of construction activities in “ separate de- 
partment, independent of the agency ‘or which the 
construction is being done. 

But the segregation of activities in the proposed 
department goes much farther than this. In the depart- 
ment itself there are to be four main branches, each 
under an assistant secretary appointed for life. Before 
a cantonment for troops under the Secretary of War 
can be built by the Secretary of Public Works, his 
assistant secretary “A” must procure the land and do 
all necessary legal work, assistant secretary “B’’ must 
make the required surveys, and assistant secretary “C” 
must then make the necessary plans. If any architec- 
tural design is involved, assistant secretary “D’” must 
be called upon to do this before assistant secretary ‘“‘C” 
can begin the work of construction. Before the canton- 
ment would be built under this arrangement the war 
would be over or the particular battalion out of the 
service due to exposure. 


ENGINEER CORPS MENACED 


The Public Works Association has devoted most of 
its attention for the past year and a half to the Corps 
of Engineers, U. S. Army, in its propaganda for a 
Public Works Department, without a rejoinder in the 
public print from that conservative organization up to 
this time. In fact, a reading of the bill quoted above 
discloses that practically as much space is devoted in the 
bill itself to the destruction of the Corps of Engineers 
as is given to all the other construction agencies of 
the government combined. It will also be noted that 
whereas all other construction agencies of the govern- 
ment are taken into the Department of Public Works 
bodily, w‘thout change of their organization, in the case 
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of the Corps of Engineers the transfer is arranged so 
as to take away completely its administrative control 
over construction activities, allowing such officers of 
the Corps of Engineers as the Secretary of Public 
Works may deem necessary to be detailed by the Sec- 
retary of War for temporary duty for instruction pur- 
poses only in the new department. This proposal to 
take away from the Corps of Engineers its diversified 
construction activities is moreover emphasized in all 
the literature and propaganda that has been issued by 
the Public Works Association, making it appear that 
this proposal is aimed more at the destruction of the 
Corps of Engineers than for the general good of the 
government as a whole. 

In a thirty-page pamphlet of propaganda issued by 
the Public Works Department Association, approxi- 
mately five pages are devoted to explaining why the 
Corps of Engineers must be destroyed. This is advo- 
cated in spite o* the long and honorable record of 
achievement of the Corps, free from political influence 
and graft, dating back to Revolutionary days and ex- 
tending down to the building of the Panama Canal and 
to its construction exploits in France. The question- 
able ethics of these attacks on the Corps of Engineers 
by the Public Works Department Association seem 
entirely unworthy of the professional men by whom 
they are advanced. 

Again, the advocates of this measure are absolutely 
inconsistent, for while urging in one breath the taking 
away from the Corps of Engineers of the construction 
activities with which it has been charged by Congress 
for over a hun.’ ed years and which it has carried out 
with the cleanest of records, this association, in the 
next breath, to secure efficiency proposes a system of 
tenure of office practically identical with that in the 
Corps of Engineers and differing solely in the fact that 
the officials in one case are commissioned officers, sub- 
ject to all the dangers and disabilities of the military 
service, and in the other case are officials of this Public 
Works Department permanently in Washington. Sec- 
tion 7 of this bill undertakes to make the tenure of 
office of the assistant secretaries as permanent as is 
that of the officers of the Corps of Engineers, but with 
none of the advantages to the government of the latter, 
due to the possibility of relieving an unsatisfactory 
engineer officer from his construction duty without the 
necessity of the elaborate procedure prescribed for 
removing one of the assistant secretaries. 

Another of the arguments used by the advocates of 
this measure is that it will provide an organization of 
trained engineers, available for use in war, which is 
what the government secures much more efficiently 
under its present system of using the Corps of Engi- 
neers to as great an extent as possible on the construc- 
tion of essential public works in time of peace, in view 
of the military as well as civil engineering training of 
this body. When these peace-time construction activi- 
ties are suspended at the outbreak of war, the Corps of 
Engineers is free to carry on all needed construction 
work of the Army in the theatre of military operations 
and in the United States. 

Engineering Council’s Committee on Military Affairs, 
realizing the importance of utilizing the army engineers 
on public works to the fullest extent possible in peace, 
as a preparation for war, recently enunciated the follow- 
ing principle: 

But the bringing together of the two great divisions of 
engineering science, military and civil, is only partly done 
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when there is extended to civilian engineers the opport 
for gaining experience as military engineers. The 
result will be attained when the military engineers 
corresponding manner are given the opportunity to be 
experienced as civil engineers. To enable the membe: 
the Corps of Engineers to gain experience in all bra: 

of civil engineering they should have opportunities 
service on as much as possible of the general construc 
work done by the Federal Government, and not be con! 

to river and harbor improvements, as has been the 
tom. In addition to this, members of the corps should 
assigned for temporary "employment with state highway 
commissions or private corporations such as railway 
panies, metallurgical establishments, large contracting {\: 
or factories where machinery, electrical devices and ot}. 
forms of manufactured articles, in which engineers «1 
interested, are produced and where members of the co) 
- become acquainted with all phases of practical op 
ion. 

This would clearly indicate that not only should the 
Corps of Engineers continue to execute the public wor! 
functions which it has successfully executed throughout 
the past, but that, in the interest of economy and pre- 
paredness for war, it should be given added duties of 
this nature whenever not decidedly disadvantageous to 
the interests of the government to assign it such addi- 
tional duties. 

The Corps of Engineers is a body of technical men 
of high standing, poorly paid but honest, whose lives are 
devoted to the public service, free from political influ- 
ence; and no possible rearrangement of government 
functions can ever do more than to secure a similar 
high quality of service from government 
whether commissioned or civilian. 

In conclusion, it is believed to be established that 
there should be no Department of Public Works created 
as a new department or out of the Department of the 
Interior; that there is a possible necessity of a general 
reorganization of the government departments as a 
whole, but that any such reorganization should be based 
on governmental functions rather than on engineering 
technique; that the Corps of Engineers should continue 
as in the past to be charged with the execution of public 
works of construction to the fullest possible extent, in 
the interest of honesty, economy and  vreparedness for 
war. 


Officials, 


Investigation of Drill Steel Undertaken 


The Bureau of Mines is taking up actively an investiga- 
tion of drill steel. Many users of drill steel feel that the 
improvements in that product have not kept pace with 
the improvements in drilling machines. The matter ‘1s 
been the subject of recent conferences between Dr. F. G. 
Cottrell, the director of the Bureau of Mines, D. A. Lyon, 
supervisor of experiment stations, and bureau specialists 
with representatives of various types of mining enteprises. 
The testimony of users in the districts where the rock is 
hard is wholly to the effect that the failure of steel has 
become a very serious problem, due to the loss of time on the 
part of high-priced labor. 

B. F. Tillson, of the New Jersey Zinc Co., has made a 
special study of the causes of breakage in drill steel and 
will co-ouerate with the Bureau of Mines in the study of the 
problem. Mr. Tillson’s investigations lead him to believe 
that the blows of the drill hammer set up vibrations com- 
parable to sound waves and that nodes are caused by the 
concentration of these waves at certain points in the drill. 
This leads to prompt fracture. When a flaw or sand hole 
comes within the area of concentrated wave effect, the 
failure of the drill takes place almost immediately. 

The Bureau’s specialists, who are to be assigned to this 
problem, will be sent to the manufacturing plants to discuss 
the matter with officials there. A collection is to be made 
of broken steel so that’ the breaks may be studied— 
*Engineering and Mining Journal. 
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Irrigation Water Divided Between 
United States and Canada 


Under International Agreement Flow of St. Mary 
and Milk Rivers Systematically Shared 
by Montana and Provinces 


By BENJAMIN E. JONES 
Hydraulic Engineer, U. S. Geological Survey, Washington, D. C. 
ONTROVERSIES over the division of irrigation 
waters in the western United States are frequent. 
Similar controversies arose on the St. Mary and Milk 
Rivers, in Montana and in Alberta and Saskatchewan, 
Canada, previous to 1909, and the fact that the contend- 
ing parties lived in different countries did not make it 
easier to settle the dispute. This article will tell how an 
amicable adjustment was effected by an international 
treaty agreement for a division of the flow of the two 
streams between the two countries by a joint commission 
and how the division is being 
made year by year under 
the joint supervision of the 
directors of the U. S. Recla- 
mation Service and the Rec- 
lamation Service of Canada. 
St. Mary River, in the 
Hudson Bay drainage basin, 
rises in the mountains: of 
Glacier National Park, in 
Montana, and flows northward into Canada where its 
water is used for irrigation. Milk River, a tributary of 
the Missouri, rises in the low hills adjacent to the St. 
Mary River drainage basin, flows northward into Can- 
ada, turns east, and finally, after flowing 216 miles in 
Canada, returns southward to the United States. The 
size of the drainage basins of these two streams, as in- 
dicated by the accompanying map, might suggest that 
Milk River would yield the larger flow, but a study of 
the character of the two drainage areas, as illustrated 
in the photographs here reproduced, shows why the 
glacier-fed St. Mary is a much better irrigation stream 
than the Milk, whose upper tributaries reach only as 
far as the foothills of the Rocky Mountains and whose 
lower valley is a dry prairie. As a result, during periods 
of long-continued drought, when irrigation is most 
uecessary, Milk River goes dry, while the snows on the 
mountain peaks that drain into the St. Mary are melted 
by the hot summer sun, and the maximum flow occurs at 
that time. 
In 1901 or earlier the U. S. Reclamation Service, then 
a part of the U. S. Geological Survey, proposed to rem- 
edy this condition on Milk River by diverting the water 
of St. Mary River into the basin of the Milk, where it 
could be used to irrigate land in the lower end of Milk 
River Valley in Montana. After years of discussion an 
agreement between the United States and Canada was 
reached in 1909, and a treaty was made, under which the 
water of the two streams was divided equally between 
the two countries with one exception. To protect the 
rights of irrigators who prior to the making of the 
treaty had begun to use the water of the two rivers, a 
prior right to 500 sec.-ft. of St. Mary River, or so much 
of that amount as constitutes three-fourths of the 
natural flow of the river, was given to Canada, and a 
ike priority on Milk River was given to the United 
states. As during the irrigation season there is nearly 
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always more than 500 sec.-ft. in St. Mary River, and 
very seldom that much in Milk River, this exception was 
somewhat in Canada’s favor. But Canada had been 
using St. Mary River water, and the United States that 
of Milk River, so this adjustment was probably adopted 
because it seemed te be the best one that was practicable. 
The actual division of the water was to be carried out 
under the direction of an International Joint Commis- 
sion established by the treaty. 

In 1917, the U. S. Reclamation Service completed its 
canal from St. Mary River to the top of the Milk River 
divide, and in May, 1918, the International Joint Com- 
mission met and issued a provisional order for the divi- 
sion of water for that year. A provisional order was 
necessary because different interpretations of certain 
parts of the treaty had been made in the two countries. 
Hearings and arguments on the questions at issue, 
which have not yet been decided, fill three large pub- 
lished volumes, besides a mass of testimony, briefs, etc., 








rs 
INTERNATIONAL 
BOUNDARY 


FIG. 1. ST. MARY AND MILK RIVER DRAINAGE AREAS, 
OVERLAPPING INTERNATIONAL BOUNDARY 


The smaller drainage area, because of its location in the moun- 
tains, has the larger yield. Under international agreement and 
jurisdiction the two streams are gaged and their flow divided 
(sce text) between irrigation projects in the state of Montana 
and the provinces of Alberta and Saskatchewan. 


filed but not printed. A decision by the commission on 
the disputed points is expected soon. To carry out the 
orders of the commission, the United States named A. P. 
Davis, director of the United States Reclamation Serv- 
ice, as its representative, and Canada named E. F. 
Drake, director of the Reclamation Service of Canada. 
These two men, through their engineers in the field, 
divide the waters of the two rivers in accordance with 
the order of the commission. 

The main engineering problem involved in the divi- 
sion is the accurate measurement of the quantity of 
water flowing in the streams and canals and the deter- 
mination of the time required for water to travel given 
distances along the river beds and canals. For deter- 
mining the flow of streams that cross the international 
boundary, the Reclamation Service of Canada and the 
U. S. Geological Survey have maintained joint stations 
since 1912, and there are at present nine such stations 
on these two rivers or their tributaries, and on the 
U. S. Reclamation Service canal diverting from St. Mary 
River. The cost of installation is borne equally by the 
two countries, and in the operation of the stations meas- 
urements are made at frequent intervals by engineers 
from both sides. At the end of the season the results 
are worked up jointly by the two organizations. In ad- 
dition to these co-operative stations others are sep- 
arately operated in the two river basins by the represen- 
tatives of each of the two governments. 
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FIGS. 2 

(2) Gage shelter 
Glacier, Mont. 
tional boundary. (4) 
area, early July. (5) 


TO 5 
and control on Swiftcurrent Creek 
(3) Gaging station on St. Mary 
Typical view of St. 
Upper Milk River at 


at Many 
River at internna- 
Mary River drainage 
Pendant de Orielle 


After satisfactory measurements of the stream flow 


are obtained the problems involved in the actual division 
of the water under the commission’s order are not diffi- 


cult. First, it is necessary to determine the natural 
flow of St. Mary River, as Sherburne reservoir (see 
Engineering News-Record, Feb. 21, 1918, p. 366) con- 
structed and operated by the United States, is on Swift- 
current Creek, one of its principal tributaries. The 
water entering the reservoir comes mainly from two 
streams, so that by installing on these streams gaging 
stations equipped with water-stage recorders, it is pos- 
sible to get a very close estimate of the daily inflow. 
Comparison of the inflow with the outflow gives the 
amount daily stored or released by the United States. 
The natural flow at the international boundary is then 
determined from the measured flow plus the amount 
diverted above, with proper allowance for storage. 

Seepage losses in the St. Mary Canal are measured at 
three stations equipped with Stevens and Gurley gages. 
Measurements at these stations also show the amount 
of water diverted from St. Mary River to Milk River by 
the United States. As the seepage loss in the upper 
half of the canal returns directly to St. Mary River and 
can be rediverted by Canada, the records of the middle 
station on the canal, where it crosses St. Mary River, 
are used for purposes of division. The water received 
by Canada is measured at a gaging station at the inter- 
national boundary. Canada also maintains stations 
showing the amount diverted from St. Mary River in 
that country and at a station near the mouth of the river 
showing the water not utilized for irrigation. The city 
of Lethbridge takes its municipal supply from the river 
near its mouth. 

On Milk River the main determinations necessary are 
the natural flow of the river, the inflow from the tribu- 
taries, particularly the large tributaries from the north 
whose courses lie in both countries, and the seepage loss. 
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VIEWS ON ST. MARY AND MILK RIVERS IN THE UNITED STATES AND CANADA 


Police Post, Alberta. Note the contrasting character as regards 
water yield of the St. Mary River drainage area views (2), 
(4) and the Milk River drainage area view (5). 


An interesting problem, although it is not international 
in character, is the determination by the U. S. Recla- 
mation Service of the natural flow of Milk River below 
Havre, Mont., allowance being made for losses by seep- 
age and evaporation. The natural flow of Milk River 
during the irrigation season is nearly all subject to old 
claims of private companies and individuals, but the 
diverted St. Mary River water belongs to the Milk River 
project of the Reclamation Service. On Milk River sta- 
tions are maintained on North Fork above and below 
the point where the St. Mary water enters, and the flow 
at the unper station combined with that at a station on 
South l ork of Milk River gives the natural flow at the 
upper end of Milk River. Farther down stream are sta- 
tions at the town of Milk River, in Canada; at the east- 
ern crossing of the international boundary, where the 
stream returns to the United States, and at Havre, 
Mont., above all diversions in the United States. Dur- 
ing dry seasons those stations show the seepage losses 
in over 300 miles of river channel, for at such times 
there is practically no inflow between the upper and 
lower stations. During wet years a large number of 
tributary streams must be measured. The losses by 
seepage and evaporation in 1919 amounted to about 100) 
sec.-ft., out of 400 sec.-ft., flowing at the upper end of 
the river. During very hot spells this loss increases 
somewhat, and in fact the influence of temperature on 
losses is marked. 

Other gaging stations are maintained along the inter- 
national boundary on the principal tributaries of Milk 
River from the north, Lodge and Battle creeks and 
Frenchman River. To acquire general information for 
the Milk River project, the southern tributaries of Milk 
River are measured, as well as the main canals. A sta- 
tion at Vandalia dam, below the last diversion, shows the 
amount of water not utilized for irrigation from the 
Milk River drainage basin. 
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In dividing the water, estimates of daily discharge 
ye ordinarily made at intervals of about one week, but 
‘uring periods of rapid fluctuation daily computations 
are necessary. Any discrepancies in the division of the 
water are thus discovered and corrected in the course 
of a few days. Tables are prepared showing the inflow 
and outflow from Sherburne Lake, the natural flow of 
the rivers, the amount to which each country is entitled, 
and the water received by each. If either is receiving 
less than its share under the treaty the headgates of 
the canals or the gates at the reservoir are adjusted. 

The accompanying table is a sample of the state- 
rents supplied to the irrigation officials of Canada. 
Those for the United States are similar except that the 
last two columns relate to the United States. 





———— Eee 
DIVISION OF ST. MARY RIVER WATER BETWEEN CANADA AND 
THE UNITED STATES, AUGUST 3-7, 1919 
(Quantities in Second-Feet) 


St. Mary Naurtal Canada's 
Diverted River blow Excess 
by U.S. at Stored St. Mary (+) or 
R. 8. Bound- Water River at Canada’s Defi- 
Date Canal ary Total Released Kimball Share ciency (—) 
3 389 470 859 203 656 492 —22 
+ 389 480 859 198 671 500 —20 
5 386 475 861 233 628 471 +4 
6 385 470 855 259 596 447 +23 
7 385 457 842 257 585 439 +18 


The first column shows the water diverted by the United States, the second 
that received by Canada; the sum is the amount of waterin theriver. From this is 
subtracted the stored water released, to give the natural flow of the river, from 
which is determined the share of each country. 


= 





As a rule the quantity of water flowing at any station 
is determined from the gage-height records of water- 
stage recorders by means of a station rating table, which 
is kept up to date by frequent current meter measure- 
ments. The field work of dividing the water has been 
carried on now for practically three years without mis- 
understanding or disagreement, with no complaint from 
either side, and although the division must continue as 
long as the water of the two rivers is used for irrigation 
the lapse of time should make the possibility of dis- 
agreement more and more unlikely. 

In the United States, the stream gaging is done by 
the U. S. Geological Survey in co-operation with the U. 
S. Reclamation Service. In Canada, it is carried on 
by the Reclamation Service of Canada. The actual 
division of water is made by representatives of the Rec- 
lamation Service of each country, and the writer acted 
in that capacity for the U. S. Reclamation Service in 
1918 and 1919. The photographs accompanying this 
article were taken by R. J. Burley, assistant director of 
the Reclamation Service of Canada. 


Insects Destroy More Timber than Do Fires 

The average annual loss of yellow pine in Klamath 
and Lake Counties, Ore., from insects is 150,000,000 
board feet, worth $250,000, or 300 times the average 
annual fire loss. Fully 8 per cent of the yellow pine 
timber in private ownership has been killed in the past 
ix years, according to the forest entomologist of the 
Oregon Experiment Station. The principal enemy is 
the western pine dark brown beetle, which bores through 
the bark and excavates long, winding galleries in the 
soft formative tissue next to the bark; the tree is 
virdled and its sap flow thus cut off. Epidemic infesta- 
‘ons occur in cycles of four to five years, when 6 to 8 
per cent of the trees may be killed. For eradication 
voth state and federal funds are said to be insufficient. 
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Bituminous Surfacing for Plank 
Highway Bridge Floors 


Postpones Renewal of Old Bridges by Producing 
Light, Easily Maintained Floor—Stiff 
Construction Essential 


By M. W. TORKELSON 

Bridge Engineer, Wisconsin Highway Commission, Madison 

N THE years 1914 and 1915 the prevailing price for 

steel bridges erected in Wisconsin was less than 3c. 
per pound and reinforced-concrete floors cost no more 
than $10 per cubic yard. Due to the cheapness of new 
construction many old steel bridges in good condition 
but provided with wooden floors were scrapped and 
replaced with new structures, it being felt that it would 
be cheaper in the long run and more satisfactory to 
tear out an old bridge and build a new one with con- 
crete floor than to maintain the old floor and bridge. 
The rise in the price of materials which has taken place 
since then, beginning slowly in 1916 and continuing 
rapidly through 1917 and 1918, changed all this. High 
costs of construction have made it necessary to keep old 
bridges in service as long as possible. 

The weak point of the old bridges is the floor, yet 
they cannot carry the weight of a reinforced-concrete 
floor and have any live-ioad capacity left. A _ light, 
strong floor which could be maintained otherwise than 
by replacement was necessary. The Wisconsin High- 
way Commission first gave this subject consideration 
in 1917. 

At that time Mr. Rollman, then county highway 
commissioner of Shawano County, at present division 
engineer for the Wisconsin Highway Commission at 
Green Bay, began the construction of bituminous- 
surfaced floors, using laminated units built up from 
2 x 4’s set on edge, bolted in place and afterward 
covered with a bituminous surfacing. Several of these 
were constructed prior to 1917 and are giving satis- 
factory service. The Illinois highway department had 
also made experiments along this line, and after cor- 
respondence with this department the writer visited 
several jobs in northern Illinois. Other investigations 
were made through correspondence. As a result of 
the information gained from these various sources a 
memorandum of instructions concerning bituminous 
floor surfacing was compiled in the spring of 1918 and 
has since that time served as a basis for installing a 
number of bituminous wearing surfaces. A standard 
plan was also prepared for the laminated floor, which is 
now in frequent use in Wisconsin. 

Slightly condensed, this memorandum is reproduced 
below. It is not contended that the instructions cover 
the only method of making successful applications. 
There probably are many others. In fact, experience 
to date makes it appear that no great skill is required 
in the construction of bituminous wearing surfaces; 
that good results are practically certain if a few funda- 
mental requirements are observed: 

1. The floor must be tight and the planks must be 
stiff, so that there is not sufficient deflection to break 
the wearing coat between adjacent planks. 

2. The bitumen should, preferably, be good, heavy 
material. In one instance where a light tar was used 
as a seal coat over a heavy tar it appears that the 
light tar acted as a flux and was responsible for con- 
siderable bleeding later on. 
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BITUMINOUS SURFACING ON LAMINATED AND PLANK 
FLOORS, WISCONSIN STANDARD 


3. The bitumen should be applied in light coats and 
plenty of absorbent used. Experience will soon indi- 
cate just how each should be applied, but the beginner 
will do well to use about twice as much absorbent as 
he thinks the bitumen can possibly fill. It will be well 
to have a supply on hand for future applications in case 
there should be bleeding. 


PROTECTION FOR PLANK BRIDGE 
FLooRS (ABSTRACT) 


BITUMINOUS 


4. The application must be made on a clean, dry 
surface. 


It is possible to protect plank bridge floors very effectively 
by means of bituminous carpets, using either tars or 
asphalts as the bituminous ingredient. 

In using such treatment it is important that the bridge 
shall be as free from vibration as possible. To this end all 
bridges should be carefully examined to make sure that the 
bridge is resting firmly on its bearings. If necessary, the 
bearings should be shimmed up to make each take its 
proper load. 

No one factor is of as great importance in securing suc- 
cess as having the plank floor tight. The failures that were 
observed resulted in part from an improper mixture of the 
ingredients of the coating, but if the floor is not tight it 
makes no difference haw good the ingredients may be, traffic 
will force the bitumen through the cracks, holes will develop 
and the protective coating will be lost. 

If new planking is to be supplied the planks should by all 
means be creosoted, as in this way they will be protected 
against rot as well as wear. The Illinois State Highway 
Department, which has had considerable experience, recom- 
mends that the plank be matched (shiplapped). Good re- 
sults can be secured, however, with ordinary planks. The 
planks should in any case be drawn as tight together as 
possible and well spiked in place. Cracks between planks 
which cannot be filled in any other way should be calked 
with jute or oakum. It would also be well in case new 
planks are to be supplied to buy these of commercial 4-in. 
thickness; commercial 3-in. planks are usually about 2§ in. 
actual thickness, which is too thin for present-day loads. 

Where the bituminous covering is to be applied to plank 
floors already on the bridge it is necessary to go to much 
more trouble to stop the cracks. In case the planks are 
rather far apart, as much as } in., it will probably be best 
to pull the spikes and re-lay the planks. Possibly a little 
dressing of the edges of the planks might be helpful. If 
the number of wide cracks is not too great it probably 
will be economical fo fill these with wooden wedges, using 
lath or thin lumber from packing cases which will fit snugly 
and can be driven between the planks, cut off flush with 
their tops, and toe-nailed in place so that by no possibility 
can they be forced through. Small cracks should be caulked 
with jute or oakum. 
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Previous to the application of the bitumen care sh: 
be taken to make sure that the planks are clean and 
This result can be secured either by sweeping with a , 
stiff broom or by scrubbing with water. If it is possibl 
use water under pressure this is the best method. Proba! 

a combination of the washing and the sweeping will be n 
effective. In any case the essential thing is to have 
dust, dirt or vegetable matter absent, as these will prev: 
the proper adhesion of the bitumen to the planks. A su: 
cient time should elapse after washing to insure that 
moisture remaining is thoroughly dried out. 

Either tars or asphalts can be used as the bituminou 
ingredient of the coating. The bitumen should be a good 
heavy product, Tarvia A or Tarvia X, Trinidad A or ev 
heavier asphalts. Where the treatment is to be given to a: 
uncreosoted plank floor the first application of the bitun 
should preferably be a very thin coat of light tar which ca: 
be applied without heating, such as Tarvia B, which Siena 
be allowed to dry before the succeeding applications ar 
made. The heavier bitumens should then be applied, using 
4 to 4 gal. per square yard. 

The temperature necessary to produce proper results wil] 
vary with the bitumen. Tarvia A should be applied at 
temperature of about 225 deg. F. Trinidad A can often be 
applied in warm weather without additional heating. Some 
of the heavier asphalts, on the other hand, will require to 
be heated to a temperature as high as 350 deg. The proper 
temperature is that at which the bitumen will flow with 
reasonable freedom and remain fluid for a sufficient length 
of time to permit the proper incorporation of the absorbent. 

The application of the absorbent should follow the appli- 
cation of the bitumen very closely. The best absorbent con- 
sists of screened gravel or stone chips not smaller than 
} in. nor larger than 3 in. The absorbent should be spread 
carefully over the bitumen with a square-pointed shovel to 
such a thickness as will just absorb the bitumen applied. 
As soon as sufficient of the absorbent has been applied to 
make it practicable the absorbent should be worked into 
the bitumen by means of a power roller if this is available, 
or if not by means of tampers. When thoroughly cooled 
make the next application in the same way. 

The finished covering should vary in thickness from 1} in. 
to 2 in. at the center of the bridge to 4 in. at the edges. 
This is sufficient for drainage. The Illinois Highway Com- 
mission recommends crowning the planks, but the utility 
of this appears doubtful when it is considered that no water 
can come in contact with the planks. A sufficient number 
of coats should be applied to bring the coating to required 
thickness, narrowing the applications to produce the crown 
effect referred to. Each application should be thoroughly 
cool before the next is made. Travel between applications 
is not harmful provided the bitumen has cooled off and the 
surface is thoroughly cleaned before the next application is 
made. 

It is equally practicable to use bituminous coatings on 
concrete floors. Where the bridge is located on a highway 
which is treated with a bituminous covering it is practicable 
to continue the bituminous treatment across the bridge. 


Panama Tolls Reach Million a Month 


September tolls earned by the Panama Canal were 
$1,010,166.33, an increase of nearly $74,000 over the 
August record, although the number of vessels and craft 
decreased from 301 to 274. The net tonnage of the 
256 commercial vessels, according to the Panama Canal 
Record, was 1,008,785 tons, 57,440 tons greater than 
for August. During the fiscal year ending June 30 
ordinary expenses, exclusive of depreciation or interest, 
for the operation and maintenance of the canal includ- 
ing those of civil government and sanitation were 
$6,548,272.48. Tolls and other receipts for the same 
period were $8,935,871.57. Since 1914 the total excess 
of expenses over revenue for operating the Panama 
Canal has been $2,231,091.61. 
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Borrowing Power and a Fair Return 
For Public Utilities 


By WILLIAM G. RAYMOND 


Dean, College of Applied Science, State University of Iowa, 
lowa City 


HAT THE fair return on investment in utility 

properties properly regulated is from one and one- 
hird times the going rate for money loaned such utili- 
ties with proper security to one and a half times that 
rate is the conclusion drawn from the following analysis 
yf lenders’ and borrowers’ demand. When one loans 
noney on about the best security that any one knows of, 
namely an Iowa farm mortgage, he intends to loan not 
more than half of the value of the property mortgaged. 
When one loans money to an industrial enterprise he 
proceeds on much the same basis. Looking first to the 
earnings he lends only so much as shall require an 
interest payment equivalent to half the reasonably 
certain net earnings of the enterprise. As in the case of 
the farm mortgage, the lender requires a value to be 
shown by earnings capitalized at his demanded interest 
rate equivalent to twice the sum that he is willing to 
lend. 

Money lent to industrial enterprises is less well 
secured than is that lent on farm mortgages, and hence 
although a value of twice the mortgage loan may be 
ordinary and ample security for a farm loan, twice 
the value of a mortgage loan in the case of an industrial 
enterprise is about the irreducible minimum because of 
the greater risk of the money invested in an industrial 
enterprise. Usually somewhat more than a reasonably 
certain earning capacity of twice the interest charge 
must be shown to secure loans at the ordinary market 
rate for money. 

The investor who loans to an industrial enterprise by 
the purchase of stock, runs greater risk of loss than 
he who loans on a mortgage, that is to say, than he who 
buys the bends of the enterprise; and it would seem to 
be reasonable to conclude that he who invests his money 
in the stock of the enterprise should expect a reasonably 
certain net earning capacity to be shown, over and above 
the payment of operating expense and the fixed charges, 
of at least twice the lending rate on the money that he 
invests, and almost as reasonable to conclude that a 
prospect of three or more times the lending rate on 
the money which he invests is necessary to induce the 
investment. The net earnings need not be all dis- 
tributed as dividends—the accumulation of a surplus 
is a business necessity even with a utility enterprise. 

UTILITIES NOT FREE FrRoM RISK ELEMENT 

Money invested in a public utility is supposed to be 
somewhat less hazardously invested than that invested 
in other entirely independent, free from control, enter- 
prises. In theory this is probably true, albeit in prac- 
tice it often proves to be untrue. The public, in spite 
of its oft time carelessly and sometimes wilfully unfair 
demands on its utilities, believes that because of their 
monopolistic or somewhat monopolistic character they 
are less risky enterprises than other independent, free 
from control, undertakings, and hence should demand a 
less rate of return on the investment. Probably it would 
be quite difficult to disabuse the public mind of this 
attitude, because theoretically the attitude is right and 
peace it would be right if the public was always 

air. 
Based on these suggestions that the lender to indus- 
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trial enterprises expects a reasonably certain net earn- 
ing capacity of not less than twice the interest charge on 
the total indebtedness, and usually expects more than 
this; that the other investor must expect not less than 
the lender and should probably expect more after paying 
the lender his interest, and that a public utility invest- 
ment should be somewhat more secure, even though it 
is not always so, than an independent, uncontrolled 
enterprise, the following discussion of fair return on 
capital invested in a public utility is developed. 
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Portion Borrowed 


FIG. 1. EARNING CAPACITY TWICE FIXED INTEREST 
CHARGE REQUIRED BY LENDER 


Problem 1. Let be assumed that the lender requires 
the minimum net earning capacity of twice the fixed 
charge, and that the owner investor requires this same 
minimum on the sum that he invests, and let “C” repre- 
sent the total capital investment in an enterprise and “r” 
the lender’s normal rate of interest. Then, referring 
to Fig. 1, if none of the money is borrowed the earn- 
ings to satisfy the lender investor should be nothing. 

If all of the capital is borrowed the annual net earn- 
ings to satisfy the lender will be 2Cr. If axes of “por- 
tion borrowed” and “demand” are drawn, and a line is 
drawn from the intersection of the axes to a point 2Cr 
above C on the axis of “portion borrowed,” an ordinate 
to this line from any point on the axis of “portion 
borrowed”—as 3C—will be to scale the net annual 
earning demanded by the lender. So far as the lender 
is concerned these ordinates measure the total required 
net annual earnings. The line drawn is called the 
lender’s demand line. A line drawn from the intersection 
of the axes to a point Cr above C on the axis of portion 
borrowed may be called the lender’s return line since 
ordinates to this line measure the annual interest pay- 
ments to the lender—the fixed charges. 

If the matter is considered from the standpoint of 
the owners demand for return and risk—an ordinate of 
2Cr erected at the intersection of the axes will measure 
the demand when nothing is borrowed, and since the 
owner has nothing invested when all the capital is 
borrowed, his demand for this condition is only the fixed 
charge. Hence if a line be drawn from the point 2Cr 
above the intersection toward the point Cr above C, until 
it intersects the lenders demand line at Q, the ordinates 
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to this line will measure the owner’s total demand on 
account of return and risk. The portion of these ordin- 
ites below the lenders return line measure the fixed 
charges, and the portion between the lender’s return line 
and the line last drawn, called the owner’s demand line, 
will measure the earnings on account of return and 
risk demanded by the owner on account of his own 
investment. 

Up to the point of intersection Q, it is the owner’s 
demand that determines total required earnings on 
account of return and risk. Beyond Q, it is the lender’s 
demand that determines these earnings, since the 
owner’s demand is less than the lender’s demand when 
the portion of capital borrowed is more than that shown 
directly below Q on the axis of portion borrowed. 
Beyond this point the owner will receive more than his 
demand. 

It can be shown by measurement on the diagram and 
by mathematical analysis that under the conditions of 
the problem the point Q is directly over the point 4C on 
the axis of portion borrowed. The conditions of the 
problem are: 

1. The lender demands total net earnings equiva- 
lent to at least twice his interest charge. 

2. The owner demands total net earnings of 
twice the lender’s rate on the money invested by 
himself. 

3. Net earnings means, to the lender, earnings 
over and above operating expenses, and to the 
owner, earnings over and above operating expenses 
and fixed charges, 

The diagram shows that under the conditions of the 
froblem when less or more than two-thirds of the 
capital is borrowed the total earnings on account of 
return and risk must be greater than when just two- 
thirds of the capital is borrowed, the owners demand 
determining these earnings when less than two-thirds is 
borrowed and the lender’s demand determining when 
more than two-thirds is borrowed. 

Stated in another way, the total fair earnings on 
account of return and risk are a minimum when two- 
thirds of the invested capital is borrowed. At this mini- 
mum point the total fair earnings on account of return 
and risk are 4Cr or once and one-third times the 
lender’s interest rate on the whole investment. Of this 
‘sum 4Cr goes to the lender and 4Cr to the owner. The 
lender receives his regular rate of r per cent, on his 
loan and is secured by net earnings equivalent to twice 
this sum. The owner receives twice the lender’s rate 
on his own contribution to the investment, and this 
covers fair return on a safe investment and payment 
for his risk. 

From the standpoint of a public controlling utility 
enterprise and wishing to be fair it seems to be desirable 
that just two-thirds of the capital invested in these 
enterprises shall be borrowed, because with this propro- 
tion borrowed the net earnings required for interest and 
fair dividends is a minimum. Indeed it may be 
reasoned that in determining a fair return rate it 
should be assumed that the utility has adopted this 
borrowing limit; that if.it has borrowed less it should 
be satisfied with a less return; and that if it has been 
able to borrow more it is entitled to the extra return 
resulting. . 

If this assumption is made, then under the conaitions 
of this problem the fair rate of return on the total 
investment—not on cost of reproduction—should be one 
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FIG. 2. EARNING CAPACITY THREE TIMES FIXED 
INTEREST CHARGE REQUIRED BY LENDER 


and one-third times the going rate of interest, includ- 
ing the effect of discount, paid by utilities of the kind 
under consideraticn at a particular time. Thus, if 6 
per cent is the going lender’s rate, 8 per cent would be 
the fair rate of return on the investment. This would 
pay the lender 6 per cent on his contribution to the 
capital, and give him ample security, and would pay the 
owner 12 per cent for his fair return and risk. It is 
believed that such returns will attract capital to utility 
investment, and that less than such returns will be not 
attractive. 

As possible allowable variations from the financing 
plan most favorable to the public, it may be assumed 
that as little as one-half of the investment is borrowed 
or as much as three-fourths of the investment is 
borrowed. 

Referring to the figure or to a computation it will be 
found that if one-half the investment is borrowed, the 


total earnings on account of return and risk are 14Cr. 
‘ The lender receives r per cent on his contribution and 


the owner 2r per cent on his contribution as before. 
If, however, one-half of the capital has been borrowed 
and the enterprise is allowed earnings on account of 
return and risk of only one and one-third times the 
lender’s rate, then the owner will receive not 2r per 
cent on his contribution, but 14%r per cent. 

If three-fourths of the capital is borrowed it is found, 
by reference to the figure or to a computation, that 
once and one-half times Cr is required on account of 
return and risk, just as when one-half of the capita! is 
borrowed As in that case too, the lender wi!! receive r 
per cent on his contribution, but the owner will receive 
3r per cent on his contribution. If, however, the 
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regulating body limits earnings to those suitable when 
two-thirds of the capital is borrowed, the owner will 
receive 24r per cent. 

Problem 2. Let it be assumed that the lender requires 
an earning capacity equivalent to twice the fixed charge 
and that the owner investor requires on his investment 
a net earning capacity, over and above fixed charges, of 
three times the lender’s rate. Then referring to Fig. 2, 
it is seen that if none of the money is borrowed the total 
net earnings should be 3Cr. If all of the money is 
borrowed the total net earnings should be 2Cr. If } 
of the money is borrowed the lender’s requirement 
and the owner’s requirement are the same, namely 3Cr, 
and as before, if less than } is borrowed, required earn- 
ings are determined by the owner investor’s demand, 
and if more than } is borrowed the earnings are 
determined by the lender’s demand. 

Under this problem the most economical arrangement 
for the public is that the company shall borrow j of its 
necessary investment, and the fair rate of return on the 
total investment is 3 of the lender’s rate; that is, if 
the company can borrow money at 6 per cent the fair 
rate of return is 9 per cent. 

Again if only half of the capital is borrowed, the 
lender will receive his rate of r on his contribution, 
and the owner will receive a rate of 3r on his invest- 
ment. If, however, the earnings on account of return 
and risk are limited to 3Cr—or those suitable when 
three-fourths of the capital is borrowed—the owner 
will receive only 2r instead of 3r. 

It is suggested that Problems 1 and 2 include the 
limitations of proper public utility earnings under that 
conception of public control that demands that the 
earning rate shall be limited to a fair rate of return 
on the fair value of the property used in the service of 
the public. To be sure nothing has been said about 
value. Only investment has been considered. But it is 
thought that a method has been developed for finding 
the fair rate of return on investment—that rate which 
is the least that will attract capital to enterprise, and 
it is believed that this rate on investment will result 
in a fair rate of return on value. The rate which may be 
selected by the application of this method may be applied 
to original cost to date, or to reproduction cost—which 
ever may seem to a court to be the proper measure of 
investment—or as is commonly said, value. 


RELATION TO FAIR VALUE 


In the opinion of the writer the method should be 
applied to original cost to date as nearly as that can 
be determined, and such application will result in a fair 
return on the fair value of any property that may be 
under consideration. 

The discussion would seem to result in the conclusion 
that the fair rate of return on investment in utility 
properties properly regulated is from once and one-third 
the going rate for money loaned to such utilities with 
proper security, to once and one-half times that rate, 
the lower rate applying to large, old, seasoned, substan- 
tial enterprises, in the older communities, with accumu- 
lated and maintained emergency surpluses, and the 
higher rate applying to smaller, newer, less well 
seasoned enterprises, in new or old communities. 

_ The discussion also suggests some interesting ques- 
tions with respect to the proper or advisable relative 
proportions of bonds and stock to be issued when 
financing utility enterprises. 
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Factors Influencing Ultra Violet 
Light Water Treatment 


By Russe_t D. Scott 
Chief Chemist, Ohio Department of Health 
HROUGH the courtesy of the R. U. V. Co., New 
York City, the Ohio Department of Health was 
enabled to conduct some tests on water sterilization by 
ultra violet light. A single-bulb type of machine, this 
company’s “P §S,” rated at 120 gal. per hour was used, 
the influent being supplied from a tank holding 90 gal. 


TABLE I. EFFECT OF ULTRA VIOLET RAY TREATMENT OF 
SEWAGE-DOSED WATER 


Rate of Turbidity B. Coli-Presumptive 
Flow Past Per Cent of Bacteria per Cu.Cm Sma'lest Volume 
Lamp, Sewage in Influent, 37 Deg, 24 Hr Positive, CucCm 
Gal per Hr Influent P.P.M Influent Effluent Influent Effluent 
175 01 0.1 170 12 0 01 | 
‘5 01 0! 170 i 0.01 j 
95 01 0.1 170 0 0 O01 10 
75 0.1 0.1 170 0 001 100 
64 01 01 170 0 0 01 Neg. 100 
104 1 1 750 5 0.001 i 
79 1 1 750 0 0 001 1 
61 1 1 750 1 0 001 10 
46 i | 750 0 0 001 Neg 10 
129 2 2 2,200 95 0 001 0! 
65 2 2 2,200 8 0 001 1 
47 2 2 2,200 1 0 001 Neg 10 
54 10 10 7,350 25 0 001 01 
32 10 10 7,350 5 0 001 10 
18 10 10 7,350 0 0 001 10 
7 10 10 7,350 ' 0 001 Neg. 10 


Preliminary tests having indicated that an initial peric? 
of at least 15 minutes was required for the lamp t 
reach an efficient working temperature, no samples were 
collected until it had been burning for at least 30 
minutes. 

The first runs were made using as influent Columbus 
tap water to which had been added fresh, cotton-filtered 
sewage in percentages as shown in Table I. The results 
indicate the sterilization of a heavily polluted water at 
the rate of about 50 gal. per hour with a turbidity 
of 2. With the influent containing sewage sufficient 


TABLE Il. EFFECT OF TURBIDITY ON ULTRA VIOLET RAY 


TREATMENT 
Rate of Flow Turbidity 

Past Lamp, of Influent Typhoid Bacilli per CuCm 
Gal. per Hr P.P.M. Influent Effluent 

175 0 31,000 150 

93 31,000 15 

64 0 31,000 4 

180 12 27,000 300 

90 12 27,000 50 

65 12 27,000 32 

175 66 22,000 500 

93 66 22,000 180 

66 66 22,000 130 


to produce a turbidity of 10 p.p.m. the effective rate 
was greatly lowered. 

To more definitely note the effect of turbidity some 
runs were made using as influent tap water to which 
was added 0.02 per cent of a broth culture of typhoid 
bacilli, followed by graded amounts of a sterile, finely 
divided clay soil in suspension. The results (Table II) 
show a progressive decrease in efficiency of sterilization 
with increasing turbidity. 

The effect of color was next studied, the influent con- 
sisting of tap water plus 0.1 per cent of sewage and 
varying quantities of a filtered decoction of black tea 
leaves. The effect of color (Table III) is evidently 
pronounced. While by present methods of coagulation 


wate 
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and filtration it is possible to remove practically all 
turbidity from a water, the removal of color is not in 
all cases so successful. This fact should be taken 
account of in considering the U. V. treatment as an 
adjunct to filtration. 

In conclusion it should be noted that the results 
obtained were from small-scale operation, the actual 


TABLE Ill EFFECT OF COLOR ON ULTRA VIOLET RAY 
TREATMENT 


Rate of B. Coli-Presumptive 
Flow Past Bacteria per Cu Cm Smallest Volume 
Lamp, Color, 37 Deg., 24 Hr Positive, Cu.Cm. 
Gal. per Hr. Influent Influent Effluent Influent Effluent 
72 1 92 0 0 01 10 
# 1 92 0 0.01 Neg 10 
70 18 92 2 0.01 1 
46 {8 92 1 0.01 1 
~” is 92 ' 0.01 10 
68 25 93 5 0.01 1 
» 25 93 2 0.01 1 
30 23 93 0 0.01 10 
75 50 98 38 0.1 1 
52 50 98 27 0.1 1 
34 50 98 26 0.1 t 


efficiency of the U. V. process in large-scale operation 
being much higher. 

Henderson, Ky., results (Engineering News-Record, 
Nov. 29, 1917, p. 1021, article by A. T. Smith) indicate 
that rates of 200,000 gal. daily per lamp are used, each 
effluent stream passing under five lamps in series. A 
progressive reduction in bacterial content is noted at 
each lamp, the final effluent being practically sterile. 
However, the results of the present paper emphasize the 
importance of thorough preliminary treatment to remove 
turbidity and color, kefore employing the ultra violet 
process. 


Earthwork Methods on an English Railway 


Exceptional care in the building of large railway 
embankments, in order to prevent slipping of the slopes, 
has been employed in the construction of a double-track 
relief line for the Great Northern Ry. of England. 
These fills, according to the Railway Engineer, Lon- 
don, were to be made with London clay, and after 
examination of a number of old banks made with this 
material a cross section was adopted with compound or 
graduated slopes conforming to the final sections to 
which the older banks have settled. Thus in a 10-ft. 
bank the slope from the roadbed is 1 on 2, with a base 
width for each slope of 20 ft.; for a 20-ft. bank this is 
followed by 1 on 3 for 30 ft. base; a 30-ft. bank has an 
additional slope of 1 on 34 for 35 ft.; a 40-ft. bank has 
still a fourth slope of 1 on 4 for 40 ft., and a 50-ft. 
bank has this 1 on 4 bottom section continued over a 
base of 80 ft., making a total width of 165 ft. for each 
slope of a 50-ft. fill. These fills have a top width of 45 ft. 

All material was side dumped and built up in 10-ft. 
lifts, wooden templates being used by the contractors 
in dressing the fill to the required section. The slopes 
were then covered with good soil and sown with grass. 
The work was done a few years ago and it is stated 
that there are no signs of slipping. 

A cut in loose running sand caused some trouble and 
this material had to be wasted in spoil banks as it could 
not be used for fills. At times the steam shovels were 
overwhelmed by the sand. The very wide cut formed 
was not left in its rough condition, the excess excavation 
being filled with hard material and finished to the 
standard section with lump slag and old broken concrete. 
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Metal Flume Inspection on the 
Uncompahgre Project 


Life of Metal Prolonged by Coal-Tar Paint—Rust 
ing Mainly at Joints—Cement Patches 
Used—Ice Kinks Bottoms 


ESULTS of the inspection in 1920 of 69 metal flume 

con the Uncompahgre Project of the U. S. Reclama 

tion Service indicate that careful attention should b 

paid to the following points if a life of ten years is t 
be obtained: 

(1) Proper design as to sufficiency of foundation, 
sizes of bands, washers and cross ties, and a thickness 
of metal which will obviate excessive deformation; (2 
thorough galvanizing; (3) joints which do not project 
into the current and which avoid cavitating; (4) trap- 
ping out of sand and gravel; (5) coating with a good 
quality of coal tar of joints and of inside of sheets a 
frequently as wear makes necessary, possibly joints 
every year and inside surface every two, three or four 
years; (6) provision for temperature changes either in 
the individual joints themselves or by expansion joints; 
(7) provision for self-drainage. 

F. D. Pyle, formerly project manager of the 
Uncompahgre Project, now secretary and manager 
Columbia Irrigation District, gave these results in the 
November Reclamation Record from which the follow- 
ing notes are taken: 


Substructures — All substructures were of wood. Some 
were untreated, some treated by dipping in creosote oil and 
some were painted. The substructures that were painted 
appear to be in the best condition. The untreated lumber 
was weathered and checked considerably, and the treated 
lumber showed some deterioration but not as much as th: 
untreated. In a few instances dry rot was apparent in 
isolated pieces of timber. 

In a considerable number of instances where dirt and 
alkali soil, especially sand or sandy loam, had been allowed 
to come in contact with the bottom of the substructure 
posts and braces, rot has made it necessary to cut off and 
block under the posts and to replace braces in from five to 
ten years. 

A considerable number of crossties were cracked, and 
gave the general appearance of being too small for the 
load carried. On a number of the flumes the washers were 
pulled into the crossties, where the flumes had been tight- 
ened to prevent leaks several years afterward. This indi- 
cates that the crossties and washers were both too small 
and on account of the number of flumes affected it is be 
lieved that our designs have not provided adequate sizes 
to give the best results. 

Paint—Of the 69 flumes, 59 have received a coat of tar 
or paint on the interior in order to protect them against 
rust and erosion. The first tar was used in 1913 but proved 
to be too brittle and lifeless. In the spring of 1916 various 
kinds of paint were tried without success. Later several! 
paint companies furnished small lots of paint to make tests. 
In no case have these paints proved equal to the coal tar 
placed during the past three years. 

In the fall of 1917 and spring of 1918 a number of flumes 
were treated by applying a coat of water gas tar followe! 
by a coat of coal tar thinned with water gas tar. This 
made considerable extra work, and in a number of cases 
the coating was too thin, either running to the bottom of 
the flume or checking and cracking on the side of the flume 
exposed to the sun. Since the summer of 1918 coal tar 
has been used without thinning, with very good results 
The best results have been obtained when tar was app/ie! 
before the flume had been used more than one season ani 
when the tar was applied in warm weather. When applic! 
in cold weather it would not stick to the metal but blistere.! 
and peeled. In tarring flumes it was found essential ‘° 
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clean the surfaces thoroughly, removing all rust from the 
sheets and from the joints, and to have them perfectly 
dry and free from dust. The tar was applied hot with 
heavy brushes or burlap swabs. 

Conditions indicate that the joints should be retarred 
every fall, and the entire flume every other fall. On ac- 
count of the long irrigation season, it has been difficult to 
tar as large a proportion of flumes each year as would be 
most advisable. The tar coat fails by drying, checking, 
peeling and blistering. In some cases there is a tendency 
to erode from the bottom, especially where gravel is carried 
by the water. A heavy coating of coal tar has proved to 
be the best method of protecting the flumes when properly 
applied. In tarring 502 lin.ft. of No. 204 flume, 550 gal. 
of tar were used, or 0.58 gal. per sq.yd. The labor and 
material cost was 2lc. per square yard. An extra heavy 
coat was given this flume. 

Flume metal fails principally at or near the 
joints, although occasionally pitting occurs along the 
lower joint are of the flume. Of 930 ft. of flume used 
eight seasons, 33 per cent pitted throrgh at the joints, 
and 9 per cent on the surface of the sheets. Pitting gen- 
erally took place on the downstream side of the joint, 
with the exception of a few flumes on the West Canal, 
where the joint was arranged so that there was a flange 
giving a double thickness of metal below the joint. In this 
case the pitting was on the upper side of the joint. Where 
the workmen had inadvertently changed the sheets so that 
the flange was upstream, the pitting took place on the down- 
stream side of the joint. Apparently all pitting and rust- 
ing takes place from the inside or water side of the sheets 
and works toward the outside. Where the pitting was in 
the joints it started at the bottom and progressed outward 
and uward through an arc of 12 to 18 in. Where pitting 
was along the sheet, it generally occurred at the bottom, 
although isolated pitting was observed for from 15 to 24 
in. from the botttom. 

There appears to be a greater tendency for the metal to 
pit near the black iron fittings of many flumes than where 
galvanized strips are used as the inside member of the joint, 
as in the corrugated type. 

It is probable that the velocity of watcr, especially where 
heavy silt is carried, seriously affects the life of the metal. 
In one extreme case located below the big drop on the Mont- 
rose and Delta canal, where 200 sec.-ft. of water is turned 
over a sandstone bluff which gradually erodes, the original 
flume was found badly pitted along the entire length of 
the flume. However, in another instance a large amount 
of gravel and sand has been carried through a flume in- 
stalled in 1914 without serious results, there being no pitting 
or rusting visible on the outside of the flume. 

It is very probable that where alignment is poor, owing 
to settlement of foundations, additional strain is thrown 
on the metal, breaking the spelter and hastening rust and 
pitting. 

Alkali water is apparently detrimental to the metal, but 
no direct cases can be cited. 

The life of the metal may be affected by the type of joint. 
Some joints have sharp bends which cause additional strain 
on the metal and a tendency to separate the spelter or 
galvanizing from the metal. In some types of joints where 
the inside iron projects into the water section, the tendency 
is to erode the metal below the joint. In other types of 
flume, the metal is arranged so as to be double or even 
triple at the joint, giving increased strength and requiring 
longer for pitting to make the flume leak. 

The metal on only a few flumes has been replaced on 
account of failure of sheets by rusting and pitting. How- 
ever, in removing the metal on the CQ system in order to 
increase the capacity, it was found that only about 60 per 
cent of the sheets could be used for replacement purposes. 

Joints—Very little could be learned as to the tightness 
of the various joints, as leakage depended so much upon 
whether the flume was being properly maintained and the 
condition of the tar coating. Apparently all types of joints 
can be made reasonably tight. In only one instance has a 
flume failed by pulling apart or giving way at a joint. 
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Miscellaneous Observations — Several flumes have been 
badly distorted by ice. Apparently when the ice in a flume 
commences to melt it starts on the sides and where the 
water can run off the weight of the ice rests on the bottom 
portion of the flume so that the metal and the joint rods 
are permanently distorted or kinked at the bottom. 

In several extreme cases the pitting of metal had pro- 
gressed to such an extent that it was necessary to line the 
bottom of the flume with cement sacks covered with about 
1 in. of concrete. This had proved a good method of ob- 
taining an extra year or two of service from small flumes. 
In a number of places on these flumes 4 to 10 sq.in. of 
cement sack is exposed in one patch where the metal is 
entirely gone. 

In tarring the West Canal flumes, which are badly. pitted 
at the joints, about 1 in. of fine gravel and coal tar was 
placed in the bottom to prolong their life. 


Terms of New Cost-Plus Contract for 
Hetch Hetchy Tunnel Work 


ERMS of the contract recently let by the city of 
San Francisco for 18 miles of tunnel on the Hetch 
Hetchy project have attracted the attention of other 
cities where similar conditions obtain, particularly since 
the legal decision upholds the validity of this form 
of contract. An announcement of the decision (Supreme 
Court of California, Crowe vs. Boyle, Oct. 16, 1920) 
appeared in Engineering News-Record, Nov. 11, p. 963. 
In response to a request for a résumé of the fea- 
tures involved, the following was supplied by M. M. 
O’Shaughnessy, city engineer of San Francisco: 

The contract embodies construction on the cost-plus 
plan, with the following modifications: 

1. The contractor’s fee is a flat sum fixed by competitive 
bidding and is payable in installments, including three an- 
nual advance payments which assist the contractor in 
financing his work. 

2. While the contractor is required to secure and super- 
intend the labor, and is given the right to “hire and fire” 
men, no change in wage scale can be made without concur- 
rence of both the contractor and the board of public works. 
Materials and supplies furnished are purchased directly 
by the city after competitive bidding, in which the con- 
tractor himself may participate. 

3. The contract contains a guarantee by the contractor 
as to maximum unit costs of work which were specified by 
him in his bid. If the actual costs exceed these bid costs, 
such excess is deducted from the unpaid balance of the con- 
tractor’s fee. The method of determining the costs is set 
forth in detail in the specifications. 

4. In order to insure the city’s receiving the lowest pos- 
sible bids both for contractor’s fee and guaranteed unit 
costs, the board of public works was permitted to award the 
contract to the lowest bidder on either basis. 

The contract has been in effect about six months, al- 
though payment of the contractor’s fee had been withheld 
until the final determination of the suit. The system has 
worked very satisfactorily so far, and the City of San 
Francisco anticipated that the total cost will be less, by 
some $2,000,000, than the lowest flat price bid received 
under alternative specifications at the same time. 


Swiss Railway Projects 

At a recent meeting in Berne, Switzerland, of the 
board of administration of the Federal railways tne 
agreements concerning the digging of the new Ulmberg 
tunnel on the line on the left bank of Lake Zurich and 
the construction of the foundation walls near Steinen, 
as well as the electrification of the Sion-Lausanne line, 
were approved and a credit of 40,000,000 Swiss francs 
granted for these purposes.—Commerce Reports. 
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Test of Trent Activated-Sludge 
Devices at Pasadena 


By R. V. ORBISON 
City Engineer, Pasadena, Cal. 


URING the latter part of the sewage-treatment 

experiments conducted under the direction of the 
writer for the City of Pasadena, Cal., tests were made 
of an activated-sludge plant in which aération and agi- 
tation are effected by pumping sewage and air into the 
bottom of the activation tank, the distribution being 
through revolving perforated arms on the Barker mill 
or revolving lawn sprinkler principle. This is known 
as the “L. C. Trent aérator for activated-sludge 
treatment” and the test plant was built from designs 
made by the L. C. Trent Engineering Co., Los Angeles, 
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to increase the mechanical agitation and an attempt 
find a pump that would handle more air without becc; 
ing air locked. As matters stood when the test stoppe. 
the general conclusion as to the Trent variation . 
the activated-sludge process was that it required the u 
of an air blower and a sludge re-aérating tank wit 
filtros plates, and that the results obtained were no: 
nearly as satisfactory as with the old plant. The proces 
was too erratic; was not dependable, as is indicated b 
the stability curve, and required too close attentio: 
especially as compared with the oid plant. 

As first operated, the Trent plant consisted of thre 
cylindrical aérating tanks 8 ft. in diameter, and a set 
tling and thickening tank 10 ft. in diameter, all fou 
tanks having an effective depth of 15? ft. Each tank 
was supplied with a centrifugal pump having a capac- 
ity of 220 gal. a minute, directly connected to a 3-hp 


il 


Tanks 1, 2 and 3 are for aérating the sewage, and Tank 4 for settling the sludge. It was found necessary to pump the siudge from 
Tank 4 to a sludge re-aérating tank. 





Cal. The underlying idea is similar to the Brosius 
method of aération and agitation experimented with at 
Hermosa Beach, Cal., and proposed as a permanent 
method of sewage treatment for that city, as described 
by A. M. Brosius in Engineering News, Nov. 9, 1916, p. 
890. (The bond issue for the proposed plant at Hermosa 
Beach failed to carry.) The details are different in that 
Mr. Brosius placed a “diffusion wheel” or impeller type 
of pump at the foot of a downtake air and sewage 
pipe within the aérating tank, while Mr. Trent places a 
centrifugal pump at and outside of the tank base, with 
a suction extending upward to a horizontal connection 
with a suction chamber within the tank, and a dis- 
change pipe leading into the distributor at the center 
of the bottom of the tank. Other differences in detail 
may be found by referring to the Brosius article. 
Experience seems to have proved that the aération 
effected by both the Brosius and Trent devices was 
insufficient, so that supplementary air blowers were 
necessary. 

In the Trent experimental plant as originally designed 
the process was all comprised in three sewage aérating 
canks and a final sludge aérating and settling tank. As 
explained below, the writer found it necessary to force 
the settled sludge to a re-aération tank. 

The Trent plant was operated from Jan. 1 to July 15, 
1919, when the experiments with activated-sludge, which 
had begun in 1917 at an earlier plant, were discon- 
tinued. Had more money been available the Trent ideas 
would have been continued, with some changes in detail 


motor, and with revolving air distributers, but as it 
was found impossible to aérate, thicken and settle 
sludge in one and the same tank, the machinery was 
removed from the fourth tank and it was used for set- 
tling only, by installing a steel cone, 10 ft. in diameter 
at the top, 4 ft. in diameter at the bottom, and 10 ft. 
deep, an air lift being used to force the sludge from 
the settling tank to the sludge re-aérating tank of the 
old experimental activated-sludge plant. 

The aération and agitation pump of each of the three 
activation tanks drew sewage through an outside suction 
pipe from a point in the side of the tank about 23 ft. 
from the top. The pumps discharged through nozzle 
arms near the bottom of the tanks, there being three 
arms in each tank and each arm having attached to it 
two 14-in. nozzles, spaced so as to cut different paths 
on the bottom of the tanks, thus preventing deposition 
of sediment. 

At the start it was assumed that sufficient air for 
oxidation would be drawn down the sewage suction pipe 
through a number of }-in. pipes extending above the 
top of the suction pipe. The plan worked in principle 
but the air thus supplied was insufficient. Conse- 
quently we tapped into each pump discharge pipe # 
}-in. air pipe connected with a blower, but with the 
conditions under which the blower was operating it was 
impossible to force the air into the tanks, and in order 
to accomplish this, one filtros plate was installed in each 
of the three aérating tanks. This produced better 
results within 48 hours. 
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4 hours of aération the sludge 
was run into the raw sewage 
pipe and sent back to the first 
activation tank. When suffi- 
cient activated sludge had been 
accumulated in the sewage 
aération tanks, the excess 
sludge, beyond what was needed 
for renewal purposes, was 
wasted over a control weir 
which could be set to return 


lk peace eaconmensesnasone BMG mnenen--envewecracnee on SH any desired percentage of the 
Plan sludge. 
, ; ; It was thought by the Trent 
‘< 8-/0 > 8-H > ‘ 

eae . ; | sy people that the settling tank 
<i a) could be used for settling, 
i A ge” 64 ulate pive te thickening and re-aérating the 
a i CHE A | ante seting sludge by drawing in air 

2") Sluage line raised to a\ point 1-? above tar period . 3 
¥_| | alow a gravity Fomor sluage to | |s/uage through a 3-in. centrifugal 
<- wy fart pump and aérating and agitat- 
Spoutand (Nf ell oh = ie ef ing the sludge by revolving 
: To preverty short ciycuiting of talks Q 7 nozzle-arms. This was found 
. | | impracticable— at least the 
“| Aerertor!| No.1 |) Aerator [No.2 || Aerator|| No.3 pees 1% pump could not provide sufficient 
7 ay Tosludgeine air for the volume of sludge 
| ik a 7 Suge that it handled —and so the 

' n Tet P ig ialge Die halle »zzle-arms W ; 

a 7 C (pl es aoe. ne zzle arms were removed 
’ Datum I» — dd — P peti] . port) Before adding the blower to 

PLETED DED, .— 


“fA 44S 


Elevation 


ORIGINALLY BUILT 


LPP: 


OUTLINE PLAN AND SECTION OF ACTIVATION AND SETTLING TANKS AS 


increase the air supply above 
that afforded by the centrifugal 
pump and free-air-supply pipes 
the effluent had a turbidity of 


After trial the following changes were made: (1) The hopper shown in Tank 1 was abandoned F ‘ ’ 
and the sewage piped to a Y, connecting with a second pump at the base of Tank 1, pump 4 being 30 to 50 p.p.m. and an avesage 
moved to this point and delivering the raw sewage to the top of Tank 1. The top of Tank 1 of 50 p.p.m., and an albuminoid 
is 5 ft. above the outlet sewer and pump 1 was air-locked too often for satisfactory results. (2) . Z 

A Nash hydro-turbine air blower was set in the place occupied by pump 4, for reasons stated ammonia reduction equal,.to the. 


in the text. (3) The horizontal run of sludge pipe was raised to a level 1 ft. above top of tanks 


to allow a gravity flow to the sludge settling tank. 


The raw sewage enters the first tank at the top. In 
starting the process, the first tank was filled to the 
level of the suction pipe, after which the corresponding 
pump was started, forcing the sewage through the noz- 
zles and making the arm revolve. When the tank was 
full its contents would overflow into the second tank, 
where the process was repeated, and thence to and 
through the third tank in the same manner and on into 
the settling tank where sedimentation for some 45 
minutes took place. To prevent short circuiting, baffles 
were provided at the connections between the various 
tanks, 

The aérated sewage entered the settling tank through 
a central pipe 24 in. in diameter and 34 ft. long, 
telescoping over which was another 33-ft. length of pipe 
which could be so raised or lowered as to give settling 
periods of various lengths. The discharge (the effluent) 
was over a circular weir 94 ft. in diameter, concentric 
with the tank, which was 10 ft. in diameter. 

Until ready to use the sludge re-aérating tank the 
sludge was pumped from the settling tank back into 
the first activation tank, from which it passed on 
through the other two and back into tne settling tank. 
When sufficient sludge had accumulated in the three 
aération or activation tanks then we began forcing the 
sludge to the re-aération tank, as already mentioned. 
This tank was 5 ft. 94 in. x 12 ft. 4 in. in plan, had an 
effective depth of 9 ft. 6 in., and was provided with 
four filtros plates for air diffusion. After from 2 to 


given by the old activated- 
sludge test jdant (70 to 80 per 
cent) but with a disscived oxygen ranging trom 0.5 to 4 
p.p.m., as compared with nothing to a trace by the old 
plant. Also our sludge volume after a five-day run was 
equal to 12 per cent on settling 30 minutes, compared 
with 6 per cent from the old plant, but with a stability 
generally ranging from 33 to 23 hours and once in a 
while extending to 3, 5 and even 10 days, whereas after 
the old plant had been running a week it gave a stability 
of 10 days plus throughout the whole 18 months’ test. 
The bacterial count in the old plant was from 13,000 to 
450,000, averaging 143,500, as compared with 200,000 to 
2,000,000 for the Trent plant. We also found, before 
adding the blower, that by filtering through filter paper 
a sample of the effluent from the third activation tank 
we got a stability of 10 days, against an average of 
about 8 to 10 hours without filtration. The raw sewage, 
filtered, has a stability of about 10 hours and unfiltered 
of about a half hour. The added air from the blower 
soon increased the stability to 18 hours and also yielded 
nitrifying bacteria, which we lacked before. 

The Trent tanks were built of the sizes already stated 
with the desire of giving a capacity of 50,000 gal. with 
4 hours of aération, the same as in our earlier exper- 
imental plant. We found that with only 4 hours’ 
aération the sewage became septic and had to increase 
the period to 8 hours. 

In order to determine what would be needed to meet 
our requirements, further experiments would have to 
be made with Trent process, along the lines of supply- 
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DETAILS OF TRENT AERATOR 
ing additional air, the use of different pumps, and the 
installation of machinery to reduce the cost of opera- 
tion. While the Trent process made a very creditable 
showing and compared very favorably with the acti- 
vated-sludge process, yet it took twice the time, and cost 
more to operate. 


Result of Stopping Chlorination One Day 
The town of Pittsburg, Cal., takes its water supply 
from the Sacramento River and treats it with chlorine. 
As the population served is only about 5,000, a single 
small-capacity chlorination plant was considered suffi- 


cient. Recently, according to a paper presented by 
Ralph Hilscher, director of the Engineering Division of 
the California State Board of Health, before the Cali- 
fornia Section, American Water Works Association, the 
chlorine apparatus had to be taken out of service for 
repairs. For the short time during which chlorination 
was to be discontinued it was not considered necessary 
to start up the chloride of lime plant, provided for 
smergency use, and hence raw water was supplied for 
one day. As a result, 100 cases of typhoid developed 
besides a considerable number of cases of other water 
borne diseases. In view of this experience Mr. Hilscher 
recommended the installation of duplicate chlorination 
plants so that one might always be held in reserve. 
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General Contractors Recommend 
Rental Schedule 


Guide to Estimating Construction Equipment 
Expense Prepared by A.G. C. 
Committee on Methods 


ITH a view to furnishing contractors with a prac- 

tical means of estimating equipment expense and 
determining adequate rental charges the committee on 
methods of the Associated General Contractors of 
America has worked out a standard rental schedule for 
the association. The schedule has been evolved from 
the records and experiences of contractors, manufac- 
turers and rebuilders of equipment and has been pre- 
pared by the research division under the direction of 
the committee on methods. The schedule, explained 
in the following paragraphs taken from a recent issue 
of the association’s Bulletin, has been approved by the 
executive board of the association. 

Seven items of equiment expense constitute the total] 
rental charge and require consideration in estimating a lump 
sum contract or in determining fixed rate rentals. The items 
referred to and their annual proportions of the equipment’s 
initial cost are as follows: 


Item 


Average depreciation............ Bs 
Equivalent annual interest at 6} per cent 
eae 

Field repairs bh ‘a 
Storage and incidentals......... 
PE: os cc ctakadesasee@-p we 

Taxes. 


Total annual expense............ ints ei 
Equivalent expense on basis of eight months’ working time per 


year y 
Rental rate per month... 


How PERCENTAGES WERE OBTAINED 

These percentages and those given in the detailed 
schedule were determined according to the following 
principles: 

The economical life of a machine is considered to 
end when its value has depreciated to 25 per cent 
of the original cost. The average annual depreciation 
then amounts to 75 per cent of the initial cost divided 
by the number of years it may be expected to give 
service. The initial cost of a machine is represented 
by the cost of that machine delivered at the contractor’s 
yard. 

Interest should naturally be charged at the prevailing 
rate. This may be computed in three ways: 

(1) By charging the prevailing rate each year on the 
depreciated value of the machine. 

(2) By charging the prevailing rate each year on 
the average value of the machine during economical 
life. For example, when the salvage rate value is 25 
per cent the average value equals (100 per cent + 25 
per cent) divided by two, equals 624 per cent. 

(3) By finding the proportion which the average 
value is of the initial cost and charging this propor- 
tion of the prevailing rate each year. This proportion 
is called the equivalent annual interest and shows what 
interest rate on original cost will yield the same 
terest as the prevailing rate when applied to the <e- 
preciating value of the machine. This is the method 
used in the above schedule. The average value is 62) 
per cent of the original; therefore the equivalent #n- 
nual rate is 623 per cent of the prevailing rate, or 
623 per cent of 64 per cent equals 4 per cent. 

Shop and field repairs are separated by reason of 
a previous recommendation of the committee on meth- 
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ds that field repairs be considered a part of the cost 
inder cost plus contracts and shop repairs be borne 
»v the contractor and covered by the fixed rate rental 
harge. This recommendation was made on the ground 
that an owner should not be made to pay the total 
cost, for example, of refluing a boiler which may have 
heen burned out principally on another owner’s work. 
rhe other items of cost require no special explanation. 

Owners of equipment find occasion to establish rental 
rates as follows: (1) For a lump sum or unit price 
estimate; (2) To owners on cost plus work; (3) To 
others than client owners. In these instances charges 
should be made as follows: 

(1) The rental charge or equipment expense for 
lump sum work includes all the items mentioned above. 

(2) The fixed rate to owners on cost plus work will 
include all but field repairs, if this item is paid as 
a cost of the work. To the amount thus determined 
may be added a service charge depending upon the 
policy of the contractor, i. e., whether the service of 
equipment is included in the profit fee or carried in 
the rental charge. 

(3) The charge to persons other than client owners 
includes all of the items of expense and an additional 
amount for profit or payment for the machine’s earning 
power. 

A further consideration in each of these cases is the 
rate for double shift work, where the percentages for 
depreciation and repairs should be doubled, or nearly so. 

The committee desires to emphasize the fact that 
the values presented in the following table should not 
be considered absolute in determining a rental charge. 
A real danger presents itself in using any tabular 
percentage without investigating the conditions under 
which the equipment is to work. To illustrate, if the 
values here given for a standard gage shovel outfit 
were applied to such an outfit engaged constantly in 
excavating hard rock the probability is that the charges 
allowed would not cover more than half the expense. 
The frequent dobey shots and the dropping of heavy 
boulders into cars entails a higher rate of deprecia- 
tion and repairs than is given in the schedule. On 
the other hand, if this shovel outfit were steadily en- 
gaged in digging sandy loam the values given in the 
table would probably cause the equipment charge to 
contain a fair per cent of profit. 

This schedule is offered to contractors with the un- 
derstanding that individual judgment and experience 
should be applied to the tabular values to meet unusual 
conditions. 

The component expenses incurred by the ownership and 
maintenance of construction plant are expressed in this 
table as percentages of the initial cost for individual 
items of equipment. They indicate the probable annual 
expense without profit under ordinary job conditions 
and should be included in any lump sum estimate or 
in determining time rate rental charges. The salvage 
value is considered to be 25 per cent of initial cost. 

Total percentage amounts in the extreme right hand 
column should be applied.to the total cost of a machine 
including charges for transportation from the factory. 
This gives the total annual charge, which for a lump 
‘um contract covering a full season is the total equip- 
ment expense. For determining a monthly, weekly or 
caily rental rate the annual amount is divided by the 
umber of such periods in the year during which con- 
siruction work may be carried on. 








TABLE FOR COMPUTING RENTAL CHARGES FOR CONSTRUCTION 
EQUIPMENT 


(Insurance | per cent; taxes |! per cent and storage 34 per cent for all items) 






s é _ 3 
= = = z Site 
a = o = aa ¢ 
i 7 Se =e Sass 
Items of Fquipment 2 a3 wd aa < 2s 
a es Ee aS 3382 
es 2 Ss eos 
2 se ge s= rt8s 
Yrs % % % % 
Auto-crane.......... 5 15 6 5 34h 
Auto-truck 3 25 20 20 70 
Auto-trailer 5 15 6 5 31! 
Backfiller, power a 18 6 7 373 
Ballast spreader ~ $i 6 4 25 
Boiler, upright 8 94 20 5 40 
Boiler, locomotive. 8 9} 15 5 5 
Bucket, clam shell 4 18 15 6 45) 
Bucket, orange-peel.... . 4 18! 25 6 553 
Bucket, drag-line 4 18} 12 3 393 
Cars, steel dump 6 12) 8 4 30 
Cars, wood dump 5 15 7 3 30! 
Cars, flat 8 9} 4 3 22 
Cars, hopper 5 15 8 3 514 
Compressor, steam 7 103 6 3 25} 
Compressor, gasoline 4 18} 6 7 374 
Compressor, electric 6 124 3 3 24 
Concrete chutes 2 374 15 15 73 
Conveyor, belt 2 37 7 6 56 
Conveyor, bucket 2 7 10 6 59 
Crusher, rock 6 124 5 3 26 
Derrick, wood 5 15 4 4 285 
Derrick, steel 10 74 4 3 20 
Dragline, steam 6 124 9 8 35 
Dragline, gasoline 4 18} 10 10 44) 
Dragline, electric... 8 9} 7 7 29 
Drill, tunnel carriage 5 15 8 8 364 
Drill, traction well. 6 124 7 10 35 
Drill, tripod attic ; 4 18 7 10 4h 
Drill, jack hammer. + 18} 7 6 37% 
Engine, gas Fa 6 12 8 8 4 
Engine, steam Readies 10 i 5 5 23 
Excavator, cableway... 6 124 4 12 34 
Excavator, Keystone 5 15 8 4 32 
Excavator, trench 5 15 8 6 34 
Forms, steel ¢oncrete 2 374 20 20 83 
Graders, common road 4 18} 12 6 42¢ 
Graders, elevating 4 18 1s 7 465 
Hoist, steam pea teased 10 7 6 4 23 
Hoist, gasoline........... 6 12 7 8 33 
Hoist, electric ES 8 9 5 3 23 
Loco., Indus. steam........... 3 8 6 4 24 
BGR, IMIR, occ ccccoccsas a 183 13 10 47} 
Loco., Indus. battery 4 18} 15 4 43) 
Loco., Stand. gage 10 7 6 4 25 
Loco. crane, steam 8 9 7 8 30 
Loco. crane, elect. . 8 9 6 4 25 
Mixer, steam....... ee ee 5 15 12 4 3h 
Mixer, gasoline............. 3 183 13 8 45. 
Mixer, electric oer 6 125 12 4 34 
Mixer, paving steam. 5 15 13 4 34 
Mixer, paving gas. 3 25 16 9 554 
Motors easel etnres 9 6 124 6 4 28 
Pile driver, steam 8 9 7 5 27 
Pile driver, track 10 7 5 3 21 
Pile hammer, steam... ......... 7 10 7 3 264 
Pipe, galvanized 3 25 5 6 41 
Plows 3 25 15 10 55 
Pneu. coner. mach Sues eke 4 183 20 8 52 
Pump, centrifugal.............. 8 9 6 4 25 
Pump, piston ee oie 9-4 6 12 7 5 30 
Pump, pulsometer. ..... 8 9 2 a 21 
Pump, Emerson. .... 8 % 2 4 21 
Rails 8 4 5 3 23 
Riveter, air 5 15 8 4 324 
Rock channeler................. 6 124 7 8 33 
Roller, steam road 10 7 5 3 21 
Saw rigs SSes ; sae 4 18 10 15 49} 
ek eee 3 25 8 4 424 
ees Re rere | 75 25 10 1154 
Scraper, fresno.............. ‘ 2 37 25 15 83 
ae ee 6 12 7 6 31 
Shovel, gasoline................. 4 18 9 7 404 
Shovel, electric oer Sere 7 10 6 5 27 
Switches, fabricated............ 3 25 3 3 36 
Tower, steel hoist......... 7 103 3 4 23} 
Tractor, wheel gas........... 6 124 9 5 32 
Tractor, cohengiiien . Soeaia dao tacen 5 15 15 10 45 
Wagons, dump bike naaoe tie 4 18 17 3 44 
Wagons, hauling......... ral + 182 12 3 39 
Wagon loaders, power............ 5 15 10 6 36: 


Lumber Cut for 1919 


Little variation in the lumber cut of 1919 over that 
for the previous year is indicated by preliminary 
statistics of the Bureau of the Census so far available. 
In 788 identical mills, each of which cut 5,000,000 
ft. or more in each year, there was an increase of only 
0.3 per cent in 1919 over 1918. On the basis of the 
production for 1918 this increase will bring the total 
production for 1919 to 32,000,000,000 ft. The largest in- 
crease was in Washington and the largest decrease waz 
in Minnesota. 
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Three Sites Considered For San 


Francisco Naval Base 


Engineering Considerations Govern in Selection 
of Location for Large Plant to Cost 
From $25,000,000 to $50,000,000 

AVAL policy apparently is committed to the 

1 immediate construction in San Francisco Bay of 
a huge naval repair and supply base to cost up to 
$50,000,000. Reports have been made at different times 
for some years and a congressional committee has just 
completed a survey of the situation. It will soon report 
recommending one of the three sites favored in the 
earlier reports, namely, Mare Island, the site of the 
present Navy Yard; Alameda, on the east side of the 
bay and Hunter’s Point in San Francisco proper. 
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SAN FRANCISCO BAY, NAVAL BASE SITES 
Military considerations govern in the _ selection of 
a site but it is understood that the balance in this 
respect is about even and that the selection will hinge 
on such engineering questions as suitable foundation for 
the large graving docks, accessibility and service by 
utilities of all sorts, the providing and maintaining of 
suitable channels and anchorages and the conservation, 
so far as feasible, of existing government investment 
in the Mare Island Navy Yard. 

On account of the emphasis laid on the engineering 
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features of the three sites, the matter is a big oye 
in engineering circles on the coast. For that reaso) 
there are presented below abstracts of the argumen‘ 
favor of each site by — who are well acquaint 
with the situation. 


MARE ISLAND SITE, (By Rianne C. Holmes, Con: 

ing Engineer).—It was universally admitted by naval 
authorities as late as 1916 that the development of 
Mare Island as a base for modern fleet units was imprac- 
ticable for two reasons, (a) the impracticability of 
maintaining a channel of requisite depth over Pinole 
shoal in San Pablo Bay, which is the approach-channe] 
to Mare Island, and (b) the constricted width and 
shallow depth of Mare Island strait, which now con- 
stitutes the Navy Yard’s waterfront. The Pinole shoal 
problem has now been solved. In 1916 the army dredged 
a channel 500 ft. in width and 30 ft. deep at low water 
and because the silting was less than anticipated the 
depth was carried to an average of 35 ft. without 
additional] cost. The maintenance expenditure has been 
relatively negligible. It is now certain that this channel 
can be maintained to a depth of 40 ft. for any desired 
width, at a cost and annual maintenance insignificant 
as compared to the saving over the cost and mainten- 
ance of the other proposed naval base site. A plan for 
improvements at the south end of Mare Island, proposed 
by Commander Leonard M. Cox, C. E. C., U. S. N., com- 
pletely solves the Mare Island strait problem because it 
would plac2 the new major docks and 1,200-ft. piers not 
on Mare Island strait but on Carquinez straits. This 
body of water has a depth of 40 ft. and over, a width 
in front of the proposed base of 4,000 ft. and an anchor- 
age area of 3.55 square miles, greater than any anchor- 
age ground immediately adjacent to 90 per cent of the 
naval stations of the world. The location of the naval 
base at Mare Island Navy Yard wculd mean the reten- 
tion of a very efficient organization with the wonderful 
community spirit that exists there. In addition to this, 
every facility contemplated for the suggested sites in 
the lower bay could be provided at a cost of more than 
twenty million dollars less than the cost of providing 
the same facilities at the other sites. However, this 
would not represent the total saving because the 
capitalized value of the cost of a new station, amount- 
ing to $50,000,000 should be added to the saving, making 
a total saving of something like $70,000,000. 


ALAMEDA SITE (By C. E. Hewes, City Manager, 
Alameda, Cal.).—The Helm commission report, trans- 
mitted to Congress in December, 1917, after eliminating 
Mare Island as being out of the question for many 
reasons, stated in substance that the Hunter’s Point and 
Alameda sites offered advantages superior to every other 
site for the following reasons: (1) lower cost of develop- 
ment for equal areas; (2) proximity to better and deeper 
anchorage grounds; (3) proximity to labor supply; (4) 
lower cost of maintaining channels of approach; (5) 
sufficient area for indefinite expansion. The report fur- 
ther stated that either of these two sites could be devel- 
oped into a satisfactory base, and although the Hunter’s 
Point site has the advantage that dry docks could be built 
in rock, rather than upon pile foundation, the Alameda 
site has many more important advantages, to wit: 
(1) better foundation for all other structures; (2) site 
gratis (the land has been deeded by the people of 
Alameda to the Government for naval base purposes) ; 
(3) direct railroad connections (the east shore being the 












wae oooh CUDOCOS 





ENGINEERING 





‘ecember 30, 1920 


rmini of three transcontinental railroads) ;. (4) better 

assenger transportation, housing and living facilities; 
5) direct pipe-line oil supply; (6) better facilities for 
andling navy stores; (7) from a standpoint of range 
or indirect gun fire, Alameda has the advantage of 
ing three to four miles further from the open sea; 
8) lower cost of development. A series of sub-surface 
xplorations in the form of fifty-seven test piles was 
made on the Alameda site. These showed that the 
material forming this submerged flat consisted very 
largely of sand, gravel and clay with a comparatively 
small percentage of soft pockets. The comparative 
uniform supporting power of this material is advan- 
tageous in permitting the site to be developed along the 
most economical lines as regards relative position of 
shops, piers, drydocks, etc. 

HUNTER’S POINT SITE (By M. M. O’Shaughnessy, 
City Engineer of San Francisco) .—A naval base located 
at Hunter’s Point would have favorable foundation 
conditions for large graving docks. Transportation 
facilities and utilities of all sorts are already available, 
there is ample land area, adequate channel depths, and 
all San Francisco Bay as adjacent anchorage. Next to 
military advantage, the most important requirement of 
a good naval base is a solid foundation. On this score 
Hunter’s Point has excellent qualifications in the works 
already constructed there. At Hunter’s Point is a 
green serpentine rock formation which forms an ideal 
foundation, is easy to work, impervious to water, and 
requires only 15 to 18 in. of concrete for a lining 
instead of the dense mass of concrete necessary for 
structures on pile foundations. Including the sub- 
merged areas that can be readily reclaimed there is, a 
total of 3,035 acres available for naval base purposes. 
Just off-shore there is a natural depth of 50 ft. of 
water with current velocities of about 14 knots. This 
makes it easy to land and handle ships, at the same time 
that the current is strong enough to prevent the deposit 
of silt. Very little silt comes from the relatively limited 
watersheds draining into the bay here. Soundings over 
a 40-year period show very little change in sediment 
deposits. A particularly advantageous water-supply 
system, for domestic, industrial and fire-fighing pur- 
poses is available. 


Airplane Effective in Forest Fire Control 


Of the 196 forest fires sighted and reported this year 
by the airplanes operated out of the Sacramento, Cal., 
base maintained- by the U. S. Forest Service, 33 per 
cent were located within + mile of the exact location 
as later determined by actual surveys on the ground. 
Ten per cent of the total number of fires were discov- 
ered by the air patrol before the rangers knew of 
their existence; 42 per cent of the fires were reported 
by radio, while the airplanes were in flight. Besides 
acting as lookout to detect and report fires, airplanes 
were used this year to direct fire fighting operations 
and to patrol fire lines which had been built but which 
needed watching. If reports from the air showed the 
line to be clear the fire fighters were kept at work else- 
Where, but if the observer reported that the fire had 
broken away a force of men could be rushed to the 
spot. In addition to the two planes which have been 
operating daily on fire patrol service from Sacramento, 
‘wo planes have also been operated from three other 
stations, namely, Fresno, Riverside, and Red Bluff. 
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The “Glunch”—Creator of Ideas 
N THE Dec. 16 issue of Engineering News-Record 
there appeared in the article “Useful Dodges in Sur- 

veying,” p. 1164, a method of determining the day of the 

month by making an altitude observation on the sun. A 

member of the advertising staff of the McGraw-Hill Co., 

who claims that his wonderful mathematical ability was 
developed by learning how to figure out his income tax, 
seeing a wide application of the idea, wrote the following 
classic for the “Accelerator,” an intradepartmental 


bulletin of the advertising service department of the 
McGraw-Hill Co.: 


Well, you can throw your calendar pad away. There is 
no further use for it now that a writer in Engineering 
News-Record has pointed out how remarkably simple it is 
to learn the day of the month without the aid of a printed 
reminder. His method is this: 


If the day of the month has been forgotten make an 
equal altitude observation of the sun and establish a 
true meridian. Measure the angle from the meridian 
to the sun, also the sun’s altitude. Compute the declina- 
tion of the sun by the formula 


sin. dec. 
Cos. Q = Sir ees > 1 lat. X tan. alt. 


The sign of the first term of the right-hand side of 
the equation is minus when the declination is south; 
the second term is plus where the latitude is south. If 
the algebraic sign of the result is plus, Q is the angle 
between the sun and the north point, but if it is minus 
it is the angle between the sun and the south point. 
Correct the resulting declination by the hourly distance 
to obtain the declination at Greenwich. If the obser- 
vation has been made correctly an inspection of the 
ephemeris will disclose a declination similar to the 
computed one, and the date corresponding to this 
declination is the date of the observation. 


As a possible suggestion showing how this idea may be 
applied to our own work, Ye Editor has worked out a for- 
mula for finding a good headline when thoughts on same 
are completely lacking. It is hoped that copy writers who 
at times may be suffering from a slump will find this helpful: 

If all thoughts are lacking, open up your desk shears and 
set the points exactly four and sixteen thousandths of an 
inch apart. Hold the shears three verts from the eye, and 
measure off the bi-sectional angle which appears on the 
west wall chart, twenty and one-half bluts from the dixtus. 
With this as a basis, compute the hypote of the d q juncture 
thus formed, using the figure 86 as a binominal focus. This 
will give you the following formula: 


mt. M. D. 

Pola ¥= pps. x Ugh 

The sign on the upper terminus of the glunch will give 
you the Grecian declination, Helios. Box this by north 
meridian by morain surplus by the ancient symbol of Yat. 
If the glunch fits the deformation caused by the injection 
of the post-alterioric dixtus of Yat, then the sub-normadial 
fluxtures will equal its distance from the basic formation 
of the parent sidius. If the lines converge, the caleidis thus 
arrived at will set up a corresponding vertuissuge where the 
west-wall chart overlaps the dixtus. This will give you the 
letter of the alphabet. 

Follow this formula for each letter and your headline will 
appear automatically. 


— zing. fft. < osh. 


Truck Makes 24-Hr., Non-Stop Run 

In a recent test made upon the Indianapolis speed- 
way a stock model of the Duplex truck, loaded with 
gasoline, oil and ballast and weighing 8,300 lb., ex- 
clusive of drivers, made a 24-hr., non-stop run at an 
average speed of more than 38 mi. per hour, running 
the total distance of 930 mi. between 1:57 p.m., Sept. 
30, and the same hour the following day. 
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Better Port Terminals to Develop 
Nation’s Commerce 


wen toe Leen ne, B. “pasenioenans November” 1820, 
as a discussion of a paper, “Larger Ships, De Harbors, and 
Better Dredges,” presented Oct. 6, 1920, A. W. Robinson, con- 
sulting engineer, Montreal. 

HE maritime nation offering the lowest freight rates and 

best shipping service through superior development of 
ships and ports will have a pronounced lead over its com- 
petitors as instanced in Mr. Robinson’s paper and his for- 
mer paper (Journal, Engineering Institute of Canada, Feb- 
ruary, 1919), summarizing the opinion of British authorities 
that the development of future world trade will depend on 
increase in size and drafts of ships and consequently on 
the improvement of ports properly to serve them. Amer- 
icans should undertake development of their principal ports 
to provide ample accommodations, as for instance vessels of 
the type mentioned by Mr. Robinson having a length of 660 
ft., a loaded draft of 36 to 38 ft., and a dead-weight capacity 
of 25,000 tons. 

For proper accommodation of such ships, as the author 
so well states, channel and slip depths should be not less 
than 40 ft., with provision for future deepening to 50 ft. 
There should also be provided trackage for direct inter- 
change between ship and car; electric gantry cranes and 
other mechanical devices for quick handling of widely vary- 
ing weight and bulk; slips of generous proportions for 
movement of ships and all auxiliary water craft; piers of 
sufficient width for receiving, forwarding, sorting and tem- 
porary storage of cargo and for the location of cranes, 
tracks and vehicular driveways. The aim of such an ar- 
rangement is to hasten to the utmost the release of ships, 
cars and motor trucks, to minimize manual labor and to dis- 
pense with the need for ship tackle. 


PIER WIDTH A FUNDAMENTAL CONSIDERATION 


In the fundamentals of port design pier width is of 
special importance. The 25,000-ton ship will occupy say 
700 lin.ft. of stringpiece, approximately equal to 36 long tons 
of dead weight capacity per lineal foot. While some con- 
sider that shedded “transit’’ space should be made suffi- 
cient for the entire cargo, others believe that one-quarter 
the cargo may be immediately evacuated from the pier. 
For the entire cargo, figured at 60 cu.ft. per ton or say 
50 cu.ft. per ton of ship’s dead weight capacity, equal to 
1,800 cu.ft. of goods, with mechanical equipment for tier- 
ing 12 ft. high to an average height of 10 ft. for the entire 
area of shedded space and with suitable provision for aisles 
and passages, the width of shed required would be 180 ft. 
For three-quarters of the cargo or 27 tons per lineal foot 
of stringpiece requiring shedding, in conjunction with the 
usual ship-ton figure of 40 cu.ft. per ton and an average 
height for tiering by hand of 4 ft. (5 ft. on the actual 
space occupied), the width of shed required would be 270 
ft. It may be said that a fair compromise between these 
extremes is 200 ft., to which, of course, there should be 
added a suitable width for outer tracks and working space 
between edge of pier and shedded area, and likewise ample 
interior widths for inner tracks and motor truck driveways. 

For double-sided piers this would mean an aggregate 
width of not less than 550 ft., the lower floor of which 
would be used for inbound and the upper floor for out- 
bound cargo. Even with a ship of half the capacity under 
discussion, the pier width should be not less than 340 ft., 
with all equipment, track and driveway layout having 
proper relation to the length of the pier. With overhead 
warehouses there would be need for‘even greater widths, 
for additional serving tracks and driveways. These figures 
are used in a general sense and should be considered merely 
as indicating the need for adopting liberal widths. 

The only 40-ft. channel on the Atlantic coast is at New 
York, and unfortunately, is now available for little more 
than one-half of one per cent of that port’s 771 miles of 
water front. Of this meager percentage only one-half is 
in direct contact with the principal rail carriers, and a 
considerable portion of deep-water frontage is devoted to 
uses other than those of legitimate water-borne commerce. 
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And there is as yet nothing planned, apart from the > ro. 
jected Claremont Terminal of the Lehigh Valley R.R., in the 
way of spacious and well equipped modern piers anc 4c. 
cessories, properly adapted to the prompt handling .ng 
release of large ships, cars and motor trucks. According 
to press accounts, several great transatlantic compa)iics 
intend building new piers on the west side of the Hudson 
River; but it is reported, as in the case of the New York 
City Staten Island development, that advantage is not to 
be taken of the proximity of trunk line railroads to pro. 
vide tracks on the piers and adequate shedded “transit” 
areas, so that the railroads and therefore indirectly the 
public will continue to be burdened with the wasteful prac. 
tice of rehandling freight by lighter and truck between the 
termini of rail and ship, and with highly objectionable de- 
lays to cars from their use for storage. 


EFFEcT OF RATE STRUCTURE — 


One of the causes is unquestionably the provision in the 
seaboard rate requiring railroads to deliver and receive 
cargo freight at the ship sling, with no voice in the planning 
of pier facilities. Another cause is the practice of per. 
mitting the lessee, the ship owner, to dictate the character 
of the port terminal improvement. The result is the cre- 
ation of piers at the least possible cost to ship interests 
regardless of the injury done to land carriers, both rail 
and truck. 

The various transportation interests of New York should 
get together to bring about (a) the revision of the rate 
structure and more equitable methods of paying for the 
use of shore facilities properly to distribute cost between 
rail and water carriers; (b) plans conducive to economies 
in operation and quick release of ships, cars and motor 
trucks; (c) whole-hearted co-operation by the Federal 
government will mean a great deal for the country as a 
whole. 

It should be borne in mind that the investment in port 
terminals is a comparatively small fraction of the aggre- 
gate investment devoted to the combined ocean and rail 
movement of freight. Therefore a liberal expenditure for 
the perfecting of the lesser part is fully justified if sub- 
stantial benefits therefrom will accrue to the plant as a 
whole, in which are included ships, cars and motor trucks, 
as well as the shore facilities in general. 


[As of interest in connection with Colonel Wilgus’ 
discussion of the requirements fundamental to a satis- 
factory solution of harbor terminal development, there is 
published on the opposite page the “Policy” of the Port 
Development Commission of Baltimore.—EDITOR. | 





Large Floating Crane Built in Holland 

A self-propelled floating crane of the Atlas type 
capable of lifting 220 tons, has just been built by A. F. 
Smulders, of Schiedam, Holland, for the Mersey Docks 
and Harbor Board at Liverpool. The crane is one of 
the largest, if not the largest, of its type ever built. 
It is capable of lifting its maximum load at a reach of 
110 ft. from center line to a height of 170 ft. above 
water, or of lifting 150 tons at a reach of 143 ft, 
according to The Engineer (London) of Oct. 15, 1920. 
The extreme height of the end of the jib when raised 
to its highest position is 240 ft. above water. There 
are two independent main hoists of 110 tons capacity 
each, attached at a point on the jib having a maximum 
distance out of 143 ft. They hoist at 34 to 5 ft. per 
minute. For lighter service two 33-ton hoist trolleys 
running along the jib can be used independently or 
coupled to move together, so that they are capable of 
handling 66 tons combined; their lifting speed is 18 ft. 
per minute and traverse speed 29 ft. per minute. The 
crane was erected complete at Schiedam and was towed 
to Liverpool with the jib in place. 
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Baltimore’s Port Development Policy 


S AN INITIAL declaration of policy, in undertaking 
harbor development work, for which $10,000,000 
can now be made available, as required by new shipping 
business, the Port Development Commission of 
Baltimore, Nov. 8, 1920, adopted nine general require- 
ments published in full below: 
sl the policy of this commission 
7 onal) "To develop. the port of Baltimore in accordance 
with a definite and comprehensive working plan, based 
on the best modern conception of port design. This plan 
shall serve as a guide for each step in the development 
in order that the completed whole may be harmonious in 
the correlation of its individual parts. — 

(2) To consider the elemental function of a pier the 
furnishing of a safe means for the expeditious and eco- 
nomical interchange of freight between land and water 
carriers and not merely the furnishing of a shelter for 
a ship so as to insure stability during the process of load- 
ing and unloading. 

(3) To make improvements for the broad purpose of 
the widest possible use and benefit of the port as a whole 
and not solely for the narrow purpose and restricted use 
by meeting only present conditions or the special require- 
ments of prospective lessees. All structures shall be 
readily adaptable to future changes in kinds of cargoes, 
methods of operation and special requirements of future 
lessees. 

(4) To obtain expeditious movement of cargoes between 
land and water carriers and a maximum of economy by 
constructing piers large enough to hold the full contents 
of vessels which can tie up to them, and by making lo 
provision for the installation of mechanical appliances 
and facilities to move these contents to or from the piers 
with the least possible delay to vessels. * 

(5) To locate all improvements preferably in places 
where it is possible either now or at some future date to 
make railroad connections with all the trunk lines enter- 
ing the city, and to locate warehouses, wherever prac- 
ticable, so that there will be the shortest possible move- 
ment of cargoes from the carriers to the place of storage. 

(6) To provide the space and the supports for ample 
railroad tracks on both the inside and outside of piers 
so that these tracks may be added at any time required. 

(7) To construct transfer sheds with at least two 
stories wherever the business of the lessee warrants such 
construction, and when only one story is required at time 
of construction, to design the foundations and the frame- 
work in such a manner that an additional story can be 
added at any future date with the least possible inter- 
ference with the operations on the first story. 

(8) To build all structures with the primary conditions 
of stability, permanency and economy. 

(9) To have in view 

(a) The ultimate concentration of terminals and 
shipping facilities so that the combined railroad track- 
age may be made accessible to all piers, and 

(b) The unification of the administration of the ter- 
minals and shipping facilities so as to assure co-ordina- 
tion and co-operation of all interests. 


J. E. Greiner, consulting engineer, Baltimore, is chair- 
man of the Port Development Commission. $10,000,000 
will become immediately available for the building of 
new piers as soon as lessees are found and $10,000,000 
will become available later, in accordance with the re- 
cent Baltimore bond issue vote, aggregating $53,000,000. 
It is expected that work will start early in 1921. 





Australian Engineering Jubilee 


_The 50th anniversary of the Engineering Associa- 
tion of New South Wales was celebrated at Sydney, 
Sept. 24, At a meeting held in that city Sept. 24, 1870, 
and called by John Laing an association of mechanical 
engineers was organized, its first president being John 
Fyfe, mechanical and marine engineer. Speakers in- 
cluded James Vicars, president; Prof. Warren, presi- 
dent, Institution of Engineers of Australia; James 
“raser, chief railway commissioner of New South Wales. 
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Double-Deck Street and Sidewalks for 
Congested Chicago 


UGGESTIONS for the relief of congested streets in 

Chicago made by P. S. Combs, city engineer, include 
double-deck sidewalks in the downtown or loop district 
and elevated roadways in the center of certain streets 
leading from the loop. The upper sidewalks would 
take 50 to 60 per cent of the pedestrians off the present 
sidewalks. The roadways would expedite night and 
morning automobile traffic, taking 40 to 50 per cent 
of the fast-moving vehicles from the present street 
levels. They would be operated one way only, out at 
night and in in the morning. By depressing the street 
car tracks a few feet and erecting a through-girder 
roadway structure the usual objection to a double-deck 
street as to cutting off of light and unsightliness would 
be minimized. 

Other suggestions to improve traffic conditions are: 
Several underground parking spaces to remove auto- 
mobiles from the streets during the day; a restriction 
of heavy-truck traffic to streets provided with rein- 
forced-concrete tracks, and a prohibition of deliveries 
of heavy supplies during the day time. 

In making these suggestions Mr. Combs classifies the 
traffic as follows: Street cars; automobiles and light 
vehicles for general business; package and heavy freight 
haulage for commercial shipment; pedestrians; heavy 
supply trucks for coal, building materials and quantity 
supplies for the larger stores. It is his opinion that 
all of these factors must be considered together since 
piecemeal solution simply works for the betterment of 
one to the detriment of the other. The creation of a 
commission representing all of the interests concerned, 
to study traffic and to devise means to prevent undue 
destruction of pavements, is now under consideration 
by the judiciary committee of the City Council. An 
ordinance prohibiting any parking in the downtown 
district beyond that necessary to load and unload pas- 
sengers or freight has recently been passed in an en- 
deavor to speed up street car and vehicular traffic. 


New Garbage Collection Equipment for Dallas 


The city of Dallas, Tex., is putting in use a new 
system of garbage collection. For this purpose new 
equipment has been purchased, consisting of 40 two-ton, 
drop-frame, reversible chassis, with 44-yd. side dump 
steel bodies. Twenty teams will be used to draw these 
trailers for the collection of garbage and its haulage 
to a central point, from which six motor trucks will 
take the trailers to the garbage dump. The teams, 
trailers and tractors are divided equally between five 
districts. 

The garbage at 'Dallas is collected four times each 
month. It is very light, weighing only 600 Ib. 
per cubic yard. Under the old system of collection there 
were used 60, team-drawn, 7-yd. wagons and four 9-yd. 
Each team made two loads per day. 

A thirty-day survey showed that each team spent 
2 hr. 58 min. per day in loading garbage into the 
wagon and 5 hr. and 2 min. in going to and from 
the dump and unloading the garbage. Under the new 
system each team will spend 8 hr. in the collection 
of garbage only. It is expected that the same service 
will be given at a great decrease in cost. For the 
foregoing information we are indebted to George D. 
Fairtrace, city engineer of Dallas. 
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Erection Derrick Falls With Steel 
Framework of School 


HE collapse of a school building in Indianapolis 

during construction, a few weeks ago, proves upon 
investigation by the building authorities and the coroner 
to be a case of highly unusual kind. The steel roof 
trusses and columns, insufficiently braced by the brick- 
work of the walls, were pushed over laterally, to all 
appearances by the side thrust of a derrick set on the 
top chord of one of the trusses. The entire upper por- 
tion of the building was involved in the resulting 
collapse, as the purlins connecting the several trusses 
pulled down not only the trusses nearest to the point of 
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INDIANAPOLIS HIGH SCHOOL BUILDING BEFORE AND 
AFTER COLLAPSE—LONGITUDINAL SECTION 


initial failure but also a set of trusses at right angles to 
these in an adjoining portion of the building. 

Walter B. Stern, commissioner of buildings of the 
city, has supplied sketches reproduced herewith, and 
states the facts of the accident as determined by the 
investigation, as follows: 

The building was designed to provide an auditorium 
90 x 106 ft. and a gymnasium 54 x 90 ft. on the first 
floor, with balconies at the second-floor level. The 
balconies at the sides of the auditorium were of rein- 
forced-concrete tile construction, and were in place and 
hardened at the time of the accident. The entire third 
floor, designed to be used for a students’ lunchroom, 
was suspended from the roof trusses; of this floor 
only a small section over the gymnasium was poured, 
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while over the auditorium forms had not even 
placed. All the roof trusses and their suppor 
columns were up. The trusses over the audito: 
ran crosswise of the building, being supported 
trusses on steel columns about 9 ft. in from 
outside walls. The trusses over the gymnasium 
lengthwise of the building (across the 54-ft. widt} 
the gymnasium) and rested on steel columns. 17; 
trusses were completely riveted up, but the roof a: 
ceiling purlins, the connections to the columns, and | 
column splices were only bolted temporarily. The s 
walls had been laid up only a few feet above balcony leve!, 

Witnesses at the coroner’s investigation, conducted 
with the assistance of representatives of the city’s build- 
ing, police and fire depart- 
ments, testified that more 
than half of the holes in these 
various connections had bolts 
in them, but the steel struc- 
ture was not properly guyed 
to provide the necessary brac- 
ing until the walls should be 
built high enough to brace 
the structure. 

A wooden stiff-leg derrick 
with 32-ft. mast and with 12 
x 12-in. wooden boom 81 ft. 
long, had been placed on the 
top chord of one of the roof 
trusses five or six days pre- 
vious to the accident. The 
derrick was rigged and in 
service on the morning of the 
accident. The brake lining 
on the boom-hoist drum of 
the hoisting engine was prac- 
tically worn out, and it is 
probable that the boom was 
handled in a jerky manner 
when being lowered. 

It was determined at the in- 
vestigation that the cause of 
the accident was the improper 
rigging and operation of the 
derrick before the steel struc- 
ture was adequately braced 
and riveted. The roof trusses 
were designed to support a 
load in the finished building 
many times the weight of the 
derrick. Testimony given at 
the investigation supports the view that an unusual 
thrust caused by the operation of the derrick sheared a 
connection between a roof truss and its column, causing 
the truss to start down at one end. The pull on the pur- 
lins then brought about the collapse of the remainder. 
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Yellow Fever in Ecuador 


The elimination of yellow fever from the coast towns 
of Ecuador, as the result of several years of a sanitary 
campaign, is reported in the Bulletin of the League 0! 
Red Cross Societies for October, 1920. The last case 
at the city of Guayaquil is said to have occurred 0) 
May 22, 1919. The stegomyia mosquito, carrier of the 
disease, has practically disappeared. 











december 30, 1920 


ENGINEERING NEWS-RECORD 1295 








LETTERS TO THE EDITOR 





Does Hydrated Lime Weaken Concrete? Abrams’ 
Tests Discussed Pro and Con 


Sir—Prof. Duff A. Abrams of Lewis Institute has ren- 
dered a real service to the concrete world through his long 
series of tests to determine the effect of hydrated lime and 
other powdered admixtures in concrete. He broke 20,000 
specimens, which is far and away, the greatest undertaking 
ever attempted in this line. This makes it especially a pity 
that the conclusions which Prof. Abrams draws in his paper 
before the last meeting of the American Society for Testing 
Materials, abstracted in Engineering News-Record, July 8, 
1920, p. 55, are at variance with his figures. In a very proper 
effort to be thorough in covering the field he has investi- 
gated ranges of all the variables, far outside of practical 
limits. No one can disagree with this, but when the at- 
tempt is made to establish straight-line relations by the 
use of these figures, or to average them in with practical 
ranges, or to say that because extreme amounts of lime are 
injurious small amounts will be also, it becomes necessary 
to refer the public to the figures themselves. Let us quote 
some of the conclusions drawn from the paper and indi- 
cate wherein they are not substantiated. 

Conclusion 1—“In general the addition of powdered ma- 
terials reduced the strength of concrete approximately in 
proportion to the quantity of admixture. Some exceptions 
are noted below.” 

Here all the specimens have been averaged together 
whether they contain small amounts of lime or 50 per cent, 
and the statement is made that the “relation is a straight 
line”; but many of the curves reveal the vital fact that 
small amounts increase the strength, even though larger 
ones reduce it. This is so evident in one figure after another 
that more study of the usual amounts of lime used seems 
to be necessary. Practically one-half of the curves and 
tables referring to compressive strength display points and 
figures higher than the corresponding plain specimens. 
These are mostly within the maximum percentages used in 
practice as follows: 


Hydrated Lime Proportion 
Concrete Per Sack Cement By Volume 
Ue recs tonsa a oednsss ise as ore ripecccece «+. 80 per cent 
EDGED cick tae we sess EPI es oo orga 5 cocce 25 per cent 
i: S tia sae sie G SRN ass ee ees Se eet 20 per cent 
Ly RRC Gacatiwhans Cake clots TR biscdactecedc ors 12% per cent 


(For waterproofing purposes, 15, 12, 10, and 7 pounds 
respectively.) 

Conclusion 2—“In usual concrete mixtures, each 1 per cent 
of hydrated lime (in terms of the volume of cement) re- 
duced the compressive strength 0.5 per cent.” 

Mixtures 1: 14:3 and 1: 2:4 are the only ones considered 
here as usual mixtures, and 1: 24:5 is completely ignored 
although an enormous yardage of it is placed every year. 
Readers who examine the figures and tables will see for 
themselves that there is a region wherein lime increases 
the strength of concrete and a very much larger one where 
the laboratory losses in strength are more than overcome 
by the advantages. The qualities attributed to lime in 
concrete which account for its rapid progress of late years 
are not increased strength as hinted at by the author but 
prevention of segregation, easier flow in chutes and around 
reinforcement, reduction of honey-combing, smoother sur- 
faces and watertightness. Throughout the paper it is as- 
sumed that immediately- we begin adding lime we begin 
reducing the strength, in other words, “the relation is a 
straight line.” The plotted points and figures, however, do 
not sustain this claim, as can be clearly seen when the 
curves are not drawn “by eye” as in the paper, but by 
some mathematical method. For instance, in Fig. 2 only 
two exceptions and eleven cases of increased strength 
within the limits; in Table VII, of 18 groups of tests only 
three failed to show increases of strength with lime; in 
“ig. 1 three-fourths of the curves show no considerable 
iecrease within the limits; and particularly the summary 
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in Fig. 1 in which all of the so-called straight-line curves 
are below the 5 and 10 per cent points and where within 
the usual limits no case of decreased strength is shown. 

Conclusion 4—“The addition of 1 per cent of the following 
powdered admixtures in terms of the volume of cement re- 
duced the strength of 1:4 concrete at 28 days by the fol- 
lowing percentages: hydrated lime . . . 0.56 . . .” 

But 1 per cent of lime was not added at any point in 
the tests, and this is one of the many places where mis- 
taken impressions are conveyed. Furthermore, all speci- 
mens have been averaged together by the straight-line 
method referred to above, which conceals the effect of small 
quantities of lime. It is a coincidence that 28 days is the 
age which makes the worst show for lime, and it is un- 
fortunate also that 1:4 concrete is given so much promi- 
nence when only five pounds of hydrate per bag of cement 
is used in practice. Table XV shows very clearly that 
further study of small amounts of admixture is necessary. 
Here 1 and 2 per cent of mica, pitch, gypsum and ironite 
are added to the concrete and substantial increases in 
strength are shown, even though larger amounts do decrease 
the strength. 

Conclusion 6—“Rich concrete mixes showed a greater 
loss in strength due to powdered admixtures than the 
leaner ones. In lean mixes (1:9 to 1:6) and those with 
aggregates graded too coarse for the quantity of cement 
used, the strength was little affected or was slightly in- 
creased by admixtures up to 50 per cent.” 

Under lean mixes, 1: 24:5 is included, and once more at- 
tention is called to the large yardage placed every year, in 
which even with large amounts of lime it is admitted that 
strength is increased. 

Conclusion 7—“The wetter mixes showed a greater loss 
in strength than the dry, due to the addition of hydrated 
lime.” Water is usually added in these wet batches for the 
sake of improved plasticity. Table XVI shows very decided 
improvement in the plasticity when lime is added, and in- 
dicates that it is unnecessary to use so much water in the 
lime batches in order to secure equal plasticity. This being 
the case, it is only fair to credit lime with a portion of the 
increased strength of the drier batches. Fig. 7, for in- 
stance, shows that 50 per cent of lime increases the strength 
up to 75 per cent, if no water is added, and this increase 
should be divided between the effect of the lime and the 
effect of the dryness. 

Conclusion 10—‘Hydrated lime and other powdered ad- 
mixtures used in these tests slightly increased the work- 
ability of the ieaner mixes (1:9 and 1:6) as measured by 
the slump test. Ordinary mixes (1:5 and 1:4) were little 
affected; richer mixes (1:3 and 1:2) were made less 
plastic.” 

It is easy to find fault with the slump test; for instance, 
as the very first value under normal consistency where 4 to 
1 in. slump is expected, we find 6.1 in.; but with all of its 
faults, the slump test is the best one we have for meas- 
uring plasticity, and some judgment can be formed from 
these results. 

The effect of lime may best be realized by comparing the 
average slump in each column with the corresponding 
slump without lime. In 36 of these averages (including all 
mixtures and all percentages of lime), only 11 are less than 
the straight cement specimens. The increases with lime 
are 1:6, 31 per cent; 1:5, 112 per cent; 1:4, 37 per cent; 
1:3, 19 per cent; 1:2, 12 per cent. This states that “for 
the richer mixes the slump was decreased,” but it is seen 
in 1:2 concrete 5 per cent of lime increased the strength 
26 per cent, and 10 per cent of lime, 34 per cent, averaging 
all consistencies. The four richer mixes average a steady 
gain up to 33 per cent. 

_ Conclusion 11—“The wear of concrete was not sensibly 
increased by hydrated lime or other admixtures up to 20 
per cent of the volume of cement.” 

Table XI cites ten cases of which seven average 8 per 
cent less wear when 10 per cent of lime is added, and the 
eighth case wears better with 33 per cent of lime than 
without. The average of all specimens containing 10 per 
cent (which is about the maximum amount used in practice) 
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reveals that there was 2.7 per cent less wear. In Tables XX 
and XXI, four-fifths of the cases where 5 per cent of lime 
was added show less wear than the average of all specimens 
up to the maximum of lime used in practice. 

Conclusion 12—“The bond resistance was affected in the 
same manner as the strength by the presence of hydrated 
lime.” 

Four ages are studied here, but as only two of them show 
decreased strength, one can hardly draw any conclusions. 
In this study, lime was substituted for rather than added 
to the cement, which practically invalidates the figures. 

Conclusion 13—“Hydrated lime had little effect on the 
absorption of dry concrete, increased the evaporation of 
water from wet concrete and produced no beneficial effect 
on the strength of concrete stored in air.” 

These curves are so close together that it is hard to 
see how one can conclude that evaporation was increased. 

t is felt that these figures show that lime in concrete 
in the amounts usually added, does not reduce strength, 
but aids considerably in improving the plasticity, resistance 
to wear, volume, and freedom from voids. Lime is not 
hydraulic and damp sand storage is not a favorable con- 
dition for it, but 88 per cent of the specimens were so 
stored. Under conditions more like actual practice, the lime 
specimens would undoubtedly have made even a stronger 
showing. As a whole, however, the work was well planned. 
A wider scope than ever before was attempted with more 
refined methods and more thought to eliminate errors. 
There are many erratic figures, but the series as a whole 
compares well in this respect. Suitable emphasis in the 
results has not been given to the vitally significant matter 
of determining how much lime can be added before begin- 
ning to reduce strength. 

Washington, D. C. L. H. Hart, 

Nov. 23, 1920. National Lime Association. 

[The above letter was submitted to Prof. Abrams, whose 

reply to Mr. Hart follows.— EDITOR.] 


Sir—The writer is glad to take advantage of this op- 
portunity to reply to the criticisms of our report on “Effect 
of Hydrated Lime and Other Powdered Admixtures in Con- 
crete.” It is unfortunate that the text of our report is not 
available; however, it will be published at an early date in 
the 1920 Proceedings of the American Society for Testing 
Materials. 

It was a surprise to the writer that Mr. Hart comments 
somewhat adversely on the wide range of our tests. Many 
years’ experience in testing concrete has shown that it is 
necessary to cover a wide range in order to determine the 
underlying principles. A large portion of the concrete tests 
reported in literature are almost worthless because they 
do not cover a sufficient range to give conclusive values. 
Instead of considering the wide range of the tests a weak- 
ness, we believe that it is just that feature to which the 
report owes its principal value. If the tests had been re- 
stricted to a narrow range of hydrated lime percentage, con- 
sistency, or cement content, we could not have discovered 
underlying relations. A great many engineers have been 
seriously misled by attempting to draw conclusions from 
narrow ranges of concrete tests. 

There is no reason why undue weight should be given to 
the higher percentages of hydrated lime, if one is not in- 
terested in those values. The data are given, but attention 
can be concentrated on the smaller percentages if desirable. 
Whether or not the 50 per cent values are considered has 
little or no influence on the conclusions. 

Re Conclusion 1—We were primarily interested in the 
general effect of inert powdered admixtures in concrete. 
Many powdered admixtures besides hydrated lime are of 
interest to concrete engineers; 17 other materials were used 
in our tests. The conclusions should be interpreted on 
this broad basis rather than with hydrated lime only in 
view. The tests show that certain types of admixture (pul- 
verized granulated blast furnace slag, for example) are 
beneficial to concrete strength, possess all the advantages 
of hydrated lime and probably can be used at a lower cost. 

Mr. Hart makes two errors in stating that “all the speci- 
mens have been averaged together whether they contain 
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small amounts of lime or 50 per cent.” 


(1) The va 
were not averaged, but the effect was determined from 
slope of the curve plotted as described below, and f; 
explained in the original report. There is no reason 


anyone falling into an error on this point. It conveys 
entirely erroneous impression to say the values were ay, 
aged. (2) This conclusion was not based on all specime, 
as the reader who had the original report before him wou! | 
readily discover. Conclusion 5, which Mr. Hart omits, stat: 
that “Pulverized slag up to 50 per cent of volume of ceme): 
gave a slight increase in strength of concrete 

This was one of a number of “exceptions noted below” . 
other exceptions were covered in Conclusion 6 which \) 
Hart quotes. 

The expression “relation is a straight-line” which Mr. 
Hart places in quotation at two points, does not appear in 
our report. It is not good English and, as stated, does not 
indicate what we considered to be the facts. The state 
ment (on page 17) was “It will be noted that in these 
figures the relation between the strength and the volume ot 
hydrated lime used is essentially a linear one.” 

The effect of hydrated lime was studied by plotting the 
strengths against the percentages of hydrated lime and 
drawing a smooth curve through these points. In general, 
curves drawn in this way closely approximate straight lines. 
The average slope of these lines was taken as a measure 
of the effect of powdered admixtures on the strength of 
concrete. The fact that some of the curves and tables con- 
tained values with small percentages of hydrated lime which 
are higher than those without hydrated lime, has no sig- 
nificance, unless we inquire into the cause of the effect found 
in each instance. 

It is clearly stated in our report that there are regions 
where hydrated lime increases or does not materially reduce 
the strength of concrete. These cases may in general be 
classified under: lean mixtures; fine aggregates; and acci- 
dental variations in the values which do not affect the 
general trend of the results. The effect of hydrated lime 
under the first two headings is fully covered by the tests 
and the discussion in our report. Accidental variations in 
tests are discussed below under Conclusion 4. 

Mr. Hart objects to our using percentages of hydrated 
lime higher than those recommended for use in concrete. 
He does not state on what information those recommenda- 
tions are based. He also criticises us for not investigating 
the effect of hydrated lime below 5 per cent; yet the smallest 
percentage recommended is 124 per cent (by volume). 


Re Conclusion 2—It should be stated that we are dealing 
with facts and not fancies. There has been ample opportunity 
for presenting evidence to show that hydrated lime prevents 
segregation, produces easier flow in chutes, etc., as claimed 
by Mr. Hart. The only tests with which we are familiar 
that were carried out specifically for the purpose of study- 
ing these points do not verify these claims. 

The “by eye” method of drawing curves through plotted 
points is universally used by engineers; it is quite satis 
factory and surprisingly accurate. The nature of the math- 
ematical methods suggested is not divulged. It was not 
considered necessary to go into an elementary discussion of 
curve-tracing. The cause for minor discrepancies in con 
crete tests should be apparent to any engineer conversant 
with this subject. 

It is not clear why Mr. Hart has placed particular 
emphasis on Fig. 2, in which a number of the curves were 
derived from tests made on lean mixtures which, as pointed 
out in our report, show an increase in strength with hy- 
drated lime. We are at a loss to understand how anyone 
can interpret Fig. 1 as showing an increase in strength of 
concrete due to the presence of hydrated lime. 


Re Conclusion 4—The absurdity of studying the effect of 
hydrated lime by adding 1 per cent of this materia] to con 
crete must be apparent to anyone experienced in concrete . 
tests. The absurdity should be all the more apparent 
one who has our report before him, since it is ned : 
a number of places that 1 per cent by volume of hydra‘: 
lime reduced the strength of ordinary concrete mixtures 
about 0.5 per cent. The most careful concrete tests W ll 
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show variations of several per cent, unless a large number 
of tests are made in establishing each value. 

Mr. Hart has overlooked the fact that we are stating a 
yate. It is not necessary that our observations be restricted 
to 1 second in determining that a pulley is running 2.1 
revolutions per second. It is not necessary for a machine 
to run for an hour to establish the fact that it can be run 
at 30 miles per hour. 

Mr. Hart has pointed out that hydrated lime makes its 
poorest showing under the conditions in which concrete is 
usually used and tested, that is (a) aggregate graded 14 
in.; (b) consistency 1.10, which represents the best consist- 
ency for road construction and other high-grade work; (c) 
age 28 days. All designs are based on the 28-day strength 
of concrete. Most concrete engineers are coming to a saner 
use of mixing water. It does not seem practicable to modify 
the accepted sizes of the aggregate for the benefit of 
hydrated lime. 

Re Conclusion 7—The comments are not borne out by the 
tests. In order that concrete containing hydrated lime may 
be plastic, sufficient water must be added to produce a 
plasticity in the lime which approximates that of the con- 
crete. The statement “that it is unnecessary to use so much 
water in the lime batches in order to secure equal plasticity” 
does not change the observed facts. 

Mr. Hart has misinterpreted Fig. 7, in spite of the ex- 
planatory notes which accompany that figure and in spite 
of the fact that this error has already been pointed out on 
a number of occasions. It is stated in our report that this 
table does not show directly the effect of hydrated lime 
on the strength of concrete. We went so far as to give an 
example illustrating this very point, so that the most care- 
less reader has no excuse for misinterpreting the diagram. 
This diagram shows the fundamental relation between the 
strength of concrete and the water-ratio. While it is true 
that for the same water-ratio the strength of concrete with 
50 per cent of hydrated lime is higher than that without 
hydrated lime, we must not lose sight of the fact that the 
water-ratio must be increased when hydrated lime is used. 
If the same quantity of water were used (the same water- 
ratio) the concrete containing hydrated lime will be less 
plastic; allowance must be made for this condition by adding 
water, which in turn reduces the concrete strength. 

By identifying some of the points on the two curves in 
Fig. 7, the absurdity of his interpretation would have be- 
come apparent. Consider, for example, the 1:5 tests (iden- 
tified by four solid circles), which in the diagram without 
hydrated lime gave a strength of about 2,600 Ib. per sq.in. 
with a water-ratio of 0.87. In the diagram with hydrated 
lime these points will be found at a strength of about 2,100 
lb. per sq.in., with a water-ratio of 1.10. In other words, 
the strength is reduced 500 lb. per sq.in. due to the presence 
of the additional water and hydrated lime. For richer 
mixes the difference in strength will be much greater for 
the same difference in water-ratio. 

Re Conclusion 10—We have not claimed that our method 
of measuring the consistency or plasticity of concrete is 
perfect; in fact it is quite apparent that this is not the 
case. We are still searching for a better method. Our con- 
clusions are based on a careful study of several thousand 
determinations by the slump test, only part of which are 
given in our report. It was pointed out that the slump of 
leaner mixtures was increased with the addition of hydrated 
lime (accompanied, of course, by the addition of water). 

Mr. Hart’s method of calculating the percentages in the 
discussion of the slump test is erroneous. By this method 
if a cylinder slumped 7 in. and we get “an increase of. 112 
per cent we would then calculate a slump of 14.8 in. which 
is absurd, in view of the fact that a 12-in. cylinder was used. 

Re Conclusion 11—Our conclusion with reference to the 
effect of powdered admixtures on the wear of concrete was 
based on all wear tests made in this investigation, nore of 
which have been omitted from the report. If we are per- 
mitted to select certain data and ignore others almost any- 
thing can be proven. 

Re Conclusion 12—With reference to the substitution of 
hydrated lime for cement, it may be stated that some of 
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these tests were made over three years ago, when it was 
common for the advocates of hydrated lime to recommend 
the substitution of lime for cement. We recognized that 
this was a poor practice and it was not followed in later 
tests. Durr A. ABRAMS, 
Professor in Charge, Structural 
Materials Research Laboratory, 


Chicago, Dec. 11. Lewis Institute. 


Engineers Urged to Join Scientific Bodies 

Sir—As you doubtless know, the scientific societies are 
passing through difficult financial conditions due to the 
high cost of printing. Their only salvation, outside of in- 
creasing the dues unreasonably, is to increase their member- 
ship, and I am taking this opportunity to call the attention 
of the engineering profession to the desirability of becoming 
members of the American Mathematical Society, the Mathe- 
matical Association of America, and the Association for 
the Advancement of Science. 

In joining these societies the engineers will not alone fur- 
nish the much needed financial aid in promoting and 
keeping alive the necessary and important work that these 
societies are performing, but will also derive much benefit 
to themselves from contact with the pure science societies. 

It must be borne in mind that, after all, the proper 
carrying on of research is practically impossible without a 
thorough co-operation of pure scientific bodies, and as these 
societies eagerly look forward to analyzing and discussing 
the problems of the engineering profession, there is to my 
mind no doubt that much mutual benefit must result from 
an infiltration of the engineering profession in the mathe- 
matical and scientific societies. 

A perusal of the publications of the three societies men- 
tioned above will show that they contain much of interest 
to engineers. The editors will gladly open their columns 
to the presentation before scientists of important engineer- 
ing problems. 

I sincerely hope that this appeal will meet with immedi- 
ate response, and with the aid of engineers the societies 
will be carried through the present financial storms. 

G. PAASWELL, 


New York City, Dec. 23. Consulting Engineer. 


Automatic Recorder for Stream Discharge 

Sir—In your issue of Dec. 9, 1920, p. 1124, appears a 
description of the Moore attachment as used in an “Auto- 
matic Recording Apparatus for Stream Discharge.” 

This invention consists of a cam to actuate the recording 
pencil, which draws a curve whose ordinate is directly pro- 
portional to the discharge of the stream and not to the 
altitude of the float. The idea of this invention occurred 
to the writer of this letter more than three years ago and 
he published an account of it, with applications to the 
stream discharge over both triangular and rectangular 
weirs (so far as the mathematical work was concerned) in 
an article which appeared in The Cornell Civil Engineer for 
November, 1917. 

The writer has never patented his invention and the two- 
year limit having expired he supposes that it is now public 
property—though for aught he knows Mr. Moore may 
have brought out the idea prior to November, 1917, and 
may have patented it. IRVING P. CHURCH. 

Cornell University, Ithaca, N. Y., Dec. 17. 


Piles From Blight-Killed Chestnut Trees 


Sir—The question has recently been brought to the 
writer’s attention whether it is safe to use chestnut piles 
which have been cut from chestnut trees in Connecticut. 
Inasmuch as the chestnut trees in this locality have been 
killed off by a blight within the past few years, I question 
the advisability of using this wood for piles. If any of 
your readers have records of tests on the use of such piles, 
the writer would appreciate receiving information regard- 
ing it. 

Bridgeport, Conn., Dec. 13. Epwarp A. LAMBERT, 

Fletcher-Thompson, Inc., Engineers. 
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In Behalf of the Butte Civil Engineers 


Sir—I wish to take exception to the article on Butte ap- 
pearing in Engineering News-Record, Nov. 25, p. 1032. It is 
certainly ill advised and incorrect. 

The Anaconda Copper Mining Co. is much the largest 
operator in this district. This company maintains a large 
staff of able engineers in Butte composed of mining, civil, 
electrical and mechanical engineers and geologists. The slur 
on civil engineers in the article referred to will appear most 
absurd if you read the articles on mine surveying which 
appear from time to time in the paper published by the 
company. The cross-cuts and tunnels in the Butte mines, 
if placed end to end, would reach from New York to London, 
and the underground working in the Butte district are prob- 
ably as intricate as those of any mining district in the world. 

At Anaconda the engineering staff is very large and com- 
prises metallurgical, mechanical, civil (including hydraulic 
and structural) and electrical engineers. This force ranges 
between 120 and 300 men. 

I take especial exception to the paragraph next to the 
bottom of the first column of your article. It reads as 
follows: “There are no civil engineers to speak of at Butte. 
Outside of the water company and the Montana Power Co. 
there is no civil engineering to be done. What civil engi- 
neers there are are masquerading as mining or metallurgical 
men and from the looks of the main footbridge leading to 
the big smelter at Anaconda—a nice wood truss with no 
sign of post or diagonal, a perfect tribute to the efficiency of 
the arch, there are few of the metallurgical men with struc- 
tural training.” The bridge mentioned in this paragraph 
is a small wooden footbridge spanning a narrow waterway 
and was so insignificant that it did not receive the dignity 
of a design from the drafting room, but was built in a day 
or two by carpenters. 

The article implies that the pipe line for the Butte Water 
Co. is the only large engineering undertaking in this vicinity. 
This is certainly a notable event in engineering. At the 
same time the Anaconda company has, each year for the 
past six years, spent as much money on new work as this 
pipe line cost and several of the enterprises have been new 
and unique in the engineering world. W. C. CAPRON, 
Mechanical Superintendent Anaconda Copper Mining Co. 

Anaconda, Mont., Dec. 17, 1920. 


[There was no intention of slighting the work of the 
Anaconda Copper Mining Co. in the article referred to; in 
fact there is a tribute to the engineers of that and other 
of the mining companies in the Butte district. Their activi- 
ties, however, are more in the field of the mining engineer. 
It is notoriously difficult to distinguish between the differ- 
ent kinds of engineering: Mr. Capron’s letter only confirms 
this.—EDITOR. ] 


Different Formulas for Beam and Column 
Bearing Plates 


Sir—Referring to R. W. Bowman’s letter on bearing- 
plate formulas, p. 1105 of the Dec. 2 issue, and your 
editorial comment thereon, the following points relative to 
the application of the formulas occur to the writer: 

For plates under I-beams the distribution of pressure 
over the bearing area of the 
beam flange is approximately 
uniform, due to more or less 
“flexibility” of the flange. In 
this case the Carnegie for- 
mula applies. This is es- 
pecially true of girder beams 
having wide and thin flanges. 
Its use is on the side of safety. 

For base plates under columns, on account of the “inflexi- 
bility” of the column shaft, the load is not uniformly dis- 
tributed and the Bethlehem formula properly applies. Use 
of a thicker plate to care for bending moment would seem 
to be unnecessary; however, where there is a possibility of 
corrosion, as is often the case, the thickness should be made 
greater than theory requires. WALTER J. FUSTON, 
Dallas, Tex. Fuston & Van Valkenburgh, 
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Hooped Columns and Construction Joints 
in the Galveston Fire 


Sir—In your issue of Dec. 2, p. 1101, Edward Godfr 
has evidenced much interest in the results of the fires in th. 
warehouse at Galveston, Tex. Mr. Godfrey states his opi: 
ion that “it is inconceivable that anything approaching th; 
destruction could have occurred if the columns had bee 
reinforced with close-spaced hooping.” After closely ex 
amining the original photographs, three of which were no 
published by you, the surfaces of columns in the lowe: 
story which spalled off reveal a comparatively close-space:! 
hooping, approximately 3 in. on centers, and the hooping of 
columns supporting the roof about 6 in. on centers. Th 
columns of the lower story show the same tendency, ani 
actual failure in some cases, as did the columns with 
spirals about 6 in. on centers. If the upper story columns 
failed first it is natural to believe that the impact from th: 
dead weight of the roof slab would cause an unfavorable 
condition of loading on the lower story columns; otherwise, 
if the design of all columns was uniformly proportioned 
with relation to unit stresses and the loads imposed, it 
appears from the results that in resistance to fire the spirals 
spaced 6 in. on centers compare favorably with those spaced 
3 in. on centers. 

In the absence of tangible evidence the writer would 
concur with Mr. Godfrey’s theory, but the facts in this in- 
stance do not substantiate his conclusion. In all cases 
where columns remained, the spalling did not extend 
farther than the hooping which was left exposed. This 
condition of spalled-off column surfaces also prevailed in 
several cases in the compartment which did not fail. 

Mr. Godfrey appears rather lenient in his conclusion 
regarding the effect of fire on construction joints. The 
photograph reproduced on page 983 of your issue of Nov. 
18 unfortunately does not show the detail displayed by the 
original photograph. In the compartment that survived 
the fire the surface of floor slab revealed no indication of 
irregularity except at construction joints, although the 
distance between these joints and the exterior walls or ex- 
pansion joint is considerable. The construction joints at 
the center panels offered the only opportunity for the 
excessive heat to attack the slab rods along the plane of 
maximum positive moment and hence produce elongation 
of these rods and subsequent distortion due to heat and 
stress from dead and live loads. This experience indicates 
the usual construction joint.to be the most susceptible 
source of weakness in a reinforced-concrete building. 

As Edgar A. Cross states in your issue of Dec. 2, p. 1102, 
the value of tension rods when subjected to heat even as low 
as 250 deg. C., or 482 deg. F., is greatly lessened. The 
expansive force due to heat is naturally cumulative, but the 
spandrel walls and expansion joints, being the points of 
least resistance, would hardly occasion the buckling of slabs 
if the present form of construction joints did not offer a 
direct medium for weakness and failure in the event of fire. 

St. Louis, Dec. 17. W. J. KNIGHT. 





City Must Pay Engineer’s Fee for Services 


The Superior Court of the Province of Quebec has 
ruled that the city of St. John, P. Q., must pay Royal 
LeSage, consulting engineer, Montreal, for plans, 
specifications and estimates prepared by Mr. LeSage for 
sewers for the city named. The city abandoned the 
project after having authorized the work and a bond to 
the amount of $50,000. Mr. LeSage presented a bill for 
$2,500 and the city denied liability, according to The 
Canadian Engineer, but offered $500 in settlement. It 
was shown by Mr. LeSage that his traveling expenses 
and other disbursements amounted to $725. The court 
decided that Mr. LeSage was entitled to 3 per cent for 
the preparation of plans and to 2 per cent for having 
been deprived of the supervision of the construction 
work. It was also decided by the court that the engineer 
was entitled to costs. 


URRENT EVENTS IN THE CIVIL ENGINEERING AND CONTRACTING FIELDS 


NEWS OF THE WEEK 


New York, December 30, 1920 


Erect Large Alaskan Bridge 
in Winter 


Span of 504 Feet Under Way—To Erect 
Steel Arch Next Summer by 
Hell Gate Arch Method 


The railroad being constructed by the 
Alaskan Engineering Commission has 
reached the Susitna River crossing, 260 
miles from Seward, and on Dec. 1 more 
than 50 per cent of the steel in the 
bridge at that point had been put in 
place. This bridge is being built dur- 
ing the winter largely because piles 
could be driven only a few feet at the 
site and it was feared that high water 
in the summer would menace falsework 
built on piling of that sort. The struc- 
ture as a whole consists of 392 ft. of 
trestle, two 70-ft. timber pony trusses, 
two 121-ft. Howe timber trusses and a 
504-ft. steel span. The latter is a Bal- 
timore truss, designed for a loading 
of two E50 locomotives followed by a 
uniform load of 4,000 lb. per foot. It 
has a center height of 76.75 ft. and a 
total weight of 1,650 tons. 

Contract for the structure was 
awarded early in February, 1920. The 
designs were completed and spans as- 
sembled and shipped by July. Modjeski 
& Angier, as consulting engineers, ap- 
proved detailed designs of the bridge 
prepared by the American Bridge Co., 
which, in turn, were based on the gen- 
eral plans of the Alaskan Engineering 
Commission. The bridge work and all 
other construction on the Alaskan rail- 
road is under the supervision of Col. 
F. H. Mears, chairman Alaskan Engi- 
neering Commission. 

The completion of the Susitna bridge 
this winter will make it possible to 
carry on work on a large two-hinged 
arch across Hurricane Gulch, 20 miles 
farther on, during the open season next 
year. The arch span in this structure 
will be 384 ft. long. At its center the 
rails will be 330 ft. above the bottom 
of the gorge. The plan of erection 
decided upon calls for the use of back- 
stay anchorages, similar to those used 
in erecting the Eell Gate arch in New 
York. This bridge i; being designed 
for E60 loading. With the steel ap- 
proach spans, which total 530 ft. in 
em t will require 1,300 tons of 
steel, 


Saskatchewan Licensing Bill Fails 
of Passage 


The bill for the incorporation of the 
\ssociation of Professional Engineers 
f the Province of Saskatchewan, Can- 
ada, failed of passage by the Legisla- 
ae it came before that body this 
month, 
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Engineering Council Holds Final 
Meeting 


The final meeting of engineering 
council held in Washington, D. C., Dee. 
16, was almost entirely devoted to the 
closing of council’s affairs. Unfinished 
business and uncompleted projects were 
transmitted to the United Engineering 
Society with the suggestion that they 
be referred to the new American Engi- 
neering Council with favorable recom- 
mendation. The principle action of a 
continuing nature taken by council was 
the adoption of the resolution to the 
effect that the present financial strin- 
gency and the prospect that federal 
revenues during the next year will not 
equal the government expenses, make 
it a matter of good citizenship for every 
considerate person to avoid advocating 
expansion of government activities; that 
in consequence of this belief, Engineer- 
ing Council would endeavor to set the 
example by withdrawing its previously 
enlisted support of efforts to secure 
increased appropriations for certain 
government engineering projects. 


To Give Up Boston Garbage and 
Refuse Disposal Contract 


The Boston Development & Sanitary 
Co., which has a ten-year contract for 
the disposal of the garbage, ashes and 
rubbish of Boston, expiring July 1, 1922, 
has notified the city that it must dis- 
continue its services on Dec. 31, 1920, 
on account of the losses that it is sus- 
taining. These losses are attributed to 
the increase since 1912 in the cost of 
labor from 174 to 60c. an hour and of 
coal from $3.80 to $14 a ton; the de- 
crease in the price of grease from about 
5e. to a quotation of 3c. a pound but 
with no market; and to the failure of 
the city to enforce the contract provi- 
sions for the separation of garbage and 
ashes. Had this separation been ef- 
fected, the company states it could 
have continued to operate its contract 
without loss. A few months ago the 
company offered to pay the city the 
amount of its surety bond, $100,000, if 
the city would cancel the contract. 
Since then it has offered to continue 
the disposal work if the city would pay 
operating costs, without profit to the 
company or executive salaries. These 
offers the company states the city has 
virtually rejected. It is supposed that 
the city will begin operating the plant 
on Jan. 1 and take action against the 
company for non-fulfillment of its con- 
tract. The contract price for 1920 is 
$152,000; for 1921, $156,000; and for 
the half year ending June 30, 1922, 
$80,000. 


Engineers on General Staff 
Eligible List 


Twenty-one Regulars and Nineteen Ex- 
Service Men Included by Pershing 
Board in Roster of 607 Names 


Engineers to the number of 40, of 
whom 21 are regulars and 19 reserve 
officers, members of the National Guard, 
or civilians formerly in the military 
service, are included in the General 
Staff eligible list of 607 names made 
public last week by the War Depart- 
ment as General Order 74. The list is 
published in compliance with Section 5 
of the National Defense Act, approved 
by Congress June 4, 1920, which re- 
quires a board consisting of the general 
of the army, the commandant of the 
General Staff College, the commandant 
of the General Service Schools and two 
other general officers of the line, chosen 
by the Secretary of War, to select those 
officers of the Regular Army, National 
Guard, Officers’ Reserve Corps and 
others who demonstrated their fitness 
for General Staff duty during the 
World War, who are considered quali- 
fied by “education, military experience, 
and character,” for General Staff duty. 
The board was headed by General 
Pershing. From now on, no officer can 
be detailed for General Staff duty 
unless his name appears on the eligible 
list, which is popularly referred to as 
the “Blue Book” of the Army. 


Among the Engineer regulars on the 
list which follows are Brig.-Gen. W. D. 
Connor, who served in France as com- 
mander of the Port of Bordeaux, chief 
of staff for Major General Harbord, 
commanding general, S. O. S., later suc- 
ceeding him in that post, and then being 
placed in command of the American 
Forces in France after the return of 
General Pershing to the United States; 
Col. (formerly Brig.-Gen.) Edgar Jad- 
win, who served in the A. E. F. as 
director of construction and forestry, 
in charge of practically all the engi- 
neering work in France outside of the 
zone of the armies; Col. (formerly 
Brig.-Gen.) Sherwood Cheney, who was 
chief of the Army Transport Service 
abroad, and Major, (formerly Col.) W. 
T. Hannum, who was a General Staff 
Officer (G.-5) specializing in the train- 
ing of troops. Col. Mason M. Patrick, 
who was chief of the Air Service in 
France, with rank of major general 
Col. E. D. Peek, who commanded a 
light railway regiment abroad; Col. 
George R. Spalding, who was chief en- 
gineer of the First Army; Col. James 
A. Woodruff, who was assistant to Gen. 
Jadwin, director of construction and 
forestry, and Col. G. A. Youngberg, 
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who served on the G-4 Section of the 
General Staff at Chaumont. 

Of the engineer officers assigned to 
duty in the United States were Brig.- 
Gen. Henry Jervey, assistant chief of 
staff and director of operations; Col. 
(formerly Brig.-Gen.) H. B. Ferguson, 
commanding port of embarkation; Col. 
Lytle Brown, General Staff, and others. 

Of the civilians, Major Barber was 
among the first Engineer officers in 
France, having gone there as a member 
of the Railways Commission sent at 
the request of General Joffre. Brig.- 
Gen. R. C. Marshall, Jr., was chief of 
the construction Division of the Army, 
while Lieut.-Col. John P. Hogan served 
with G-2, Second Army, A. E. F. Col. 
John F. Sewell was Section Engineer 
and commanding officer of the 17th En- 
gineers at St. Nazaire in France, while 
Col. Joseph Hyde Pratt commanded a 
divisional @éngineers regiment. 

The following engineer officers’ names 
are contained in the General Staff list: 

Regular Officers — Brown, Lytle, Col; 
Cheney, Sherwood, Col.; Connor, William 
D., Brig.-Gen.; Emerson, Thos. H., Major; 
Ferguson, Harley B., Col.; Hannum, War- 
ren T., Major; Harts, William W., Col.; 
Jadwin, Edgar, Col. ; Jervey, Henry, Brig.- 
Gen.; Kelly, William, Lieut.-Col.; King- 
man, John J., Major; MacArthur, Douglas, 
Brig.-Gen. ; Patrick, Mason M., Col.; Peek, 
Ernest D., Lieut.-€ “Ol. ; Sherill, Clarence O., 
‘ Spalding, George R., Lieut.- 
Col. ; Steese, James G., Major; Ward, Ralph 
T., Major; Watkins, Lewis H., Major; 
Woodruff, James A., Lieut.-Col.; Young- 
berg, Gilbert A., Lieut.-Col. 

Ciwilians—Barber, Alvin B., civilian, for- 
merly Col.; Boesch, Clarence E., Major, 
R. C.: Bright, Graham B., Major, R. C.; 
Dasher, Charles L., civilian, formerly 
Major; French, Herbert W., civilian for- 
merly Capt.;: Hogan, John’ P., civilian, 
formerly Lie sut.-Col.; Lightner, George C., 
Major, R. C.; Low, John C., civilian, for- 
soarly Lieut.-Col.; Marshall, Richard C.. 

, civilian, forme rly Brig.-Gen. ; Pill, Leon 
a” Ma or, FR. C.; Poole, John i, Sas 
R. C. -ratt, Joseph H., Col., R. C.; Rob- 
erts, ‘Spencer, civilian, formerly Major ; 
Sewell, John S., Col., R. Cc. ; Shaughnessey, 
Edward H., Col., R. C.; Taylor, Roy, civi- 
lian, formerly Major ; Whitehurst, Herbert 
C., Major, R. C.; W illiams, Edward H., Col. 


R. C.; Wilson, ‘William J., Majer. R. a? 
Woodruff, Edwin D., Major, R. C. 


Tacoma Pier Nears Completion 


The Port of Tacoma, Wash., will 
issue $60,000 of warrants bearing 6 per 
cent interest in order to complete its 
port project to the point where Pier 1, 
the open pier, can be placed in commis- 
sion. The funds will be used in laying 
railroad tracks to the new pier, pur- 
chase of a big crane and other improve- 
ments. 





Quartermaster Wants $20,700,000 
for Construction 


The sum of $20,700,000 is asked of 
Congress by the Quartermaster Gen- 
eral, U. S. Army, to be used in the 
construction, during the next fiscal 
year, of barracks, quarters, stables, 
storehouses, magazines, administration 
buildings, sheds and shops. The appro- 
priation for similar purposes during the 
current fiscal year was $8,500,000. In 
addition, $3,500,000 has been asked for 
the construction and repair of roads, 
walks, wharves and drainage channels 
and $1,509,000 for the construction and 
repair of hospitals. 
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Materials Handling Section of 
A. S. M. E. 


With the purpose of formulating a 
definite program for the section, its 
executive committee is seeking the sug- 
gestions of the members of the section 
and of the society. 

The scope of the work is covered by 
the two following questions: 


(1) How the mechanical engineers 
can improve machinery and equip- 
ments for the handling of ma- 
terials. 

(2) How great the material handling 
costs can be reduced if the whole 
subject of transportation is ana- 
lyzed and co-ordinated from the 
viewpoint of making economies 
over our present method. 


The appointment of subcommittees is 
being considered along two distinet 
lines: (a) According to types of mate- 
rial handling equipment, such as con- 
veyors, cableways, cranes, etc. (b) Ac- 
cording to industries which have mate- 
rial handling problems, such as steel 
manufactures, storage warehouses, com- 
modity distribution centers, construc- 
tion work, automobile or tire indus- 
tries, ete. 

It is the intention of the section to 
so thoroughly discuss the controlling 
factors in each line by meetings held 
by these various subcommittees so as 
to develop better methods of handling 
materials and to standardize equipment 
and methods where that is desirable. 

It is suggested that important re- 
search work might be undertaken to 
build up through the formation of spe- 
cialized committees certain classes of 
data and of information of general in- 
terest to all members. Such classes of 
data pertain, for example, to the han- 
dling of materials at the terminals, the 
relation of costs of material handling 
to the general costs of factory opera- 
tion, and the percentage of costs of 
commodities which merely represent 
transportation in its various phases. 

A questionnaire is being sent out 
aimed to bring out the ways in which 
the material handling section can in- 
terest the members and can best serve 
the purpose for which the section has 
been organized. The office of the sec- 
tion is at the society headquarters, 29 
West 39th St., New York City. 


Hetch Hetchy Project Visited by 
U.S. Army Engineers 


While on a western tour preparatory 
to making recommendations for the an- 
nual appropriations, the Board of En- 
gineers for Rivers and Harbors, Corps 
of Engineers, U. S. A., made an inspec- 
tion trip over the Hetch Hetchy project 
as guests of M. M. O’Shaughnessy, city 
engineer of San Francisco. Among the 
visiting engineers were  Brig.-Gen. 
Harry Taylor, assistant Chief of En- 
gineers, Cols. J. C. Sanford, Charles 
Keller, Wm. B. Ladue, J. C. Oakes, and 
Herbert Deakyne, Majors C. S. Ridley 
and U. S. Grant 3rd. 
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Railroad Regiment Authorized 


Instructions have been issued by th: 
Chief of Engineers, U. S. Army, fo: 
the organiation of the 16th Engineers, 
a railroad regiment. This is the first 
time that engineer officers and troop: 
specializing in railroad construction 
will be concentrated in a single organ 
ization in peace time. Only a battalion 
is to be formed at present, but it wil! 
serve as a nucleus around which thx 
organization can be expanded in case 
of necessity. 


Urge Uniform Traffic Regulations 


What started as a meeting of the 
executive committee of the Interna- 
tional Traffic Officers’ Association, at 
Cleveland, Dec. 7, developed into a Na- 
tional Conference on Highway Traffic 
Regulations which will meet in Wash- 
ington Jan. 10 to reach final agree- 
ment on traffic regulations which can 
be presented with their endorsement to 
the country at large and particularly 
to the 42 state legislatures convening 
next month. A temporary organization 
of the National Conference on High- 
way Traffic Regulations was effected by 
the representatives of 15 national and 
3 other associations who had been in- 
vited to give their ideas on the subject. 

The conference of eighteen associa- 
tions elected as their temporary chair- 
man, Charles M. Talbert, director of 
streets and sewers of St. Louis; vice- 
chairman, Harry Meixell, Jr., secretary, 
Motor Vehicle Conference Committee; 
secretary-treasurer, David R. Faries 
representing the Automobile Club of 
Southern California; and assistant sec- 
retary and treasurer, Sidney J. Wil- 
liams, secretary and chief engineer of 
the National Safety Council. 

The National Conference on Highway 
Traffic Regulations is not a new body, 
but a consolidation of all existing or- 
ganizations which are interested in 
standardizing traffic legislation and 
regulation. For years there has been 
a great duplication of efforts in the 
agitation for a national traffic code and 
there are now at least four proposed 
standards for such a code. 

“Once a uniform traffic motor vehicle 
law is adopted,” said Mr. Talbert “the 
next logical step will be standardiza- 
tion of traffic signs and signals and this 
will naturally lead to uniformity in ad- 
ministrative and judicial practice.” 

The feeling expressed at the Cleve- 
land conference was that the standard- 
ization of vehicle laws is becoming 
more and more imperative. It is esti- 
mated that there are in the cities of 
the United States approximately one 
million arrests for traffic law violations 
each year and records at the head- 
quarters of the National Safety Counci! 
indicate that a very large proportion 
of the 12,000 fatalities and hundreds of 
thousands of injuries caused by auto- 
mobile accidents each year result from 
violation of traffic laws, in many in- 
stances from ignorance of such laws 
as are in force. 
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To Vote on Kittitas Irrigation 
Contract in Washington 


Property owners under the proposed 
Kittitas high line irrigation project, de- 
signed to irrigate approximately 73,000 
acres of land in the vicinity of Ellens- 
burg, Wash., will shortly vote on the 
acceptance of a contract, approved by 
Secretary of the Interior Payne, pro- 
viding that the Government furnish 
storage water necessary for the project. 


Would Put Kansas Water Re- 
sources Under One Head 


A State Water Congress was held 
Dec. 15 in Topeka, Kan., for the 
purpose of discussing a proposal to 
consolidate the administration, investi- 
gation and utilization of the water re- 
sources of the state under one head, the 
Division of Water Resources to be 


water. resources was considered possible 
under the proposed division. 

A committee of five to represent all 
interests involved was authorized to 
co-operate with the governor and the 
Water Commission in drafting the pro- 
posed bill. 


Report Withholds Recommenda- 
tion on Imperial Valley Work 


No specific recommendation as to the 
best method of proceeding with the irri- 
gation of the Imperial Valley in Cali- 
fornia can be made until an examina- 


created within the Court of Industrial . 


Relations. At present six state organ- 
izations having to do with water re- 
sources now work more or less inde- 
pendently. They are the Court of 
Industrial Relations; the Kansas Water 
Commission; Division of Irrigation 
with the Department of Agriculture; 
State Executive Council; State Geo- 
logical Survey and State Board of 
Health. 

The Industrial Relations Court issues 
permits through the Public Utilities 
Commission, values and controls rates 
and service of hydroelectric properties. 
The technical services would be handled 
by the proposed division of Water Re- 
sources. The duties of the Kansas 
Water Commission are to investigate 
and control the problems of flood pre- 
vention, drainage, domestic water sup- 
ply, water power navigation and irriga- 
tion. It maintains river gaging sta- 
tions and co-operates with the U. S 
Geological Survey. The commission is 
to be abolished and its duties transfer- 
red to the proposed division. The State 
Irrigation Commissioner gathers irriga- 
tion statistics and operates by lease 
state-owned irrigation plants. 

The Division of Irrigation within the 
State Board of Agriculture is to be 
abolished and its duties enlarged and 
transferred to the proposed division. 
The State Executive Council adminis- 
ters the “Sand Law” which relates to 
the sale and taking of sand, or any 
natural product from the river beds or 
state-owned property. The duties would 
be assumed by the proposed division. 
The State Geological Survey makes 
surveys of underground water surveys 
and would continue the work in co- 
operation with the proposed division. 
Likewise the State Board of Health 
would continue to function in handling 
sewage and water-works problems but 
would at all times co-operate with the 
new division. 

In the discussions the few opponents 
to the plan argued for home rule and 
against corporation control which was 
considered easier of attainment under 
state commissions. More rapia and 
complete development of the state’s 
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tion of the Boulder Canyon dam site is 
completed. This statement is made by 
the Secretary of the Interior in sub- 
mitting a report to Congress. 

The report goes exhaustively into the 
details of the irrigable area and the 
location of the holdings which are to 
be benefited. The whole matter hinges 
on the possibility of constructing a 
large reservoir in Boulder Canyon, near 
the northern boundary of Arizona 
below the mouth of Virgin River. The 
report points out that a basin of large 
capacity could be obtained if a high 
dam were constructed. The investi- 
gation thus far, however, has not shown 
favorable foundation conditions for such 
a dam. 

In case the Boulder Canyon reser- 
voir does not prove to be feasible or 
is not constructed an alternative prop- 
csition provides for the construction of 
the Dewey reservoir on Grand River, 
together with the necessary canals and 
power houses. The total expense of 
the latter project is estimated at $67,- 
269,000. 

The report calls attention to the 
fact that if-all possible development on 
the upper rivers and tributaries is car- 
Tied out and storage provided only in 
the Dewey reservoir there will be some 
shortage of water on certain lands in 
two years out of twenty-one, judging 
from past records. 
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Archibald Byron Lueder 


The roving life a construction engi- 
neer must lead cannot be better told 
than by recounting the chronology of 
the career of Archibald B. Lueder, 
M. Am. Soc. C. E., who was one of the 
best exponents of that branch of the 
profession, and who died Aug. 21, 1920. 
His work took him to practically every 
corner of the globe. 

Mr. Lueder was born at Nanticoke, 
Pa., Aug. 26, 1876. He graduated 
from the College of Civil Engineering 
of Cornell University in 1899, at which 
time he started as timekeeper upon con- 
struction work with the Berlin Iron 
Bridge Co. of East Berlin, Conn. After 
serving for a time as foreman of erec- 
tion with this company, he was sent in 
the spring of 1901 by the American 
Bridge Co. as agent and assistant engi- 
neer on the construction of twenty- 
eight viaducts and bridges on _ the 
Uganda Railway in British East Africa, 
Port of Killandini. Most of the work 
was done with native laborers who had 
had no experience in steel work. 


RETURNS TO AMERICA 


Upon the completion of this work, 
he returned to America in the spring 
of 1903 and was employed by the 
American Bridge Co. as assistant en- 
gineer upon the construction of a num- 
ber of bridges in various parts of the 
country. 

In February, 1909, Mr. Lueder joined 
the Merrill Ruckgaber Co. and con- 
tinued with this company until Decem- 
ber, 1912. The work under his super- 
vision included steel and concrete high- 
way bridges and concrete sewer on 
Broad St., Stapleton, S. I.; some diffi- 
cult sewer construction in Brooklyn and 
the construction of Evitts Creek reser- 
voir and dam at Cumberland, Md., 
which included 9 mi. of wood stave 
pipe line. 

In December, 1912, Mr. Lueder was 
superintendent for the Arthur McMul- 
len, Snare & Triest Co. on the 125th 
St. section of the Lexington Ave. (New 
York) subway, and after this work was 
well under way he was sent by Snare 
& Triest to Conquimbo, Chile, in charge 
of the construction of ore docks for the 
Bethlehem Steel Co. 

Returning from Chile during the 
spring of 1915, he was first employed 
by the Jarrett-Chambers Co., and later 
by the Phoenix Construction Co. on a 
power plant at Omaha, Neb. 

Mr. Lueder was connected with the 
Electric Bond & Share Co. as manager 
of construction in the summer of 1916 
until early in 1919, the power plant 
jobs of which he had charge during this 
time being located at Omaha, Wichita 
and Fort Worth. 

The year 1919 was devoted to the 
development of oil properties near Fort 
Worth, Texas. Mr. Lueder was presi- 
dent of the Phoenix Oil Co., which he 
organized and managed until it was 
necessary for him to give up his work 
because of ill health which ceveloped 
early in 1920. 
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New Railroad for Quebec 


A new line of railroad 120 miles 
long, from Chicoutimi to St. Felicien, 
via the north side of Lake St. John, is 
provided for in a contract that has been 
signed between the Government of the 
Province of Quebec and the Quebec & 
Chibougamou Railway Co. The new 
line will run through timbered country. 
A large amount of the material has 
been contracted for and the road is to 
be completed in two years. 


Colorado May Not Build Tunnels 


A constitutional amendment author- 
izing Colorado to construct three tun- 
nels through the mountains, and also 
authorizing the issuance of bonds for 
the work, was defeated at the election 
of Nov. 2. In view of this result a 
movement is under way now to bring 
before the legislature in January an- 
other proposal to construct the tunnels. 
The method by which the work can be 
undertaken has not yet been decided 
upon. Favorable consideration is being 
given to the plan of authorizing (by 
legislative enactment) the formation of 
tunnel districts similar to irrigation 
districts, any district then to vote on 
the question of bonding itself for the 
tunnel construction. This plan would 
make it possible to finance a tunnel on 
the credit of those sections of the state 
that would be most directly benefited, 
without reference to other parts of the 
state. 


High Dam Proposed for Merced 
Irrigation District 


A report on the requirements of the 
Merced irrigation district in the San 
Joaquin valley of California, together 
with recommendations for the develop- 
ment of the necessary storage, canal 
systems, drainage, etc., has just been 
submitted to the district by John D. 
Galloway, civil engineer, of San Fran- 
cisco. The district, formed about a 
year ago, contemplates the irrigation 
of 200,000 acres of fertile land, of 
which 52,000 acres is already irrigated. 
Plans are under way for a bond elec- 
tion to secure funds with which the pro- 
posed work may be carried out. 

The work recommended by the report 
would include a storage reservoir on the 
Merced River formed by a dam at 
Exchequer, 7 mi. above Merced Falls. 
At this site, the report states, there is 
a favorable site for a simple arch dam 
of perhaps 330 ft. total height, which 
would raise the water 300 ft. and form 
a reservoir 12 mi. long. This would 
necessitate the relocation of 20 mi. of 
the Yosemite Valley railroad which now 
runs through the reservoir site. It is 
proposed to locate a 20,000-kw. power 
plant at the foot of the dam, part of 
the energy from which would be used 
for pumping within the district. The 
plans contemplate the purchase of the 
Crocker-Huffman canal system and the 
addition of mains and laterals to make 
a total length of about 850 miles of 
canal. 
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Small Mine Shares Proposed 
for German Workers 

A feature of the plans now under 
consideration in Germany for the social- 
ization of the coal mines is the proposal 
to give the employed miners as well 
as officials the option to take shares in 
the mine properties and to issue for this 
purpose shares of a small nominal 
value, that is 100 marks, whereas up 
to now shares of the German joint stock 
companies had a minimum face value 
of 1,000 marks. The mine owners, led 
by Stinnes, are fighting with all their 
power and vast influence for the main- 
tenance of the present proprietorship 
conditions and to avert the danger of 
the expropriation they have been will- 
ing to make an important concession 
by providing a limitation of the share 
dividends. By this concession, and by 


the participation of the working classes 
in th~ proprietorship and other better- 
menis promised them, it is hoped to de- 
feat the expropriation advocates. 


Would Withdraw Park Lands 
From Federal Power Act 


A number of amendments to the 
Federal Water Power Act, signed by 
the President last June, have been in- 
troduced in the present session of Con- 
gress, but most of them are in regard 
to routine matters. One of them, how- 
ever, is of radical nature. This is 
S. 4554, introduced by Senator Jones, 
of Washington, which provides that no 
water-power development may be made 
under the act within the limits of a 
national park or national monument. 
The amendment reads as follows: 


That hereafter no permit, license, lease 
or authorization for dams, conduits, reser- 
voirs, power houses, transmission lines or 
other works for storage or carriage of 
water, or for the development, transmission 
or utilization of power within the limits of 
any national park or national monument, 
shall be granted or made without specific 
authority of Congress, and so much of the 
act of Congress approved June 10, 1920, 
entitled “An act to create a Federal Power 
Commission, to provide for the improve- 
ment of navigation, the development of 
water power, the use of the public lands in 
relation thereto, and to repeal Section 18 
of the river and harbor appropriation act 
approved Aug. 8, 1917, and for other pur- 
poses,” as authorizes licensing such uses 
of national parks and national monuments 
by the Federal Power Commission is here- 
by repealed. 


Comprehensive Road System Pro- 
posed for Saskatchewan 


A plan to provide the Province of 
Saskatchewan with 1,067 miles of paved 
roads suitable for automobile traffic, by 
connecting up the more thickly popu- 
lated centers, has been evolved by Com- 
missioner Forath. The total estimated 
cost of construction of the suggested 
roads is $24,000,000 provided the roads 
are constructed as near as possible to 
railways and the work is so organized 
that it can be carried on continuously 
and as rapidly as possible. In the 
main, the commissioner’s scheme is to 
construct a 15-ft. paved strip on all the 
main roads in the Province, the cost of 
which is to be recovered in the course of 
from 10 to 20 years by a system of 
tolls. 
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Indictment of Plumbers Follow 


Lockwood Investigation 

Indictment of fifty-two members of 
alleged plumbers “ring,” maintaine:| 
defeat competitive bidding; the ex 
ence of an alleged combination 
dominate the cast iron pipe field; 
the promise of two of the three tra 
associations under fire from the Lo 
wood joint legislative committee 
housing to “mend their ways” by 1 
turning to a competitive bid basis, : 
the high lights in the past week’s wo) 
of the Lockwood committee, inves: 
gating the housing situation in Ne\ 
York City. 

The fifty-two members of the alleve 
plumbing “ring” included twenty-sevey, 
corporations and twenty-five individ 
uals, all members of the so-called Het 
trick “code of practice” group. The 
indictment against them is a violation 
of the Donnelly anti-trust law. Het 
trick, previously indicted, was again in 
cluded among the indicted plumbers, 
and his $100,000 bail was continued, 
The plumbers appeared for arraign- 
ment, pleaded not guilty and were re- 
leased under bail of $5,000 each. 


Cast IRON PIPE COMBINE 

The existence of a cast iron pipe 
combine, which fought legislation and 
plumbing innovations designed to save 
the building public thousands of dollars 
annually, was disclosed through the 
testimony of Charles F. Tuttle, a pro- 
fessional secretary, who had acted in 
that capacity for the Eastern Soil Pipe 
Association, the American Institute of 
Lead Manufacturers, and other trade 
organizations. His examination re- 
vealed the existence of an organiza- 
tion of ten pipe concerns, known as the 
Eastern Soil Pipe Association, working 
in conjunction with the Southern Soil 
Pipe Association. It was brought out 
in Tuttle’s examination that the Central 
Foundry Co., the largest of the Eastern 
concerns, made all the discount prices 
for the other organizations, a practice 
that continued up to June 2, 1920. 

The two trade associations that 
promised to return to a basis of com- 
petitive bidding are the Stone Mason 
Contractors’ Association and the Com- 
position Roofers’ and Waterproof Asso- 
ciation. The former association agreed 
to return at once to a basis of com- 
petitive bidding and the latter to elimi- 
nate from its practices “objectionable 
regulations,” the chief one being a rule 
that prevented roofers from guaran- 
teeing a composition roof for more than 
two years, when a guarantee for ten 
years was possible. According to the 
testimony of E. J. Lee, the roofers’ 
association secretary, the Johns-Man- 
ville corporation was barred from mem- 
bership because it guaranteed composi- 
tion roofs for ten years. Included in 
the “reformation” of the stone masons’ 
association, it was stated, would be the 
abrogation of an agreement that the 
association had with unions workers, 
whereby no union mason could work for 
a contractor not a member of the 
association. 
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Insurance Companies Lend Large 
Amounts to Aid Housing 


According to Haley Fiske of the Met- 
ropolitan Life Insurance Co., New York 
City, life insurance companies of the 
United States, for the first ten months 
of 1920, loaned more than $230,000,000 
on city and farm real-estate mortgages. 
The insurance companies have $2,082,- 
000,000 invested in bonds and mort- 
gages throughout the country, almost 
equally divided between farms and 
cities. Commitment for many millions 
more have been made, one company 
alone having promised approximately 
$50,000,000 in loans not yet closed. A 
great deal of this money loaned, it is 
pointed out, was used to aid housing 
propositions. 





Wage Decrease Accepted by Tex- 
tile Unions Under Protest 


Nine of ten textile unions of New 
Bedford, Mass., recently voted to accept 
under protest, a 22}-per cent reduction 
in wages, rathen than strike. The 
tenth union voted to strike. Approx- 
imately 35,000 operators are affected. 

Wage reductions among the textile 
workers were also noted in other sec- 
tions of New England, according to 
press reports. At Fall River a wage 
reduction of 223 per cent for the 35,000 
cotton mill operatives in that city was 
announced Dec. 22 at a conference be- 
tween the Fall River Cotton Manufac- 
turers Association and the Textile 
Council. The reduction will become ef- 
fective on Jan. 3 in all of the 100 mills 
controlled by the members of the asso- 
ciation. Wage cuts of 224 per cent in 
Holyoke and Boston were also an- 
nounced. The Manufacturers Associa- 
tion of Boston recently announced that 
the decrease would occur and that the 
piece-work system of payment would 
be restored. 

The Stanley Iron Works of Bridge- 
water, Mass., whose head offices are in 
New Britain, Conn., recently posted a 
notice of a 15 per cent reduction in 
wages, effective at once. The 5 per cent 
monthly bonus is also abolished and 
a drop from time and a half to straight 
time for all overtime is announced. 

The directors of the Loyal Legion of 
Loggers and Lumbermen for Oregon 
has announced a cut in the minimum 
wage for legion workmen of 80c per 
day, making a new minimum wage of 
$3.60. Approximately 2,000 employees 
of a manufacturing establishment in 
Chicopee, Mass., announced a 224-per 
cent reduction, beginning Jan. 10. The 
same reduction will be put into effect 
by two establishments in Sanford, Me., 
a week earlier, affecting 3,000 oper- 
atives. A wage reduction affecting 
more than 700 employees was an- 
nounced recently by the Parkersburg 
Iron Co. of Parkersburg, W. Va. In 
order to save sixty of their number 
from being laid off, a proposal that 450 
employees of the Great Northern R.R. 
Co. at Great Falls, Mont., each work 
shorter hours, has been made by the 
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men themselves in a communication 
sent to the Great Northern headquar- 
ters in St. Paul. The sixty men were 
laid off Dec. 21. A Chicago hotel has 
announced a 20 per cent decrease in 
waiters’ wages for the first of the year, 
other hotels contemplating the same 
thing. 


Construction Company Makes 
Winter Provision for Old 
Employees 


The Cement-Gun Construction Co., 
Chicago, Ill., facing inaction during the 
winter and unwilling to see its regular 
employees go jobless, has devised a plan 
which it recently propounded to its 
regular employees. The company is 
equipped to make concrete septic tanks 
during warm weather but not during 
winter. The plan involves fitting up 
the tank plant with heating apparatus 
for winter work, allowing regular em- 
ployees to be given the chance to 
work at a reasonable wage, and to share 
in the profits resulting from the sale 
of the tanks if a market for those man- 
ufactured during the winter is found in 
the spring and summer. Acceptance 
of the proposition is entirely optional 
with the employee, and his non-accept- 
ance does not injure his status with the 
construction company. 


Lumber Production 60 Per Cent 
of Normal 


According to a recent bulletin issued 
by the National Lumber Manufacturers 
Association, production of lumber is 
now about 60 per cent of normal. Ship- 
ments closely approach production so 
that the volume of stock is not sub- 
stantially increasing. It is expected 
that further reduction in output will 
occur in the next few weeks through 
the closing of more mills in the South 
and West. However, the bulletin points 
out, the resumption of building early 
in 1921, it is believed, must result in 
an active demand on the sawmills, and 
operators for the most part are opti- 
mistic. The bulletin also says that hun- 
dreds of sawmills in the principal pro- 
ducing regions are making sales at 
prices at, near, or even below cost of 
production. The move is made in an 
effort to maintain organizations intact. 


Original Road Tender Cut $35,000 
in Readvertisement of Bids 


According to information just re- 
ceived from the Alabama Highway 
Commission, a contract has_ been 
awarded to W. T. Taylor, Talladega, 
Ala., for grading and installing drain- 
age structures on 18.2 miles of state 
highway, at a price $35,000 under the 
same contractor’s bid submitted Nov. 
10. At that time bids were advertised 
on the project, but, though several con- 
tractors bid, the state highway com- 
mission considered the bids excessive, 
readvertising on Dec. 21 with the above 
result. 


Railroad Officials and Trainmen 
Discuss Labor Situation 


Official representatives of the 50,000 
union trainmen employed on the Penn 
sylvania R.R. recently consulted, at the 
invitation of President W. W. Atter- 
bury, with operating officials of the 
Pennsylvania system upon methods of 
avoiding strikes and improving the gen- 
eral service of the company. A deci- 
sion was reached by both officers and 
operatives to co-operate in the building 
up of machinery for the settlement of 
labor disputes over the entire system. 
The railroad was represented at the 
conference by virtually all the vice- 
presidents, general managers and gen- 
eral superintendents from all regions 
of the system. Approximately 300 offi- 
cial representatives of the union oper- 
atives, representing the four big union 
railroad bodies, were also present. 


ENGINEERING SOCIETIES 


Calendar 


Annual Meetings 


AMERICAN SOCIETY OF CIVIL 
ENGINEERS, New York City, 
Jan, 19-20, 1921. 

ASSOCIATED GENERAL CONTRAC- 


TORS, Washington, D. C.; New 
Orleans, Jan, 25-27. 


ENGINEERING INSTITUTE OF 
— Montreal ; Toronto, Feb, 





The Nashville Engineering Associa- 
tion, at its meeting Dec. 14, elected the 
following officers: President, F. E. 
Freeland; vice-president, C. M. Darden; 
second vice-president, Wilbur Nelson. 


The Ottawa Branch, Engineering In- 
stitute of Canada, at its meeting Jan. 6 
will be addressed by J. M. R. Fairbairn, 
chief engineer, Canadian Pacific Ry. 
The members were addressed, Dec. 16, 
by W. H. Boyd, chief topographer, Geo- 
logical Survey of Canada on topog- 
raphical surveying. 


The Cleveland Engineering Society, 
at its noonday meeting, Dec. 31, will be 
addressed by Lieut.-Col. P. S. Bond on 
“The Engineer and His Relation to Na- 
tional Defense.” 


The Engineers’ Club of Philadelphia, 
at its Jan. 7 meeting, will discuss “The 
Development and Future of Handling 
Freight by Motor-Trucks.” The subject 
of the Jan. 21 meeting will be “Sym- 
posium on Hydro-electric Power and 
Distribution.” 


The Engineering Society of Wisconsin 
will hold its annual meeting at Madison, 
Wis., Feb. 11-12. Secretary, Leonard §. 
Smith. 


The Indiana Engineering Society will 
hold its annual meeting at Indianapolis, 
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Ind., an Jan. 27-28. Charles Brossman, 
Merchants Bank Building, is secretary. 


The Technical Club of Madison, Wis., 
at a recent meeting passed a resolution 
urging upon President-elect Harding 
the appointment of Herbert C. Hoover 
as Secretary of the Interior. 


The Highway Engineers’ Association 
of Missouri will hold its annual meeting 
at the Planters Hotel, St. Louis, Mo., 
Jan. 6, 7, 8, 1921. 


The Kansas Engineering Society, at 
its annual meeting, Dec. 16-17, elected 
the following officers: President, Dean 
P. F. Walker of the University of 
Kansas; vice-president, Lloyd B. Smith; 
secretary-treasurer, J. M. Averill. 


PERSONAL NOTES 


CHARLES E. SLOAN has been 
appointed city engineer of Manteca, Cal. 


FRED H. SCHRIEBER, formerly 
assistant state highway engineer of 
South Dakota, has been appointed state 
highway engineer to succeed F. S. Peck, 
resigned. 


W. G. STROMQUIST has left the 
U. S. Public Health Service to accept 
the position of sanitary engineer with 
the health department, Memphis, Tenn. 


GEORGE G. TYRRELL, formerly 
with the Missouri State Highway De- 
partment, has been appointed resident 
engineer on the construction of federal- 
aid roads for the Mississippi State 
Highway Department. 


W. H. FAIRCHILD has resigned 
the position of city engineer to become 
general manager of the Public Utilities 
Commission, Galt, Ont., Canada. 


THOMAS N. JACOB has been ap- 
pointed chief engineer of the East Side 
Levee and Sanitary District, East St. 
Louis, Ill. Elmer R. Rodenberg has 
been appointed resident engineer and J. 
E. Weinel, field engineer. 


BURDETTE WOODYARD has re- 
signed the position of highway engineer 
of Wood County, W. Va. 


S. R. BATSON has resigned the 
position of highway engineer for Jef- 
ferson County, Ala. 


MORRIS FORMAN, formerly 
draftsman and estimator with the 
Miami Conservancy District, Hamilton, 
Ohio, has accepted a position as assist- 
ant drainage engineer, Winnebago 
County, Iowa. 


ARTHURI. HEIM has resigned his 
position with the State Highway Com- 
mission, Helena, Mont., to become office 
engineer for the Foote Engineering Co., 
Meridian, Miss. 


ALEXANDER A. POMPER, for- 
merly assistant engineer and inspector 
on municipal improvement work for the 
Spanish River Pulp and Paper Mills, 
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Espanola, Ont., Canada, and recently 
junior engineer, Public Service Commis- 
sion of New York, has been appointed 
assistant highway engineer, Monroe 
County, Mo. 


JOHN H. CATON, 3D, formerly 
assistant general manager of the Indus- 
trial Chemical Co., Providence, R. I., 
has been appointed division engineer in 
the Bureau of Public Works, La Vega, 
Dominican Republic, engaged in the 
construction of the new road across the 
republic. Before the world war he was 
construction engineer in the Bureau of 
Public Works, Manila, and during the 
war was captain, 33d Engineers, and 
road engineer for Base Section 5 of the 
A. E. F. in France. 


RicHARD ROBERTS, for the past 
five years employed in an engineering 
and executive capacity by the Guggen- 
heim interests, has resigned to accept 
the position of sales engineer with the 
New York office of the Wayne Oil Tank 
& Pump Co. 


LLoyp T. EMORY, civil engineer, 
of Philadelphia, is in British Guiana 
engaged in professional work. 


Gus A. BRACHER has been ap- 
pointed engineer of Washington County, 
Tex. 


J. H. HOOPER has been appointed 
chief engineer of the Standard Steel 
Construction Co. Welland, Ont., 
Canada. 


E. J. WIDMAN, formerly superin- 
tendent for the C. R. Cummins Co., 
Marysville, Mich., in charge of the 
erection of the power plant for the De- 
troit Edison Co., has been promoted to 
engineer in charge of work in the 
Detroit district. 


J. M. HANNAFORD, after more 
than 48 years’ continuous service with 
the Northern Pacific Ry., has retired 
from the presidency. He will continue 
as a director of the company. 


OBITUARY 


JOHN W. WOLFE, division engi- 
neer, Board of Local Improvements, 
Chicago, died Dec. 12. He was born in 
Ireland in 1870 and had lived in Chi- 
cago since 1885. 


H. B. KELSEY, manager, The 
Foundation Co., Pittsburgh, Pa., died 
in New York Dee. 13. 


JAMES P. DORAN, for ten years 
connected with the engineering depart- 
ment of the Eastman Kodak Co., died 
at Rochester, N. Y., Dec. 10. 


E. V. SMITH, _ superintendent; 
Wheeling (W. Va.) division, Baltimore 
& Ohio R.R., died. Dec. 8. He was born 
at Meadville, Pa. For several years he 
was connected ‘with the Erie R.R., then 
entered the service of the Baltimore & 
Ohio R.R. 
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BUSINESS NOTES 


THE AMERICAN FOREIG: 
STEEL CORPORATION announce 
its incorporation effective Jan. 1, 192) 
for the purpose of doing a foreign ani 
domestic business in iron and _ steve 
steel products, coal, coke, pig iron, new 
and relaying rails. Main offices will be 
in the Woelworth Building, New York: 
foreign offices will be in Birmingham 
England, and Rome, Italy. Plants wil! 
be located at Modena, Pa., Lackawanna. 
N. Y., and Jersey City, N. J., which 
were formerly operated by the Jos 
Joseph & Bros. Co. Eli Joseph, fo 
twenty years president of this company, 
will be president of the new organiza- 
tion. The Jos. Joseph & Bros. Co, will 
continue as proprietors of the Railway 
Supply & Mfg. Co., manufacturers of 
cotton and wool waste, and will con- 
tinue their interests in the Ohio Falls 
Iron Co. 


THE DETROIT STEEL PRop.- 
UCTS CoO. has increased its capitaliza- 
tion to $5,250,000, and declared a com- 
mon stock dividend of 300 per cent, thus 
distributing a portion of the company’s 
surplus, which has accumulated during 
the last ten years. The management 
believes the time is opportune to strike 
an optimistic note, and at the same time 
to afford the stockholders control of their 
share of this surplus. During the ex- 
isting dull period, everything possible 
is being done to give employment to 
employees, who would otherwise be idle, 
in a thorough overhauling of the plant 
and equipment so that increased effi- 
ciency may be isured. 


THE ENGINEERING BUSI- 
NESS EXCHANGE, of which Charles 
Whiting Baker, formerly editor of En- 
gineering News, is director, announces 
the opening of a Pacific Coast branch 
with James T. Whittlesey as director 
and with offices in the Claus Spreckels 
Building, San Francisco. This will 
make available to the engineers and en- 
gineering industries of the coast states 
the same service in bringing together 
the buyers and sellers of engineering 
and technical business properties that is 
being rendered by the New York office. 
Mr. Whittlesey for a dozen years was 
chief engineer of the Public Service 
Electric Co. of New Jersey. He built a 
number of that company’s large power 
stations and developed a comprehensive 


‘ten-year program for the unification of 


the various plants and systems in New 
Jersey, which has since been closely 
followed. Since his removal to Cali 
fornia eight years ago, he has been en 
gaged in general consulting practice. 


THE ALPHA PORTLAND CE- 
MENT Co., Easton, Pa., has pur- 
chased three new properties—the Burt 
Cement Co. plant at Bellvue, Mich., the 
La Salle, at La Salle, Ill., and the Iron- 


.ton Cement Co., Ironton, Ohio. 
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UPS AND DOWNS 


PIG IRON—The car shortage which for far too long has 
seriously handicapped al) branches of industry is felt) severely 
in the iron and steel market Pig Iron prices remain about the 
fame as last month 


RAILWAY MATERIALS—Rail prices remain the same as last 
month. Sharp drop in railway ties in San Francisco, due probably 
to flooding of market with lumber for which there are no cars for 
shipment eastward Slight rise noted for standard spikes 


CONCRETING MATERIALS — Very few changes for sand, 
gravel or crushed stone. Slag prices same as last menth 
Decreases in prices of high-graded lime in Detroit and Baltimore 
and a $3.50 per ton increase in San Francisco. Cement price 
increased in Detroit, New Orleans and San Francisco. In St. 
Louis nearly all construction work is shut down on account of 
shortage of cement, local cement mills being under bond to deliver 
to the Iinois Highway Commission. Cement shortage has con- 
tributed to a general tying up of heavy building operations in the 
Duluth district and in the towns of the Minnesota iron ranges 

The president of a large Duluth company handling cement and 
other building materials stated that about one barrel of cement 
is being manufactured for every four barrels required, and that 
his company is 60 days behind on deliveries. 


REINFORCING MATERIALS—Practically no change in prices 
of steel reinforcing, with acute shortzges of all materials. 


PIPE—A range is quoted for discounts on iron and steel pipe 
in Pittsburgh. Steel pipe has advanced seven points at ware- 
houses in New York. Cast iron pipe up $4 in San Francisco. 
Clay drain tile advanced $7 per thousand lineal feet for 3-in. 
and $45 for 8-in. in New York Sewer Pipe advanced in San 
Francisco and declined in Detroit and Baltimore. 


BRICK—Common brick advanced in Chicago and San Francisco 
This month for the first time quotations are given on both 3-in. 
and 4-in. paving blocks. Paving Brick will not be quoted on, 
as its use is restricted practically to repair work. The only 
block in the Chicago market is 3-in. by 4-in. by 8&4-in. In San 
Francisco the only size is 3} by 8] by 4 in., with very little 


Price advances are indicated by 


PIG IRON—Quotations compiled by The Matthew Addy Co.: 
Current One Year Ago 
CINCINNATI 
No. 2 Southern 
Northern Basic die 
Southern Ohio No. 2.. 


$45.60 $30. 35 
42.80 a7. 55 
46.80 28.55 
NEW YORK, tidewater delivery 

2X Virginia (silicon 2.25 to 2.75)...... 

Southern No. 2 (silicon 2.25 to 2.75) 
BIRMINGHAM 

No. 2 Foundry . ge tenet 42.00@ 44.00 


PHILADELPHIA 


49.65 31 
49.70 33 


. 46.00.48 25* 
J 45. 00* 

44 50+ 

43 50* 


Grey Forge 


CHICAGO 


No. 2 Foundry Local. . 
No. 2 Foundry Southern 


PITTSBURGH, including freight charge from the 
Valley 


No. 2 Foundry Valley. . 


Basic 


00 44.25 
00: 48.70 


MONTREAL 
Silicon 2.25 to 2.75% 
*F. o. b. furnace. 


OF THE MARKET 


laid, except on hills where increased traction is desired, asphalt 
beng used almost exclusively for road work. 


STRUCTURAL MATERIAL—The Pittsburgh market is quiet 
with few contracts being taken. Some of the mills are casting 
up their orders. The Carnegie Steel Company still quotes $2.45 
per hundred for beams and channels up to 15-inch while other 
fabricators quote as high as $3.75 Therefor® we quote a range 
of $2.45 to $3.75 Price is $5.85 in San Francisco, an advance 
of 45c¢ over the last prices quoted in this journal Structural 
rivets } inch and larger are $4.72 per hundred pounds Prices 
udvanced 25¢ in Chicago and in St. Louis 


STEEL SHEETS— The market remains about the same as last 
month with heavy demand and few deliveries, Manufacturers 
of steel boxes for the electrical trade are seriously affected by the 
shortage. 


HOLLOW TILE—Conditions in New York district still unsatis- 
factory, with factories behind on orders. Increases in San Fran- 
cisco and New Orleans 


STRUCTURAL MATERIALS—The Pittsburgh market is quiet, 
with plain steel easier. Several of the mills report that they are 
catching up on orders The Carnegie Steel Co. still quotes $2.45 
for beams and channels up to 15-in. Another fabricator quotes 
$2.90@$3.25, the highest being $3.75; so that our figures are 
$2.45 @$3.75 For plates the heaviest demands are from ship 
building interests and steel car manufacturers 


LUMBER-—Douglas tir is down $5 in San Francisco—-a drop ot 
$8.50 in two months. The reason for this is that when the switch- 
men's strike started the mills were unuble to secure cars for ship- 
ping their output to the Middle West and the East If the mills 
were not to be shut down a market had to be found at once: so 
the Coast was flooded with lumber at a reduced price Pine 
dropped in price in New York, St. Louis, Kansas City, Cincinnati 
and Detroit. 


LABOR—-On the whole, labor conditions appear to be improved 
over last month. There were wage increases in Cincinnati, Detroit 
and New Orleans 
declines by ctalies 

, ? 
RAILWAY SUPPLIES 


heavy type 


STEEL RAILS. —The following quotations are per ton f. o. b. Pittsburg! 
and Chicago for carload or larger lots 
charged extra 

— — Pittsburgh Chicago - 

(om One 

Current Year Age Current Year Ag« 
$45.00 «| $60 00 $45.00 $45 000 $55 00 $45 00 
47.00 @ 6000 47.00 47.00~ 57.00 47 00 
50.00 @ 55.00 2.585" 2.585*@3.75 
49.00 @ 75.00 2.54" 2.54* @3.75 2 79% 
49 00 w 75 00 2.45* 2 45* @3.75 2 70 


Standard bessemer rails 
Standard openhearth rails 
Light rails, 8 to 10 lb.... 
Light rails, 12 to 14 Ib.. 
Light rails, 25 to 45 Ib 


* Per 100 lb 


Note.—The lower price is that of the U. S. Stee! Corp. but the market is 


mostly speculative and higher prices prevail. 


RAILWAY TIES —For fair-sized orders, the following prices per tie hold: 
7 In. x 9In 6 In- x 8 Ih 
by 8 Ft. 6In by 84 Ft 

Chicago Plain $2.00 $2.25 

Chicago Creosoted 2 25 2 50 

San Francisco Douglas Fir—Green 1.34 96 

San Franctsco. Douglas Fir —Creosoted 2.70 1.92 

Prices per tie at Missouri mills; St. Louis prices about 25c. higher 
Untreated A Grade White Oak Untseated A Grade Red Oak 
6x8x8 6x8x8 

No. $0.70 No. | 

No. 2.. E 80 No. 2 

No. 3.. ‘ 90 No. 3 

No. 4.. vawke 98 

7x9x8 white oak...... iaue 

7x9x8 red oak (No. 4)......... $0.80 No. 

Note.—Add 36c. each for treatment 


For less than carload lots 5c. per 100 Ib ix 


2 835" 
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TRACK SUPPLIES--The following prices are base per 100 lb. f.0.b 
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Pitts 


burgh for carload lota, together with the warehouse prices at the places named 
— Pitteeburgh — 


Track bolts 


Mandard section angle bars. 


Current 
Standard spikes, f-in. and repent $4.@4.25 $3.35 


One Year 


6 C0O@6.50 4.35 


S 00~@4_ 00 


Ago Chicago 
$3.62 
4.62 
3.00 3.02 


San 

Fran- 
St. Louis cisco 
$5.34 $7.75 
Premium 8 75 
Premium 5 30 


ee ee eee 


PIPE 
; 


STEEL 


AND TRON 
the Pittsburgh basing card, disc 


~ounts on steel pipe, 


1920, and on iron pipe from January 7, 1920 
BUTT WELD 


baches 
»3 
2 
2h to © 
7 to 12 
Isand 14 
15 


BUTT-WELD, 


2 

24 to 4 
4} to 6 
7 to 8B 
9to 12 


STEEL —From warehouses at th: 


for steel pipe 


Black Gal 


97 «54 


50}447 38 
53450 41 
50}@47 37 
41 @37i 
38 @35 


55452 391 
56) (93 440 


to 3in, butt welded 


4 to 6 in. lap welded. . 


$ to 3an. bute welded 
24 to 6 in. lap welded 


Malleable 


fittings, 


(lass B an 


V 


44r 41 


34) 
37) 
33) 


403 


LAP WELD, EXT 
4B8\i0 45 37 33 
1h 48 40 36} 
50}(047 39% 35} 
4640043 334.29) 
41438 = 28a 24} 


places 


Tnehe 
i to I 


2 and 2} 
LAP WELD 


EXTRA STRONG, 


RA STRONG, 


to 6 
to 12 


NN 


Sto4 
to 6 
to 8 
to 12 


oN ere 


27)}@ 194 


The following discounts are to jobbers for carload lots on 
applying as from January 14, 


- 
Black Galv 
34442 2445 18h@ 8B 
33) 173 
28}@ 205 14)@ 6} 
30}(@224 I7}@ 9} 


i i 
144 6} 


PLAIN ENDS 


344@ 24) 
344(@ 24} 


PLAIN ENDS 


29}(@ 213 
313 23} 
30)}(@ 22} 
22\(@ 14} 
I7\(@ 


19;\@ 9 
19k@ 9 


tes 


loi 8) 


I9s@tih 
18}@ 10} 
10h@ 
5i(a 


2) 
9} 5 


named the following discounts hold 
Black 

New York Chicago St. Louis 
40°; 54(@ 40% 45% 
35% 50@ 40% 413% 
~ ---— Galvanized 

New York Chicago St. Louis 
24% 40} @ 30% 304% 
20%, 374° @275 273% 

from New York stock sell at + 32% list 


Cc, 


prices. Cast iron, standard sizes, net 





CAST-IRON PIPE 


41n 
fin. and over 


(Jas pipe 


CLAY DRAIN TILE 


he 
New York 
One Month One 
Current Ago Year Ago Chicago 
$79. 30 $75 30 $53.00 $78.80 
. 76.30 72.30 50.00 75.80 


and 16-ft. lengths are $2 per ton extra 


following are prices per net ton for carload lots 


st San Fran- 
Louis cisco 
$78.00 $97.55 
75 00 94.55 


lhe following prices are per 1000 lin ft 





Vol. 85, No. 





_ ROAD AND PAVING MATERIALS 


ROAD OILS—Following are prices per 
f.o.b. place named: 


gallon in tank cars 8000 gal. mini; 
Current One Mont} 


New York, 45-65% asphalt (at terminal) $0. 13* $0.13 

New York, liquid asphalt... (“ “A ig 13 

New York, binder 6 ed) 14" 134 
New York, flux “hg : ’ B* 14 

St. Louis, 40°, asphalt 10° 10 

Chicago, 40-50° asphalt 08 08 

Chicago, 60-70% asphalt 08} 085 
Dallas, 40-506, asphalt 07 07 

Dallas, 60-70% asphalt 08 08 

Dallas, 75-90% asphalt 10 10 

San Francisco, binder, per ton........ 13 00 


*Note—Quotations nominal in New York. ~carcity in road oils. 











ASPHALTUM—Price per ton in packages (350-Ib. bbls or 425-Ib. drums), ay 


bulk in carload lots 


Package Bull 
New York $45.00 $40 
Chicago 30.90 23, 4 
San Francisco 19.00 13.0 
Dallas 35.00 31 
Seattle 25.00 sail 
Denver 40.00 36 00 
Minneapolis 24.00 21.00 
Kansas City 40.00 32. 00 
Atlanta 25.00 20 80 
New Orleans 30.00 35.00 
St. Louis 29.40 23 99 
Baltimore 43.00 
Los Angeles 21.15 
Montreal 37 00 
Detroit 49.00 42.25 


PAVING STONE 














New York... )-in. granite,, No quotati 

| Chicago {} About 4x8x4 dressed $3.25 sqy\ 

! About 4x8x4 common 2.90 sqy 
San Francisco. Basalt block 4x7x8 65.00 per \I 
Kansas City. Granite ; 3.65 sq.yd 
Boston. . 5-in. granite cee ekees 110.00 per M 
St. Paul BSandmene. Brcte 2.47 sqyd 
Atlanta Granite 2.00 sqyd 
Detroit Granite, -~ blocks per sq. us 2.85 sq.yd 
Baltimore. . Granite. 2.40 sq yd 
Montreal Granite. 5.90 sq.yd 
New Orleans Cranite 80 sq.yd 
Cincinnati ( ranite 3.25 sq.vd 
FLAGGING ' Bronx $0 24 syit 
Manhattan 25 sqft 

New York Queens, 5 ft 26 aq 

6x 20-in. cross-walk 95 lin 

Chicago 18 in. wide 70° lint 
CURBING —Bluestone per lineal foot, in New York, costs 70e. for 5x16 in , 80 


New York -— 
One San 
Size, In Current Year Ago St. Lours Chicago Francisco Dallas 
; $42 58 $35.00 $60.00 $60 00 $33 44 
4 60 00 51.00 60.00 80.00 $45.00 50.16 
> 85.00 65.00 100 00 65.06 62.70 
0 110 00 90.00 11090 120.00 90.00 83 60 
8 175.00 = 130 00 195.00 180.00 150.00 133.76 
SEWER PIPE. -The following prices are in cents per foot for carload lots 
New York —— 
Current Year Ago San 
~ In Delivered Not Del. St. Louis Chicago Francisco Dallas 
$0 19 $0 081 $0.15 $12.75 $9 175 
4 19 081 15 17 00 175 
> 29 i215 225 21.25 245 | 
6 29 1215 $0.1855 225 24.50 245 
8 45 189 265 35 38.25 35 
0 67 283 371 525 $1 
i2 80 365 477 625 68 63 
15 1 30 480 715 90 1.10 
18 1 88 675 935 1.25 1 425 
20 2.25 81 1.15 1.50 1.90 
22 3 00 1 08 2.00 
24 8.38 1 215 1.65 2.25 2 375 3.10 
27 2 015 2. 45 3.50 2 975 
30 2.232 2.95 4.00 3 40 
33 279 3.70 4.75 2 
30 3.18 4.00 5.50 5 60 
3 5 8 12 24 36 
Boston $0.21 $0 315 $0.49 $0 94) $3.15 $8.20 
Minneapolis 125 167 295 495 1.87 4.37 
Denver 29 50 175 
Seatth 3850 68 2.375 
Kansas City No prices obtainable 
Los Angeles 0975* 1525" 27 48 60* 
New Orleans 30 per cent. off 35 per cent off 
Cincinnati 53 per cent off 38%, 
Atlanta 34 55 2 00 
Montreal 58 per cent. off 
Detroit 87 per cent. off 40% 42% 
Baltimore ‘ i8 27 42 SI > 70 795 
* +in , 6in., 304n. respectively. - 


for 5x18 in 











WOOD BLOCK PAVING Size of Blook Treatment Per Sq. Yad 
New York ss 16 $3.95 
New York 4 16 4.10 
Boston 3 16 3.00 
Chicago. . 4 16 4.50 
Chicago 3} 16 3.50 
Chicago City specifications 5.00 
St. Louis. 34 16 2.90 
St. bonis 4 16 3.32 
Seattl 4 16 Off marke: 
Kansas C ity 4 16 3.00 
Minneapolis 3 16 $.10 
Atlanta 34 16 2.30 
New Orleans 4 16 3.63 
Dallas 4 18 3.57 
Paltimore 3) 16 3.60 
Montreal 4 16 4.60 
Detroit 3) 16 3 40 


CONSTRUCTION MATERIALS 


SAND AND GRAVEL—Price for cargo or carload lots is as follows, per cu_yd 





_ Gravel - 
1) In. —. } da. Sand 
One Yr One Yr. One ¥ 
Curreat Ago Current Ago Current Ag 

New York $3.00 $2.00 $3.00 $2.00 $1.50 $1.25 
Denver. ... 1.80 1.60 1.80 1.60 1.40 1.25 
Chicago 2.15 1.35 2.15 1 35 2.15 1.35 
Kansas City 3.25 2.50 3.75 3.00 1.25 1.00 
St. Louis 1.50 1.78 1.56 1.82 1.55 1.68 
Seattle, per ton 1.25 1.25 1.25 1.25 1.25 1.25 
Dallas 2.50 2.00 2.50 2.00 2.00 1.50 
Minnéapoli- 1.50 1.25 1.35 1.35 75 00 
Cincinnati aan an 1.50 ors 4. $3 1.351 
San Francisco 1.50 1.15 1.50 ‘38 ; 1.00 
Boston 3.00 1.60t 3.00 1.65t 3.00 

New Orleans 3.00 2.40 2.40 1.40 1.20 
Los Angeles hae ae 1.25 1.02 1.25 1.02 1.15 70 
Atlanta, per ton. 2.25 2.00 2.25 1.15 1.10 
Detroit 2.50 1 90 2.50 1.90 2.50 1.80 
Baltimore 1. 40f 1.60 1.60 .60 

Montreal, per ton. 1.20 1.20 a sgh 1.40 i 


* Fine white sand, Pacific and Ottawa, per ton $6. 
+ Kaw River sand is $1.75 per yd. 


t per ton 





” 
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“RUSHED STONE— Price for cargo or carload lots is as follows, per cu.yd.: TRIANGLE MESH— Price per 100 sq ft. in carload lota 













































EE ; eres ee PLAIN #+INCH by 4-INCH MESH 
Current One Year Ago Current One Year Ago ics aiel eae ee San ' 
w York..........$1.90@2. 00 $1. 65@1.75 $2.15 $1.75@1 85 Styl Square Inches Pitts- New St Fran- 
hicago......- . 2.15 1.30 2.15 | 30 Number per Ft. Width burgh York* Chicago Louis Dallas "isco 
ee en 1,90 1.35 1.90 1.35 032 0.032 $0.92 $1.16 $098 $0.99 $1.13 $1 32 
dallas 3.50 2.25 3 50 3.25 049 0.049 1.18 1.40 1.26 1 26 1.43 t 07 
san Francisco 1.50 1.15 1.50 Be. 068 0.068 1.44 1.86 1 53 | 56 1.79 2 00 
toston 3.00% (del) 3.00 3.00 (del 3.00 ‘a 0.093 ' = 2 = ' 7 2 > : 2 . 
a 5 1.25 126 1.126 2.2 5 24 2 2 
Minneapolis a 1.8 o ' = | 153 0 153 272 3 59 2.90 2.95 3 48 3 93 
denver 2 35 1 90 iat a5 2 00 | 180 0.180 3.12 4.13 3.33 3 39 3.99 
Kansas City . oe 150 | 245 0.245 4.12 5 44 4 40 447 5.2 i 
Seattle (Del. 3.50 1.50 3.20 , | 287 0.287 4.76 6.29 508 35 16 6.10 6 86 
Cincinnati ass : $65 = | 336 0. 336 5.52 7.30 5.89 5.99 7.06 
Atlanta 3. 10% 2.35 ear 2.60 395 0.395 6 40 8.45 6.83 6.94 6.19 
on ee 1. 60° 1.12 1.70* 1.12 thine 
Detroit 2.50 i. 20 2 50 1.20 ; 
a 1 60° 2.00* 036P 0.036 $0.71 $092 $070 $1.77 $0.80 
baltemon 1 758 190 > 00* 215 053P 0.053 1.00 128 1.06 1.08 1.42 
Montreal : .. | 072P 0.072 1.26 1.66 134 «61.37 1.46 
« Por ton + Limesaton traprock, $1.60 and $1.80 per ton for 14 and }J-in 097P 0.097 1.62 2.12 1.73 ; 2. 1.88 
| 049R 0.049 1.00 1.28 1.06 1 o8 1.42 
067K 0.067 | 26 1.65 134 1 37 1.46 
; : ‘ , ; ' O89R 0 089 1.62 3.11 1.73 1.76 1.88 
CRUSHED SLAG —Price of crushed slag per net ton in carload ots ee Rats te Diy Shs BS SO OAs AREA OOO SD. ccd SG. iE Teele 
13-In i-In Roofing Sand 150-, 200- and 300-ft. lengths. Galvanized is about 10% higher 
banon or Bethlehem, Pa $1.00 $1.00 $2.50 $0.90 tNote —Practically no triangle mesh in New York market 
Easton, Pa..... 1.20 1.20 3.00 1.10 
Buffalo, N. Y... 1.25 1.00 2 00 1.00 
, ast Canaan, Conn 1.25 1.35 3.50 1.10 | EXPANDED METAL LATH —-Prices in carload lots per 100 yd. for painted 
tirmingham, Ala 1.25 ee. 2 05 1.00 | are as follows 
Toledo, Ohio 1.50 1.50 New Yorkt 
F Current St San 
bill a icnibiitlnanctianss —_— Gage Weight Carloads Less Carloads Chicago Louis Francisco Dallas 
27 233 $32.10 $32. 20* $33. 60¢ $35.00 $36.00 $32.75 
LIME Warehouse prices 26 250 33.45 33. 65* 35 20+ 36.00 34.50 
Hydrated per Ton Lump per 200-Lb. Barrel 25 300 34.90 35.00% 36. 904 39.00 36.75 
ae . ; 7 . . | 24 340 36.50 36. 65* 40.00% 39.00 44.00 39.25 
Finished = Common Finished —i 2 = 39. 60 39. 80* 45.104 43 30 
New York... ces 009.20 $18.50 $3. 50*-at plant-$3 30* S iidiaeihanhil 
Kansas City rere 27.20 26.20 2 50 : 40 tGalvanized is $8 per 100 yd., additional 
Shieago..... + . 1.75 *Note —Practically no metal lath in New York market. 
St. Louis. ... .. 25.00 21.00 2 25 
Boston svg) ee 24.25 3.40t 3.25¢ . werner ‘: : . — 
Dallas 25.00 2 50+ BARS, CONCRETE REINFORCING — Following quotations are per 100 Ib 
incinnati . 17.20 16.20 13.20 ROLLED FROM BILLETS 
San Francisco .. 28.50 19.50 ee 2.25 Warehouse, | neut 
Minneapolis . 24.00 19.00 1. 80 1. 60t New York 
Watioll <i. 26.00 24.00 2.164 1.80¢ | Mill Cur- San 
Seattle / : 30.00 1.85t | In Pittsburgh rent Chicago Dallas Francisco ; 
3 Angeles Sie ae 2.20t 2.754 2.00% | 2 and Jarger.$2.35@ $3.75 $3.52@$5.00 $3.370@$3.90 $3.87 $4.75 $5.30 ti 
3altimore 2.50 19.75 14.60 5 40q 3.75 3.577 5.00 3.42@ 4.00 392 4.80 5.35 f: 
M val 25.0) 25.00 15. 00t 15. 00t , 2.45@ 3.75 3.62@ 5.00 3.47@ 4.05 3.97 4.95 5.40 e 
Reet? 2? 50 a ae 2.60@ 3.75 3.77@ 5.00 3.62@ 4.20 412 5.00 5.55 i 
Atlanta. ...-++- “es ae 5 2.850 375 4.02% 5.00 4.07@ 4.60 457 505 5.89 ; 
New Orleans. .......- pss +. Se) ; _ Twisted bars cut to length take extra of 294 100 tb ri 
' * 300-Ib. barrels. Per 180-Ib. bar: + Per ton beara cae tac ais da npioeninlncathonh itp i 
NOTE—Refund of 10c. per barrel with 25¢ per ton off on hydrated Seen 1D FROM RAILS ‘ 
st. st 
‘ ; Chicago Louis Dallas Chicago Louis’ Dallas . : 
os o tin. and larger $3.75 $3.50 $4.25 8 $4.00 $3 75 it 
; ; 3.80 3.55 4.30 } 425 Fi 
NATURAL CEMENT—Price to dealers for 500 bbl. or over, f. 0. b., exclusive em "2°85 3 60 bf 
of bags: Current One Year Ago | —--——------—---——_ --——- 1 a 
Minneapolis (Austin) ; 0% $1.50 $1.45 | BRICK —To contractors price per 1000 in cargo or carload lots is as follows 1a 
Kansas City (Ft. Scott) ae giveeeh eins 1.60 1.40 Common Fe 
New Orleans. . E aces RE eRe ile ay gk de Sia 3.36 2.52 One One Year Paving Block | 
Atlanta (Magnolia) hiecenn es iwkdune eas 1.90 re Current MonthAgo Ago X-inch = 4-inch] - 
Cincinnati (Louisville) . ake nek hg atenk ve 2.85 1.50 New York $25 00 $25.00 $15.00 $48 50° ¢52 50° ¥ 
toston (Rosedale) 2.35 New Orleans 24.50 23 00 17 50 i f 
Chicago 15.00 14.00 12.00 39 51 ips 
St. Louis, salmon 16,001 16.00 10.00 37.00 ry 
ee, - | Denver 17.00 17.00 12.00 ie 
Dallas take 24.00 24.00 18.00 ; : 
PORTLAND CEMENT-——Current prices are for barrels in carload lots, without ee ame: : +t 3 cs i: 33 44.38 + 4 
bags, to contractors Boston aaa 32.00 30.00 18.00 a 
Current One MonthAgo One Year Ago | a ernaaes : z 2 2 - 7 i: ine 
Without Bags Wi t Bags Kansas City... é. 2 . 
. en Te | Sasi... 15.00 15.00 15.00 4450 «$3.50 
New York (del.) sae tons $3.80 $3.30 $2.30 | Cincinnati 24.00 24.00 16.00 ‘ 
Jersey City (del.) : ; 2.97 2.47 ye: | Montreal (del. 16.00 17.50 15.00 ‘ : 
MRO ces oe Sine cakes Nee RS coe 2.60 2.60 2.42 j Detroit... 23.00 23.00 13.50 40.00 48.00 ' 
Uh na co etl at ok aaa 2.35 2.15 2.00 + Baltimore (del) .....20.00-25.00 18.00-22.00 ‘ 40.00 44.00 ; ie 
PIRMRIIRG oto cee erect hs oe 2.20 2.20 2.05 Por paving blocks 3}x8}x3 and 3}x8}x4 respectively. tHaed brick $20 50 in ; 4 
Cleveland........ 2.42 2.42 2.32 { St. Lous ; oe 
Detroit ‘ 3.60 2.28 2,08 !— ~-—- erence : ia 
SasliaeRNR Ts cos: 550an vas poentts 2.42 2.42 2.27 HOLLOW TILE—Price per block in carload lots for hollow building tile: , oe 
WIM. Ses ihebiek a: 460 eae os Sea warRS 2.28 2.28 a:Se } -—— New York-—— Factory : ; 
OG ili hod dalauphesio shee AaS 2.20 2.20 2.$3 j Current One San Perth + a 
Duluth ae ieee ole 2.20 2.20 2.10 on Year Chi- St Fran- Amboy, i 
Peoria... SN a nieipe tafe oar et 2.32 2.32 2.12 Trucks Ago cago Louis cisco N.J | oe 
Ceci ASNAB ia osdcs ss cane 2.40 2.40 2.18 4xt 2x12 $0.11475  $0.1516 None $0,1425 ; i 
DOOR 55 5.55 4 ssrivitiomcnue ye 2.36 2.36 2.14 6x1 2x12. “153 2274 “ 1800 i te 
Be; SA os ce hus pce 2.65 3.05 2.20 8xI2x12..... ; 204 2728 = . 2525 ; 
San Francisco 2.88 2.63 2.40 SOntantz...... : ; 3411 = daa 
; NOW SON adic Sane nea waseeawces 3 52 2.96 2.36 V2xl2xt2......  .... oe - 4093 kee eees AE 
: debe EEE Oe ee ee 2.22 2.22 2.20 Note-—Principal manufacturer is behind in deliveries . . oo 
; RIO eas ces An lies Meat ik cate 2.82 2.82 2.67 12 1 ; 6 
: Kanses Cilie 2 76 2 56 2'57 4xt2x12 8xl2x12 12z12x12 i 
; Seattle . ree aks Lee a 3.03 303 2.53 Boston...... . $0.25 $0.45 $0.70 2 
r Ales tae abet as Me Ce ae sae ° . ° Minneapolis. eae ified 087 . 158 . 248 
; Se ran eae 2.15 2.15 2.03 Cincinnati. . ices 125 2186 3286 , 
t tanta... eee es eeeeseeeeeeeeeees 2.76 2.70 2.60 vin cecvecs <'s xebeas ‘ No prices obtainable 
ON 65 ies keeeke a suscesepeces 2.85 2.90 My ooo os WAKic ides ota Peaecme 12 185 evan 
t OE NS 6 sas coach view sak ¥e' 3.10 3.10 2.78 in cdl ighnhe sa ehdaaes ek .09 175 0 
B saltimore (del)... ... 3. 85t 3.85 ee CE da. da) cerabcuedatenen p* 5 19 .28 
: Montreal (ineluding bags). *.. 3.00 3.00 BOI id oo. ck 9b 4009. < on ek aars .10 175 
t 2.50 5 
Detroit ; 2 20 nor Orleans. ..... . 238 . 304 : 43 2 
NOTE—Bag charge is generally 25c. each. *Deliversd Manhattan, The Bronr me a MOEN eee ste, 22 mae oO tn 36 : 
© Brooklyn; bags 250. each. Including bags. Raltimore 27 48 63 | 
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STRUCTURAL MATERIAL—Following are base prices f.o.b. mill, Pittsburgh, 
together with quotations per 100 Ib. from warehouses at places named: 


Mill New York San 

Pitts- ; Cur- 'Yr st Chi- Fran- 

burgh rent Ago Louis cag cisco 
Beams, 3 to 15 in.... $2.45@$3.75 | $4.47 $3.47 $4.04 @$3.97 $5.85 
Channels, 3to 15 in.. 2.45@ 3.75 4.47 347 404 3.97 5.85 


Angles, 3 to 6in., } in 


thick 2.45@ 3.75 4.47 3.47 4.04 3.97 5.85 
Tees, 3 in. and larger. 2.45@ 3.75 4.52 3.52 4,09 4.02 5.85 
Plates 2.65@ 3.75 4.67 3.67 4.24 4.17 6.30 
RIVETS —The following quotations are per 100 Ib 


STRUCTURAL 


Warehouse 


—New York— San 
_ Mill Current One Chi- St Fran- 
Pitteburgh Yr. Ago cago Louis cisco Dallas 
$ in. and larger... $4.72 $6.00 $5.05 $5.62 $5.69 $6 65 $7 50 


CONE HEAD BOILER 
$ in. and larger........ 4.82 7.10 5.15 6:72 8S: 6.95 7.90 
NER hee ot aha 4.97 7.25 5.30 5.87 § 94 7.00 7.50 
sand & 5.22 7.50 5.55 ae Cm 7:25 «67.95 


Lengths shorter thanf! in. take anextra of 50e Lengths between | in. and 2in 


take an extra of 25c 





NAILS —The following quotations are per keg from warehouse 
Mill San Mon- 
Pittsburgh New York Chicago Francisco Dallas treal 
Wire ... $3.25@ $4.50 $8.50 $4.15 $6 00 $6.90 $4.95 
Cut E 6 20 9.00 6.45 8.50 6 40 5 00 
PREPARED ROOFINGS- Standard grade rubbered surface, complete 
with nails and cement, costs per square as follows at maufacturing points 
1-Ply 2-Ply 3-Ply 
el Lel. el 
No. 1} grade $2.40 $2.90 $3.45 


No. 2 grade 2.15 2.00 3.10 


Slate-surfaced roofing (red and green) in rolls of 108 sq.ft. costs $3.50 per roll 
n carload lots and $3.75 for smaller quantities. 

Shingles, red and green slate finish, cost $7.75 per square in carloads; $8. 00 in 
smaller quantities, in Philadelphia. 


Prices per ton f.o.b. New York and Chicago 


ROOFING MATERIALS 


Tar felt (14 Ib. per square of 100 sq.ft.) per roll $3.50 
Tar pitch (in 400-Ib. bbl.) per 100 Ib 1.85 
Asphalt pitch (in barrels) per ton 46. 50 
Asphalt felt (light) per ton ; ‘ 118. 0 


Asphalt felt (heavy) per ton 119. 50 


SMEETS—Quotations are in cents per pound in various cities from warehouse 
also the base quotations from mill: 


Large San New York 
Mall Lots St. Fran- One 
Blue Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago 


No. 10... ....$3.75@$7.00 $7.09 $7.02 $8.25 $6.62@$8.00 $4.57 
No. 12 ...... 3.80@ 7.05 7.09 7.07 8.30 6.67@ 8.05 4.62 
Ma; 06....:...«.. BS T.4 7:3 7.82 8.35 6.22@ 8.10 4.67 
No. 16 395@ 7.20 7.09 7.17 8.45 6.82@ 8.20 4.77 
Black 

*Nos. 18 and 20.. 4.15@ 7.30 8.10 7,80 9.35 7.80@ 8.80 5,17 
*Nos. 22 and 24 4.20@ 7.35 8.10 7.85 9.40 7.85@ 885 5.22 
*No. 26 4.25@ 7.40 8.10 7.90 9.45 7.90@ 8.90 5.27 
ee eee 4.35@ 7.50 8.10 8.00 9.55 8.00@ 9.00 5.37 

Galvanized 

No. 10 5 80 7.50 9.60 8.50 : 8.25@10.00 5.50 
No, 12 4.804 7.60 9.60 8.60 10.10 8.35@10.10 5.55 
No. 14... 4.80@ 7.60 9.60 8.60 10.10 8.35@10.10 5.60 
Nos. 18 and 20 5.10@ 7.90 9.60 8.90 10.40 8.65@10.40 5.90 
Nos. 22 and 24 5.25@ 8.05 9.60 9.05 10.55 8.80@10.55 6.05 
*No. 26 5.40@ 8.20 9.60 9.20 10.70 8.95@10.70 6.20 
*No. 28 5.70 8 50 9.60 9.50 11.00 9.25@11.00 6.50 


*For printed corrugated sheets add 30c. per 1000 Ib. for 5 to 28 gage; 25c. for 
19 to 24 wages: for galvanized corrugated sheets add 15c., all gages 


LINSEED OIL—Theee prices are per gallon: 


New York—— — Chicago ——- 


One One 

Current Year Ago Current Year Ago 
Raw in barrel (5 bbl.) $1.63 $1.90 $2.05 $2.10 
S-gal. cans...... 1.65* 2.98 2.30 2.30 


*To this price must be added the cost of the cans (returnable), $2.25 for 
case of six 
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WHITE AND RED LEAD~— Base price per pound: 





———————— Red ——_. Whit 
Current | Year Ago Current | \; 
Dry Dr 
and ' 
Dry In Oil Dry Ip Oil In Oi) In ¢ 
100-Ib. keg 15.50 17.00 13.00 14.50 15.50 | 
25 and 50-Ib. kegs...15.75 17.25 13.25 14.75 15.75 13 
123-Ib. keg . 16.00 17.50 13.50 15.00 16.00 13 
5-lb. cans . 18.50 20.00 15.00 16.50 18.50 1 
I-Ib. cans 20.50 22.00 16.00 17.50 20.50 it 


$00 Ib. lots less 10°7, discount; 2000 Ib. lots less 10-24% discount 





LUMBER 





San Francisco—Prices of rough Douglas fir No. | common, in mor 


earload lots 


Lumber Prices in Yards at San Francisco 


6-8-12 and 10-16-18 and 22 and 
14 Ft 20 Ft 24 Ft 251 
3x3 and 4 $20.40 $34.00 $35.00 $ 
3x6 and 8 35.50 35.00 36.00 1m 4 
4x4 6ard & 15.00 36.00 37.00 39 ¢ 
3x10 and 12 00 36.90 37.00 9 
| 3x14 M5 16.50 37.50 
4x10 and 12 BM 36.00 37.00 : 
4x14 16 00 i? 00 38 00 a 
24 Ft. and Under 25 to 32 Ft 33 te 4 
6x10 $34.50 $36.50 $37 . i 
6x14 1600 38.00 38 
8x10 ‘4.50 36.50 ry 
&x14 16.00 38 00 if 


cn fcennerengaanasnsngsnatstangtoes 


New York, Chicago and St. Louis 


Southern Pine-—-- -— Yellow Pu 


New York* ~ Chicago --——. ——St. Louis 
20 Ft. 22-24 20 Ft. 22- ae 

and Under Vt and Under 24 Ft and Under 24 Fi 
3x 4to 8x 8 $53.00 $55.00 $68.00 $69.00 $50.00 $51.0 
3x10 to 10x10... 57M 8m 70.00 71.00 55.00 16 OF 
3xI2to 12x12..... 65,00 66.00 73.00 74.00 57.50 18H 
3xl4to 14x14 TOU 71.00 78.00 79.00 65.00 66. Of 
3x16 to 16x16 r5 00 6.00 83.00 84.00 67.50 68.5 
3x18 to 18x18 83 00 S600 88.00 89.00 72.50 = 73.51 
4x20 to 20x20 9 00 91.00 Siac. eee 


* Prices from Lumbermen’s Bureau 

Over 24 ft.—Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 
12x 12 and under; for sizes over 12 x!2 add $2. For merchantable add $2 t« <iss 
10 x 10 and under. For prime add $2 to the price of merchantable for all size: 


12x 12-r 


Other Cities 
20 Ft. and Under 
P. Vi 


8x 8&ITu. x 20-Ft. and Under 


a bir Hemlock Spruce 

Boston . $100. 00 $85.00 $80.00 $110.00 $105. 06 
Ixansas City... 51.00 51.25 $51.25 51.25 60.00 51.25 
Seattle . 34.00 5 eee 35.0 
New Orleans.... 53.00 emelics | <-xpepalen 59.00 
St. Paul 62.00 61.00 61.00 47.50 43.00 58. OF 
Atlanta . 62.50 64. 50 66.00 76.00 79.50 82 
Baltimore 75.00 a8 87.59 
Cincinnati $5.00 00 50.00 , 55.00 55 0 
Montreal 80.00 80.00 65.00 73.00 73.00 100 00 
Los Angeles t 57.00 ere in 59 0 
Detroit 67.00 9.00 “ 
Denver 05.00 05.00 65.00 ot 

1-In. Rough, 10 In. x 16 Ft 2-In. T. and Gr 

and Under 10 In. x 16} 
P Fir Hemlock . 

Boston $115.00 $85.00 $65.06 $100.00 $85. 0¢ 
Kansas City 102.00 106.50 106,50 112.00 12.7 
Seattle 37.50 oe ‘ 
SCORE ccseianc*. oevas ene » cease 67.50 
St. Paul 54.00 54.00 53.00 64.50 8&5 
Atlanta 85.00 a rn 77.50 87.50 
Baltimore (box) 65 67.50 16 6).. eaeeen 60-65. 00 
Cineinnati 50.00 55.00 50.00 45.00 50. Of 
Montreal 75.00 75.00 66.00 
ee ee  OCRTE CT ee 58.00 ‘ a 
Detroit 50.00 59.00 $5.00 
Denver.. 62.00 62.00 140.00 127. 5 


* Montreal—Up to 32 ft.; over which, $3.00 per M. increase up to 30 ft 

t Pase price, 2x 3's and 2x 4's, 8 to 14 ft., is $54.00 

Detroit—Dimension stuff ranges feom $60 to $68 See “ups and dow 
the market.” 





June | J 
$0. 


Dallas—Yeliow pine. Price per M: 

lin. rough, 10in. and under, 16ft. and under 

2in., tandg., dressed and matched, 10in. x 16 ft. and under 
8 x 8and under, 20 ft. and under 

12x 12, 20ft. and under 
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FREIGHT RATES EXPLOSIVES —Price per pound of dynamite in « 


ir black powder 


i eee at a oft eee Low Freezing Gelatin Black 
Di 40%, off Powdes 


tural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, New \ : $0, 343 $0 34) 30 


yn tinished steel products in the Pittsburgh district, including plates, struc- 


? 


0 


ets, spikes, bolts, flat sheets (except planished), chains, ete., the following 


reight rates ar eetive && cents per 100 Ib.: Nansas City 
soaton $0.30 New Orleans $0. 384 Seattle 
laffalp 17 New York... 2 Chicago 
hicago ; 27 Pacific Coast (all rail) 5 


- sw 


29 
34 
2950 
295 


vent tN 
“Ree 


>? 
2 
2 
2 
> 
incinnatl 23 Philadelphia | 
] land ; 17 St. Louis Denver 415 2.5 
Jenver cm St. Paul.. .49! Oalbes 2 
los Angeles 2 
2 
2 
2 
4 


cansas City iewan 59 Detroit 
Baltimore a ; 27 Atlanta 

Not Add 3°) transportation tax. * Minimum carload, 50,000 Ib Baltimore 

Cinemnatt 

Montreal 


CONTRACTORS’ SUPPLIES New lean 


* 30 Per Cent 


————$———— 


STEEL SHEET PILING—-The following price is base per 100 Ib f. o bb 
4ittsbargh, with a comparison of a month and a year ago 

Current One Month Ago One Year Ago 10-in. butts, 3-in. tops, length 20-30 ft $9.00 

*2.55@23.65 $2.5512 3.65 $2.25 12-in. butts, 6in. tops, length 30-40 ft 11.50 

———_ —-—— — i2-in. batts, O-in toy lenath 41-50 ft 12.50 


WIRE ROPE—Discounts from list price regular grades of bright and j  '4in. butts, 6-in. tops, 1-60 ft 21.00 
IHin. butts, 6-ir ps, I 61-71 § 23.50 


POLES — For plain pine poles, delivered New Yor » price is as follows 


galvanized are as follows: 

New York and Si fo Dallas 
Hereules red strand, all constructions 26°; (-ft $4 60 
‘atent Hattened strand, special and cust stee! 2¢° jin. = 30 7 10 
-atent flattened strand, iron rope 5¢ Sin. x 30-¢¢ 8 45 
‘low steel round strand rope. ‘ 0°, Sin = 3500 10.38 
Special steel round strand rope 30°; - 


ist steel round strand rope... 223% cs 
nu strand and iron tiller... 5¢; OLD MATERIAL—-Che prices following are per grossa ton paid to dealers and 
ivanized iron rigging and guy roy. + 12% producers in New York. In Chicago and St. Louis the quotations are per net 
- . ale : ; ton and cover delivery at the buyer's works, including freight transfer charges 
san Francisco: Galvanized Iron Rigging and Guy 
Ropes, +1739; Bright Plow, 25% off iste Wak Chicago St. Louis 
Chicago, +12} on galvanized, 30 off on bri <iit No. | cadroad wrought $210 v0 $25 50 $28 00 
neennsmaneenonteninis a aon : Stove plate 4.50 $ 00 20.50 
MANILA ROPE—For rope smaller than ,-in. the price is } to 2c. extra; while No. | machinery cast yO 36.00 37.00 
for quantities amounting to less than 000 ft. there is an extra charge of lk The Machine shop turnings 15 50 10 00 13.00 
number of feet per pound for the various sizes is as follows: §-in., 8 ft., }-in,, 0; Cast borings 17 50 12.50 15 50 
j-in., 44; I-in., 34; U4-in., 2 ft. 10in.; I}-in., 2 ft. 4in. Following is price per Railroad malleable cast 30.00 25.50 27 00 
ound for j-in, and larger, in 1200-ft. coils: Re-rolling rai 900 


. Relaying ral 54.00 501m 55 50@ 55 
Boston ; 4 $0. 30 New Orlean- $028 


New York..... paved 29 los Angeles 31 

Chicago ‘ 27 Seattle 28 SHIP SPIKES. -Current prices per 100 Ib 

St. Paul Seagenee we 27; St. Louis ; 26} | San Francisco 
San Francisco. . ae 27 Montreal ; 25k | fo Galv Black 
Attn Kastiews 293 Detroit. ... a .26 s $9.20 $8.50 
denver ; seca . 273 Baltimore .27 8 8.75 6.75 

Cincinnati. . ; .35 Dallas 348 ‘ 8.60 6.60 

Kansas City at 0. 303 Pittsburgh base, $4.50 per 190 Ib 


DITIONS THROUGHOUT THE COUNTRY 


LABOR RATES AND CON 


S means scarce; FE, enough: P, plentiful 


Structural 
Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor temarks 
Atlanta $0.90S $0.69-75P $9.50-65P $.40-.45P $0.60—- 65 . $0.75 $0 35S Atlanta—Cireat activity in construction. Common labot 
wa scarce 
Baltimore.... | 00P .80-90K 87$h 54h 74P 1 OOF 35-. 451’ Baltimore —Satisfactory supply of labor 
Boston. ... 1.00E 1.00h 1. 00F .85E 1.25F 1.00 6738 Boston——Labor scarce. Construction work slowing down 
‘incinnaté,... 1.258 90h .75E TOE 87} 60S Cincinnati—Common labor scarce 
Cleveland.... 1.008 . 908 1.00E fe 80K 1.00F 574 Dallas—Common labor very searce. Brioklayers, irone 
Dallas........ 1.258 1-1.256 1.00E c 1.00F 1.258 44—.60S workers and carpenters scarce 
; Denver—General! increase. Double pay for overtime 
PRIME. ence 5 ae 1.122E 1.00F , 1, 00k 0F Detroit—All classes of labor is plentiful owing to slackness 
Detroit....... 1.257 100? 1.10P 1.10P %.25P 05P in construction because of lack of material. Bricklayer= 
ask $1.25; hoisting engineers ask $1.25 
2 : Kansas City—Schedule now in effect 
Kansas City.... ‘ . | 00 1.00 1.10 75 Los Angeles—Rates shown are union; non-union a littl 
Los Angeles... d .874P 6741" ; 87h5P 874P bof 624E less; but union seale prevails generally. Slight slowing up 
of construction. 
, Minneapolis—Rates given by Minneapolis Builders’ Ix- 
\linneapolis . 1. 009P 1.00 65 . 80 84 58 70 change 
, Montreal—Carpenters now work 8 hours, ax do bricklayers 
Montreal, . . , 80.85 658 ‘ 50 50- 65 45 55P Common labor plentiful, owing to immigration 
New Orleans-—Pile drivers strike July t for $1.25 
New Orleans .. 1.00E .90 100) 100 «1.001 35-. 50P New York—Agreement of Nov. 20, 1919, was modified as 
New York 1.424 1.25 9.025 8.028 75 80 shown, effective May 1, 1920. Exeavators, 75¢.; Con 
crete workers, 81 }e. 
Z Pittsburgh—aAll classes have been on strike sinee June 1 
ittsburgh 90s 90s : 100 1253 565 Carpenters are asking $1.50 
St. Louis—Bricklayers’ helpers receive 80c.; Carpenters’ 
St. Louis... 1.25 .124-1.25 . 1.00-1 25 1 25 helpers, 674c.; as to hoisting enginecrs the rates are $1.12} 
for one drum, $1.25 for two drums, and $1.21} for road 
roller. Pile drivers receive $1.00 on wood and concrete, 
$1.25 on steel. Unskilled labor is classified as follows: 
Common, 52c.; construction, 67}c.; pipe laying. 75¢ 


track, 530. 
San Francisco—All lines busy Common labor quotation is 
San Francisco 1.25E 1.00}E 1.06¢K 1. 124K for union labor 


Seattle...... 1.42 934 é ; a] 1.@ 


a i a i a i a ah nn van 


a 
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PROPOSALS 


For proposals Advertised see the pages 
immediately following the ‘Construction 
News” Section. 

WATERWORKS 

gids See lng 
Close News-Recerd 
July Dearborn. Mich June 24 

Ady. June 24 and July 1 
July % Collinsville, Ll June 10 
Ady June 24 and July 1 
July 10 Orem (Provo P. O.), Utah... July l 
July 12 Buffalo, Minn Juiy 1 
July 15 Pipestone, Minn . July 1 
ge ES (eee ee eee June 24 
Adv. July 17 to July 1 
SEWERS 
July 3 Long Island City, N. Y....July 1 
July 6 Coatesville, Pa ...June 24 
Adv. June 24 and July ! 
july 6 Boonton, N. J June 17 
July 6 Danville. Ky June 24 
Acy. June 24 and July 1 
July 6 Detroit, Mich July 1 
Julv 6 Laredo, Tex July 1 
July % Worthington, © June 24 
July 12 Amery, Wis July 1 
July 1 Milford, Mic} June 24 
July 19 Dallas, Ore May 27 
Aug. Pontiac Mict July 1 
BRIDGES 
July 2 Lyons, N. \ June 24 
Adv. June 17 to July 1 
July 2 Abiquin, N. M June 24 
July 3 Williamsport, Pa June 24 
July 3 Granville N. Y June 17 
July 5 Greenfield, Ind. . June 17 
July 6 Elk Point, S. b June 17 
July 6 Yorba Linda, Cal June 17 
July 6 Meridian, Miss June 24 
July 6 Manchester, N. H June 17 
July 6 San Jose, Cal... June 24 
July 7 Red Bank, N. J. . June 17 
Adv. June 24 and July 1 
July 7 Springfield, Ill July 1 
July & Richmond, V: Jul ? 
July % Missouri July ] 
July 12 Chadds Ford, P: June 24 
Adv. June 24 and July 1 
July 12 Nevada ; . June 24 
Ady. June 24 and July 1 
July 12 West Union, © . July 1 
Oe a err July Y 
duly 21 Prederica, Del. ...ccvscocen July 1 
Adv. July 1 
STREETS AND ROADS 
July 2 New York June 24 
Ady. June 24 and July 1 
July 3 St. Davids, Que June 24 
July New Madrid, Mo ie June 17 
Adv. June 24 and July 1 
July § Montreal, Que July 1 
July 6 Bucyrus, © July 1 
July 6 Massachusetts July 1 
July 6 Wilmington, Del June 17 
July 6 Amsterdam, N. Y June 24 
July 6 Santa Barbara, Cal June 17 
July 6 Visalia Cal ; june 17 
July 6 Charleston, S. C Jine 24 
July 6 Baltimore Mi June 24 
Adv. June 24 and July 1 
July 6 Athens, Ga ; . dune 24 
July 6 Dallas, Ore May 27 
July 6 Parnassus, Pa June 24 
July 6 Baltimore Ma June 24 
July 6 New Mexico June 24 
July 6 Maryland June 24 
July 6 Columbia, S$. C July 1 
July 6 Wisconsin July 1 
July 6 Ontario July 1 
July 6 Indiana July 2 
Julv 6 Wisconsin July 1 
July 6 New York, N. ¥Y July 1 
July 6 Carthage, N. Y July 1 
July 7 Indiana July 1 
July 7 Glens Falls N. ¥ July 1 
Adv. July 1 
July 7 North Carolina July 1 
July 7 Caledonia, Minn July 1 
July 7 Baltimore, Md July 1 
Adv. July 1 
July 7 Springfield, 1 June 24 
July 7 Rhode Island June 24 
Ady. June 24 and July 1 
July 7 Jersey City, N. J June 24 
July 7 Hood River, Or: June 24 
July 7 Breckenridge, Minn .June 24 
July 7 Hudson Falls. N. Y¥ June 24 
Adv. June 24 and July 1 
July 7 Baltimore, Md June 24 
Adv. June 24 and July 1 
July 7 Wisconsin ; June 24 
July 7 Springfield, I] ..July 1 
July 7 Kingston, S. C July -1 
July 8 Washington, Kan. ....... Fune 24 
July 8 Indiana i RE eS" July 1 
Se ae PED cca 0 cnc sssvewesd July 7 


ENGINEERING NEWS-RECORD 


bids See Eng 
Close News-Record 
July & Clarion, la July 1 
Adv. July 1 
july % St. George, 3S. ee July 1 
July S Peotte CORPORA 64.0% 60-62 . July 1 
July 9 Monticello, Mo. .......... July 1 
July 9% Wisconsin July 1 
ee PRE lnc OA tee «0 June 24 
Adv. June 24 and July 1 
July % Kansas City, Kan. June 24 
ee ie OL = cic c) «clu a hi ls be es june 24 
Juiy 10 New Mexico sarin ior n:s in SS 
July 12 Fergus Falls, Minn. ......June 17 
gnuy 22 Madinah, W. VR. s:0:0200000 June 17 
euly 12 ABDI NM. TF. .'s4020% «...June 24 
Ady. June 24 ane July 1 
July 12 Troy, Kan wert. fs |: 
July 12 Baltimore, Md 3 aan oe ae 
Adv. June 24 and July 1 
Juiy 12 Brainerd, Minn ‘ July 1 
July 12 Olympia, Wash 5 July 1 
July 13 Redwood Falls, Minn July 1 
July 13 Ft. Seott, Kan June 24 
July 13 Ft. Scott, Kan . July 1 
July 14 Ontario is ise ag as ie July 1 
July 14 Baltimor Ma Perr rerr. 
Adv. June 10 to July 1 
July 14 Tavares, Fla ere ere June 10 
July 14 Mora, Minn June 24 
July 15 Austin, Tex kane wn alow te July Y 
July 15 Flemington N. J June 24 
Juiy 16 Nashville, Temm. ........<d July 1 
July 16 Charleston, W. Va July 1 
July 16 New Mexico ; June 24 
July 17 New Mexico June 24 
July 19 Okeechobee, Fla July 1 
Adv. Julv 1 
Jury 19 Silver Lake, O. .. July 1 
July 20 Moundsville, W. Va July 1 
July 238 Garden City, Kan June 24 
wey BO COMI, Eis bo 0 60s 0s 808 July 1 
Adv. July 1 
July 25 Ohio ; ik coe ees Oe July 1 
EXCAVATION AND DREDGING 
July 6 Paducah, Ky. seenee Cume 34 
Adv. June 10 to July 1 
July 7 Montezuma, Ia age tld ..June 24 
Adv. June 17 to July 1 
July 17 Belzoni Miss. ate .June 24 
June 28 Waseca, Minn June 24 
INDUSTRIAL WORKS 
Juiy 6 Detroit, Mich ‘ cane 3 
July 7 Dannemora, N. Y. ........ July 2 
Adv. June 24 and July 1. 
July 7 Ogdensburg, N. Y. ....... July 1 
Adv. July 1 
Sully 3 Wider, Wh. B. cc ccvcwsicesiad July ? 
Adv. July 1 
Sept. 1 Hutchinson, Kan Feb. 19 
BUILDINGS 
July 5 Camden Point, Mo. ....... June 24 
DULY ee, BN aves sens June 24 
July 5 Cambria, la ae June 17 
July 6 Watertown (Boston P. O.) 
EL, et haute ow ote 6 ae ke July ? 
July 7 qiatlipolisa, ©. .....60.%5 June 17 
July 7 Warren, O ; June 24 
July 7 Uniontown, Pa. ....... July 1 
July 8 McCallsburg, Ia ......... July 1 
ie ee i ee July 1 
July 3 Brooxvitie, ©. <cscsccss July 1 
July 12 St. Pew, POM. .. cence July 1 
July 15 Wake Forest, N. C.. July 1 
July 15 Jonesboro, Ark May 27 
July 15 Coleraine, Minn. ....... June 160 
July 15 Wilmington, N. C. July 1 
July 16 Fullerton, Cal June 17 
Inly 20 Roselle Park (Elizabeth P 
ih Se ee ae so July 1 
Adv. June 24 and July 1 
July 25 Liberty Center, Ia. June 24 
Aug. 2 Salina, Kan. ........ June 17 
\ug. 16 Sioux City, Ia : June 17 
FEDERAL GOVERNMENT WORK 
July 3 Structural Steel, Castings. 
ete.—Laouisville, Ky.......June 10 
Adv. June 17 to July 1 
July 5 Removing Old Conduit, etc 
—Opelousas, La. .........July 1 
July 7 Incinerator—-Spee 4137— 
Quantico, Va ‘ ira June 24 
July 7 Sewers and Watermains — 
Spec 4178 — Hampton 
Roads, Va ee June 24 
July 7 Storehouse Spec. 4157 
San Diego, Cal ; June 24 
July 8 Charcoal Iron Boiler Tubes 
Charleston, S. C ...June 3 
July 8 Sand, Gravel, Crushed Lime- 
stone, etc Buffalo, N. Y...July 1 
Adv. July 1 
July 8 Steel Dump Scow—Louis- 
Ville, Ky. : , -oose ae 20 
Adv. June 17 to July 1 
July 8 Rubber Hose —- Memphis, 

; MND sxx 3s bake aes ...June 17 
Juty Brick Set, ete. thens, O.;June 24 
Fuly 12 Addittsns and epairs ‘to 

Condpit ete —@anesville, 
Oe vio i pteeweees -e- June 24 
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Bids See Eng 
(lose News-Re 
July 12 Repairing Asphalt Pave- 
ments—Wash., D. C July 
Adv. June 24 and July 1 
July 12 Sheet Asphalt Pavements 
ae., 2o. ee : Jul 
Adv. June 24 and July 1 
July 14 Seagoing Hopper Dredge Sa 
bine (Galveston, Tex . Jum 
July 14 Steel Hull Derrick Boat 
Pittsburgh, Pa. .. July 
Ady. July 1. 
July 15 Removing Present Conduit 
ete Cleveland, QO. July 
July 15 Galvanized Wire, W ire 
Strand, Staples and Wire 
Rope Clips Memphis 
Tenn ; June 
Ady. June 24 and July 1 
July 15 Dredging — Wilmington 
Th : June 
July 15 Gate and Valve Operating 
Machinery - Pittsburgh 
Pa i June 
Ady. June 24 and July 1 
July 16 Repairing Boiler Plant — 
St. Louis, Mo July 
July 19 Repairing Breakwater and 
Placing Rip Rap—Cleve- 
land, © eae July 
Adv. July 1 
Juivy 24 Dredging New York 
N. ¥ : June 
uly 30 Widening and Deepening — 
New Orleans, La - oo JUly 
Adv. July 1 
MISCELLANEOUS 
July 6 Pipe Terra Bella, Cal June 1 
July 6 Pier—Bayfield, Ont June 
July 6 Wharf-—-Ste Famille, Que..June 2 
July 7 Culverts-—Toronto, Ont July 
July 7 Bleachers--New Bedford, 
Mass July 
July & Bleachers—New Bedford : 
Mass nied , July 
July 8 Laundry Machinery—Ran- 
dalls Island, N. ¥ June 
July 12 Tractors, Mlevating Graders 
and Dump Wagon—Wa- 
dena, Minn icvecmmee 17 
July 20 Terminal Freighthouse — 
PO TOE. Oe Wa was vcaad June 24 
Adv. June 24 and July 1. 
\ug. 7 Pier and Transit Sheds — 


Vancouver, B. C 








Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 


PROPOSED WORK 


Wyo., Evanston—City election July 1 





vote on $290,000 bonds to build commicte 
water-works system Princes & Nixo 
Omaha, Neb., engrs 

Cal,, Sacramento — City Comrs rec: 
bids about Aug. 15, building filtration pi 
to include intake, pier and conduits, cos 
$155,000; pumping plant, $275,000; filter 
head house and sump, § ».000 5 filter 





water basin, $115,000; coagulating basins 
$190,000; coagulating house, $75 


000 1 
ing, valves, ete., $70,000; conduits 


to dis 


tributing system, $130,000; roads, lighting 
ete., $25,000; outfall, drains, etc., $12,000 
miscello:eous, $70,000; land, $126,000; e1 
gineerinyy, $130,000 and contingencies, $5/ 
000. M. J. Desmond, city clk 

N. B.. St. Andrew—City having plans 
prepared and soon receives bids bni 
waterworks system Bonds for $75.00 
voted for project 

Ont., London—Cities of London and 
Thomas plan to build 25 mi. pipe line fron 
Lake Eerie About $3,000,000 E 


Buchanan, ¢/o Utilities Comn 


BIDS DESIRED 


ener. 


Fla., Okeechobee — Sex ‘Streets and 
Roads.” 

Minn., Buffale——Until July 12; by PB 
Bonstrom. city clk., furnishing and laying 
7,525 lin.ft. 4-8 in. Class “B” c.i. pipe. lf 
hydrants, ete About $30,000 Note 
June 24 

Minn., Pipestone—Until July 15, by & “\ 


Funk, city clk., improving waterworks sys 





tem, to include water tower. 150,000 

tank, rein.-con. reservoir, with 500,000 ga 
capacity and pumping plant About $50 
000. L. P. Wolff, 1009 Guardian Life Bldg 


St. Paul, engr. 


Utah, Orem’ (Provo P. 0.)—Until July 1¢ 
by Town Bd., furnishing labor and materials 
for building waterworks system, involving 
60,000 ft. 8-12 in. wood and 40,000 ft. 2-6 
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aterworks (Continued) 

galvanized iron pipe, 6,000 lin.ft. 4-6 in. 
e and 16,000 cu.yd. excav. F. A. Jacobs, 
‘rovo, engr. 


VRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 

Mass., Boston — City re ceived bids June 
; building high pressure water system in 
orth, Commercial, Portland, Medford and 
friend Sts. from C. and R. Constr. Co., 
$111,859; J. Barletta, $117,699; V. Grande, 

8,483. 

nN. Y., New York—B. S. Coler, comr. Dept. 
Pub. Welfare, Munic ipal Bldg., rece ived 

west 3 bids June 25, furnishing labor 

1d material building and completing water 
‘ upply system for fire and domestic use for 
21 pavilion buildings, group building. dining 
hall and present nurses home at Seaview 
Hospital, also sections of new mains at 
Farm Colony, Richmond Boro., from N. D. 
Stefano, 257 Glenn Ave., Tompkinsville, 
295.950: G. E. Eng. Corp., 22 Laight St., 
$87'5005 Masterson Constr. Corp., 15 East 
ioth St., $88,700. Noted June 17. 

*xTex., Dallas—City let contract building 
dam across Clear Fork of Brazos River, 15 
mi. 10 in. e@i. main, distributing system, 
pumping equipment, stand pipe, ete., to J. 
W. Moore, Breckenridge, $350,000. 

*O0., Cleveland —City_let contract for 
228,000 cu.yd. excav. at Baldwin Reservoir 
to R. E. Carey Co., West 112th St., $312,- 

60. Noted May 13. 

*Wis., North Milwaukee—City let con- 
tract furnishing and laying 6 mi. water- 
mains in various streets, to J. M. Donahue, 
Normal <Ave., Stevens Point, $23,700. 
Noted June 10. 

*Ont., Milverton—Town let contract lay- 
ng 14,500 ft. 4-6 in. c.i. pipe for waterworks 
svstem, to Webster Constr. Co., Dominion 
Savings Bldg., London. Noted June 3. 

*Ont., New Toronto—See “Streets and 
Roads.” 


Sewers 


PROPOSED WORK 


Pa., Phila.—A. Wagner, act. dir. Pub. 
Wks., prepared plans for constructing mam 
und branch sewers, part of which are to 
icilitate and promote housing development. 
Main sewers, to be an extension of Rock 
Run Sewer, will extend about 4,400 lin-ft. 
n portions of 18th St., 66th, 67th and 
Ogontz Aves. Of the 55 branch sewers to 
be constructed, 20 will be in streets Yo- 
cated in built up sections, covering abour 
6,758 lin.ft. and remaining 35 in streets in 
outlying sections. 

Fla., West Palm Beach—City voted $115,- 
100 bonds to build sewers. 

0., Cleveland—Dunham Co., c/o Wight- 
O'Rourke Co., engrs., Rose Bldg., soon re- 
ceives bids building sewers in Dunham Al- 
lotment, involving 5,000 ft. 15 in. vitr. pipe. 
About $25,000. 

0., Lorain—West Shore Realty Co., c/o 
Holland Eng. Co., engrs., B. of L. E. Bidg., 
Cleveland, soon lets contract building sewer, 
water main and sewage disposal plant, with 
2 septic tanks, in Sandy Beach allotment, 
involving 1,500 ft. 8-15 in. vitr. and 1,500 
ft. 4 in. «i. pipes. About $35,000. 

0., Martins Ferry—City election Nov. 2 
to vote on $40,000 bonds to build tile block 
and rein.-con. sewers in 6th, Hanover and 
Park Sts., ete. C. P. Lash, Martins Ferry. 
engr, 

Mich., Detroit —City received no _ bids 
building Lateral Sewer 3,285 in alley be- 
tween Beniteau, St. Jean. Canfield and 
Warren Aves. 

Wis., Darlington—City having plans pre- 
pared by W. F. Reichard, engr., Water- 
town, for laying 8-12 in. vitr. sanitary 
scwers in Minerva and Louisa Sts. About 
$25,000, 

Wis., Lake Mills—City having surveys 
made by W. G. Kirchoff, engrs.. 31 Vreman 
Blk., Ms udison, for extending sewerage sys- 
tem above here. About $40,000, 

_Wis., Milwaukee—City cancelled date of 
bids for furnishing 2 ¢i. syphons under 
Milwaukee River, new date to be set later. 
T. C. Hatton, City Hall, ener. Noted 


June 3. 
BIDS DESIRED 


_ N. Y¥., Long Island City—Until July 3, 
ly M. E. Connolly, pres. Queens Boro., 
building sewers and appurtenances in Co- 
rona Ave. from Alsyne Ave. to Casper St. 
ind from Cobb Pl. to Louona Ave., Mer- 
ritt Pl. from Corona to Junction Aves., 
Rust St. from James St. to Flushing Ave., 
Flushing Ave. from Rust to James Sts., 
excluding intersection of Broad St., Heb- 
bard Ave. from Flushing to Collins Aves., 
Mt. Olivet Ave. from Flushing to Collins 
Aves., Broad St. from Grand to James Sts. 
and from Hebbard to Mt. Olivet Aves 

teeckman St. from State St. to Mitchell 


Metropolitan 


connection 
Ditmars to 


with temporary 


Greenwood 
also building 
end of Woodmer 


Okeechobee 


at westerly 


Detroit—Until 
furnishing 

backfilling f 

segmental ! 


St. between Six Mile 


to Grixdale 


constructing 


in open cut 
segmental 


Amery—Until 
Christenson 


also 1,635 ft. 
storm sewers, _ inlets and 
Guardian Wife 


Laredo—Until July 6, by City Coun- 
i sewerage system. 


CONTRACTS AWARDED 
(xIndicates award of contract) 


Boston—City 


ing Muddy River Conduit in 


z om Be “acon St. 


Brookline Ave. 
Audubon Rd., 
, 72 Pinehurst St., 
Noted June 
* Mass., Lynn—City let contract building 
itr. pipe sewer in Union St., é 
faldi, 9 Parker PL, 


West Rox- 


ae 
Somerville, $45,139. 
. ¥., Long Island City—M. E. Con- 
.» pres. Queens Boro., 
ing sewer and appurtenances in Depot Lane 


let contract build- 


. Co., 534 Vernon Ave., 
Ormond St. from Crocheron 
about 350 ft. 
3506 Neptune ; 1 
South St. from Long Island R.R. 


Noted June 17. 

*N. Y., New York—H. H. 
Manhattan Boro., 
labor and material cleaning sewers in vari- 
Grand Central 


Brooklyn, $13,- 


to Rocka- 
N. Lascalzo, 


Curran, pres. 
furnishing 


ous streets, 


ing. sewer in Murray and other streets, 
, Kearns Contg. Co 
Noted June 10. 
*O., Cleveland—City let contract building 
sewers in Chestnut Hill Drive 


2306 Creston Ave., 


from Me iple- 


McKeon, 4208 East 96th St., $ 1,63: Bs St Clair 
East 140th to East 

10501 Hudson 
Noted June 24. 


152nd_ Sts., 


Park—Village 
building sewer in Nicholas Ave. 
150th to West 162nd ‘ 
ft. 3-6 ft. circle concrete and 2,770 ft. 
in. vitr. pipe, also 5 manholes, to A. Marra, 
Tiluminating 

Noted June 24. 


Detroit—City 
and material 


from West 
involving 2.030 


} bids fur- 
nishing labor 
hole rings and covers) building and —— 
ing (a) Lateral Sewer 3,114, Erwin, 
and Georgia 
. Hamilton, Burlingame and ‘Webb Aven 
Sewer Sect. 


Alter Rd. Pub 
Balfour to 
j Sewer in Lycaste Ave. 
from end of existing sewer to vicinity Edi- 
son plant, from W. Blanck & Co., 827 
996, (b) $26,350, 
(e) $116,482; 
Grosse Pointe, 
J 70 Davenport - 
Jeynes & Affeld, 1208 Ford Bldg., 
q Noted June 24. 
Milwaukee—C ity 
building storm 


Bessemore 
(c) Linwood 


Sewer in Mack 


(c) $69,246, 
Walker & Tee- 
(a) $4,400; i. 
(e) $113,000. 


bids June 


S-RECORD 


varlous streets, involving (a) 7,000 ft 
in., (b) 8,000 ft. 12 in, (c) 3,000 ft. 15 
and (d) 2,000 ft. 18 in, vitr. pipe, Ce) man 
holes, (f) eatchbasins, from G ky. Zimmer- 
man, 3102 McKinley Bivd., Milwan 
$1.00 per ft., (db) $1.45 (ce) $1.70 

(e) $45 each, (f) $4> each; GW 
pleton (a) $1.55, (o) $1.75 (ce) 3 

ie tee $72, (ft) $12; J. B. Fo. 

2 15th St., Milwaukee, (2) 

4 34, (c) $2.15, (ad) $2.60, (Ce) $75, 

oted June 10. 

*Tex., Plano—City let contract laying 
28.993 ft. 6-8 in. sewer pipe in. various 
streets, building 31 manholes, 15 clean-outs 
and 2 s ’ disposal plants equipped 
with ehlerinaters, to Dalton & Campbell! 
19154 Main St., Dallas, $31.25 


Bridges 


PROPOSED WORK 

Conn., Stamford—PBd. Selectmen plans te 
build 102 ft. rein.-con. bridge, 38 ft. wide 
on Greenwich Ave About $40,000. J. G 
Moore, "wage Private plans 

N. Mt. Vernon—Bronx Parkway 
Comn., "west Pondfield Rd., Bronxville, re- 
ceived’ no bids June 17, building rein.-con 
and steel driveway bridge, here. About 
$40,000. Work will be readvertised. Noted 
May 20. 

N. ¥., New York—Dept. Plants & Struc 
tures, Municipal Bldg., rejected bids re 
ceived June 15, building Eastchester Bridge 
over Eastchester Creek About 500.000 
Work will be readvertised. Noted June 24 

Pa., Edwardsville (Kingston P..O.)—City 
plans to build conerete bridge, piers and 
abutments, on Lawrence St. About $40,000 
Architect not selected. 


Md., Baltimore—City soon receives bids 
building 180 ft. rein.-con. bridge over 
Gwynns Falls, on Windsor Mill Rd., 48 ft 
wide. About $70,000. A. B. Christhilf 
City Hall, ener. 

0., Cleveland—Comrs. Cuyahoga Co. plan 
to build 10 ft. concrete and steel bridge, 
40 ft. wide, over Cuyahoga River, at Alex- 
ander’s Mills, on Independence-Newburg 
Rd. About $100,000. W. A. Stinchcombe, 
co. engr. 

0., Gates Mills —Comrs. Cuyahoga o., 
Court House, Cleveland, plan to build 190 
ft. concrete bridge, 40 ft. wide, over Chagrin 
River, on Mayfield Rd., here. About $160,- 
000. W. A. Stinchcombe, co. engr. 


0., Solon—Comrs. Cuyahoga Co., Court 
House, Cleveland, plans to build 100 ft. con- 
crete and steel bridge, 40 Tt. wide, on road 
from here to Chagrin Falls. About $190,- 
000. W. A. Stinchcombe, co. engr 

Til., Chicago—Sanitary Dist. receives bids 
in August, building 320 ft. double leaf bas 
cule bridge over Drainage Canal, on Cali 
fornia Ave., to have 120 ft. clear span, 38 
ft. roadway and two 8 ft. sidewalks. About 
$350,000. E. J. Kelly, ch. engr., C. R. Dart. 
910 South Michigan Ave., bridge engr 

Wis., Madison—Dane Co. had plans pre- 
pared by State Highway Comn., Madison 
for 10 x 20 ft., 10 x 24 ft. 14 x 20 ft. and 
16 x 24 ft. rein.-con. bridges, all with con- 
crete abutments. F. M. Lipke, comr 

Wis., Marinette—Marinette Co. had plans 
prepared by*State Highway Comn., Madi- 
son, for two 18 x 24 ft., one 8 x 20 ft. and 
one 20 x 30 ft. rein.-con. bridges, concrete 
abutments, also one 6 x 8 ft. rein.-con. box 
culvert. A. Eklund, Peshtigo, comr. 

Missouri—See “Streets and Roads.” 

Mo., St. Louis—City having plans pre 
pared for 750 ft. conerete viaduct, 60 ft 
wide, over St. Louis Terminal and Missouri 
Pacific R.R. tracks, on 14th St. Cost he- 
tween $300,000 and $400,000. L. R. Brown. 
City Hall, engr. 

Tex., Dallas—Dallas Co. rejected bids re- 
ceived June 19, building bridges and drain- 
age structures on Dallas-Scyene Rd. About 
$60,000. Project temporarily abandoned 
W. J. Powell, co. engr. 

Tex., Livingston—Polk Co, rejected bids 
received June 21, building 2 steel span 
bridges on Highway. 35, involving 1,627.5 
cu.yd. dry and 1,004.5 cu.yd. wet structural! 
excav., 811 cu.yd. Class “A” and 522 cu yd 
Class “B” concrete, 91.800 Ib. reinforcing 
and 23,470 Ib. structural steel About 
$87,000; including 10% for engineering and 
contingencles. W. C. Youngs, Livingston 
engr. 

Ariz., Florence — Pinal Co. Highway 
Comn. rejected bids received June 7 build- 
ing two 140 ft. single span bridges over 
Mineral Creek, on Ray-Kelvin Highway 
Noted May 13. 

Cal., San Miguel—Bd. Supervs. San Luis 
Obispo Co., San Luis Obiapo, rejected bids 
building rein.-con bridge with nine 90 ft. 
spans, over Salinas River, near here. About 
$115,000. Work will be readvertised 
Noted June 3. 
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Iridges—( Continued) 


Ont., Hamilton—Dept. Pub. Wks. Ottawa, 
soon receives bids building steel bridge over 
Burlington Channel, to connect Lake On- 
tario with Hamilton Harbor. About $100,- 


oon 
BIDS DESIRED 
Del, Frederica—Until July 21, by State 
Highway Dept., Dover, building Murderkill 
River Bridge, involving 420 cu.yd. wet 
excay., 600 cu.yd. Class A concrete, 25,000 


ib. reinforcement, etc. ; Spring Creek Bridge, 
210 cu.yd. wet excay., 220 cu.yd. Class A 
concrete, 13,000 Ib. reinforcement, etce., 
Contr. 24-A, C. M. Upham, ch. engr.; adver- 
tised in this issue 

Va., St. Clair—Until July 8 by G. P 
Coleman, state highway comr., Richmond, 
building 60 ft. bridge, 16 ft. roadway. over 
Bluestone River, on Norfolk & Western Ry., 


2 mi. from here, steel truss superstructure 
and plain concrete substructure 

Ohie—See “Streets and Roads.” 

MMinois—Until July 7, by Dept. Pub. Wks 
& Bidgs., Springfield, building 1 steel and 
4 concrete bridges, Sects. 24 and 25 B, 
Vandalia-Cairo Highway, Project 14, Fay- 
ette Co., involving 701.3 cu.yd. concrete; 

steel and 6 concrete bridges, Sects. 26, 
27, 28 and 29 TB, Marion Co., 178.05 cu.yd 
concrete; 4 concrete bridges, Sect. 30 B, 
Marion and Washington Counties, 389 cu. 
yd. concrete; 5 concrete bridges, Sects. 31, 
$2 and 33 B, Washington Co., 6,314 cu.yd. 
concrete and 1 = steel bridge. Sect. 2 B, 
Jackson Co., 1,100 cu.yd. concrete. 


“Streets and 
July 9 by 

Monticello building 
Bridge, on La Belle-Lewistown 

eral Aid Project 68, Lewis Co., 
superstructure with 1 concrete 

eoncrete abutments, 18 ft. clear 
involving °.3 cu.yd. Class “A,” 8.5 cu.yd. 
Class “R" and 68.5 cu.yd. Class “C" con- 
erete, 4,600 Ib. reinforcing stecl, cost $2,934; 
one 20) ft. rein slab bridge, 18 ft 
‘lear roadway, on 2 concrete abutments, 2.1 
vuyd. Class “A,” 29.5 cu.yd. Class “B" and 
41 cu.yd. Cla “Cc” concrete, 3,307 Ib. 
reinforcing steel, $2,004; 1 span _ rein.-con 


W isconsin—See Roads.” 


State High- 

Rodefer 
Rad., Fed- 
rein.-con. 
pier on 2 
roadway, 


Missouri—Until 
wis ied 








eo 








leck girder superstructure, 18 ft. clear 
roadway, on 2 rein.-con. abutments, 2.6 cu 
ad. Glass “A” and 105.4 cu.yd. Class “B” 





concrete, 9,510 Ib. reinforcing steel, $5,526; 
me 20 ft. rein.con. slab bridge, 18 ft. clear 
roadway, on 2 concrete abutments, 12.1 cu 
vd. Class “A,” 29.3 cu.yd. Class “B" and 
ts 4 euyd. Class ‘C” concrete, 3,160 Ib 
-inforeing steel, $1,495; one 14 ft. rein.- 








‘on. skew slab bridge, 18 ft. clear roadway, 
on 2 concrete abutments, 1.7 cu.yd. Class 
4.” 168 cu.yd. Class and 40 eu.yd 
Class “(" concrete, 2,130 Ib. reinforcing 
steel, $1,709; T7th St. rein.-con. bridge, 
over Canton Drainage Ditch, in Canton, to 
have one 30 ft. span and 18 ft. clear road 
way, 7.6 cu.yd, Class “A,” 299.9 Class “B” 
concrete, 27,580 Ib. reinforcing steel, 810 
lin.ft. ereosoted wooden piling, $11,501; 
Ralschlett Bridge over Wyaconda River, 
to have one &% ft. steel pony truss and 
three 30 ft. rein.-con. deck girder spans, 3 
rein.-con. bents on 1 rein.-con abutment, 18 
ft. clear roadway, including capping old 
pier with concrete and constructing tem 
porary bridge. 62.2 cu.yd. Class “A” and 
208.9 euyvd. Class “B” concrete, 35,560 Ib. 


fabricated struc- 
gas pipe, $15,124, 


reinforcing and 45,200 Ih. 
tural steel, 361 lin.ft. 2 in 


all on Canton-La Grange Rd., Federal ‘id 
Project 38 
PRICES AND CONTRACTS AWARDED 


(*xIndicates award of contract) 


* Mass., Wareham—Dept. Pub. Wwks., Dis 
of Highways. and Cohasset Narrows Bridge 


Comn., at office of Dept. Pub. Wks., State 
House. Boston, let contract building bridge 
over Cohasset Narrows between here and 


Bourne Twps., involving 12,000 gal. bitumi 
nous material, 900 ton broken stone, ete, 
to Holbrook, Cabot & Rollins Corp... 6 


Beacon St., Boston, $247,970. Noted June 10 


*N. YY... Searsdale — Rronx 
Comn., West Pondfield Rd., 
contract building 2 
driveway bridges 
East 42nd St... 
Noted May 20 


*Pa, Wilkes-Barre—Luzerne Co let 
contracts to R. Hand, South Main St., 
building 2 rein.-con. bridges, one in Exeter 
Twp., other on Sullivan Trail, $15,550 and 
£13,500 respectively. 

*W. Va., Beckley—Raleigh Co. let 
tract building bridges in Marsh Fork 
Dist. involving 144 cu.yd. earth approach 
and. fill, 200 cu.yd. excav., 292.8 cu.yd. Class 
“A” and 491 cu.yd. Class “B” concrete, 50,- 
235 tb. steel, to Concrete Steel Bridge Co., 
Clarksburg, $30,046. 

kind. Terre Haute 
Roads” 


Parkway 
tronxville, let 
rein.-con. and steel 
here, to Failuc Bros., 7 
New York City 5255 


con- 


See “Streets and 


x lilinois — Dept. Pub. 
Springfield, let contracts building concrete 
bridge, Project 11, Sect. S, Vermilion Co., 
to Love-Richards Co., Hoopeston, IIL, $23,- 


Wks. and Bidgs., 


515; 4 concrete bridges, Project 1, Sect. 
24, Whiteside Co., and 1 concrete bridge, 
Project 1, Sect. 25, Ogle Co., to Oltendorf 
Constr. Co., Palatine, DL, $33,580 and 


$5,024 respectively. Noted June 3. 

*xWis., Milwaukee—City will reconstruct 
27th St. Viaduct by day labor. Bids will 
soon be received for furnishing 700,000 ft. 
lumber and timbers, 10 ton castings, 125 
ton structural steel, 19,000 Ib. bolts, nuts, 
washers and 8,950 sq.yd. creosoted blocks. 

*xla., Corning — Adams Co. let contract 
building forty concrete box culverts, 2 x 2 
ft—8 x 8 ft., one 20 x 24 ft. concrete 
slab bridge and one 20 x 90 ft. steel pony 
truss bridge, all on Federal Aid Project No. 
26, involving 1,633 cu.yd. rein.-con., 87 tons 


steel and 178 lin.ft. wood piling, to Wicks 
Eng. & Constr. Co., Observatory Bldg., 
Des Moines. About, $70,000. 
*Oklahoma—State Bd. Affairs, Okla- 


homa, let contract building 40 ft. span con- 
crete bridge, over Cimarron River, in Woods 
Co., to Boardman Co., West Maple St., 
Oklahoma. About $138,000 


Streets and Roads 


PROPOSED WORK 

New Hampshire—State Highway Comn., 
Concord, rejected only bid received June 2, 
building 38.6 mi. gravel highway, Tufton- 
boro. About $40,000. EF. E. Everett, comr. 
Noted June 24. 

Mass., Northampton — City appropriated 
$86,000 bonds to improve Main, Leeds 
and Prospect Sts., asphalt and concrete. 


R. L, Scituate (North Scituate P. O.)— 
Water Supply Bd., Providence, plans to 
build 1.75 mi. earth highway, here. About 


$75,000. 

N. Y¥., Buffalo—City plans to repave 1,241 
ft. Warwick Ave. from Grider St. to Wyom- 
ing Ave., 26 ft. wide, involving 3,604 sq.yd. 
isphalt, 2,402 lin.ft. Medina curbing, ete. ; 
1,802 ft. Hampshire St. from Niagara St 
to Normal Ave., 30 wide, 5,695 sqyd. as- 
phalt, 1,588 lin.ft. Medina curbing, 1.080 
sq.ft. concrete sidewalk, ete.; 281 ft. Spring 
St. from Genessee to Cherry Sts. 32. ft. 
wide, 1,009 sq.yd. asphalt, $65 lin.ft. Medina 
curbing, 246 sq.ft. concrete sidewalk, etc. ; 
194 ft. Ryan St., 26 ft. wide, 1,482 sq.yd 
asphalt, 968 lin. ft. Medina curbing, 99 sq. 
ft. concrete sidewalk, ete.; 2.898 ft. 14th 
St. from Porter Ave. to Rhode Island St., 
30 ft. wide, 6,790 sq.yd. asphalt, 2,795 lin.ft. 


Medina curbing, 1,600 sq.ft. concrete side- 
walk, ete.; 6,360 ft. Howard St. from Jef- 
ferson to Babcock Sts., 28 ft. wide, 19,806 


s4.yd. asphalt, 6,866 lin.ft. Medina curbing. 
3.510 sq.ft. concrete sidewalk, ete.; 4,440 
ft. Bailey Ave. from Bway. to Genesee St.. 
40 ft. wide, 19,746 sq.yd. asphalt, 1,259 lin 
ft. Medina curbing, 1,514 sq.ft. concrete 
sidewalk, ete.; 895 ft. Dewitt St. from 
Forest Ave. to Fernwood PL, 30 ft. wide, 
2.988 sq.yd. asphalt, 87° lin.ft Medina 
eurbing, 450 sq.ft. concrete sidewalk, ete. ; 
928 ft. Franklin St., 32 ft. wide, 2.139 sqawd 
stone block, 1.166 sq.yvd: asphalt, 1.826 lin.ft 









Medina curbing, 560 sq.yd. concrete side- 
walk, ete.: 622 ft. Maywood Pl. from Beyer 
to Seneca Sts.. 24 ft. wide, 1.812 sq.yd, as- 
phalt, 1.238 lin.ft. Medina curbing, ete. ; 

ft. Cypress St. from Michigan Ave. to 
Pine St.. 30 ft. wide, 1.900 sq.vd. asphalt. 
766 lin.ft. Medina curbing, 384 sq.ft con- 
erete sidewalk, etc. ; “ > ft a a 
from Niagara St. to Erie Canal, 30 ane 2 
ft py ee T38 sq.yd. asphalt, 2,866 lin.ft. 
Medina curbing, 275 sq.ft. concrete side- 


walk, ete. G. H. Norton, city ener. 
Pa., Seranten—City passed ordinance to 


grade, pave and curb Saunders St., Pitts- 
ton and Birney Aves., sheet asphalt. and 
stone block on concrete base. About $196,- 


226. W. P. Huester, clk. 

Delaware—State Highway Dept.. Dover, 
soon receives bids building 40 mi. road, 16 
ft. wide, penetrated macadam and macadam 


with asphalt surface. C. M. Upham, ch. 
ener. 

Md., Frederick—Comrs. Fre derick Co. 
plan to improve 5 mi. road between Wolfs- 
ville and Myersville. 

W. Va., Lewisburg—Creenbrier Co. re- 
jected bids received June 1, grading and 
paving 2 mi. James River _ and Kanawha 


Turnpike, vitr. brick. Noted May 27. 

W. Va., Middlebourne—Tyler Co. reject- 
ed bids received June 14, concrete surfac- 
ing 1.2 mi. Middlebourne-Salem Pike, 16 
ft. wide, Federal Aid Project 55 Noted 
May 27. 

N. C., Winsten-Salem—Forsyth Co. plans 


to build 6 mi. Styers Ferry Rd. About 
$30,000. 
8S. C., Columbia—Richland Co. plans_to 


hard surface Two Notch Rd. About $450,- 


000. J. R. Pennell. co. ener. 
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Tenn., Lexington — Henderson Co. yot.) 
$350,000 bonds to build roads. t 

0., Dayton—Montgomery Co. plans toy 
pave 1.2 mi. Bessie Little Rd. from cor. 
poration line to Troy Pike, 20 wide, in. 
volving 13,500 sq.yd. vitr. brick concrete, 
About $65,000. P. S. Bookwalter, co. sury. 


Mich., Detroit—City will prepare plans 
and estimates for grading and paving wiry 
1 course concrete with 2 x 6 in. plank 
tainers along sides, Medina stone hear: 
ete., alley between Antoine, Hastings, Pp 
mer and Hendrie Sts.; alley between B;: 





view, Concord, Lafayette and St. Paul S: 
alley between Belvidere, Pennsylvar 
Mack and Sylvester Aves.; alley betw: 


Beechwood, Grand River, Linsdale and 
monton Aves. ; alley between Byron, Ham 


ton, Edison and Longfellow Aves. ; 
between Concord, Canton, Waterloo 
Charlevoix <Aves.; alley between Co; 


Freud and Jefferson Ave. and Piper Bly 
alley between Chene, Jos. Campean, Ca 
ine and Mullett Aves.; alley between 
bois, Chene, Hancock and Warren Ay 
alley between Elmwood, Ellery, Benson 
Heidelberg Aves.; alley between 18th, 17 


Howard and Porter Sts.; alley betw 
14th, Wabash, Forest and Hancock st 
alley between 14th and 12th Sts., Virg 
Park and Euclid Ave.; alley between 14 
St.. Wabash, Marquette and Ferry | 
Aves.:; alley between Goodwin, Camer 
Owen and Westminster Aves.; alley 

tween Green, Beard and Fort Sts 


Lafayette Blvd.; alley between Garland. S 


Clair, Mack and Canfield Aves S 
Hubbell, city engr. 

Mich., Detroit—Dept. Pub. Wks. rec: 
bids about July 8, grading, shaping 
paving with sheet asphalt on 8 in. 


Amherst or Medina cur! 
from Kercheval to M 
Aves., cost $6: Gray Ave. from Ke: 
cheval to Charlevoix Aves., $34,850: Oal 
dale Ave. from Mandale to Woodmere Aves 
$38,920; Chalmers Ave. from Charlevoix 


crete foundation, 
stone, Philip Ave. 





Mack Aves., $31,260; Conger Ave. f: 
Baldwin to Maxwell Aves., $30,420; Car 
line Ave. from 12th St. to Vermont A 


$8,220, all 26 ft. wide; grading and pa 
with 1 course concrete, 2 x 6 in. retai: 
plank sides, stone headers, etc., alley 
tween Duboise St., Kirby and Ferry Avy 
17 ft. wide, $2,880; alley between Cop 
Freud and Jefferson eat and Piper Bh 
18 ft. wide, $8,420; alley between Nort 
fleld, Ironwood, Vancouver and Ivan! 
Aves., 18 ft. wide, $8,390; alley betweru 
Hanover, Dunedin and Lothrop Sts. and 
Salle Gardens, S., 20 ft. wide, $7,520. CW 
Hubbell, city engr. 

Ia., Osceola—City rejected bids rec: 
June 10, improving various streets. W 
Temple, city clk. E. T. Archer, New I 





land Bldg... Kansas Citv. Mo, eners. Notw? 
June 3 

South Dakota-—State Highway Con 
Pierre, will receive bids in 1 or 2 mont! 
grading and draining 16.45 mi. Mound City 
Leola-Ipswich Highway. 36 ft wide 
McPherson Co., involving 74,000) euvd 
exeay., 650 lin.ft. conerete for corrugat: 


culverts, 650 cu.yvd. concrete and 49,000 


steel reinforcing for culverts About $79 
300. EF. S. Peck, state highway ener 
South Dakota—Staie Highway Con 


Pierre, received no bids April 9, gravelir 


grading and draining 10.88 mi. Redfic! 
Watertown Rd., 24 ft. wide, Federal A 
Project 34, Spink Co. F. S. Peck, st 


highway engr. Noted Mar. 
Missouri—State Highway Dept., Jeffers 
City, plans to build 15.86 mi. Rolla-Hou 
Rd., 24 ft. wide, Federal Aid Project 11° 
Phelps Co., involving 1,000 cu.yd. rock and 
63,000 cu.yd,. earth excav., 3 acres cleari: 
and grubbing, 22,017 sq.yvd. 4 in. gravel sur 


25. 


facing, 1,000 sq.vd. broken” stone ba 

course, 62,000 sq.vd. 9 in, gravel surfacine : 
200 lin.ft. stone underdrain, 350 cu.yd FE 
rap, one 80 ft. span rein.-con. bridge } k 
eorrugated iron pipe, 4 rein.-con. culvert . 
and 11 extensions to culverts; 7.45 mi tea 
and West Rad.. 24 ft. wide, Federal A . 
Project 116, Grundy Co., 150,000) cu.yd 

earth execav., 3% rock, 5,000 lin.ft. guard 

rail, one 250 ft. and two 100 ft. bridg: 

with one 500 ft.. two 50 ft.. and one 1 F 
ft. concrete pile trestles, 17 corrugated iro E 
pipe and 2 rein.-con. culverts, extensions (: Be 
2 rein.-con. culverts; 8&8 mi. Springfield f 
Monett Rad. (Buck Prairie Special I: % 
Dist.), 24 ft. wide, Federal Aid Project 11! i. 
Lawrence Co., 10,152 cu.yd. earth exca 

25,000 lin.ft. grading, 28,000 sq.yvd. 5 

gravel or chat surfacing, 16 ft. wide 


rein.-con. bridge having 2 spans and 7 cul 
verts ; 3.6 mi. Southern Highway (Smithton 
Special Rd. Dist.), 24 ft. wide, Feders 
Aid Project 113, Pettis Co., 8,152 cuyd 
earth excav., 15.957 sq.yd. 2 course grave! 
surfacing, 17.836 sq.yd. gravel resurfacing 
and 10 rein.-con. culverts: 8.3 mi. Sedalia 
Springfield Rd. (Urbana Special Rd. Dist.). 
24 ft. wide, Federal Aid Project 112, Dallas 
Co., 12.250 eu.yd. rock and 17,230 cu vd 
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Streets and Roads (Continued) 

Rush Co., Rushville, 9,149 ft. W. M. 
Powell et al Rd., Jackson Twp., gravel; 
10,185 ft. W. T. Moon et al Rd., Richland 
Twp., macatam. W. M. MeMillan, aud 

Howard Co., Kokomo, 2,650 ft. H. P. 


Brubaker et al Rd., Honey Creek Twp., 
concrete ; 2,325 ft. C. W. Cramer et al Rd, 
Liberty Twp., stone 11,000 ft. WN. Tur 
ner et al Rad Howard Twyp., grave! W 
L. Lenson, aud 

Haneock Co. Greenfield, 15,360 ft. J. 
Briney Rd., Center Tw gravel: 14.600 ft 
Ww l Kleiman Rd., Buck Creek Twp., 
gravel I. A. Cooper, aud 

July 7, Bartholomew Co Columbus 
4.0945 ft. Narsom Kd., Sandcreek Twp., 
gravel; 23 mi. Foerster Rd., Columbus 
Ohio. Wayne and Harrison Twps.. gravel; 


13 } ft. Stewart Rad., Rockcreek and Sand- 
creek Twps., stone. R. Henderson, aud 

Shelby Co., Shelbyville, 2,693 ft. Joshua 
Alley, conerete, also 4,586 ft. Edward Peek 
Rad Liberty Twp., crushed stone 13,486 
ft. W. H. Swinford Rd., Washington Twp., 
gravel; 9.365 ft. G. Firsicl td., Shelby 
Twp.; 6,275 ft. M. Fair Rd., Union Twp 
gravel; 6,714 Tt. T. H. Grafton Rad., Noble 
Twp., crushed stone 


DeKalb Co., Auburn, 12,520 ft. G W 
Ditmers et al Rd@& and 61,040 ft. Auburn 
Newville Rd, Jackson Twp., gravel 5s. D 
Johnston, aud 

Whitley Co., Columbia City, 12,860 ft. 
Austin Hively Rd 1, Thorncreek Twp., 
gravel W. K. Burwell, aud 

July 8 Vanderburgh Co., Evansville, 
Lombard and Pollock Aves. and Stockwell 
Station Roads, Knight Twp.; I J. Eichoff 


et a! Ra., Perry Twy W. Copeland, aud 
Hlinois—Until July 7, by Dept. Pub. Wks. 
& Bidg: Springfield, building various sec 


tions Vandalia-Cairo Highway, as follows, 
094 mi. Sect. 24A and 1.26 mi. Sect. 25A, 
Favette Co., involving 41,200 cu.yd. excav. ; 
0.79 mi. Sect. 26A, 1.52 mi. Sect. 27A, 0.53 
mi. Sect. 28A, 0.61 mi. Sect. 29A, Marion 
Co., 71.940 ecucyd. excav.; 2.39 mi. Sect 
832A and 1.16 mi. Sect. 383A, Washington Co., 


29.880 cuyd. excav.; 0.75 mi. Sect. 30A, 
Marion and Washington Counties. 8,400 
cu.yd. excav. 

Winois—Until July 7. by Dept. Pub. Wks 


and Bldgs., Springfield, building 3,000 ft 
conerete road, 16 ft. wide, Mason Co., cost, 
$13,091, 3226 ft., 10 ft. wide, Lawrence 
Co., $9.85 4,000 ft., 16 ft. wide, Shelby 
Co., $2 4,400 ft., 10 ft. wide, Ford Co., 
$13.1%5, 4,150 ft. earth road, 26 ft. wide, 
Jo Daviess Co.. $7,285: 3 concrete bridges, 
Fulton Co., $3,390 

Wiconsin—Until July 6, by State High- 
way Comn., at Div. Office 8, Spooner, grad- 
ing and paving 5.98 mi. Hurley-Ashland 
Rd., Federal Aid Project 178, Ashland Co., 
involving 8.63 acres clearing, 6.52 acres 
grubbing. 23.281 cu.yd. earth and 3,418 cu 
yd. borrow exeav., 396.6 cu.yd. Class “A” 
conerete, 13.556 sq.yd. sand-clay surfacing, 
etc 

Wisconsin—Until July 8, by State High- 
way Comn., at Div. Office 5, Court House, 
La Crosse, imvroving 3.76 mi. Sparta-Black 
River Falls Rd., Federal Aid Project 105, 
Monroe Co., involving 14469 cu.yd. earth 
and 219 curd. borrow excav., 112.5 cu.yd 
Mass “A” concrete, 35.622 sq.yd. shale sur- 
facing, etc.; 719 mi. Whitehall-Ettrick Rd., 
Federal Aid Project 120, Trempealeau Co, 
4 acres clearing and grubbing, 32.996 cu. 
yd. earth, 2,850 cu.yd. rock and 4,572 cu 
vd. borrow excav.. 661 cuyd. Class “A” 
corcrete for culverts and 108.5 cu.yd. con- 











0,002, 


crete for bridges, 2.776 lin ft. piling, 67,766 
eq. yd. gravel surfacing, etc 


Wis-onsin—Until Julv 9, by State High- 
wav Comn., at Div. Office 7, Court House, 
Rhinelander, grading and paving Crandon- 
Laona Rd. Federal Aid Project 155. Forest 
Co, involving 13.3 acres clearing and grub- 
bine, 14.345 cu.vd. earth and 35 cu.yd. bor- 
row excav., 95.3 cu.yd. Class “A” concrete, 
44.868 sa yd. feather edge gravel surfacing, 
ete.: 447 mi. Pelican-Crandon Rd., Federal 
Aid Project 73, 4.82 acres clearing and 
grubbing. 13,167 cu.yd. earth excav., 80.5 
cu.yd, Class “A” concrete, 62.823 sq.yd. 
feather edge gravel surfacing, etc Noted 
May 20. 

Wisconsin—Until July 6, by State High- 
wav Comn., at Div. Office 4, Citizens Natl! 
Rank Bldg, Grand Ranvids. imnrovine 4 98 
mi. Federal Aid Project 134, Necedah Rd.. 
Juneau Co., involving 3.7 acres clearing. 
$.91 acres clearing and grubbing, 16,810 
cu.yd. earth and 235 cu.yd. borrow excav., 
193.7 cu.vd. Class “A” concrete, 49.568 sq. 
vd. 16 ft. top soil surfacing, ete., also one 
45 ft. concrete deck girder span bridge. 


Wisconsin—Until July 6, by State High- 
way Dept., at div. office No. 8, Spooner, 
grading and paving 2.19 mi. Amery-Bal- 
sam Lake Rd., Federal Aid Project 124, 
Polk Co., involving 1.54 acres clearing and 
grubbing, 24,280 cu.yd. earth and 6,769 
cu.yd. borrow excav., 71.1 cu.yd. Class “A” 


concrete in culverts, also building 120 ft. 
span plate girder bridge involving 7,800 
Ib. structural steel, 79.8 cu.yd. Class “A” 
and 47 cu.yd. Class “E” concrete. 

Ia., Clarion—Until July 8, by Bd. Supervs 
Wright Co gravel surfacing 13.75 mi 
roads. J. K. Hilton, co. engr advertised 
in this issue 

Minn., Brainerd—Until July 12, by C. W. 
Mahlum, aud. Crow Wing Co., clearing and 
grubbing 12.3 mi. Co. Job 1908, State Rd. 1, 
24 ft. wide, $60,000; 3 mi. Job 2004, State 
Rd. 3, 24 ft. wide, involving 33,840 cu.yd 
excav., 5,480 cu.yd. overhaul, 650 cu.yd. 
hand ditch, 992 lin-ft. 12-18-24 in. portable 
culverts, 150 mi. haul $27,000; 4.5 mi. Job 
1910, State Rd. 8, 24 ft. wide, 33 acres clear- 
ing and grubbing, 67.529 cu.yd. excav., 9,779 
ecu.yd. overhaul, 1,192 In.ft. 12-15-18-24 in. 
portable culverts, 1,06€ ton mi. culvert haul, 
$32,000 (. L. Motl, Brainerd, engr Noted 
June 24 

Minn., Caledonia—Until July 7, by E. N 
Newhouse, aud. Houston Co., grading and 
graveling 2 mi. Federal Aid Project 147, 24 
ft wide About $27,000 Cc. Dp. Conzett, 
Caledonia, engr Noted May 27. 

Minn., Redwood Falls—Until July 13, by 
Auditor Redwood Co., graveling 10 mi. Fed- 
eral Aid Project 15, 24 ft. wide, and 64 mi 
Federal Aid Project 139, 24 ft. wide. About 
$45,000 and $°7.000 respectively J A 
Myron, Redwood Falls, engr. Noted Jan. 15. 

Kan., Ft. Scott—Until July 13, by Bour 





bon Co., improving 34,494 ft Ft Scott- 
Pittsburgh Rd., Project 6, Sect. A, 24 ft. 
wide; 5,366 ft Hammond Branch Rd 
Project 13, including culverts, ete.; 9,113 


ft. Garland Branch Rd., 24 ft. wide; 19,221 
ft. Kansas City Rd., Project 5, Sect. B, 16 
ft. wide. B. Boyle, co. engr. Noted Apr. 29. 


Mo., Monticello—Until July 9, by Lewis 
Co., building 5.8 mi. Canton-Monticello Rd., 
24 ft. wide, Federal Aid Project 60, involv- 
ing $0,596 cu.yd. earth and 640 cu.yd. rock 
excav., 3,302 cu.yd. borrow, 700 cu.yd. per 
100 ft. overhaul, 54,703 sq.yd. gravel sur- 
face course on plain macadam base, 1.5 
cu.yd. Class “A,” 212.2 cu.yd. Class ‘“B” 
and 82.7 cu.yd. Class “C” concrete miusonry, 
21,083 Ib. reinforcement for concrete ma- 
sonry, 1,115 lin.ft. 12 in. vitr. clay_ pipe 
culvert, etc., cost $80,580; 4.28 mi. La Belle- 
Monticello Rd (Lewistown Special Rd 
Dist), 24 ft. wide, Federal Aid Project 68, 


15,602 cu.yd. earth and 50 euwyd. rock 
excav., 1,787 cu.yd. borrow, 1,000 cu.yd. 
per 100 ft. overhaul, 40,182 sq.yd. gravel 


surface course on pliin macadam base, 68.3 
cu.yd. Class “B" and 3.4 cu.yd. Class “C” 
concrete masonry, 5,692 Ib. reinforcement 
for concrete masonry, $2 lin.ft. 12-18 in 
vitr. clay pipe culverts, ete., $42,636; 8.37 








mi. Red Ball Route (Canton Snecial Rd. 
Dist.), 24 ft. wide, Federal Aid Project 38, 
35,638 cu.yd. earth and 360 cu.yd. rock 
excav., 18,060 ecu.yvd. borrow, 9,191 cu.yd 
per 100 ft. overhaul, 79,491 sq.yd. Spee 
“B” gravel pavement, 295.8 cu.yd. Class 
“E” and 51.6 cuyd. Class “C” concrete 


masonry, 23,731 Ib. reinforcement for con 
crete masonry, 234 lin.ft. 12-36 in. vitr. 
clay pipe culvert, etc., $85,828. 

Tex., Austin—Until July 5, by Dp. J 
Pickel, judge Travis Co., grading, gravel 
surfacing and draining 3 mi. Austin-Oak 
Hill Rad., 16 ft. wide, involving 3,987 cu.yd. 
earth excayv., 27,982 sq.yd. bituminous mac- 
adam, 221 cu.yvd. eoncrete, 8,785 Ib. steel, 
ete. About $26.665. Separate bids will be 
received on bituminous topping. H. W. 
Nolen, 511 Scarbrough Bldg., engr Noted 
June 17. 


Tex., Austin—Until July 5, by PD. J. 
Pickle, judge Travis Co., grading, surfac- 
ing and draining 3.1 mi. Austin-Georgetown 
Rd., 16 ft. wide, imvoiving 5,584 cu.yd. 
gravel and bituminous topping, 5,119 cu.yd. 
earth excav., 28,700 sq.yd. bituminous mac- 
adam, 92 cu.yd. concrete, 6.263 Ib. rein- 
forcing steel, etc About $47,564. Separate 
bids will be received on bituminous topping. 
H. W. Nolan, 511 Searbrough Bldg., engr 





Washington—Until July 12, by State 
Highway Comn., Olympia, clearing, yrad- 
ing, draining and surfacing with gravel, 


1.24 mi. State Rd. 5, Lewis Co., grading. 
draining and paving with concrete 1 mi. 
Pacific Highway from Silvana north, Post 


Rd. 61, Snohomish Co., 1.71. mi. Olympic 
Highway, from Elma east, Grays Harbor 
Co. 


Que.. Mortreal — Until July 5. by city, 
building 3 mi. permanent pavement on 
Laurier, Royer and Westhill Sts., 25 ft. 
wide. A. E. Doucet, city engr. 


Ontario—Until July 6. by W. A. McLean, 
deputy minister of highways, Parliament 
Bldgs., improving 10 mi. of provincial high- 
ways, 20 ft. wide, in Cramahe (Contr. 91) 
and Tyendinaga Twps. (Contr. 92), involv. 
ing 40.009 cu.yd. earth excav. About $30,- 
000. G. Hogarth, Parliament Bldgs., Otta- 
wa, engr 
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July: 14, by De; 
Toronto, building 12 


Ontario—Until 
Highways, 


Vincial Highway between Ottay 
Manotick, Nepean Twp. About 
Ont., York—York Twp receiv 


building 10 mi. granolithic ceme 

walks, also 4 mi. Tarvia pavement 

$50,000. EF. Barber, 40 Jarvis St.. T 
engr. 


PRICES AND CONTRACTS AWAR?)) 5; 
(xIndicates award of contract) 


Massachusetis—State Highway ( 
Roston, received bids June 22. } 
7,200 ft. highway, 80 ft. wide, Dud 
C. Bianchi Co., $61,638, Lowney & 1% 
$64.574, DD. Stephano Bros. Co Sie 
state road, Ayer, from Hanscom Cor 
$41,465, I. Orifro Bros., Leominste: 
485, Smith & Leonard Constr. Co., 5 
mont Bldg., Boston, $47,150 


* Mass., Attleboro—P. FE. Brady 
let contract paving Pleasant St., in 
2.000 ton broken stone, 9,000 sq vd. } 
nous concrete surfacing, 425 cu.yvd 
gravel, ete., South Main St., 1.4: 
broken stone, 10,000 sq.vd. bituminou 
crete surfacing, 1,200 lin.ft. concret 
tering, ete., County St., 1,300 ton by 
stone, 11,200 sq.yd. bituminous co 
surfacing, ete, to R. H. Newell 
bridge, $76,004. Noted June 8. 

* Mass., Boston—City let contra: 
bituminous pavement on Fens St. a) 
maicaway, to Warren Bros., 142 Py 
St.. $28,684 and $29,291 respectively 
June 17 

* Mass., Boston—City het contract 
Belgrade Ave., Beach and Center S 
peka, to Rowe Constr. Co. 45 M 
$303,398 Noted June 17. 

*N. Y., Brosklvn—DPark Ba... at ort 
Dept. Parks, Municipal Bldg... New 
City, Jet contract furnishing labor «a: 
terial improving Ocean Parkway ‘1 
Ra., here, to Brooklyn Aleatraz (< 
Hamilton Ave., $99,788. Noted Jur: 

¥N. V., Long Island City—-M. 1} 
nolly, pres. Queens Boro., let contract 
lating and grading roadway of J 
Ave., also regulating and repaving o 
railroad franchise area, ete. to & 
Asphalt Paving Co., 41. Park Row 
York Citv, $195.838 and $198,838 1 
tively Noted June 24. 

*N. V., New Vork—H. H. Currai > 
Manhattan Boro,, let contract repair 
restoring Wood block and granit: 
pavements and foundation in_railroa: 
to Casner Welbroock @o., $78,540 
June 24. 

*N. YY. S. TL, St. George—C. 1) 
Name, pres. Richmond woro., let cont 
repairing with wood block pavement 1 
way of Richmond Ave. from Richmo: "| 
race to south pronerty line, and Ric! 
Terrace from York Ave. to Sailors’ = 
Harbor Dock, to J. Johnson Sons, \W\.s 
New Briehton, $31,182 and $26,720 rr 
tively. Noted June 24. 

N. ¥., S. T., St. George—C. D. Van N 
pres. Richmond Bore., reeeived bids 
24, repaving roadway of Rockland 
from Forest Hills Rd. to point 1,100 ft 
of Manor Rd., from J. Johnson Sons. $3 
334; J. FE. Donovan, 2205 Richmond 17 
race, Port Richmond, $40,523; C. Var 
bilt, 24 Elizabeth St., West New Bright 
$41,254. Noted June 17. 


Pa., Pittsburgh—City received bids J 
21, improving 2nd Ave. from Libert) 
Grant Sts., from Booth & Flinn, Ltd 
Forbes St.. $148.226; J. H. MeQuade & 
Sons Co., Bakewell Bldg., $156,979: T. Crom 
in Co., South 17th and Muriel Sts.. $ 
074; Whillpe St. from Goodman 8! 
city line, involving 9,002 cu.vd. grading 
7,226 sq.yd. asphalt paving. (¢) 3.675 
ft protected conerete curbing, (a) 20 
ft. protected concrete radius curbing 


6 catchbasins, (f) 134 lin.ft. terra 
pipe from M. O’Herron Co., South Ist 
McKean Sts., (a) $1.25, (b) $3.66, ¢ 
$1.25, (ad) $1.50, (Ce) $150 each, (f) $45! 


total $44,383: T. Cronin Co., South 17tl 
and Muriel Sts., (a) $1.25, (b) $3.60. ( 
$1.50, (ad) $2, (e) $100, (f) $5, $44,803 
Booth & Flinn, Ltd, 1942 Forbes St. (a) 
$1, (b) $4.05 (ce) $130, (d) $1.50, fe) 5) 
(f) $4, $44,922. Noted June 17 

*Md., Frederick—Comrs. Frederick ‘ 
let contract building 2 mi. concrete row 
from Middletown toward Harmony, to M J 
Grove Lime Co., Limekiln, Md., $60,541 


*W. Va., Beckley—Raleigh Co. let co! 
tract grading Eccles-Surveyor Rd... invo'\ 
ing 44,555 cu.yd. earth excav., 673 cuyé 
mass concrete, 5,960 Ib. reinforcing steel. 
389 ft. 15 in. and 445 ft. 18 in. vitr. clay 
pipe and 479 rubble masonry, to Higgins & 
Co., Charleston, $63,733. 


*W. Va., Middlebourne—Tyler Co. le 
contract grading 4 mi. Sisterville-Friendly 
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eets and Roads (Continued) 


16 ft. wide, to W. F. Allen & Co., 
sburg About $38,000 Noted May 


*W. Va., Winfield—Putnam Co. let con- 
et building 4 mi. asphalt and bituminous 
idam road from Cabell Co. line to 
nd Hurricane, to Clifford Eng. Co., 
‘icine St.. Farmingdale, N. J., $97,563. 
«xs. C., Bishopville—City let contract pav- 
various streets and sidewalks, to Powell 
te. & Constr. Co., Columbia About 


*s. €., Florence—Florence Co. let con- 
t erading, surfacing and draining 5.982 
Florence-Sumter td., 16 ft wide, 1 

conerete, involving 22 924 cu.vd. dry 
excayv., to Slattery & Henry, Greens- 


$200,257. 


Ohio—State Highway Dept., Columbus, 
ved bids June 18, building roads in 
ne counties: 

\shland Co., grading, construc®ing bridges 

culverts and paving with monolithic 

3.781 mi. Sect. B, Ashand-Wooster 
from Foster-Haffner Constr. Co. Day- 
$175,998. 
( hocton fo grading, constructing 
iges and culverts and paving with 
nolithie brick, 2.474 mi. Sect. FE, New- 
town-Coshocton Rd., from T. J. Nor- 

& Son, West Lafavette, $122.854 
rie Co., grading, constructing drainage 
ictures and paving with plain concrete, 

51 mi. Sect. A., Lima-Sandusky Rd., 

Ek. F. Hoffman, Castalia, $124,217. 
Franklin Co., (a) grading, constructing 
structures and paving on some .84 
Sect. 2., Nath Rd., (b) paving between 

rurbam tracks on same from Billiter & 
( nell, West Jefferson, (a) brick, $100,865: 
| nklin Asphalt Paving Co., Columbus, 
(a) sheet asphalt, $130,972, (b) $22,254 

Gallia Co, grading, constructing bridges 

d culverts and paving with bituminous 

idam, 6248 mi. Sect. F-2 and G, Jack- 

Gallipolis Rd., from Miller Bros., Gal- 

lis, $179,219 

Guernsey Co., grading, building drainage 

ctures and paving with brick on sand- 

base, .54 mi, “Village of Fairview” 

Rd., from C. EF. Wilson, Barnesville, 
28 
ndusky Co., grading, constructing 
‘ ige structures and paving with brick, 
#542 mi. Sect. L. Fremont-Perrysburg Rd., 
f Modern Constr. Co., Fremont. $425,- 

(bituminous concrete) $413,819. 
n Co., grading constructing bridges 

i poving with bituminous macadam, 

S88 mi. Sect. D, Columbus-Marysville Rd., 
f T. D. Vaneamp, Cincinnati, $84,720; 
| © MeCann, 262 Midland Ave., Columbus, 
S84. R70 
Wayne Co., grading, constructing bridges 

culverts and paving with monolithic 
4.08 mi. Sect. F, Cleveland-Wooster 
R from Lee, Griggs & Anderson, Millers- 
I $167630 Smith Constr. Co., Young 

(bituminous macadam) $151,418. 

ed May 27 and June 3. 

0., Cleveland—City received bids grading, 
‘raining, curbing, paving and repaving (a) 
Superior Ave. from East 12th to East 21st 
St (b) Suverior Ave. from East 21st to 
East 27th Sts., (ce) East 21st St. from St 
( r to Payne Aves., (d) Aetna Rd. from 
Kast 78th to East 82nd Sts.. involving 22,- 

' sq.ft, brick block, 335,800 sq.ft. granite 
« 33,135 sqa.yd. wood block, 18,856 eu. 
|. grading, 349.000 sq.ft. 4 and 8 in. con- 
te base, 12,850 ft. stone curbing and 13,- 
4S) ft. French tile drain guttering, (e) 
West 88th St. from Denison to Almira 
\ves., (f) Fidelity Ave.. from West 105th 
St. to West Blvd., (2) Vineyard Ave. from 

ier Rd. to city limits, (h) Jeffries Ave. 

Warner Rd. to city limits, 1,822 sq.yd. 


‘ nik 


f 


Es alt, 98,050 sq.ft. brick block, 5,040 
i cuyd, grading, 93,050 sq.ft. 4 in. concrete 
p D; 7,150 ft. stone curbing and 7,150 ft. 


Vrench tile drain guttering, (i) Beck Ave. 
rom East 40th to East 44th Sts., (j) Oak- 
Sood Ave. from East 71st to East 72nd 
St (k) Pittsburgh Ave. from Bway. to 

St 27th St.. 7,740 sq.ft. brick block, 28,- 


= 





iS ' sq.ft. granite block, 1.590 yd. grading, 
a 1) sq.ft. 4 in. concrete hase, 986 ft. 
is 8 curbing and 2,960 ft. Freneh tile 
a | guttering, from Riley Bros., The Ar- 
Bs ( (a) $181,698, (b) $159,386, (c) $41,- 
fi ‘4. (a) $23,951, (Ce) $21,031, (f) $17,323, 
Be {<) $26,365. (h) $29,230, (i) $4,853, (5) 
2 +330; Bentley Bros., 1836 Euclid Ave., 
ty ( $182,784, (c) $40,528, (k) $18,960; 
: Enterprise Paving & Constr. Co., 8440 
Bway. (a) $184,940, (b) $159.799. (d) 

1588, (g) $25,418, (h) $28,163; Burnett 

« Hathaway, c/o Pavers’ Exch., (b) $162,- 

oV3. (c) $40,143, (k) $20,836; A. J. Pejsa, 


“ ast 93rd St. (d) $23,830, (2) $26,099, (h) 
x‘ $28,911, (1) $4.759, Gj) $7,890, Ck) $21,091; 
é ‘och! Bros., West 25th St. and Clark Ave., 
(e) $19,311, (f) $16,972; Cleveland-Trini- 
dad Paving Co., The Arcade, (f) $16,972. 


*0. Hamilton-——Butler Co. let contract 


resurfacing 4.5 mi. Darrtown Pike, 20 ft 
wide, asphalt, to Andrews Asphalt Paving 


Co., 7 Rentschler Bldg. About $65,000, 


*0O., Kenton—City let contract paving 
1,500 ft. Cherry St.. 30 ft. wide, asphaltic 
concrete, to H. P. Streicher Co. 319 Ter 
minal Bldg. About $37,500 

wInd., Indianapolis City let contract 


paving 2,609 ft. Guilford Ave. from 42nd 
to 46th St., 24 ft. wide, bituminous con 
crete, to J. N. Morgan & Son. at $5.95 per 
lin.ft.,, total $30,901 srading and paving 
3,349 ft. Blue Ridge Rad. trom Mlinois St 
to Boulevard PL, 40 ft. wide, to Mansfield 
Eng. Co., 1011-14 Fletcher Savings & Trust 
Bldg., $32,084. Noted April 8 

*Ind., Terre Haute—Comrs. Vigo Co. let 
contracts to Carpenter Constr. Co. improv 
ing Dodd Rd., Sect. 1 and 2, $142,505 and 
$121,569 respectively, C. F. Hill Rad., $120, 
680, Seidenbender Rd., $172,000 Premier 
Constr. Co, W. E. Eppert Rd., $204,000; 
to Connery & Cline, building bridgee on 
Lockport Rd., $6,8v0 


Mich., Detroit—City received bids fur 
nishing labor and material for grading and 
paving with 1 course coherete, 2 x 6 in 
retaining plank sides and stone headers (a) 
Alley 1,174 between St. Jean, Galdwin, Syl 
vester and Canfield Aves, (b) 1,195 between 
Brush, 3eaubien, Brady and Illinois Sts 
(c) 1,176 between Beechwood, Grand River, 
Ivanhoe and Spokane Sts., (d) 1,177 be- 
tween 14th, Wabash, Marquette and Ferry 
Park Aves., (e) 1,178 between Fisher 
Crane, Goethe and Mack Aves., (f) 1,179 
hetween Wilson, Taylor and Clairmount, 
(gz) 1,180 between West Grand Blivd., Vine- 
wood, Hancock and Warren Sts., (h) 1,181 
between Linwood Si., La Salle Blvd. and La 
Salle Gardens N., from Otis Cement Constr 
Co., 806 Hammond Bldg., (a) $5,185, (Cb) 
$5,667, (c) $9,813, (d) $6,248, Ce) $8,595, 
(f) $5,905, (2) $8,773, Ch) $6,980; Lester 
& Shepard, 400 Penobscot Bldg., (a) $5,155, 
(b) $5,589, (Ce) $8,308; T. KE. Currie, 20 
McGraw Bldg., (a) $4,821, (e) $7,998, RJ 
Powelson Co., 1577 Iriquois St., (b) $5 5 
(ec) $9,996, (ad) $6,333, (f) $5,728; R. A 
Mercier, 746 Hudson <Ave., (c) $9,096, (d) 
$6,100, (@) $8,412, (h) $7.108; R. Porath, 
1131 McKinley Ave., (&) $8,872, (h) $7,098. 

*& Wisconsin—State Highway Dept., Madi 
son, let. contract improving Green jay 
Oconto Rd., Federal Aid Project 114, Ocon 
to Co., to C. E. Lucia, Big Suamico, $19,836 
Work involves 19,775 cu.y.d. earth and 28 
cu.yd. borrow excav., 284.5 cu.yd. Class “A” 
concrete, 42,904 cu.yd. gravel surfacing, etc 

*Wis., Green Bay—City let contract im 
proving various streets, to F. P. Caughlin 
Co., Humboldt Ave., Milwaukee About 
$194,000. 

*xWis., North Milwaukee—City let con- 
tract building 28,100 sq.ft. cement walks. 
to Schoonmaker Constr. Co., Wauwatosa, 
cutting at $1.50, fill, $1.50, walks, $0.25 and 
driveway, $4.30. 

*xWis., Superior—City let contract pav- 
ing 6 mi, Grand Ave. from city limits to 
Spaulding Ave., 18 ft. wide, concrete, to 
Peterson & Nelson, 1201 13th St About 
$264,000. 

xIa., Manning—Town let contract paving, 
curbing and guttering streets, to Akin & 
Flutter, Corning. About $275,000 Noted 
Feb. 5. 

*Ia., Spirit Lake—Dickinson Co. let con- 
tract grading and paving 4.8 mi. Federal 
Aid Project 68, from Milford to Clay, in- 
volving 51,059 sq.yd. Class “A” concrete 
and 9.612 cu.yd. dry excav., to Koss Constr. 
Co., 2818 5th St., Des Moines, $212,161. 
Noted June 10. 


*Kan., Garden City—Finney Co. let con- 
tract building 174 mi. Santa Fe Trail, to 
M. Ammerman, Salina About $760,000 
Noted June 24. 


*Kan., Kansas City—Wyandotte Co. let 
contract grading and building culverts on 
Bonner-Piper Rd.. involving 50.8 cu.yd. 
concrete, 1 ton steel and 13,791 cu.yd. earth 
excav., to H. A. Kepler, 700 N. 12th St., 
$37,416; Reidy Rd., involving 76.6 cu.yd. 
concrete, 3 ton steel, 54,147 cu.yd. earth 
and 10.335 cu.yd. rock excav., to Spitcauf- 
sky Bros., Kansas City, $65,958. 


*South Dakota—State Highway Comn., 
Pierre, let contract grading and draining 
24.46 mi, Britton-Sisseton Highway, Fed- 
eral Aid Project 41, Marshall and Roberts 
Counties to Jahnig & Davis, Britton, $215,- 
107: graveling, also grading and draining 
28.07 mi. Aberdeen-Webster Rd. and Yel- 
lowstone Trail, Federal Aid Project 22. Day 
Co., to Comrs. Day Co., Webster, $59,166 
and $177,602 respectively. Noted Mar. 25 
and April 1.° 


South Dakota—State Highway Comn., 
Pierre, received bids graveling 24.46 mi. 
Britton-Sisseton Highway, 18-20 ft. wide. 
Marshall and Roberts Counties, from H. B. 
Sherburn, Britton. $72,189; Stevens Bros., 
St. Pau? Minr $75,242. Noted April 1 
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*Wyo., Evansten—VUinta 


ae ww i KI i 
mi. Hog Back Rd. from Jackson's lio 
to state line IS ft. wide About § 


Work will be done by day labor i 
supervision of A. M. Williams, su 
constr 


x Tex., Eldorado — Schleicher Ce wil 
ade, surface and drain 7.35 mi. Highwa 
4, San Angelo-Sonora Rd., 16 ft. wide Abou 


SI68,581; inciuding 10° for engineering a 


contingencies Work will be done by day 
labor. Noted June 24 

Tex., Georgetown (omy: Williamso 
Co. received bids grading, surfacing «at 


draming (a) 5.66 mi. Highway 2, Bartlett 
Granger Rd. (new loeation), 16° ft. Wirt 
involving 4,352 euw.yd. earth borrow i 
euwyd. earth excay O88. 68 cucyd. Class \ 
8.1 cu.yd. Clauss BY” and 1.4 eu.yd. Cl 
Cc” concrete, 41,274 Ib. plain steel bar 


place and 11,455 cu.yd. gravel, (b) grad 
ing, surfacing and draining 5.66 mi. H 
way 2. Bartlett-Granger Ra. Cold locatio 
16 ft. wide, 2,010 cu.yd. earth borrow, 10 
x27 cuuvd. earth excay in roadway 218.4 
cu.yd, Class A” and 19.88 cu.yd. Cla 
B° conerete, 19,552 1b. reinforcing stee 


bars and 12,909 eu.yd. gravel, from Brow! 
& Root, Taylor, (a) $44,862, (b) $3 64 





Sherman, Walton & Humphreys, Mexia 

a) $50,740, Cb) $40,695; Williamson Co 
Georgetown, c/o S. Moore, eco. judge (a 
$34,562, (hb) $23,772 New location elit 





nates 2 railroad crossings and if decided 
upon Will mean construction of New road 
Noted June 10. 

Tex... Gilmer—Upshur Co. received bids 
June 17, grading, surfacing and draining 
(a) 9.015 mi. Highway 42, Federal Aid 
Project 160, 12 ft. wide, involving 39 acres 
clearing and grubbing, 15.865 cu.yd. gravel 
110.58 cu.yd. Class "“C” conerete, 42,392 cu 
vd. earth execayv., ete., (b) 25.877 mi. High 
way 11 from Gregg to Camp Counties, 1 
ft. wide, 49,378 lin.ft. searifying, 36,093 cu 
vd. gravel, 46,682 cuyd. earth exeav., 96 
i41 Ib. reinforcing steel 815.8 cu.yd. Clas 
A” and 384.1 cu.yd. Class “B" concrete 
from C. W. Brice Gilmer, (2) $61,542 
Tibbett & Tibbett, Mineral Wells, (a) $63 
604, (Cb) $176,871; Smith Bros Crockett 
(a) $76,193, Cb) $207,453 Noted June 
and 10 


Tex., Mt. Pleasant—Titus Co. received 
bids June 16, gravel surfacing and drain 
ing (a) 11.21 mi. Highway 1, Federal Aid 
Project 27, 12 ft. wide, (b) 7.26 mi. High 
way 1 from 4 mi. east of here to Morris 
Co. line, 16 ft. wide, (c) 5.148 mi. Highway 
11 from here to Camp. Co. line, 12 ft. wick 
(d) 5.75 mi. Highway 35, State Aid Project 
84, 16 ft. wide, from Smith Bros., Crockett 
(a) $152,883, (b) $61,925, (c) $40,527, (d) 
$44,792; Lone Star Bridge & Steel Co 
Houston, (a) 56,107, (b) $14,683, (ce) 
$7,544, (a) $16,305 Noted June 10. 


*Tex., Paris—Lamar Co. let contracts 
grading, excavating and paving 62.37 m1! 
various highways, 18 ft. wide, to Womac! 
Constr. Co. and Mcklwrath & Rodgers 
Paris, $325,000; building bridges and 
drainage structures on same, to Austin 
Bros. Bridge Co., 1815 Coombs St., Dallas 
$143,000 Work involves 88 acres clearing 
and grubbing. 336,000 eu.yd. unclassified 
earth and 1,500 cu.yd. structural exca,y 
10,100 cu.yd. ditching, 194,797 eu.yd. Clase 
“A” and 275,38 cu.yd. Class “B” concret: 
168.802 Ib. reinforcing steel for coner: te 
bridges and culverts. 1589.3 cu.yd. Class 
“A” and 832 cu.yd. Class “B” concrete fr 
bridges and culverts, 484.800 Tb. structural! 
steel, etc. 

*Tex., San Antonio—Rexar Co. let con 
tract grade surfacing and paving 6.77 mi 
Highway 2, Pearsall Rd., 16 ft. wide. t: 
Chapin-Coglazier Constr. Co., Moore Bldg 
$43,504, including 10°, for engineering and 
contingencies. Noted June 24. 


*Utah—State Highway Dept., Salt Lake 
City, let contract grading and = surfacins 
30.53 mi. Price-Emery Highway, 20 ft 
wide, to Reynolds-Ely Co., Salt Lake Citys 
$231,501. 

*Utah, Provo—Utah Co. let contract 
paving 1.5 mi. road west from Lehi, 18 ft 
wide, also 1.7 mi. road west from Paysor 
18 ft. wide, 7 in. concrete, to Wattis & 
Samuels, Newhouse Bldg., Salt Lake City 
$39,959 and $49,565 respectively; 2.4 m 
Center St. west, 18 ft. wide, 7 in. concret 
also 3.1 mi. Pleasant Grove to Vineyard 
18 ft. wide, 74 in. eoncrete, to Gray & 
Murdock, Salt Lake City, $64,772 and $6 
194 respectively. 

*Ariz., Flagstaff—City let contract build- 
ing 1.098 mi. State Highway through here. 
to Warren Bros., 204 Noll Bldg., Phoenix, 
$74,929. Work involves 2,549 cu.yd. un- 
classified excav. at $1.90 per cu.yd., 15,690 
ea-2<. 6 in. bitulithic paving, $3.43, 76 cu.yd. 
Class “A” concrete in culverts, $36, 12 cu. 
yd. Class “B” concrete, $25, 374 cu. yd. 
excav., $2.50, 89 cu.yd. concrete bridge floor- 
ing, $36, and 113 cu.yd. rubble concrete 
abutments. $25. 
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Streets and Roads (Continued) Bldg., Los Angeles, for 3,900 ft. gravity N. ¥., New York—S and Z Bldg. « 
% Wash., Davenport—Lincoln Co. let con- ‘YP a Se som, in San Joaquin J. M. Felson, archt. and engr., 1135 | 
ract surfacing with crushed gravel 11 mi. River, near nee and Millerton, 7. ha, having revised plans prepared tor 4 
Donohue Rd. 3, to Northwestern Paving Water level 285 ft. and impound 400,01 rein.-con. and steel garage and sery 
Co. Spokane, $28,525, grading, to S. G. #cre feet, involving 1,300,000 cu.yd. ma- tion, rein.-con. flooring, concrete fou 


<inder, Mansfield, $50,979. Noted Feb. 26. Sonry. Above engineers to have charge of on Manhattan Ave. and 130th St 


: . : constructio hi ’. H. Means, ch. engr. - : : 
& Wash., South Bend—Pacific Co. let con- of Dist, ‘38 “Guten st. ‘Sas Pecan he $256,000. Noted June 24 





ract subgrading and paving 4.63 mi. road, 4. —_ : 5 : ves . Pa Horrell (Canoe Creel P. 
y ’ ‘ ee iave charge of distributing system to serve . os = OCA 
4 19 and 18 ft wide, involving 25,578 350.000 acres, pumping plants and drainage Standard Powder Co., | Phila. pur 
su.yd. concrete, to Alberst & Son., Chehalis, system. Election will be held to vote on Several hundred acres, here, and pla 
73,065 $15,000.00 to $20,000,000 bonds for project. Construct plant, to consist of twent 
*xCal, Martinez — Bd. Supervs. Contra Noted Aug. 7. a ent rey sea a or et eeeee 
oy oe aul = dhtener ing ecting railroad ¢ acadi “Ou 
sta let contract grading and paving 1 N. B., St. John—Dredging—Dept. Pub.  ¢1 900.000. 


mi. of main streets in town of Crockett, wes Ottawa. soon receives bids dredging 
onerete and bitulithic, to R. Blanco, Vallejo, ca (bout $450 000. ee ee - Pa., Pittston—Pitiston Silk Thr 
$26,567; 7 mi. Concord-Clayton Rd. and 4 Peer . r Co., 91 North Main St., plans to bu 
mi. Yenacio-Vallejo Rd., oil bound mac- PRICES AND CONTRACTS AWARDED story, 60 x 150 ft.. brick mill, rein 





wiam, to A. J. Grier, $48,860 and $37,503 jcates awar > “aC flooring, rock foundation, on North 
comactively (eIndicates award of contract) St About $60,000 Rieneee” ext 
“ ; . . . . *Miss., Cleveland — Excavation — Drain-  |,eted 

*Cal., San Luis Obispo—Pud. Supervs. San age Comrs. D. D. 10, Bolivar Co., let con- ae 
Luis Obispo Co. let contract grading, drain- tract excavating Ditch 1, involving 450,766 Pa., Whites Ferry (Falls P. O.) 
ng and paving 11 mi. Route 3, Sect. A. San) ey yd... to Meilliams Co. Inc... South [ndustrial Home plans to build 2 stor 
Luis Obispo-Cambria Rd., 5 in, concrete, tO Memphis St., Memphis, Tenn., $0.193. x 400 ft.. rein.-con. and brick dairy 
Hlunt-Waugh Constr. Co., 1847 West 45rd y ae , an ae ies: “CEN flooring, rock foundation About 3 
St.. Los Angeles, $171,6: Guo c ° Vanssaves.-Deerae ee 000. Architect not selected. 

*Ont., New Toronto—Town let contract qredging “and filling on site of Ballantyne Md., Baltimore—lI. Silberstein, 607 
mproving 8th, 19th, 21st, and 22nd Sts.. pier. to Grant & McDonald, 1201 Georgia table Bldg., had plans prepared by S$ 
nvolving 2,200 sq.yd. concrete, 2.700 lin St. “About $600,000 sell, arecht., 2730 North Calvert St 
t eonerete sidewalks, 600 ft : = ¢ or . : 5 ee oa ot te ft.. brick, conerete an: 
onerete storm sewers and 2.500 ft. 6 in : industrial building, concrete foundat 
vater mains, to Central Foundation Co., Industrial Works Paca and Fayette Sts About $150.0 
Pato Union Ridg Toronto \bout PROPOSED WORK N. C., Charlotte—Charlotte Spinni: 


Co. having plans prepared by Watso 
Co., archts. and engrs.. Hippodrome | 
Cleveland, O., for 3 story, 100 x 
spinning mill and boiler house, brick 


Mass., Boston—F. A. Noreross, archt., 46 
Cornhill St.. soon lets contract building 4 
story, rein.-con. bakery and storehouse, 


*xOnt.. Owen Sound -City let contract 
paving 2 mi. various streets, involving 35,- 
0 soyvd. bitulithic wearing surface to 


Warren Bituminous Co., MeKinnon Bldg., "ein.-con. nooring, bso i ee on con. and steel, rein.-con. flooring, © 
Toronto, also concrete base, and 2 mi. curb- — oe i a 64 Bovist ——" ye foundation About $200,000 
1 } ¥ » r ‘ur - “Te » 1dUSLPlA ion, ob »OVISTO : 2 : 5 é 
a and — s, = urran & Clement $75,000. Noted May 20 Ga., Savannah—Atlantic Coast Lit 
_ yout er : bri : wonke & Johnsor Bull St.. plans to build roundhous: 
#*Ont.. Welland—Welland Co. let con Mass., Cambridge — Monks & Johnson, table and additions to Southover 


“‘hanuncey & : : le 4 . ; 

tract building 54 mi. road from Thorold to eners., 7 oo 7 < —— ae by About $250,000, J iD Willoughby 
oe ; . “aC , i 3 story rein.-con. ; . ; 

lack Horse and Garrison Rd. west from Contract huilding ant peel Sa sete mington, N. C., ch. engr. 


: : > a : ‘ein.-c ring, conecre frounda- 
Mt. Erie, waterbound macadam 16 ft. wide, Plant. rein.-con. flooring, concrete f : : > ‘ ars ry Seat 
ob G Law, 107 Hilisdane ccm Rast tion, here, for Barta Press Co., 28 Oliver | Fla., Pensacola— Alexandria Coo 
Foronto, $15,769 per mi. ; = St. Boston. About $125,000 & Lumber Co., Alexandria, La. pla: 
ronto, $ 769 per mi - Cambrids EF. © Jonsbers Co build cypress mill, here About $2 
B. C., South Vancouver—City let contrac o.. ee eee , ‘lew wr Cs . = 
esurfacing 3.5 mi. Marine Mend . "16 ft archts. and engrs., 16 Central St., Boston, 0., Cleveland— Ami r, Can Co., ei 
Niche bituminous: macadam to Harrison & Seon lets contract building 2 story, 1 10 x 10th St 7 having planes oe by ‘ 
Lamond, 744 Hastings St. W.. Vance uver 230 ft., rein.-con. warehouse and refrigerat- Preis, archt. and ener., te away 
About $5.000 oo oa . ne : ing plint, rein.-con. flooring, concrete foun- York City, for 6 story, 60 x 170 ft 


dation, on Albany and Pacific Sts. for E. con., brick and steel factory, rein.-con 


eB. C., Vancouver — City let contract’ (3 Gray Co., 154 Hanover St. Boston. ing, concrete foundation. on Payn 











irdsurfacing mi. various streets, AaS-  \phout £250,000. Noted April 8. and East 41st St Nbout $200,000 H 
yhaltic macadar aead: base Co- ee ae ata 1. Meyer, s 
mbia titulithie Co. Een 402 Pender St Mass., East Springfield (Springfield P. 0.) _ ar : - ~o4 pp 
° t 81.90 per sq.vd. ns ; New ingland Westinghouse Co., 165 O., Clevelaund—G. J. Koller, 7240 Vr 
ne _—" Bway., New York City, soon lets contract Ave., purchased site and plans to bu 
° building 4 story, brick and cencrete ma- Story, rein.-con., brick and steel ware) 
Railwa £} chine shop, rein.-con. flooring, concrete #nd commercial, rein.-con. flooring 
y foundation, here About $225,000. B. H. crete foundation, on Euclid Ave. and os 
PROPOSED WORK Prack, Keystone Bldg., Pittsburgh, Pa., ae About $100,000 Archites ' 
: : s re selectec 
Quebec— Grand Trunk Ry. System (Cana- ©"8! a Standard. Wave 
lian Government Ry.), McGill Bldg., Mont- Mass... Willi nsett (Holyoke P. 0.) _ 0. levelund—: tandare ve loge 
real, Soon receives bids building 3 mi. single New England Tire & Rubber Co., Spring- Co. ¢/0 M. Altschul, 1011 Oregon 
track from Victoriaville to Arthabaska. H. fleld, plans to build large brick and rein.- Plans to build 2 story, brick and sice 
R. Safford 4 Melville Ave, Montreal, eh con. plant, here FEF. H. Callahan, pres tory, brick foundation About 79 
‘ner Private plans. Architect not selected 
. , = , . vore aaa Chapin, archt., HL, Chieago—See “Buildings.” 
PRICES AND CONTRACTS AWARDED Mass., Worcester—E. T oe a Pn a : 
ANI ONTRACT AWARDEI 340 Main St., scon lets contract building 1. Chicago—E. Ratzinger Co., 120 
New York—Dept. Pub. Welfare, Munici- 1. story, 80 x 95 ft.. brick, concrete and Peoria St.. having plans prepared by 


al BRidg New York City, received bids steel, garage rein.-con. flooring, concrete Aischuler, areht.. 28 East Jackson 





june 2 building (a) coal railway and foundation on School St., for M. N. Ullman, for factory on Armitage and Cicero 
restle and installing coal hoisting appa- 50 Water St. About $50,000 with 200.000 sq.ft. floor space. About 
aius at power house, Blackwell's Lshind, Conn., East Hartford (Hartford P.O.) 000. 
my constructing and equipping hew auto- Ss F. Way Co., 32 Union PL. Hartford, soon Wis., Milwaukee Amer Metal Proe 
natic Co uiway and trestle. at power jets contract building 1 story, 50 x 150 ©o., Clinton St.. plans to build 8&0 ' 
ouse, Metropolitan Ulospital, from A.M. ft brick and concrete plant, rein.-con. floor- ft. foundry. on Burnham St.) CG. J. Z0is 
lazell _ Ine 5 « hureh St oe ee ing concrete foundation, here. About $75.- genl megi 
See te a aa $39.366 (b> $25 - Ss Mi. Ls arGing, $2 Hie St., Wweathem. Wis., Racine—Case Plow Wks., Mea 
‘To; P. T. Cox, 150 Nassau St.. New York Mass., archt. : — plans to build 4 story, 123 x 138 ft 
Sty. (ad $19.900. (Ob) oF TO Conn., Fairfield—-Bridgeport§ Deoxidized con. addition to factory. About $14 
= Bronze & Metal Co., [ranistan Ave., Bridge- Foltz & Brand, 111 West Washburn 5 ; 
E = d D od ‘ a, plans to a 1 wey: eontaaa 4 = Chicago, engrs. F 
(cCaVv steel factory, on Benson Rd, here. Archi- Wis., West Bend—West Bend feat & ; 
xcavation an readging tect not selected Light Co. plans to build 113 x 150 ft 
PROPOSED WORK Conn., Waterbury—M. J. Daly & Sons, plant. Cost between $80,000 and #1! 
Miss.. Tunica——Excavation — Yazoo-Cold 543 Bank St., soon let contract building 1 Combustion Eng. Co.. 11 Bway., New 
water DD. plans to build system in Tuniea, story, 110 x 180 ft., brick and steel plant, City, engrs. 
Ie Soto and other counties. to include 7 Trein.-con flooring, concrete foundation. Ia.. Sioux City—Sioux City Cask ) 
mi diversion channel, earth dam and levee, About $80,000. Private plans. 900 Bth St.. soon lets contract build 3 ; 
nvolving 10,000,000 cu.yd. dry earth exeay Conn., Waterbury—kE. J. Manville Ma-_ story, 44 x 190 ft.. factory and office, brick 
mdembankment. S. B. Fithian, hr. Falcon. chine Co., 574 East Main St., soon lets con- About $200,000. Beuttler & Arnold, Crain 
Ark., Osceola— Dredging——-D. D. 8 had tract building 2 story, 50 x 200 ft.. brick Exch. Bldg.. archts. Noted May 6 
plans prepared by Morgan Eng. Co., engrs., “0d mill construction plant, concrete foun- Wryo., Shoshoni—W voming Chemica! | i 
Goodwyn Institute Bldg Momphis. Tenn dation. About $65,000. Private plans. ucts Co.. Duluth, Minn.. plans to constt 
for 85 mi. redredging, it ing 500,000 N. Y., Batavia—Batavia Specialty Co.. plant, to include one 30 x 60 ft... thre: 
euwyd, dragtine exes \ ' Hmerson. Harvester Ave., plans to build 70 x 250 ft... 100 ft. and two 40 x 120 ft. buildings, woot 
Seay rein.-con. plant. About $100,000. construction. About $186,000, WoG 
Ark.. Osceola—Dredgins * DPD. 9 had N. Y., Buffalo—Eberhardt Steel Products “Shoshoni, engr. ; 
plans prepared by Morgan ! 2. Co.. engrs.. Co., 41 Perry St.. had plans prepared for Tex... Dallas—Samson Tractor Co... Keat ; 
Goodwyn Institute Bldg.. Memphis, Tenn., 1. story, 100 x 200 ft. factory at 622-628 ing Bldg., ha,'ng plans prepared for as. 
for 85-100 mi. redredging, involving 9,500,- East Ferry St. C. Eberhardt, Jr., pres. sembling plant. About $100,000 L. F 
00 cuyd. dragline excay N. Y., Falconer — Jamestown Malleable Garlock, mer. 
Tex., Port Arthur—Ditch—Supervs. Port} Products Corp., Jamestown, having plans Tex., Dallas—Texas Paper Co., 1210-1206 


\rthur Fresh Water Dist. plan to build prepared for 400 x 400 ft., brick and steel Patterson Ave., having plans prepared 
4.6 mi. intake ditch, ete., on Sabine River, foundry here. About $300,000. O. A. Len- building 4 story, 100 x 254 ft., concrete ane 





10 mi, above eae. _— Kanes City na, pres. brick warehouse. concrete foundatic: on 
Southern Crossing. out 1,000,000 N. Y., New York—Hill-Ware Co.. c ,. Walton and Indiana Sts. About $25!.'0' 
: . z N. ¥., -- -Ware Co., c/o Mc- 

Nagle-Witt-Rollins, Amer. Exch. Natl. Bank (Cormick Co., archts. and engrs., 41 Park Tex., Ft. Worth—L. L. Hawes. archt 


Ridg., Dallas, engrs. Row, soon lets contract building brick, Clark Ave., receives bids about Aug 1, 
CaL, Madera—lIrrigation—Madera Irriga- steel and concrete bakery, rein.-con. floor- building large factory, here, for Simmons 


tion Dist. having = prepared by Quin- ing, concrete foundation, on 145th St. About Co., 1347 South Michigan Ave... (his? 
ton, Code & Hill, eners., Hollingsworth $100,000, About $200,000. 
” / 
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justrial Works (Continued) 


Ont., Ingersoll—Dominion Cone Co., Ltd., 
‘ Morrow Ave., Toronto, and Folding Paper 
noxes, Ltd., plans to build 3 story, con- 

‘ote, brick and steel factory, rein.-con 

ring, conerete foundation, here. About 
£50,000, Architect not selected. 

Ont., Toronto—Sunlight Soap Co., Kastern 
\ve., plans to build 3 story, rein.-con., brick 
ind steel addition to factory, rein.-con 
jooring, conerete foundation About $350, 

Architect not selected. 
Ont., Windsor — Universal Cur Agency, 
itham and Pelisier St., having plans pre- 
cred by J. C. Pennington, archt., La Belle 
tidg., for 2 or 3 story, rein.-con., brick and 
teel garage, rein.-con. flooring, concrete 
foundation; on Chatham St. About $75,000 
BIDS DESIRED 


\. ¥., Dannemora—Until July 7, by C. 
t Rattigan, supt. state prisons, Capitol, 
\ibany, building refrigeration plant and 
cooling rooms, for kitchen building, at Clin- 

mn Prison, here. L. F. Pilcher, state archt 

ivertised in this issue. 

N. Y., Ogdensburg—Until July 7, by State 
Hospital Comn., Capitol, Albany, altering 
and building addition to central heating 
nlant, at St. Lawrence State Hospital, here 

F. Pileher, state archt advertised in 
his issue. 

N. J., Butler—Until July 12, by Boro 
Council, furnishing labor and = material 
pbuilding addition to lighting plant. J. F 
Rormuth, eclk.; advertised in this issue. 
Noted May 27. 

Pa., New Kensington—Genl. Electric Co., 
Erie, receiving bids building 14 story, 7° 
x 260 ft., brick and steel factory, rein.-con 
flooring. About $100,000. Private plans. 

Pa., Pittsburgh— Flocker Motor Co., 
Union Areade, receiving bids building 1 
story, 75 x 100 ft. service shop and show 
room, concrete, brick and steel, rein.-con 
flooring, on Cypress and Aspen Sts. About 
$50,000, W. W. Williams, Magee Bldg.. 
archt 

Mich., Detroit—Until July 6, by) Smith, 
Hinchman & Grylls, archts., 710 Washing- 
ton Areade, building 3 story, 101 x 155 ft., 
rein.-con., brick and steel service station, 
rein.-con, flooring, concrete foundation, for 
Kirby Ave. Development Co., ¢/o archi- 
tects Noted June 24. 

Mich,, Detroit—Until July 6, by H. 8S 
Starkey, secy. Bd. Water Comrs., 232 Jef- 
ferson Ave., building 1 story, 90 x 120 ft., 
brick and steel machine repair shop, rein.- 
on. flooring, concrete foundation. 

Wis., Milwaunkee—W. H. Krueger Motor 
‘ar Co., 485 Jefferson St., receiving bids 
building 2 story, 40 x 120 ft., rein.-con. and 

ck garage, rein.-con. flooring, concrete 
foundation. About $60,000. Private plans. 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


*Me., Biddeford — Saco-Lowell Shop, 77 
Franklin St., Boston, let contract building 
story, 160 x 200 ft., rein.-con. and steel 
foundry, rein.-con. flooring, concrete foun- 
lation, here, to Aberthaw Constr. Co., 27 
School St., Boston. About $250,000. 
*™Mass., Boston—W. L. Putnam and A. 
Lyman, 60 State St., let contract altering 
nd building 4 story, 44 x 150 ft.. brick and 
timber addition, to warehouse, concrete 
foundation, on Washington St., to N. Hur- 
tz, 294 Washington St. About $100,000. 
*Mass., Dorchester (Boston P. O.)—Si- 
ons & Weiner, c/o S. S. Eisenberg, archt., 
Court Sq., Boston, will build 1 story, 150 
180 ft., rein.-con. garage, rein.-con. floor- 
concrete foundation, on Dorchester Ave 
| Faulkner St., here. About $100,000. 
\Vork will be done by day labor under 
supervision of architect. 
*Mases., Holyoke—J. and W. Jolly, Inc., 
~outh East St., let contract building 2 story, 
0 x 100 ft.. brick and steel foundry, con- 
ete flooring, to Casner Ranger Constr. Co., 
ond St. About $75,000. 
*&Mass., Lynn—J. F. Hunt, 28 Mul!erry 
will build 1 story, 90 x 150 ft.. prick 
{| steel garage, concrete flooring and 
indation, on Pleasant St. About $50,000. 
Work will be done by day labor. 
*Mass., New Bedford—T. M James. 
reht.. 3 Park St., Boston, let contract to 
\. Abbott Co., 3 Park St., Boston, alter- 
ng and building 3 story, brick and mill 
construction addition to plant, concrete 
foundation, on Church St., for W. C. Jones 
‘ — Rad. About $75,000 Noted 
*Mass., Springfield—Western Massachu- 
‘tts Cadillac Co., Ine., 521 Worthington 
“t., let contract building 2 story, 102 x 107 
fl. brick, conerete and steel, garage and 
‘rvice station, rein.-con. flooriig, concrete 
undation, on State and Oak Sts., to A. W. 
vlie, 599 State St. About $65,000. 
_*Mass.. Woreester—Cutting, Carlton & 
Cutting, archts., 44 Front St. let ‘contract 
ED. Ward &”’ Peter St.. building 


\\ 
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| and 2 story, 60 x 160 ft., brick and 
rein.-con, garage, sales and service sta- 
tion, rein.-con. flooring, concrete founda- 
tion, on Park <Ave., for H. J. Murch, 731 
Main St. About $150,000. Noted March 18 

*R. LL, Bristol—Jenks & Ballou archts 
ind engrs. 1035 Grosvenor Bldg. let econ- 
iract to ©. L. Bigney Constr. Co., 357 West- 
minster St... Providence, building 4 story, 
100 x 130 ft.. brick and mill construction ad- 
dition to plant, conerete foundation, for 
Cranston Worsted Co About $160,000 
Noted June 24 

*K. L, Woonsocket—-CGlenbrook Worsted 
Mills let contract building 1 story, 85 x 200 
ft., brick and mill construction factory, con- 
crete foundation, on Mason St., to J. C. N. 
Jouvier, 189 Sayles St. About $100,000 

*Conn, East Hartford (Hartford P. O.) 
Olds & Whipple, 166 State St.. Hartford, let 
contract building 1 story, 180 x 220 ft 
brick and steel plant with 3 story, 25 x 8&0 
fr. ell, rein.-con, flooring, concrete founda- 
tion, here, to Austin Co., 217 Bway... New 
York City. About $150,000 

*xConrn., Hartford— Amer. Cement Co, 
#86 Windsor Ave., will build 1 story, 50 
x 275 ft. and 1 story, 40 x 140 ft., brick 
and terra cotta warehouse, concrete foun 
dation. About $50,000 Work will be done 
by day labor. 

*N. Y., Elmhurst (Flushing FP ©.) 
Factory Constr. Co., 44 Court St., Brooklyn, 
will build 1 story, 100 x 200 ft.. brick and 
steel garage, rein.-con. flooring. concrete 
foundation, in Kast Elmhurst. About 
$100,000. Work will be done by day labor 

*N. Y., New York—Crotona Realty Co., 
170 Bway., will build 1 story, 85 x 150 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on Southern Blvd. and 
172nd St. About $50,000. Work will be 
done by day labor. W. Weschler, pres 

*N. Y., New York—J. W. Goff, 309 
Bway., will build 1 story, 100 x 220 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on Jerome Ave. and 
177th St. About $50,000 Work will be 
done by day labor. 

*N. Y., New York—A. I). Russell, 26 
Exchange PL, let contract building 3 story, 
60 x 100 ft., rein.-con. and steel stable, 
rein.-con. flooring, concrete foundation, at 
515 West 43rd St., to J. T. Brady. 103 Park 
Ave. About $95,000. 

*N. Y., Olean—See “Miscellaneous.’ 

*¥N. Y., Syracuse—Atmospheric Nitrogen 
Corp., Milton Ave., let contract building 1 
story brick, rein.-con. and steel plant, rein.- 
con. flooring, concrete foundation, on Willis 
Ave., to J. W. White, Eng. Corp., 43 Exch. 
Pl. New York City. About $500,000 

*N. J., Carteret—Carteret Oil & Refining 
Co. let contract building 1 story, 100 x 260 
ft., brick and steel addition to factory, to 
Amer. Concrete Steel Co., 27 Clinton St.. 
Newark. About $175,000. 

*N. J., Morristown—Manhattan Rubber 
Co., Willet St., Passaic, let contract build- 
ing rein.-con., brick and steel plant, rein.- 
con. flooring, concrete foundation, to Stone 
& Webster. 120 Rway., New York City 
About $1,000,000. 

*Pa., Erie—Genl Electric Co. let con- 
tract building 1 and 2 story, 230 x 900 ft., 
brick and steel machine shop, rein.-con. 
flooring, to Hughes-Foulkrod Co.. Oliver 
Bldg., Pittsburgh; building foundations. to 
H. Shenk Co., Erie. Total $1,000,000, 

*Pa., Pittsburgh—See “Industrial Works.” 

*Md., Baltimore—Chesapeake Mfg. Co., 
Sharp and Barre Sts., let contract building 
3 story, 42 x 125 ft., concrete and brick 
factory, concrete foundation, to H. S. Rippel, 
1929 West Baltimore St. About $125,000. 

*Md., Baltimore —N. Davis & Co. 19 
South Front St.. let contract building 3 
story, 24 x 40 x 53 x 59 ft.. brick and 
steel warehouse, rein.-con. flooring, con- 
crete foundation, at 805-11 Plowman St.. 
to R. H. Frazier & Son, 224 West Mulberry 
St. About $100,000, 

*Md., Balfimore@— Natl Enameling & 
Stamping Co. Race and Ostend Sts., let 
contract building 3 story. 61 x 76 ft... rein.- 
con. and brick addition to plant, concrete 
foundation, to J. Waters Bldg. Co., 23 East 
Center St. About $160,000. Noted April 29. 

*N. C., Charlotte—J. H. Cutter. Commer- 
cial Bank Bldg., let contract building cotton 
warehouse, to J. A. Jones & Co. Realty 
Bldg. About $300,000. 

*sS. C., Charlestong— Cyclone Starter & 
Truck Co. let contract building 1 story, 100 
x 260 ft. factory and 30 x 44 ft. boiler 
house, brick, steel and concrete, rein.-con. 
nooring. concrete foundation, to H. K. 
Ferguson Co, Vickers Blidg., Cleveland, O 
About $200,000. 

*0O., Akron—Akron ‘irocery Co., Mill 
and Summit Sts., let contract building 5 
story, 80 x 210 ft., rein.-con., brick and 
steel warehouse, rein.-con, flooring, con- 
crete foundation, to Carmichael Constr. Co., 
524 Hamilton Bldg. About 200,000. Noted 
June 3 
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*0O., Cleveland — Champion Bed Spring 
Co., 3717 Iron Court, let contract building 
2 story, 58 x 172 ft. brick and steel fac 
tory, brick foundation, at 6500 Dark Ave 
to Hubert-Lear, East 37th St. and tror 
Court. About $80,000. Noted June 24 

*O., Cleveland — Judd Automobile Co 
4601 Kuciid Ave., let contract building 
story, 120 x 235 ft., rein.-con., briek and 
steel garage, rein.-con. flooring, conerets 
foundation, on East 46th St. and buclid 
Ave., to M. E. Bertram & Co, 1081) Bast 
71st St About $125,000 \. Henn, sec} 

*0., Cleveland—Lake Erie Steel Co., Stop 
13 A. B. C. line, Jet contract building 
story, 50 x 180 ft., brick and steel add 
tion to mill, brick foundation, to Republic 
Structural tron Wks. Co... East 53rd 8 
About $75,000. 

*O., Cleveland-——Mechanical Rubber Ce 
Lisbon Rd., let contract building 1 story. 34 
x 102 ft. rein.-con brick and steel sul 
station, rein.-con. flooring, concrete four 
dation, to Stone & Webster Co Lender 
News Bldg About $100,000 

*0O., East Akron (Akron PD O.)—Noitl 
ern Ohio Traction & Light Co., Termina 
Bldg., Akron, iet contract building ca 
barn, here, to H. P. Moran Co., Termina 
Bldg., Akron. About $93,000. 

*O., East Cleveland (Cleveland P. 0.) 
Natl Lamp Co, of General Electric (<« 
Nela Park, let contract building 1.) story 
48 x 86 ft., rein.-con., brick and steel heat 
ing plant, rein.-con. flooring, concrete four 
dation, to Heller Bros., East 152nd St. and 
St. Clair Ave., Cleveland. About $75,006 

*IlL, Chicago—Stewart-Warner Speed 
ometer Co., 1828 Diversey Parkway, let 
ccatract building 6 story, 96 x 170 ft., rei 
em. and brick factory, rein.-con. flooring 
concrete foundation, at 830 Diversey Park 
way, to J. Jensen & Sons, 1634 Nort 
Mozart St About $250,000 

*will., Marseilles—Natl. Biscuit Co. let 
Ave. and 15th St... New York City, let con 
tract building 8 story, rein.-con. and steel 
warehouse and factory, rein.-con. flooring 
concrete foundation, here, to J. Griffiths & 
Son Co., 112 West Adams St. Chicago 
About $900,000. Noted June 3 

xla., Cedar Kapids—ti. T. Hedges let 
contract building 1 story, brick and stee! 
garage and repair shop, concrete flooring 
and foundation, to T. Stark & Co... Cedar 
Rapids. About $506,000 

*la., Museatine-——Museatine Packing Co 
let contract constructing plant, to include 
50 x 100 ft. manufacturing building, Tue 
x 200 ft. cold storage and 70 x 85 ft 
abattoir, all 5 story, also office building and 
stock pens, rein.-con., brick and steel, rein 
con, flooring, eonerete foundation, to Fed 
eration Constr. Co. Sioux City About 
$1,000,000; cost plus percentage basis 

*Mo., Kansas City—Quality Ice Co, 4t) 
and Oak Sts., will build 2 story, 50 x 
ft., rein.-con. storage pl., rein.-con. flooring 
About $50,000. Work will be done by day 
labor. 

*Mo., Kansas City — Tarbett & Sornell 
archts., Republie Bidg., let contract build 
ing 3 story, 112 x 142 ft., rein.con., brici 
and stone garage, rein.-con. flooring, cor 
crete foundation, on 10th and Wyandortt 
Sts., to Pratt & Thompson, Republic Bldg 
Owner's name withheld 

*Mo., St. Louis—Blanton Oleomarg: rin 
Co., lst and Spruee Sts. let contract bnild 
ing 5 story, 72 x 151 ft., rein.-con. and brich 
plant and power house, to Kellerman Conte 
Co., International Life Bldg. About $206 


: Buildings 


PROPOSED WORK 

Mass., Agawam — Church St. Willian 
Roman Catholic Society, Springfield, plans 
to build church, here About $100,000. T 
I). Beaver, bishop Architect not selected 

Mass., Atthcboro—HBank and Office——W. R 
Walker & Son, archts., 17 Custom House 
St... Providence, R 1, soon let contract 
building 5 story, 60 x 140 ft.,. brick, cor 
concrete and steel, rein.-con. flooring, con 
crete foundation, on Park St., for Ist Natl 
Bank, Main St About $175,000 Noted 
May 27 

Mass., Brookline — Sales —C. Allbright 
archt.. 6 Beacon St., Boston, soon lets con 
tract building 2 story, 100 x 270 ft.. brich 
and limestone, rein.-con. flooring. concrete 
foundation, on Commonwealth and St. Pau 
Sts., here, for D. Cerussi, 15 Exchang: St 
Boston. About $200,000. Noted May 27 

Mass., Fitehbaurg—School—School Comn 
having plans prepared by S. W. Haynes, 
archt., Main St., for 2 story, brick and steel 
on Academy and Elm Sts About $400,000 

Mass., Readville (Boston P. O.)—Churech 
—Maginnis & Walsh, archts., 100 Boylston 
St.. Boston, soon lets contract building 1! 
story. brick or stone, rock or concrete foun- 
dation, on West Milton St.. for St. Anne 
Roman Catholic Society. About $100,000 
D> FL Regan, pastor Noted June If 
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(Continued) 

Conn., Winsted — Society — Knights of 
‘‘olumbus, Main St., plans to construct 2 
story, 75 x 160 ft... brick and concrete. 
About $100,000 Architect not selecetd 

N. ¥., Batavia—School—City voted $153, 
noo bonds to improve William and East 
Main St. Schools and convert Knights of 
Columbus clubhouse on Bank St. into school 
Noted June 10 

N. ¥., Brooklyn—Bank— Koch & Wagner, 
irchts. and engrs., 32 Court St., receive bids 
about July 10, building 1 story, 50 x 100 ft., 
brick, steel and stone, brick foundation, on 
Sedford and DeKalb Aves., for East Brook- 
lyn Saving Bank, 643 Myrtle Ave About 
$110,000 

N. Y¥., Lackawanna — Community City 
issued $100,000 bonds to build community 
house. J. O'Connor, city clk 

Pa., Charleroi—Bank—First Natl 
of Charleroi having plans prepared by 
l.. Stoddart, archt. and engr., 9 East 40th 
St.. New York City, for altering brick and 
stone, brick foundation. About $500,000 

Pa., Erie—-Bank—Second Natl Bank. 8th 
ina State Sts., soon lets contract building 
1 story, 60 x 130 ft., brick and stone, brick 
foundation, on 9th St. About $400,000. W., 
l.. Stoddart, 9 East 40th St.. New York 
City, areht. and engr. Noted March 4. 

Pa., Wilkes-Barre — Clubhouse City 
plans to build brick culbhouse, rock foun- 
dation, in Hollenback Park. About $120,- 
mao Architect not selected 

Md., Baltimore—Bank and Office--Natl 
Bank of Baltimore, Baltimore and St. Paul 
Sts., has purchased site adjoining present 
building and plans to construct 20 story =. 
Rh. Thomas, pres. 

Md., Baltimore—Temple—Mary land Lode 
\. FL. & A.M. having plans prepared by CLN 
Friz, archt., 1523 Munsey Bldg., for enlarg 
ing present building on St. Paul St About 
s2.000 000 

Md., Baltimore—Theatre, 
Hi. Keiser, Pottstown, Pa., 
sbout July 12 building 2 and 
72 ft., conerete and brick, rein.-con, 
ing. concrete foundation, at 1317-55 
svivania Ave. here. About $200,000 
man & Murphy 66 Drexel Bldg... 
archts Noted May 13. 

W. Va. New Cumberland—Courthouse— 
Hancock Co. election July 19, to vote on 
$110,800 bonds to build new 2 story court- 
house on Square 

0., Akron——Hotel—C. 
6 story, 150 room hotel, 
St About $300,000. 

o., Akron—Hotel and Theatre—J 
son., archt., 64 East Van Buren St. Chi- 
eago, UL, receives bids about Sept. 1 build- 
ng 10 story, 133 x 225 ft. hotel and 1 story, 
109 x 185 ft. theatre, rein.-con. and brick. 
rein.-con. flooring, concrete foundation, for 
Akron Prospect Co About $1,250,000, 

0., Cleveland—Higch Schools—Bd. Edue., 
East 6th St. and Rockwell Ave., plans to 
build four 3 story, 20 room, brick, steel 
ind) concrete, Junior High Schools, rein.- 
con. floorings, concrete foundations, one on 
East 116th and Corbett Sts.. one on Holmes 
Ave., one on Hyde Ave. and West 44th St., 
and other in Woodland Hills Park. About 
$2,000,000) each W. RR. MeCormack. East 
and Rockwell Ave., areht. 

0., Cleveland — Hotel — B. Lederman, 
10709 Pasadena Ave., having plans pre- 
pared by M. Weiss, archt., 618 Union Bldg., 
for 6 story, 60 x 200 ft., rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on East 105th St. and Euclid Ave 
About $500,000 

0., Cleveland 


Ruildings 


Bank 
W. 


Store, ete.—F. 
receives bids 
3 story, 90 x 
floor- 
Penn- 
Lock- 


Phila, 


Brill plans te build 
on East Market 


Eber- 


eth St 


Schools—Rd. Educ... East 
6th St. and Rockwell Ave., plans to build 
two 3 story, 16 room, rein.-con., steel and 
brick, rein.-con. flooring. concrete founda- 
tion, one on East 175th St. near St. Clair 
Ave. and one on East 145th St. and Cas 
talia Ave About $758,000 each, W. R 
MeCormack, East 6th St. and Rockwell 
Ave., archt 

0O., Cleveland—Schoe!]—Churech of The 
Holy Family, East 131st St. and Chapelside 
Ave., baving plans prepared by W. Koehl, 
ircht., 906 Park Bldg., for 3 story, 12 
room, rein.-con. and brick, concrete foun- 
lation About $125,000 

0.. Euclid — Convent 
Sisters, East 30th St. and 
purchased site and plan to build 3 story, 
rein.-con., brick and steel, rein.-con floor- 
ing, conerete foundation, at Stop 193 Euclid 
Ave About $300,000 Architect not. se- 
lected. 

0., Springfield—Schools—-Rda. Educ. hav- 
ing plans prepared by O. D. Howard, archt., 
8 East Broad St., Columbus, for remodeling 
* story, school, on Fulton St., also building 
2 stery, 110 x 128 ft., brick, stone and 
concrete, on Maiden Lane. About $100,000 
ind $225,000 respectively. 

0., Youngstown — Office — L. J. Hunter. 
atty.. L. Miller, archt., 359 Arlineton St.. 
and 7 P. Francis. 1112 Wiek Ride (rep 


— Good 
Carnegic 


Shepherd 
Ave., 


resenting stock company), acquired option 
on lease and plan to build 10 or 12 story, 
on Boardman and Phelps Sts. About $600,- 
ooo 

Mich., Detroit Club House — Amity 
Lodge, 1. O. O. F., 35 Vincennes St., having 
plans prepared by A. Clubb, archt., Goebel 
Bldg., for 4 story, 50 x 100 ft., brick, rein 
con, and steel, rein.-con. flooring, concrete 
foundation, on Vincennes St. About $120,- 
Hoo 

Mich., Detroit—Ilome 
Home, c/o 1 M. tLewis, 
Bidg., having plans prepared 
50 x 90 ft., brick, concrete and steel, 
foundation, on Edmund P! About 
ooo 

Wl., Chicago—Office, etc.—J. F. Jelke Co., 
759 South Washtenaw Ave., having plans 
prepared by Graham, Anderson, Probst & 
White, archts., 1417 Ry. Exch. Bldg., for 
office building and garage, each 2 story, 
112 x 120 ft.. concrete, steel and brick, 
concrete foundations, on Washtenaw Ave 
and Polk St About $600,000, 

l., Chiceago—Office—Standard Oil Co .of 
Indiana, 910 South Michigan Ave., had 
plans prepared by Marshall & Fox, archts., 
721 North Michigan Ave., for 9 story, 135 
x 238 ft. rein.-con., steel and brick, con- 
crete foundation. About $1,250,000. 

Wis., Milwaukee—Store Ik. Schuster & 
Co., 12th and Viiet Sts., rejected bids build- 
ing °% story, 150 x 150 ft. addition About 
$250,000. Work will be readvertised. Noted 
May 13. 


Wis., Two Rivers 


Old Folks’ Jewish 
archt., Congress 
for 2 story, 
brick 
$100.- 


— High School Bad. 

Educ. receives bids about Aug. 15 building 

3 story, 144 x 198 ft. rein.-con. brick, steel 

ind hollow tile, brick foundation. About 

$400,000, J. D. Chubb, Dearborn St.. Chi- 
Ill, areht. Noted Jan. 8. 

Ft. Scott—Church—Hawk & Part, 
irchts., 501 See. Bldg., Oklahoma, Okla., 
soon receives bids building 2 story, 60 x 
105 ft.. brick and stone. About $100,000 

Mo., Springfield — Schools —- Bd. Educ. 
plans to sell $600,000 bonds to build and 
equip schools. K. J. Hoffman, secy. 

Okla., Shawnee—High School—Bd. Educ. 
having plans prepared by A. C. Davis & 
Son, archts., Shawnee, for 3 story, 75 x 170 
ft.. rein.-con., brick and steel, rein.-con. 
tlooring, conerete foundation. About $20,- 
Hon 

Col, 
plans to 
$130,000, 

Col, Colorado 


Bank 


Craig—Bank—Craig Natl 
About 


build 2 story bank. 


Springs—Home—Interna- 
tional Typographical Union, 221 Hagerman 


Bldg., plans to build an addition to Union 
Printers’ Home. About $200,000. 

Que., Dixie—Club House—Royal Monat- 
real Golf Club soon receives bids building 
rein.-con. and steel, on Lake Shore, here. 
About $450,000. 

Ont., Kingston—School—Dominion Gov- 
ernment voted $265,000 bonds to build 3 
story concrete and steel addition to Royal 
Military College, Barriefield St., rein.-con. 
flooring, concrete foundation. 

Ont., Kitchener — Theatre — Lasky Film 
C“orp., King St., plans to build 1 story, rein.- 
con., brick, steel and stone, rein.-con. floor- 
ing. conerete foundation. About $356,000, 
Architect not selected. 

Ont., Ottawa—Store—L. R. Steel Co., 
Washington St., Buffalo, N. Y., 
build store on Sparks St. About $200,000. 

Ont., Peterboro — Exhibition Peterboro 
Industrial Exhibition having plans prepared 
by W. G. Barry, archt., 539 Gilbert St., for 
1 story, 100 x 300 ft., conerete, brick and 
steel, concrete foundation. About $120,000 
A. Denne, pres. 

Ont., Toronto—School—Separate School 
Bd... 67 Bond St., having plans prepared by 
|. J. Reade, archt., 67 Bond St., for 2 story, 
12 room, brick. concrete and steel, rein.- 
con. flooring, concrete foundation, on Bever- 
ly St. About $160,000, 

Ont., Toronto—School—RBa. Edue., College 
St.. plans to build 3 story, 30 room, rein.- 
con., brick, steel and stone, rein.-con. floor- 
ing. concrete foundation, on Greenwood Ave 
About $400,000. Address, A. MeKay, Cen- 
tral Technical School Architect not se- 
lected. 


323 
plans to 


BIDS DESIRED 


Mass., Mattapan (Toston P. O.)—Dining 
Room—-Until July 13, by Commonwealth 
of Massachusetts, Comn. of Mental Dis- 
eases, 36 State House, Roston, building 2 
story, brick and concrete, rein.-con. floor- 
ing. concrete foundation (west group), at 
State Hospital, here About $200.000, 
Kendall, Taylor & Co., 92 Federal St., Bos- 
ton, archts. and engrs Noted June 24 

Mass., Watertown (Boston P. O.)-—Bank 

Until Julv 6, by Union Market Natl. 
Bank, building 1 story, 45 x 71 x 80 x 105 
ft., triangular shaped. Dennison & Hirons, 
475 5th Ave., New York City, archts. 

N. J., Roselle Park (Flizabeth P. 0.)—~ 
Sechool—Until Tulv 209. byw Ra. BRaue., at 


Robert Gordon’ School, building \ 
School. W. G. Elicker, dist. clk. ; adver: 
in this issue. Noted June 17. 

Pa., Uniontown—Store—Until July 
A. Kahn, archt., Marquette Bldg., 1); 
for 9 story, 38 x 56 ft.. rein.-con., 
and steel, rein.-con. flooring, concret; 
dation, on Gallatin Ave. and Main gt 
\aron Furniture Co. Noted June 10 

W. Va., Morgantown—Bank and Of 
Monongahela Bldg. Co. receiving bids ) 
ing & story, 78 x 86 ft., brick, stee! 
limestone, rein.-con. flooring, on Hig} 
Court Sts. About $250,000. S. FL Hee} 
Bessemer Bldg., Pittsburgh, Pa., archt 

Fla., Gainesville—Schools—Until Jy 
by EK. R. Simmons, supt. Alachua Co 
lic Schools, building 170 x 2a) ft 
school and 66 x 267 ft. grade school, 
tile, terra cotta or stone and stueco. 7 
cost, $300,000. About $150,000 now avail 

N. ©€., Wake Forest—Hote]—Until 
15, by R. W. Warren, building hotel, \ 
$100,000 EF. B. Simpson, Raleigh, are} 

N. €., Wilmington—Church—Until 
15, by Bd. Trustees building 3 story 
130 ft addition to st Baptist Chu 
About $100,000, H. i. King, Richn 
Va., archt 

0., Brookville—— High School, 
July 9, by Bd. Edue., c/o C. S., 
furnishing labor and material for buildi: 
2 story, fireproof high school, inelud 
auditorium and gymnasium. 

lil., Amboy—Bank—lI. H Burnham 
Co., arehts., 209 South La Salle St.. Ch 
cago, receiving bids building 1 and 2 sto; 
50 x 100 ft., brick and timber, coner 
foundation, for Ist Natl Bank. \ be 
$100,000. Noted May 138. 

fa., Collins—School—Until July 9, by | 
Edue., building 2 story, 68 x 109 ft... bri: 
rein.-con. and steel, concrete foundation 
About $120,000. T. Thorson, Forest «| 
archt Noted May 13. 

Ia., MeCallsburg — School — Until July 
by Bd. Educe., building 60 x 100 ft... reir 
con. and” brick. About $110,000. WwW. | 
Pedicord, lowa Falls, archt. 

Minn, St. Paul—School—Until July | 
by City Clerk, building 2 story, 60 x 128 ft 
rein.-con. and brick addition, on Rando} 
Heights. About $100,000, CG. A. Hauls: 
City Hall. archt. Noted Jan. 1. 

Kan., Linwood—High School—Bad. Edu 
Dist. 2. receiving bids building 3. story ‘ 
x 100 ft.. brick, rein.-con. and steel, re 
con. flooring. concrete foundation Abo 
$110,000. W. E. Hulse & Co., Hoke Bidg 
Hutchinson, archts. Noted May 13 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Vt., Springfield—School—School Rad 
contract building 2 story, 60 x 75 ft., bri 
and steel, concrete foundation, to Alle 
Bros.. Amherst, Muss. About $100,000 

*&Mass., Boston — School — School De) 
let contract building 2 story addition 
Michael Angelo School, brick, conerete and 
steel, rein.-con. flooring, conerete found 
tion, on Charter St., to J. Bowen Co., 184 
Dudley St., Roxbury, $247,000. Noted Jun 
17. 

*Mass., Cambridge — School — Buckin: 
ham School Corp. let contract building 
story, 75 x 130 ft.. brick, concrete and steel 
rein.-con. flooring. concrete foundation, « 
Buckingham and Parker Sts., to F. L. an 
C. E. Whiteomb, 17 Warehouse St., Bosto! 
About $100,000, 

*Mass., Lowell—Sico-Lowell Shops, 
Franklin St.. Boston, let contract buildin: 
1 story, 150 x 140 ft.. brick and ste 
foundry, rein.-con. flooring, concrete Tow 
dation, on Walker St., here, to D. Hi 
Walker, 529 Dutton St About $100,000 

*Mass., Taunton—Theatre and Stores 
H. P. Groves, archt., 40 Middlesex Ss! 
Lowell, let contract to Weiss Constr. © 
419 Court St.. Boston, building 2 story, bri 
and mill construction, conerete foundaticor 
for Black-Spitz Theatres, Ine. Cost 
tween $150,000 and $175,000. Noted May 1% 

*R. LL, Aretie—Theatre—H. P. Groves 
archt., 40 Middlesex St.. Lowell, Mass.. 
contract to Weiss Constr. Co., 40 Court Ss! 
foston, building 2 story, 67 x 138 ft., brick 
and steel, concrete foundation, here, tor 
Black-Spitz Theatres, Inec., Taunton, Mass 
About $150,000. Noted June 24 

*R. LL, Lonsdale (Pawtucket P. O.) 
Housing—Lonsdale Co. let contract building 
one 28 x 97 ft., two 26 x 44 ft. and one 
26 x 120 ft., brick and timber houses tor 
workmen, concrete foundations, to J. W 
Bishop Co., Butler oxch., Providence 
About $125,000. 

*N. Y., Brooklyn —Church, ete.— =! 
Michael Church, c/o G. E. Steinbach, archt 
and engr., 157 West 74th St.. New York 
City, let contract building 1 and 8 stor) 
80 x 82 ft. and 30 x 195 ft., brick and st 
church and monastery, brick foundations 
onAtlantic Ave., to A. Wischerth, 518 J9 
maica Ave, Jamaica About $175,000 


etc. U1 
Prass, « 
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lings (Continueds tract building Minnehaha School, 2 story. wiring and lighting fixtures and furnishing 
*s. ¥.. New York—Bank and Office— 75 x 210 ft. on 3ist St. and 29th Ave., to and installing new ones, at U. S. Marine 
sate Bank, 368 Stone Ave., Brooklyn, let F:; G.. McMillan, 2 Southeast 5th St., $145,- Hospital, here J. A Wetmore, supers 


raect building 6 6tory, 25 x 100 ft., brick 448, heating and ventilating, to Bjorkman archt 
‘tone, brick foundation, at 349 West Bros. 712 South 10th St., $29,025 


0., Cleveland— Repairing Breakwater and 

st.. here, to J. ®. Meehan, 224 West *Minn., Jordan—School—Bd. Educ. let Placing Riprap——Until July 19, by | s 

st About $100,000. Noted May 13. contract building 2 story, 67 x 110 ft. rein.-  tngr. Office, Federal Bldg... repairing rub 

«XN. YY. New York — Courthouse — Bd con, to Bracker Constr. (o., 638 Builders ble mound east breakwater and placing 

icrimate,. Municipal Bldg., let contract Exch. Bldg., Minneapolis. bout $100,000; riprap in front of west breakwater, at 
ling brick, steel and tone, concrete Cost plus percentage basis Cleveland Harbor Former bids rejected 

lation, on Centre, Worth, Baxter and *xMo.,, St. Louis—School—Bd. Educ., 911 advertised in this issue Noted June 24 

rl Sts., to Rodgers & Hagerty, Inc., 103 Locust St. let contract building 2 story, Ia., Des Moines—Remodeling Post Office 

iWoast 125th St., $1,900,080. Noted June 3. 132 x 175 ft., rein.-con. and brick, at 226 Until July 20, by Treas. Dept., Wash., D 

«xs. ¥., New York—Office—-C. Banks, 14 South Euclid St., to Kellerman Contg. Co., C., remodeling, here J A Wetmore 

vost 40th St., let contract building 16 story, ‘International Life Bldg About $312,000 superv. archt 

ck, steel and stone, concrete foundation, *Okla,, Frederick—Court House—Till Mo., St. Louis—Repairing Boiler Plant 

» 40th St. near 6th Ave, to Leddy & man Co. let contract building 4 story, rein Until July 16, by Treas. Dept... Wash., D 
Moore, 105 West 40th St. con., brick and steel, rein.-con, flooring, con CG r ‘ 


; ( i ) » repairing, at UU. S. Marine Hospital 
«aN. ¥., New York—Office—Natl. Park crete foundation, to C. M. Dunning Constr here. 





state Corp., 32 U Ss 4 nuile Co., Oklahoma. About $250,000; cost: plus , penile ane bene a’) aie , 
ce” steel aaa’ wut: aaa percentage basis. Noted June 3 2, ho Dest Wash =: o Dultding 
dation, at 7-11 Water St Work will *xWash., Seattle—School—Pd. Educ. let here. J. A. Wetmore supery areht 
ione by day labor. Noted April 15. contract building 3° story, concrete and |, Er 

\. J., Trenton—Capitol—State Comrs. re- brick, at foot of Holly St . to Butler Constr PRICES AND CONTRACTS AWARDED 
“a bids June 22, for general contract ‘O» Central Bldg., $103,425. (xIndicates award of contract) 
ding east wing, 4 story, 50 x 300 fit. *xOnt., Sudbury—High School—d. Educ *Me., Ft. Williams—Wire FPence—U. s 
con., brick, steel and limestone, rein let contract building 3 story, tl room, rein . : 





; iain ; : Engr. Office, War Dept., Wash., D. ©, let 
flooring, on West State St.. from L con., brick and steel, rein.-con flooring, contract building, here, to ©. Profenno 
ose Eng. Co., 48 West 27th St. New York concrete foundation, to Sherwood & Sher- portland. $14,240 
ty. $473,994; Standard Constr. Co., 1713 Wood, Harbor Bldg., Toronto About $225,- = 






Sansom St., Phila., $484,600. Noted June 10. 000. Noted May 13 ‘ een wat eet tae a an 
. : . , 2 = . “Cc Ya , a € Ss c o AS 
\. J., Vineland—Dormitory—State Comrs. *Ont., Sudbury—School——Bd. Educ. let Navy Dept., Wash., D. C., let contract build 
rrenton, received bids June 22, for general contract building 2 story, 8 room, concrete, jing hangar, wooden pier and foundation 
ntraect building 3 story, 53 x 104 ft., rein.- brick and steel, rock foundation, to Link- for kite balloon hangar, at Naval Air "Sta 
brick and steel, rein.-con. flooring, at lator & Jackson, Stafford Bldg \bout here, to Hyde & Baxter, 711 13th St.. N.W 
Feeble Minded Institute here, from G. W $100,000, Wash., Do C., $34,000 (120 days) Noted 
Shaner & Sons, Aa area W. : *xOnt., Toronto—Hotel—United Hotels June 10. 
Graham and J. : fells, 3649 Filbert St... Ltd., King Edward Hotel, let general con- > re y ’ S 
Phila... $110,449; J. D. Pasquale, Vineland, tract building 20 story, 500 room, rein.-con., wae ons 2 se. 7s 
$117,556. Noted June 10. brick and_ steel addition, rein.-con. flooring, tonic River, Conn., to T. A. Scott Co., Inc 
*xPa., Pittsburgh—Sales and Service— concrete foundation, on King St., E., to P 2929 Pequot Ave... New London, Conn 


Highland Automobile Co., 5928 Penn Ave., H. Secord & Sons, 133 Nelson St., Brant- $9,600. Noted May 

contract building 2 and 3 story, brick ford. About $2,000,000; cost plus percent- *R. LL, Providence—Maintenance Dredg 
ind steel, rein.-con. flooring, on Liberty St. age basis. Noted Apr. 15 ing—U. 'S. Engr. Office let contract. for 
ind Central Ave., to Toupet, Biel & Conley, maintenance 


dredging at Saybrook Bar, it 
‘14 Ellsworth Ave. About $400,000. Federal Government Work mouth of Connecticut. River, Conn. to J. S 


*Md., Baltimore—FExchange—C hesapeake A : Packard Dredging Co., 1004 Turks Head 
& Potomae Telephone Co., 5 Light St. PROPOSED WORK tank Bldg., $51,450 Noted May 20 
contract building concrete, brick and Conn., New London—Relaying Water *N. Y., Rockaway — Elevating and Ky» 






stone, conerete foundation, on Kate Ave... Line—Spec. 4244—Bureau Yards & Docks, tending Marine Railway—Spec. 4184—Bu 
to Frainie Bros. & Haigiey, 18 Clay St. Navy Dept., Wash., D. C., plans to relay reau Yards & Docks, Navy Dept., Wash 


, ost, including equipment, $250,000. Noted water line from Colver Pond to Submarine 0D. C., let contract elevating and extending 


June 5 3ase, here. About $7,000. marine railway, at Naval Air Sta., here. to 
xs. (€., Charleston — Infirmary — Todd, N. J., Lakehurst — Electric Traveling A. M. Hazel, 26 Courtlandt St.. New York 





Simmons & Todd, archts., Broad St., let Platforms and ; S Nv 
ontract to McDevitt & Pleming Co., 309-11 Yards & Docks, Navy. Dept., Wash., D. C.., ,N. 9-, Cape May—Repairing Power House 
ist Natl Bank Bldg., Chattanooga, Tenn., received no bids building for dirigible han- Equipment—Spee 5——Bureau. Yards & 
onstructing Thompson Memorial Infirmary, gar, at Naval Air. Sta., here. Noted June Docks, Navy Dept., Wash., D. C., received 
m Calhoun and President Sts., 3 story, 35 = 17, bids repairing at U. S. Naval Section 
x 102 ft, brick. About $125,000. Noted IESIRED here, from G. E. Eng. 
Nov. 27 BIDS DESIRE New York City, $5,48 (90 days): GS 
*0., Canton Curtis, Cape May. $3,5 (75 days). F. . 
ivating, masonry, steel, fire proofing, roof- Kisinger, 141 7th Ave., Brooklyn, $4,281 
ng and carpentry work contracts for 2 (90 days) 





(90 days). Noted June 10 
> 


Hoists—Spec. 4233—Bureau City, $11,873 





Base, 
Co., 22 Leight St 








Sel Bd. Kdue . N. Y., Buffalo—Sand, Gravel, Crushed 
School—Bd. Educ. let ex- Limestone, ete.—Until July 8, by Supt 
Lighthouses, furnishing and delivering sam, 
gravel, crushed limestone and 500 bbl 





story, 150 x 250 ft. yellow buff brick and ies Portis evens : fate WN. 4, Lakehurst—lower Plant Equip- 

limestone, on 14th St. and Oxford Ave., to ate o . ies = _. ee ment——Spec. 4128—Bureau Yards & Docks 

Rh. H. Evans Co., Tuscarawas St. W., Sao. anata aha Bre eae Sere - Navy Dept., Wash., Db. C., let contract fur- 

$179,024. Noted June 3. ee ten - — nishing and installing at Naval Air Sta 

oO. : one E argoli anc ustomnouse—Until July fo, by ftreas. here, to Lord Electric Co., 105 West 40th 

: : Bea” Coe oe ae ne Dept.. Wash., D. ©., altering, here. J. A. St, New York City, $391,205 (300 days) 

f tract building 8 story, 45 x 220 ft.. brick Wetmore, superv. archt Noted June 10 

steel and concrete, rein.-con. ‘flooring, con. Pa., Pittsburgh—Steel Hull Derrick Boat *¥N. J... Lakehurst—Quarters Shop and 

rete foundation, on Bast Blvd.. to P. Mar- aN ntil July 14, by U. S. Engr, Office, 2111) Fower House— Spec. 4082—Bureau Yards & 

zolin, 8023 Central Ave.: masonry. work “‘armers Bank Bldg., furnishing and de Docks, Navy Dept., Wash., D. C., let con- 

ll be done by day labor. About $1,500,- livering one 50 ton non-propelling steel hull tract constructing at Naval Air Sta., here 

Noted April 29. derrick boat; advertised in this sisue to Hughes Foulkrod Co., 1406 Common 

*Mich., Grand Rapi@x—School—st. Adel- ,,, Del» Lewes—Boiler—Until July 22, by wealth Trust, Bidg.. Fhila., $477,000 (240 
5 ert Church let contract building 3 story, Treas. Dept... Wash. PD. ©.. removing 2 days). Noted June 10 . 

120 x 220 ft.. conerete, brick and steel boilers and furnishing and _ installing one *Pa.. Phila.- Fence and Gates—Spec 

rein.-con. flooring, conerete foundation to 40 h.p. vertical tubular, high pressure boil- 4187 -Bureau Yards & Docks, Navy Dept 

; J. McNabb & Son, 202 Murray Bldg. _ er, at U. S. Quarantine Sta.. Delaware Wash., D. C., let contract building at Navy 

*II1,, Chieago—Bank—Albany Park Nat. Preakwater, here -. yard Hospital, here. to Cyclone Pence Co 

hank, ¢/o C, Hatafeld, archt, 7 South Dear. ,,D: .04 Wash—Altering Building—Until fh}, Gfpek Exch. Bide., $52,052. Noted 

e orn St., let contract building 1 story, 50 July 6, by Treas. Dept. altering on north- 7 Une as i ; 5 

: x 125 ft.. concrete and brick. eoncrete foun- east corner 15th and K Sts. J. A. Wetmore. Pa., Phila. Mattre Ss Factory- Spec. 4163 

lation, on Bernard and Lawrence Aves., to “UPerv. archt. — Bureau Yards & Docks, Navy Dept., 

. W. Gindale, 3333 LaSalle St About PD. C., Wash. — Repairing Asphalt Pave- Ww mae. Di. Sn. received bids June 23, build 

310,000. Noted May 13. ments—Until July 12. by Dist. Comrs., 509 ing, here, (1) work complete, from M 


*1M.,  Wisin—-Bodslesical—Kisin Nati, Dist. Bids. repairing for 1 and 2 ‘year Megs & Bom, 1323 Race St. (inte bid) 


¢ : . ‘ . 57.800 { : > ” 5 5 
Watch Co, let masonry contract for 3 story, period, beginning July 1, 1920; advertised oy eee se) 2 esse’ eee tt Se 

; ‘x 118 ft. brick, stone and terra cotta, im this issue. deduct $.85: T. Reilly Co., 1616 Thompson 
} *ock foundation, on Grove Ave., to Giertz D. C., Wash.—Sheet Asphalt Pavements gt (14) $176.943 (210 days). (2) deduct 
« Sons; carpentry contract, to F. L. Ack- Until July 12, by Dist. Comrs., 509 Dist $2.000, (la) deduct $7,400. (ib and 2a) 

man, both of Elgin. Total cost, $100,000. Bldg., laying — 65,000 sq.yd. sheet asphalt deduct $14,800 (10 davs) “(2) $2 deduct 

*la., Iowa City—Store—Il. FE. Hunter, pavements; advertised in this issue. ee $.75: Hughes Faulkrod Co., 1406 Common 

ht. Cedar Rapids, let contract building Va., Front  Royal—Post Office—Until wealth Trust Bldg., (1) $179,100 (240 days), 

k and steel, concrete foundation, to T. Aug. 13. by Treas. Dept., Wash. D. C.. (2) $176,200 (240 days), (la) $7,346. (lb 

Stark & Co., Cedar Rapids. About $125,000, building, here J \ Wetmore, superv and 2a) $14,518, (2b) $15,268, (3) add $60, 
OWners name withheld. archt. deduct $40. (4) add $2.10, deduct $.65 
Minn., Minneapolis — Chemistry — D. PF. La., New Orleans——Widening and beepen- W. R. Pougherty, 1608 Sansom St., (1) 

illen, seey. State Bd. Control. St. Paul. ing—Until July 30, by U. S$ Engr. Office, $200,137 (240 days), (2) $197,667 (240 


received bids June 15, building 2 story, Custom House, widening and deepening days), (la) $8,000, (Tb) $16,000, (3) ada 
™ con., brick and Bedford stone addition, pertion of Intracoastal Waterway between $60, deduct $26, (4) add $2, deduct $.75 





' University of Minnesota, here, from Caleasieu River, La., and Sabine River, La. Noted June 17 
Jauger-Korsmo Constr. Co. 301 Endicott and Tex.; advertised in this issue *Pa., Phila.—Repairing Roof Coverings 
jue, St. Paul, $225,994, J. Peterson, 3152 La., Opelousas——Removing Old Conduit —Spee. 4231 fureau Yards & Docks, Navy 


LA \ve. S., Minneapolis, $247,800, J. and ete —Until July 5, by Treas, Dept.. Wash., Dept., Wash., D. C., let contract, repairing 
a \. Elliott, 996 Lumber Exch. Bldg.. Db. C., removing old conduit, wiring and of storehouse 352, to Warren Ehret Co., 36th 
“12,400 lighting fixtures and furnishing and in- St. and Grays Ferry Ave., $3,984 (45 days). 
*Minv., Minneapolis—School—Bda. Educ. stalling new ones, in U. S. Courthouse and Noted June 17 





Yor 





neral contract building Miles Standish Post Office, here. J. A. Wetmore, superv *Pa., Phila,— Resurfacing Macadam 
School, 2 story, 75 x 220 ft, on 22nd Ave. archt. Roads—Spee. $239—Bureau Yards & 
- » Madsen Constr. Co., 848 Builders O., Cleveland—Removing Present. Con- Docks, Navy Dept., Wash., D. C., let con- 
Xch., $162,477, heating, to H. Kelly & Co., duit, ete.—Until July 15, by Treas. Dept., tract, to Curtis Bro., Sharon Bldg., Tacony. 


25 Plymouth Bide, $80,125: general con- Wash, 1D. C., removing present conduit, $3,732 (30 days). Noted June 17. 
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Federal Government Work (Continued) 

*Pa., Phila.—Steam Distributing System 
—Spec. 4220—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract, installing 
in main eastern section, here, to W. G. Cor- 
nell Co., Colonial Trust Bidg., $16,270 (120 
days) Noted June 17. 

*b. C., Anacostia — Main Interceptor — 
Dist. Comrs., 509 Dist. Bldg., Wash., D. C.., 
let contract building in Sewer Sect. 12, to 
W. F. Brenizer, 101 New York Ave., N.E., 
Wash., D. C., $4,800. 

D. C., Wash.—Alterations and Additions 
to Laboratery—Spec. 4182—Bureau Yards 
& Docks, Navy Dept., Wash, D. C., re- 
ceived only bid altering and building addi- 
tions to aeronautical engine testing labora- 
tory, at Navy Yard, from Hyde & Baxter, 
711 13th St.. N. W., $14,990 (140 days). 

*D. C., Wash.—Conduit—U. S. Eng. of- 
fice, War Dept., let contract furnishing 
in. fibre, to Fibre Conduit Co., Orangeburg, 
N. Y., $7,558. 

*D. C., Wash.—Searchlight Towers—U. 
S. Eng. Office, War Dept., let contract fur- 
nishing 3 steel searchlight towers, to Cleve- 
iand Iron Wks., Baltimore, Md., $11,192. 

*xD. €.. Wash.— Trunk Sewer — Dist. 
Comrs., 509 Dist. Bldg., let contract build- 
ing trunk sewers in Connecticut Ave. be- 
tween Kanawha and McKinley Sts., to W. 
F. Brenizer, 101 New York Ave., N.E., $380,- 
000. 

‘a., Hampton—Steel Hangar, Barracks, 
ante Div., War Dept., Wash., D. 
C., received bids June 25, constructing (1) 
buildings, (2) roads, (3) sewers and water 
systems, (4) work complete, from Stang & 
Mitchell, Phila., (4) $914,000; P. F. Gor- 
mely Constr. Co., Union Trust Bldg., WwW ash., 
D. C., (1) $635,000, (2) $127,000, (3) $162,- 
000, (4) $930,000; G. E. Wyne, Home Life 
Bldg. Wash., D. C., (1) $676,000, (4) $989,- 
000; Boyle-Robertson Constr. Co., Evans 
Bldg., Wash., D. C., (1) $701,996, @) $140,- 
648, (3) $157,340, (4) $999,984; W. Curri- 
dor Constr. Co., Norfolk, (1) $117,700. 
Noted May 13. ‘ ie iit 

ya., ampton Roads — _ Landing - 
PR Stow Raa 52 3-—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., building, at Naval 
Air Sta., here, to Hyde & Baxter, 711 13th 
St.. N.W., Wash., D. C., $49,890 (150 days). 
Noted June 10. eo 

Va., NorfolkK—Mechanical Equipment— 
Treas. Dept., Wash. PD. C., received bids 
June 21, installing, at health hospital, 
Sewell’s Point, here, from 5S. W.. Ritten- 
house, 1316 Harvard St., N. W., Wash., D. 
C., $165,863, alternate 1, deduct $2,139, (2 
add $1,366; W. G. Cornell Co., 923 12th 
St., N. W., Wash., D. C.,_ $190,500 alternate 
(1) deduct $2,860, (2) $150; G. E. Eng. Co., 
22 Leight St. New York City, $197,982. 
alternate (1) deduct $2.880, (2) deduct 
$500. Noted June 3. 

*Va., Norfolkk—Roads and Walks—Spec. 
4203—Bureau Yards & Docks, Navy Dept.. 
Wash., D. C., let contract building, at Naval 
Hospital, here, to G. E. Eng. Co., 22 Leight 
St.. New York City, $29.934 (120 days). 
Noted June 17. : - , 

ya., Quantico — Roads anc Altering 
ois Ene 4202 ——- Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract constructing concrete roads and al- 
tering buildings, here, to McLean  Contg 
Co., Fidelity Bidg., Baltimore, Md., $164,498 
(180 days). Noted June 17. 

*Va., Quantico—Storehouses, Garage and 
Kite Balloon Hangar—Spec 4225—Bureau 
Yards & Docks, Navy Dept., Wash., dD c., 
let contract building at Marine Flying 
Field, here. to McLean Contg. Co., 1415 
Fidelity Rldg., Baltimore, Md., $42,000 (150 
days) Noted June 1° 

WwW. Va, South Charleston —- Railroad 
Track Scales—Spec. 4207—Bureau Yards & 
Docks, Navy Dept.. Wash., D. C., received 
bids June 23, furnishing and installing, at 
Naval Ordnance Plant. here. (1) work com- 
plete, from Strait Scale Co. Shauney and 
Adams Sts.. Kansas City, Kan., (1) $10,- 
340 (120 days), (2) $3.270 (100 days). (3) 
$1.170 (100 days), (4) $1,490 (90 days), (5) 
$630 (80 days), (6) $220 (80 days), (7) 
$1.50: Fairbanks Scale Co., 416 Broome St., 
New York City, (1) $1.749. (2) $17,300, 
f.ob Noted June 10. 

*s. C.. Charleston—Gyro Room and Tor- 
pedo Racks—Spec. 4159—RBureau Yards & 
Docks, Navy Dept.. Wash. D. C.. let con- 
tract, building, here, to Donnell-Zane. 350 
Rway., New York City, $15.393 (120 days) 

*S. C., Paris Island— Automatic Sprinkler 
System—Spec. 4213——Bureau Yards & 
Docks, Navy Dept... Wash... D. C., let con- 
tract installing at Marine Barracks, here, 
to Globe Automatic Co., 2035 Washington 
Ave., Phila., $32,800. Noted June 10 

*S. C., Paris Island—Concrete Walks— 
Spec. 4206—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
additions, at Marine Barracks, here, to 
Newport Contg. & Eng. Co.. Law Bldg., 





Newport News, Va., $13,000 (100 days) 
Noted June 10. 

*S. C., Paris Island—Fresh Water Main 
—Spec. 4219—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract installing 
8 in. at Marine Training Camp, here, to 
Noland Clifford Co., 330 28th St., Newport 
News, Va., $54,789 (150 days). Noted 
June 10. 

*S. C., Paris Island—Overhang and Grat 
ings—Bureau Yards & Docks Navy Dept., 
Wash., D. C., let contract for overhang on 
north side of Bldg. 11 and gratings for 
buildings at Marine Barracks, here, to New- 
port News Contg. & Eng. Co., Law Bldg., 
Newport News, Va., $23,217 (120 days). 
Noted June 24. 

8. C., Paris Island — Power Plant Im- 
provements—Spec. 4211—Bureau Yards & 
Docks, Navy Depg, Wash., D. C., received 
only bid June 21, improving at Marine Bar- 
racks, here, (1) work complete, from No- 
land Clifford, 330 28th St., Newport News, 
Va., (1) $149,452 (225 days), (2) deduct 
$2,000, (3) $5,000. Noted June 10. 

*S. C., Paris Island—Remodeling Quar- 
ters and Fireproofing Buildings—Spec. 4212 
—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract remodeling and 
fireproofing, at Marine Barracks, here, to 
Newport News Contg. Co., Law Bldg., New- 
port News, Va., $56,689 (150 days). Noted 
June 17. 

*S. C., Paris Island—Repairs to Roof— 
Spec. 4238—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract repairing 
roofs of various buildings at Marine Corps 
Barracks, here, to Newport Contg. & Eng. 
Co., Inc., Law Bldg., Newport News, Va2., 
$22,680. 

*Fla., Pensacola—Additional Stowage— 
—Spec. 4170—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract installing, 
in existing torpedo storehouse, here, to C. 
H. Turner Co., 173 South Palafox St., $11,- 
125 (120 days). Noted June 17. 

Fla., Pensacola—Dirigible Hangar—Spec. 
4172—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids June 21, for ad- 
ditional permanent construction, at Naval 
Air Sta., here, from Pensacola Shipbuilding 
Co., Blount Bldg., $146,500 (90 days), (2) 
$60,000, (3) $12,000; Hyde & Baxter, 711 
13th St. N. W., Wash., D. C., (1) $176,181 
(240 days), (2) deduct $107,240 (99 days), 
(3) deduct $5,750 (10 days), (4) $1,240 (180 
days). Noted June 10. 

*Tex., Ft. Worth—Gate Boxes—Spec. 
4216—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract building along 
line of natural gas pipe line between here 
and Petrolia, to Echole Bros., 101034 Main 
St., $5,257 (40 days). Noted June 17. 

Wash., Puget Sound—Auxiliary Equip- 
ment and Piping—Spec. 4179—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
received bids June 23, furnishing and in- 
stalling for air compressor, here, from Car- 
roll Electric Co., 714 12th St., Wash., D. 
C., $49,800 (180 days); C. C. Moore & 
Co.. Sheldon Bldg., San Franciseo, Cal.. 
$59,861 (240 days). Noted June 17. 

*Cal.. Mare Island—Fence and Gates— 
Spec. 4197—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
at Naval Hospital, here, to Standard Fence 
Co., 310 12th St., Oakland, $14,784 (60 
days). Noted June 17. 

*Cal, Mare Island—Paving—Spec. 4209 

—-Bureau Yards & Docks, Navy Dept., 
Wash... D. C., let contract paving various 
streets, here, to United Constr. Co., Vallejo, 
$30,365 (80 days). Noted May 27. 

Cal, Mare Island—Paving—Spec. 4209— 
Pub. Wks. Office, received bids June 16, 
paving various streets, from United Constr. 
Co., Vallejo, $16,925; Clinton Constr. Co., 
140 Townsend St., San Francisco, $20,200. 


Miscellaneous 


PROPOSED WORK 

River Terminals—Nashville, Tenn.—City 
having plans prepared by Freeland, Roberts 
& Akers, consult. engrs., 1212 Independent 
Life Bldg., constructing river terminals, to 
include piers, warehouses, stockyards, side 
tracks and roads. About $200,000. 

Breakwater—Chicago, Ul.—South Park 
Comrs., 57th St. and Cottage Grove Ave., 
plan to build 1 mi. breakwater in Lake 
Michigan to provide room for approximately 
8,000,000 cu.yd. of fill; to be in threa sec- 
tions; off 15th, 35th and 59th Sts. L. 
White, ch. engr. 

Timber, Castings, Steel, etce.—Milwaukee, 
_ See “Bridges under Contracts Award- 
ed, 

Steam Shovel, etc.—Shoshoni, Wyo.—Wy- 
oming Chemical Products Co., Duluth, 
Minn., plans to purchase 1 small steam 
shovel, 2 mi. narrow gage railroad and 
dump cars. W. G. Wey, Shoshoni, engr. 

Vaulte—Toronton, Ont.—Canadian Bank 
of Commerce, Yonge St., plans to build 2 
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story, rein.-con., brick and steel an: 
rein.-con. flooring, concrete founda: on 
Atlantic Ave. About $100,000 \Y 
not selected. 

Gas System—Wallaceburg, Ont. 
laceburg Gas Co., Duncan St., plan; 
construct natural gas distribution s 
About $75,000. Engineer not select, 


BIDS DESIRED 


Gate Valves—Boston, Mass.—WUn: 

8, by city, furnishing twenty 16 ;; 
valves. 

Bleachers — New Bedford, Mass - 
July 8, by Park Bd., building « 
bleachers at Buttonwood Park. Abo 
900. Brown & Poole, New Bedford, 

Bleachers — New Bedford, Mass. - 
July 7, by Park Bd., building 
bleachers at Victory Park. About 
Brown & Poole, New Bedford, eng) 

Road Materials—St. George, S. 1. \_ \. 
See “Streets and Roads.” 

Foundation — Akron, 0. —J. | on 
archt., 64 East Van Buren St., Chic; I 
receiving bids building concrete foun ons 
for 10 story, 133 x 225 ft. hotel and | ry 
109 x 185 ft. theatre, here, for Akro: ii 
pect Co. 

Dock—Milwaukee, Wis.—Rockw. | 
Co., 572 Park St., receiving bids { 
ft. pile and concrete dock, 3 ft. wide. cj). 
piles. F. E. Gray, 86 Michigan St hit 

Culverts—Toronto, Ont.—Until J) 7 
by W. A. McLean, deputy minister of ! 
ways, Parliament Bldgs., constructiny ¢: 
crete culverts in Edwardsburg Twp. s.« 


C, (Contr. 93); Oxford Twp., Sect. A 
(Contr. 94); Marlborough and ort) 
Gower Twps., (Contr. 95): North Gow. 
Twp., Sect. A ,(Contr. 96); North Gower 


and Nepean Twps. (Contr 97), and Nepear 
Twp., Sect. B, (Contr. 98). About $76 01 
G. Hogarth, Parliament Bldgs., ener 
ment and steel supplied by provinc Note 
May 6, under “Bridges.” 


Equipment — Vancouver, B. C.— |iirhor 
Comrs. receiving bids for equipment for 
dredging and _ filling. W. G. Swan, 71: 


Pender St., W., engr. 

Pier and Transit Sheds—Vancouver., 8. ¢, 
—Until Aug. 7, by Harbor Comrs., building 
350 x 1,200 ft. rein.-con. pier and transit 
sheds (to be known as Ballantyne Pier) 
involving 14,200 cu.yd. earth excay i 
cu.yd. earth fill, 56,000 cu.yd. rein.-con 
30,000 cu.yd concrete, 27,000 lin.ft. wood 
piling, 900 lin.ft. clay pipe, 30 tons steel) i: 
girders, 28 tons steel @ in. plate colum 
protectors, 434,000 sq.ft. 3 in. asphalt 
tons wrought steel, and 380 tons new rails 
ete. About $3,000,000, A. TD. Swan, 10 
Phillips Pl., Montreal, Que., engr 


PRICES AND CONTRACTS AWAKDED 
(xIndicates award of contract) 
*Piers—New York, N. ¥.—M. Houllwrt 
comr. docks, Pier “A,” foot of Battery fl 
let contract reconstructing pier and new 
freight pier at Stanton St., to Lustig & Weil 
103 Park Ave., $117,074. Noted Jun 1) 
*Subway Subtrack—New York, \. Y.— 
J. H. Delaney, comr. transit constr, 4% 
Lafayette St., let contract completing Sect 
2. Route 8, of 14th St.—Eastern Rani 
Transit extending under East 1lith St. fron 
Irving Pl. to Ave. B, to P. McGovern. 5! 
East 42nd St., $3,336,000. Noted June 24 
* Heating Apparatus, ete.—Olean, \. Y.— 
City let contract installing heating | 
paratus in Schools 1, 2, 3, 4 and 7. to Pow: 
Efficiency Corp, White Bldg, Buffil 
$148,201; excavating and builditig col 
storage and boiler house in rear of (lca 
High School, to lL. E. Corsett. (lenn 

$42,347. 
*&kSheds—Stapleton, 8. 1. N. ¥.—\. Ii! 







bert, comr. docks, Pier “A,” foot of Bat 
tery Pl. New York City, let contract |uild 
ing freight shed at Piers 12 and 13. to Post 
& McCord, 101 Park Ave., New York ity 
$1.986,800; 15 and 16, to Snare & Triest. 
8 West 49th St., New York City, $2,021.54 


17 and 18, to McHarg-Barton, 171 Madi- 
son Ave., New York City, $945.92 Noted 
June 3. 

*Smokestack—Danville, Va.—Dan liver 
& Riverside Cotton Mills, let contract build 
ing rein.-con. smokestack, 250 ft. high from 
foundation, 10 ft. diameter at smallest 
point, to Webber Chimney Co., Chicago 





*Steel Pipe—Pontiac, Mich. it let 
contract furnishing 5,870 lin.ft. 48 i: lock 
bar steel for filtration plant, to East Jer- 


sey Pipe Corp., 350 21st Ave., Paterson. N 
J., $12.65 per ft., total, $74,255 

Street Lighting System —Green Bay. 
Wis.—City received bid June 8, for orna- 
mental street lighting system, from 
Brown & Co., 916 North 6th St., WKamses 
City, Kan., $38,576. Noted June ° _ 

*Slide Gates—San Francisco, €a!.—}i 
Pub. Wks. let contract furnishing «nd it 
stalling 33 x 42 in. slide gates for Hete! 
Hetchy Dam (Contr. 67), to Union Machine 
Co., 934 Brannan §St., $170,000 plus ‘16 pe! 
day for foreman’s services 
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PROPOSALS 


Advertised 
the 


proposals see 


following 
Section. 


WATERWORKS 


See 


the pages 
“Construction 


Eng. 


News-Record 


July 
July 
July 


Buffalo, Minn. 
» Cherokee, la. 
Albert Lea, 
Maple Heights 

6:3), Oo 
Pipestone, Minn 
Trenton, N. J. 
Adv. July 8. 
5 Cherokee, Ia. 
Pleasant Ridge, 
Adv. July 8. 
Akron, ©. 
Galveston, Tex. 
Adv. July 8. 


Minn. 
(Bedford 


Mich. July 


SEWERS 
Amery, Wis. 
Milford, Mich. 
Milwaukee, Wis. 
Fairfield, Conn. 
Phila., Pa. 
Williamsport, 
Maple Heights 
ee Soe is \s-450 4 


Dallas, Ore 


2 Pontiac, Mich. 


BRIDGES 


Chadds Ford, 
Nevada 
Wisconsin 
Oswego, Kan. 
Fond du Lac, 
New York, N. Y. 
Oroville, Cal. ..scccccscces July 
Milledgeville, Ga. 
Warrenton, Ga. 
Frederica, Del. 
Adv. July 1 
Camilla, Ga. 
Banff, Alta. 


STREETS AND ROADS 


Fergus Falls, Minn. 
Madison, W. Va. 
Auburn, N. Y. 
Troy, Kan, 
Baltimore, Md. 
Brainerd, Minn. 
Olympia, Wash. 
Auburn, N. Y. 
Adv. July 8. 
Johnstown, N. Y. 
Adv. July 8. 
Pa. 
Md. 
Adv. July 8. 
Beckley, W. Va. 
Fairmont, Minn. 


Shorewood 
0.), We. 
Richmond, Tex. 


2 Yonkers, N. Y. 


Redwood Falls, Minn. 
Ft. Scott, Kan. 

Ft. Scott, Kan. 

Grand Forks, N. D. 
Long Prairie, Minn. 
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Bids 
Close 


July 
July 
July 
July 
July 
July 


July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 


July 
July 
July 
July 
July 


13 
14 
14 
14 
14 
14 


14 
14 
14 
14 
14 
16 
15 
15 
15 
15 
15 
15 
16 
16 
16 
16 
17 
17 
19 


19 
19 
19 
19 
20 


July : 
July 2 


July 
July 


July 
July 


July 2 


July 
July 


July 
Aug. 


{ 


See 


News- 


Wisconsin 

Ontario ; 

Baltimore, Ma. 

Tavares, Fla. 

Mora, Minn. 

Camden, N. J. 
Adv. July 8. 

Winder, Ga. 

Greenville, 

Hillsboro, N. 

New York, N. 

Brooklyn, N. 

Austin, Tex. 

Flemington, 

Lawrenceville Ga. 

Marietta, Okla. 

Washington, Kan. 

Montreal, Que. 

New York, N. Y. 

Nashville, Tenn. 

Charleston, W. Va. 

New Mexico 

Missouri 

New Mexico 

Berkeley Springs, W. Va.. 

Okeechobee, Fla. 
Adv. July 1 

Silver Lake, O. 

St. Clairsville, 

Toronto, O. 

Cocoa, Fla. 

Moundsville, W. Va. 


and 8. 


Berkeley Springs, W. Va.... 


North Carolina 
Springfield, Tl. 
Adv. July 8. 
New Brunswick, N. 
Adv. July 8 
Garden City, Kan. 
Missouri 
Crowley, La. 
Adv. July 
Ohio 
Freehold, N. J. 
Adv. July 8. 
Davidson, Sask. 
Ft. Myers, Fla. 
Adv. July 8. 


. July 


June 


June 
June 


.July 
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June 
June 


July 


July 
July 
July 


July 
July 
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July 
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July 


July 
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EXCAVATION AND DREDGING 


July 
July 
July 
July 


July 
July 
July 


July 


Aug. 


July 
July 
July 
July 
July 


July 


July 


14 
15 
17 
19 


20 
20 
21 


27 
4 


10 
10 
12 
12 
13 
14 
14 


Emmetsburg, Ia. 
Carroll, Ia. 
Belzoni Miss. 
Cape Girardeau, 
Adv. July 
Rensselaer, Ind. 
Mason City, Ia. 
Marcy, N. Y. 
Adv. July 8. 
Le Mars, Ta. .. 
Adv. July 8. 
Marengo, fa. . 
Adv. July 8. 


INDUSTRIAL WORKS 


Brooklyn, N. 
Butler, N. J. 
Baltimore, Md. 
Cleveland, O. 
Cleveland O. 
Brooklyn, N. 
Fargo, N. D. 

1 Cambridge, Mass. 
Hutchinson, Kan. 


BUILDINGS 
Milltown, N. B. 
New York, N. 
St. Paul, Minn. 
Far Rockaway, ioe 
South Milwaukee, Wis. Pate 
Washington, D. C. ........ 
Warren, O. 
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CONSTRUCTION NEWS 


OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 


Bids 
Close 


July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 
July 


July 


July 


July 
July 
July 
Aug 
Aug 
Aug 
Aug 
Aug. 
Aug. 


15 
15 
15 
15 
1h 
15 
15 
1 

19 
19 
19 
19 
"a 


20 
25 
26 


30 
1 
1 
4 


16 


» Wilmington, N. C 


6 


) Salina, 


BAND ee OF CANES RING AND BUILDING ah LIES 


See Eng 


News-Reco 
Montreal, Que July 
Ww Forest, N. C July 
Jonesboro, Ark May 
Coleraine, Minn June 
July 
July 
July 
June 
July 
July 
July 
July 
(KMlizabeth P 
July 
July 
June 
July 
July 
July 
July 
June 
July 
July 
June 


ake 


Kalamazoo, Mich 
Brooklyn, N. Y 
Fullerton, Cal 
Montreal, Que 
Marble. Minn 
Emporia, Kan 
Ipswich, S. |} 
Roselle ark 
O.), N 

Lake P ae Minn 
Liberty Center, 
Lankin, N. 1D 
Oakes, N. D 
Jamestown, N. D 
Baltimore, Md 
Kan 
Media, Pa 
Oberon, N 
Sioux City, 
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FEDERAL GOVERNMENT WORK 


July 


July 


July 


July 


July 


July 


July 


July 


July 
July 


July 


12 


and 
ete 


Additions 
Conduit 
oO : ale ates 
Repairing Asphalt 
ments—Wash., D. C ‘ 

Adv. June 24 to July 8. 
Sheet Asphalt Pavements 
Wasn., D. C. . A ; 

Adv. June 24 to July 
Wharf. Bulkhead, ete.—C: 
Charles, Va 
Seagoing Hopper Dredge 
bine—Galveston, Tex 2 

Adv. June 17 to July 
Steel Hull Derrick Boat 
Pittsburgh, Pa 

Adv. July 1 
Kitchen and 
Equipment—Spec 
Brooklyn N. - ais 
E wn ating Canal—Colusa, 
Ca ‘ 

Road Work—Idaho 
Removing Present Conduit. 
etc.—Cleveland, O. ; 
Galvanized Wire, 
Strand. Staples and Wire 
Rope Clips Memphis, 


Tenn. a ak agai 
Adv. June 24 to ‘July 8 
procaine Wilmington, 
Adv. June 17 to July 8. 


Gate and Valve Operating 
Machine ‘ry Pittsburgh, 


Repairs to 
—Zanesville, 
escns OD 
Pave- 
July 


July 


and 
Commissary 
4177— 
July 


June 24 to July 8. 
Portland Cement—Memphis, 
Tenn. . 

Adv. July 1 and 8. 
Repairing Boiler Plant — 
kh, Re EE sp de mcev ies July 
Repairing Breakwater and 
Placing Rip 
land, O. 
Adv. 
Pier 
tanamo, Cuba . July 
Adv. July 8. 
Sewers—Wash., D. C.... 
Adv. July 8. 
Railroad—Ogden, Utah. 
Adv. July 8. 
2 -dging 
pe 


‘Adv. June 24 to July 8. 
Surface Drainage System, 
ete.—Galveston, Tex. 

Adv. July 8. 
Remodeling Post Office and 
Customhouse—Fall River. 
Mass. stadia 

Adv. July 8 


July 1 and 8. 
4165—Guan- 


. July 
.July 


24 


8g 
“8 
g 


24 
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See Eng 

News-Record 
Extending Workroom—Chat- 
tanooga, Tenn. July 8 
temodeling Customhouse and 
Post Office—Astoria, Ore...July 8 
Widening and Deepening — 
New Orleans, La. 

Adv. July 1 and 8. 
Remodeling Post Office— 
Battle Creek, Mich. 
Superstructure — 

D < ; 

Adv. July 8 
Temporary Storehouse — 

4229—Pearl Harbor, 


poor ‘; sees 


Bids 

Close 
July 28 
July 29 


July 
ei July 


July 30 


July 30 


Aug. 11 


MISCELLANEOUS 


Tractors, Elevating Graders 
and Dump Wagon—Wa- 
dena, Minn . June 


July 


July 


Road Materials—New York. 
N.Y we. 
Truck—St. 
ae ee 


July George, S 
Summer Lake, Ore... 
Gate Boxes, Covers, 
Jersey City, N. J. 
Road Grader—Mott, N. D..July 
Truck—Fond du Lac, Wis..July 
Foundation—Ottawa, Ont..July 


Terminal Freighthouse — 
New York, N. Y. .June 
Ady. June 24 to July 8. 

Conduits, reir 
Mich coe OMS 
Breakwater Bald, 
N. B 
Steam 


July Dam 


July ete 


July 
July 
July 
July 


July 
July 


July Pump 


Ady July 8 
Dam—Inlet, N. Y 
Adv. July 8 


Pier and Transit Sheds 
Vancouver, B. C. 


July ...July 


Aug 


Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 


Waterworks 


PROPOSED WORK 


N. Y¥., Marey — State Hospital 
Capitol, Albany, soon receives bids 
ing filter pump house, sedimentation basin. 
filter and apparatus, chlorinating and 
pumping apparatus, storage reservoir, dam, 
$-12 in. ci. pipe line, ete., for Utica State 
Hospital About $400,000 


Mich., Buchanan—City plans to 
waterworks system, to include 
2 new pumps Burd & 
Bldg., Grand Rapids, engrs 


Mich., Durand — City 
plans prepared by R. A. Murdoch, engr 
Free Press Bldg.. Detroit. for improving 
waterworks equipment, laying water mains 
ind building electrical driven pumping ad 
dition About $50,000 


Comn., 
build- 


extend 
installation 
Griffels, Kelsey 


having tentative 


il., Newton—City plans to extend water- 
works system, to include new filter plant 
About $25,000 Fuller & Beard, Chemical 
Bidg., St. Louis, engrs 


Wis., River Falls—-City having plans pre- 
pared for 150 ft. dam, 24 ft. high About 
$25,000 lL. P. Wolff, Guardian Life Bldg., 
St. Paul, Minn., engr. 


Ia.. Mason City—City election July 31, to 
vote on $300,000 bonds to improve water- 
works system 


Minn., North 


*Ariz., Phoenix—City received no bids 
June 16, building infiltration intake system 
and installing 32 mi. 36-38 in. Redwood 
stave pipe line from here to a point on 
Verde River Work will be done by day 
labor. About $400,000. Noted June 3. 


Ont., Stamford—Township plans to build 
waterworks system, involving 5 mi. 6 in. 
«i. pipe, elevated tank, pumps, ete. About 
saeewee C. F. Munroe, Niagara Falls, 
clk 


” 


Branch—See “Sewers. 


BIDS DESIRED 


N. J., Trenton— Uitil July 16, by Bd. 
Comrs., furnishing and _ installing new 
pumping equipment, consisting of centrifu- 
gal pump, motor and turbine driven gen- 
erator. L. D. Hirsch, clk.; advertised in 
this issue. Noted June 24. 


O., Maple Heights (Bedford P. 0.)—Until 
July 14, by village, laying c.i. water mains 
in Pease, Maple and Granger Rds., Milo, 
Forest and Beech Aves., Libby and Granger 
Court and Elm Drive. Cost to exceed $25,- 
000. C. G. Holtz, clk. C. W. Courtney, 509 
Leader-News Bldg., Cleveland, engr. 


Mich., Pleasant Ridge—Until July 19, by 
L. R. Kennedy, village clk., furnishing 
material and labor building 27,640 ft. 6-10 
in. Class “B” ci. pipe watermains; adver- 
tised in this issue. 


Ia., Cherokee—Until July 12, by State Bd. 
Control, Des Moines, improving waterworks 
system at State Hospital, to include 5,000 
ft. 8 in. pipe line, pump house, reservoir 
and pumping machinery. W. EB. Buell, 229 
Davidson Bldg., Sioux City, engr. Noted 
June 24. 


Minn., Albert Lea—Until July 13, by city, 
building waterworks system, to include 2 
motor driven centrifugal pumps with auto- 
matic controls, 2 air compressors and 2 
motors with belt drive, 1 horizontal driven 
double suction pump, capacity 800 gal. per 
minute, against 509 ft. total head direct, 
connected to one 14 brake h.p. steam tur- 
bine. R. G. Lindgren, Albert Lea, ener. 
Noted June. 24. 


Tex., Galveston—Until July 30, by J. D. 
Kelley, city secy., furnishing labor and ma- 
terial building concrete and steel reservoirs. 

Exall Elrod Co., Interurban’ Bldg., 
Dallas., engrs.; advertised in this issue. 
Noted June 17. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


N. Y¥., Buffalo—Comrs. Pub. Wks. re- 
ceived bids June 29, building storm water 
drainage system for Scajaquada Creek, 
from Buffalo Dredging Co., 1104 D. S. Mor- 
gan Bldg., $1,449,000; F. L. Cohen, 1002 
Prudential Bldg., $1,465,000; Eastern Con- 
crete Steel Co., D. S. Morgan Bldg., $1,490.,- 
800. Noted June 3. 


*N. Y., New York—B. S. 
Dept. Pub. Welfare, Municipal Bldg., let 
contract furnishing labor and material 
building and completing water supply sys- 
tem, ete, at Seaview Hospital, also sec- 
tions of new mains at Farm Colony, Rich- 
ond Boro. to N. D. Stefano, 257 Glenn Ave.., 
Tompkinsville, S. I., $85,950. Noted July 1. 


*Tex., Ciseo—City let 
hollow concrete dam 


Coler, comr 


contract building 
across Clear Fork of 
Brazos River, 125 ft. high, 3} mi. long, to 
H. F. Friestedt, Chicago, TIL, $915,000. 
Work involves 90,000 ft. c.i. pipe, 37,000 cu. 
yd. rein.-con., 90,000 cu.vd. earth and 5,000 
cu.yd. rock execayv., 20.000 ecu.yd. overhaul, 
12,000 Ib. asphalt, 50M ft. lumber, ete 
Noted June 24. 


*Tex., Ft. 
Works,” 


*Wash., Fairfield—City Council let con- 
tract building complete waterworks system, 
steel construction, circulating type, to 
Standard Asphalt & Paving Co., 517 North 
Lincoln St., Spokane, $43,586. 


*Wash., Wenatchee — City let contract 
building filtration and pumping plant, 
2.000.000 gal. daily capacity, to California 
Filter Co., Spokane. About $60,000. Noted 
May 20. ° 


Sewers 
PROPOSED WORK 


‘ Marcy — State Hospital Comn., 
Capitol, Albany, soon receives bids con- 
structing sewerage system, including filter 
beds, settling tank, 4-15 in. tile pipe, chlori- 
nating apparatus, ete., at Utica State Hos- 
pital, here. 


N. Y., S. L, St. George—C. D. Van Name, 
pres. Richmond Boro., received no bids July 
1, building temporary sanitary sewer and 
appurtenances in Seaside Blvd. Work will 
be readvertised. 


Worth — See “Industrial 


N. Y., 


0., Canton—City plans to build 
disposal plant and small reservoir 
beds for surplus water for flushing pur- 
poses, install battery in Imhoff tanks and 
extend storm water sewerage system. 
Future proposed improvements include du- 
plication of present plant, building twin 
main truck sewer and additional sludge 
drying beds, etc. About $100,000. A. Sar- 
ver, city engr. 


s‘ wage 
above 


0., Oakwood—City plans to buil 
tary sewers in various streets, Sew, 
Oakwood Heights, involving 3) 
6-18 in. vitr. pipe About $100,000 
Allen, 606 U B Blidg., Dayton, engr 


0., Yorkville—City Council soon ; 
bids building sanitary sewerage 
About $75,000. K. Rothormund, eng 


Wis., Cumberland—City having pla 
pared for sanitary sewerage syste: 
disposal jilant. About $80,000 
Wolff, Guardian Bldg., St. Paul, 


Minn., North Branch—City 
prepared by J. F. Druar, engr., 
St. Paul, for 25,000 ft. of 
waterworks system, including 
deep well and pump. About 


Minn., Wabasso—City having pla: 
pared by J. F. Druar, engr., Glob: 
St. Paul, for sewerage system 
$45,000. 


Minn., West Concord—City 
liminary surveys made by L. P. Wolff 
1000 Guardian Life Bldg., St. Pau! 
Sanitary and storm sewage system 
$40,000, 


Ore., Portland—City had 
and soon 


having 
Gloly 

Sewers 
tower 


$75,000 


having 


plans prep 
receives bids building sewer 
Glisan St. from 10th St. to Willamer 
River, cost $42,670; East 65th St ror 
Hassalo to Willow Sts., $1.586; Kast xe: 
St. from East Ash and East Stark sts 
$2,665; East 20th St. from Prescott tw \ 
berta Sts., $4,896; East 17th St. from Ww 
gant to Alberta Sts., $1.494; East 22nd s 
from Killingsworth Ave. to Dekum s 
$35,981; East 18th St. from Prescott 
Emerson Sts., $9,578; also Killingswort! 
Ave. and East 17th St. Sewerage Systen 
$48,121; Ainsworth Ave. and Kerby st 
Sewerage System, $39,582; Killingswort} 
and Vernon Aves. Sewerage System, $°8.- 
774. O. Laurgaard, city ener. 


BIDS DESIRED 


Conn., Fairfield—Until July 14, by S 1] 
Root, supt .of highways, laying 3.300 ft 
36 in. vitr. sewer pipe in Stratfield Dist 


Pa., Phila.—Until July 14, by J. C. Wae 
ner, act. dir. Dept. Pub. Wks... building 
branch sewers (Schedule A); main sewers 
Rock Run extension in Ontalauna and 138! 
Sts., 66th and 67th Aves.. N., also in Ovgontz 
Ave. (Schedule B); 12 in. ci. pipe across 
Godfrey Ave., at 7th St. (Schedule © 
Frankford Creek high level intercepting 
sewer-retaining walls along Wingohocking 
Creek (Schedule D) Noted July 1 


Pa., Williamsport—Until July 14, by R 
Houck, city clk., building sewer in Seth St 
from Rose Alley to point 325 ft Penn 
St. from East Jefferson St. to Pennsyl\ 
Canal and Boyd St. from Arch St. to alley 
west of Howard St.. involving 2,000 ft 
in. vitr. pipe. About $30,000. 


0., Maple Heights (Bedford P. 0.) 
July 14, by village, laying sewers and 
termains and building concrete 
on Clement Ave., vitr. and ci 
to exceed $25,000. C. G. Holz. 
Courtney, 509 Leader-News 
land, engr 


Wis... Milwaukee—Until July 13, by Cor 
Pub. Wks., furnishing material and In) 
sewers in Albert Pl. from Louis to Green 
Bay Aves., involving 2.555 ft. 8-12 in 
pipe. 20 manholes, Atkinson Ave. from 
to West 19th Sts., 3,712 ft. 8-15 in. vitr 
20 manholes. Center St. from 46th to 
Sts.. 1.181 ft. 15-24 in. vitr. pipe, 1% m 
holes, Center St. from 49th to 50th St 
380 ft. 15 in. vitr. pipe, 2 manholes, E!! 
Circle from 58th to 59th Sts. 462 ft 
in. vitr. pipe and 2 manholes. Meinecke \ 
from 48th St. west, 208 ft. 24 in. vitr 
and 2 manholes, 19th St. from Atl 
Ave. south. 2,603 ft. 8-12 in. vitr. pip 
manholes, 7th St. from Green Bay Ave |t 
Lake St., 3,750 ft. 8-21 in. vitr. pipe a 
24 manholes, and Windsor Pl. from 
St. to Elliott Circle, 181 ft. 12 in 
pipe and 1 manhole. About $35,900 
Stahl, city ener. 


east 


sidev 

pipe 
elk 

3ldg 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


Mass., Boston—City received bids 
ing sewer in (a) Market St., Brighton 
Public Alley 909, (ec) Babcock St., fro 
Cefalo. (a) $23,333. (c) $10,218; J. Ted 
(a) $23,624, $10,498; J. Barlet 
$25,410; T. Coughlin, (b) $11,132. (c) * 
311: W. M. Barrett Co., (b) $11,489 
Grande, (b) $14,194. 


*N. Y., Brooklyn—E. Riegelmann 
pres., let contract furnishing labor 
material, repairing sewer in Green 
between Lewis and Marcy Aves., to 


aay 








ly 8, 1920 


ers (Continued) 


Aleatraz Co., 407 Hamburg Ave., $104,- 
“Greene Ave. at Washington Ave., to 
th & Flynn, Ltd., 17 Battery PE, New 
rk City, $462,222; Bay Parkway from 
+ to 82nd Sts., to Murphy Bros., $12,656. 
ed June 17. 
Ft. 


Worth “Industrial 


*Tex., ~ee 


rks.” 
«Col, Ft. Morgan—City let contract 
building storm sewers in various streets, to 


Craig-White Co., Sterling, $26,044. Noted 
May 20, under “Streets and Roads. 
Bridges 
PROPOSED WORK 
N. J., Belmar — Ba. Freeholders Mon- 


nouth Co., Freehold, rejected bids building 
Strauss bascule bridge over Shark_ River, 
between here and Avon. About $91,000. 
Noted May 27. 


‘eveland—Cuyahoga Co. electiqn 
Nov. oto vote on $200,000 bonds to build 
i20 ft. concrete and steel bridge, 40 ft. 
wide, over Big Creek Valley. W. A. Stinch- 
eombe, co, ener. 


‘isconsin—State Highway Dept., Madi- 
oak’ — plans prepared for bridges in the 
0 ying counties: ; 3 
, Eoreon Co., Beaver Creek Bridge, 8 xX 20 
‘t.. Dover Twp. - . 

. Bayfield Co. Pine Creek Bridge, 30 x 24 
ft., Pilsen. Twp. : ; 

"Dane Co., Zoellner Bridge, 8 x 26 ft., 
Dane Twp., also Dane Co. Bridge 8 x 24 
f Fitchburg Twp. ' 
"town Gen County Line Bridge, 6 x 20 ft., 
jrigham Twp. / 

"a Co., Shields Bridge, 10 x 20 ft. 
Saxon Twp. Ff 7 
eee Co., Schreck Bridge, 8 x 24 ft. 
Salem Twp. 

Kewaunee Co., 
‘arlton Twp. ; 
Eau Claire Co,,, Stillman Bridge, 18 x 24 
ft. Clear Creek Twp. s 

‘tefferson Co., Coons Bridge, 10 x 20 ft., 
Hebron Twp. . 

‘Pierce Co., Bjornson Bridge, 16 * 23 t. 
El Paso Twp., Meyers Bridge, 30 x 18 ft., 
Ellsworth Twp., also Olivet Bridge, 18 x 
24 ft., Gilman Twp. ; 

St. Croix Co.. Klauser Bridge, 16 x 16 ft... 
Forest Twp., Church Bridge, 40 x 20 &t., 
Rush River Twp., Martin Bridge, 18 x 16 
ft.. Klowitter Bridge, 10 x 22 ft., and Had- 
den Bridge, 10 x 16 ft. All bridges to 


Sipple Bridge, 8 x 24 ft., 


concrete abut- 


have rein.-con. spans and 
ments. 

‘ de Beauce—Dept. Pub 
wen cae cans to build 85 ft. steel 
bridge, 22 ft. wide. over Lac Saumon, on 
Beauce-Sherbrooke Rd. About $75,000. Ad- 
dress A. Galipeault, 115 St. Pierre St., 
Quebec. 


diere—Dept. Pub. Wks., Otta- 
gg bids building steel bridge, 
below here. About $27,000. 

Ont., Port Dover—Norfolk Co. 
plans ‘prepared by E. H. Darling, 
Lister Bldg., Hamilton, for 120 ft. steel 
trunnion bascule lift bridge with 20 ft. 
roadway, over harbor. About $60,000. 


having 
ener., 


BIDS DESIRED 

N. ¥., New York—Until July 15, by Park 
Rd., at office of Dept. Parks, Municipal 
Bldg., furnishing labor and material build- 
ing North Islan@ of Plaza at 5th Ave. be- 
tween 59th and 60th Sts., Manhattan Boro., 
repaving with heavy traffic sheet asphalt 
on eonerete foundation, center roadway _of 
Bronx and Pelham Parkway, between_Old 
White Plains and Boston Rds., Bronx Boro. 


N. Y., New York—Until July 15, by Dept. 
Plants & Structures, Municipal Bldg., build- 
ng Eastchester Bridge over Eastchester 


Creek, About 500,000. Former bids re- 
jected. G. A. Whalen, comr. Noted July 1. 


Ga., Camilla—Until July 22, by Bd. Rds. 
nd Revenues, Mitchell Co., building 7 
bridges, one 48 ft., one 144 ft. one 96 ft., 
ne 64 ft., one 176 ft., one 96 ft., and one 
’ ft. long, also 2 rein.-con. box culverts, 
on Dixie Highway, Federal Aid Project 95. 
Work involves 773.05 cu.yd. Class “A” and 
707.66 cu.yd. Class “B” concrete, 129,692 
ib. reinforcing steel, 1,350 cu.yd. wet_and 
dry exeav., and 1,300 sq.yd. Kentucky Rock 
Asphalt surfacing. 


_ Ga., Millidgeville—Until July 20, by Bd. 


“omrs. Rds. and Revenues Baldwin Co., 
lilding 240 ft. bridge over Town Creek, 
18 ft. wide on Millidgeville-Sandersville 
). 12 mi. from here. Work involves 338.29 


cu.yd. Class “A,” 96 cu.yd. Class “B” 
nerete, 45,088 Ib. reinforcing steel, 1,188 


lin.ft. concrete piles, 150 cu.yd. dry and 50 


cu.yd wet excav. Alternate bid, 365.49 
cu.yd. Class “A” and 204.24 cu.yd Class 
“B” concrete, 59,930 Ib. reinforcing steel, 


2.805 lin.ft. wood piles, 365 cu.yd. dry and 
250 cu.yd. wet excay. 

Ga., Warrenton—Until July 21, by Comrs. 
Rds. and Revenues, Warren Co., raising 
one 60 ft. span steel truss over Golden 
Creek, also building one 8&0 ft. bridge over 
Rocky Comfort Creek, one 20 ft. over Long 
Branch, one 40 ft. over Short Creek and 
one 20 ft. over Fowlers’ Branch. Work 
involves 222.07 cu.yd. Class “A” and 202.09 
cu.yd. Class “‘B” concrete, 41,258 Ib. rein- 
forcing steel, 765 lin.ft. wood pile, 85 cu.yd. 
wet and 300 cu.yd. dry excav Alternate 
bids will be received with the provision 
that State Highway Dept. is to furnish ce- 
ment. 

Wisconsin—Until July 13, by State High- 
way Dept., Madison, building 70 ft. span 
steel truss bridge at Sta. 81-18, on Benton- 
Shullsburg Rd., Federal Aid Project 137, 
Lafayette Co. Work involves 248 cu.yd. 
Class “B” and 26 cu.yd. Class “E” concrete 
44,720 lb. structural steel, ete. 

Wis., Fond du Lac—Until July 15, by A. 
Hunter, city clk., building 60 ft. steel plate 
girder bridge, on Western Ave. R. Petters, 
city ener. 


Kan., Oswego—Until July 15, by Bd. 
Comrs, Labette Co., building 8 low water 
and 7 flat top bridges, involving 64,560 Ib. 
reinforcing steel, 624 cu.yd. Class “A,” 26 
cu.yd. Class “B” and 414 cu.yd. Class “C" 
concrete. W. J. King, Oswego, ener. 


Cal, Oroville — Until July 19, by State 
Highway Comn., 515 Forum Bldg., Sacra- 
mento, building substructure and rein.-con. 
approach spans to bridge across Feather 
River, near here, involving 1,850 cu.yd. 
mass of pier bases, including crib, caissons 
or cofferdam, 1,880 cu.yd. Class “C” and 
470 cu.yd. Class “A” Portland cement con- 
crete. Commission to furnish reinforcing 
steel, floor joint plates and Portland cement. 
A. B. Fletcher, state highway engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


New Jersey—State Highway Comn., Tren- 
ton, received bids June 28, building (a) 
Bridge C, and (b) Bridge D. on State High- 
way Route 2, Roebling-Bordentown Sect., 
Burlington Co., from Empire Eng. Co., 2218 
Chestnut St., Phila., (a) $63,664, (b) $18.- 
482; East Jersey Bridge Co. 175 Smith 
St., Perth Amboy, (a) $54,281, (b) $22.550; 
H. W. Schrimpf, Lewis St., Perth Amboy, 
(a) $58,028, (b) $29,822; Selbach-Meyer 
Co., West New York, (a) $54,999. Noted 
June 10. 


Wis., Beloit—City received bid June 28, 
building 249 ft. rein.-con. bridge, 66 ft. 
wide, on Central St., from Stein Constr. Co., 
ae ee Ave., Milwaukee $82,500. Noted 
June 24. 


*Ark., Mena—Comrs. Polk Co. let con- 
tract building bridges and abutments, in 
Rd. Impvt. Dists. 2 and 3, to Maxwell 


Constr. Co., Columbus, Kan. 
00. Noted May 20. 


*New Mexico—State Highway Dept., 
Capitol Bldg., Santa Fe, let contract build- 
ing Logan Bridge, 734 ft. long. with 420 
ft. steel arch span, over Canadian River, 
New Mexico, Federal Aid Project 39, Quay 
Co., to Midland Bridge Co., 504 Ry. Exch, 
Kansas City, Mo. Noted May 13. 


*Arizona—State Highway Dept., Phoenix, 
let contract building bridges and culverts 
on 18.947 mi. Sects. A and B, Globe-Gero- 
uimo Highway, between Globe and_ Rice, 
Gila Co., to A. W. Daniels, Box 996. Globe, 
$19,177, involving 3,360 cu.yd. unclassified 
excayv. for structures at $1 per cu.yd., 60 


About $122,- 


cu.yd. backfill for culvert and pipe. $.70, 
130 cu.yd. ditching and channel change, 
$1, 636 cu.yd. selected gravel for type B 


fords, $3.50, 435 cu.yd. Class “A” concrete 
$16, 273 cu.yd. Class “C” concrete $9, 45 
lin.ft. double pipe railing, $1. 


Streets and Roads 


PROPOSED WORK 


Mass., Boston—Pub. Wks. Dept. soon 
lets contract building 30,000 lin.ft. straight 
granite edgestone curb. Private plans. 


N. J., Flemington—Bd. Freeholders Hun- 
terdon Co. plans to pave 3 mi. road from 
Stockton to Sergeantville. G. Davis, White 
House Station, engr. 


N. J., Hoboken—Blvd. Comn. Hudson Co. 

(Jersey City) soon receives bids improving 
rtion Park Ave., here. About $50,000 
oted April 15. 
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N. J.. dersey City—City having plans 
prepared for widening Bergen Ave. from 
Sip Ave. to Bergen Sq Cost to erceed 
$116,500 F. A. Dolan, clk 

N. J., Jersey City—City having plans 


prepared for repaving West Side Ave. from 


Montgomery St to Communipaw Ave, 
granite block. About $100,000. Cc. Van 
Keuren, eity engr 

N. J., Secaucus (Weehawken P. O.)— 


Town having plans prepared and soon re- 


ceives bids improving Front St. Cost to 
exceed $50,000. 

Pa., Clearfield—Clearfield Co. voted $1,- 
000,000 bonds to build roads. L. C. Norris, 
clk. 

Pa., Clearfield—Comrs Clearfield Co 
(Clearfield) and Blair Co. (Hollidaysburg) 
soon receive bids building 5 mi. Janesville 


Pike, 18 ft. wide, 4 mi. in 
and 1 mi. in Blair Co, 
About $50,000. D. A. MeCloskey, Court 
House, Hollidaysburg, and E. W. Hess, 
Kratzer Bldg., Clearfield, engrs. 


Pa., Ebensburg—H. 
Cambria Co., soon receives bids building 
Menoher Highway from Roxbury Ave. to 
Southmont, Johnstown, involving 7,043 ft 
concrete or brick. Cost between $160,000 
and $175,000. 


Va., Danville—City plans to expend $150,- 


000 to pave roads. C. L. Scott, Jr.. engr. 
for Chamber Commerce. 


Clearfield Co 
stone and concrete 


T. Jones, controller 


W. Va., Charleston—City plans to pave, 
repave or resurface Jackson St. from 
Thompson St. to end of present paving; 
Kast Ave. from Washington to Kanawha 
Sts.; Oney St. from Kanawha to Quarrter 
Sts.; Quarrier St. from California to Micht- 
gan Aves.; Virginia St. from Reynolds St 
to Elk River Bridge; Alderson St. from 
Kanawha to Virginia Sts.; Monongalia St. 
from Pennsylvania to Tennessee Aves., 
Birch St. from Bigley to Indiana Aves.; 
Beuhring Ave. from Wyoming to Virginia 
Sts.; Darst St. from McClung St. to end of 
street; Duffy St. from McClung to Darst 
Sts.; alley west of Ruffner Ave. from Quar- 
rier St. south to an alley; Reynolds St. 
from Lovell St. to end of curb; North Rand 
St. from Court to Summers Sts.: 6th St. 
from Hunt to Florida Sts.; California Ave 
from Quarrier to Kanawha Sts.; alley west 
from Ruffner Ave. from Quarrier St. north 
to an alley. F. A. McGrew, clk. 


W. Va... Madison—Roone 


: Co. soon re- 
ceives bids grading 3.08 mi 


Kancoline-Ra- 


cine Rad About $65,000. J. P. Blundon, 
co. engr. 
W. Va., Ripley — Jackson Co. election 


July 17, to vote on $90,000 bonds to surface 
roads in Union Dist. 


S. C., St. George—Dorchester Co. having 
surveys made for building roads. Bonds 
for $320,000 sold for project. I. S Hulto, 
chn. 

0., Boonv@fle—Comrs. Warrick Co. re- 


ceived no bids June 8, building 24 mi. Lm- 


coln Ave. Rd., broken rock, Ohio Twp 
Noted June 3. 
Mich., Allegan—Bd. Comrs. Allegan Co. 


soon receives bids building 4 mi. Covert 
Act. Rd., west of Wayland, also 44 mi. west 
of Bradley, 12 ft. gravel. L. F. Levin, co 
engr. 


. 

Mich., Detroit—City having plans and 
specifications prepared for grading, shaping 
and paving with sheet asphalt on 6 or 8 
in. concrete base, Berea, Medina, ete., curb- 
stone, Burnett St. from Grand River to 
Plymouth Aves.; Colfax Ave. from Tire- 
man to Dailey Aves.; Cavalry Ave. from 
Jefferson Ave. to Fort St.; Concord Ave. 
from Lambert to Harper Aves.; Colling- 
wood Ave. from Linwoo? Ave. to Dexter 
Blvd.; Chalmers Ave. from Charlevoix to 
Mack Aves.; Conger A: e. from Baldwin to 
Maxwell Aves.; Clairmount Ave from 
Wildemere Ave. to Dexter Blvd.: Dexter 
Blvd. from Lawrence to Collingwood 
Aves. ; Elmhurst Ave. from Oakman 
Blvd. to Linwood Ave.; Gray Ave. 
from Kercheval to Charlevoix Aves. ; 
Galster Ave. from Garfield to Forest Aves. ; 
s1arvev Ave. from Junction to Campbell 
Aves.; deck Pl. from Garfield to Hancock 
Aves.; Holcomb Ave. from Harper to Peter 
Hunt Aves.; Hazelwood Ave. from Dexter 
Blvd. to Quincey Ave.; Ironwood Ave. from 
Begole to Tireman Aves.; Inglis Ave. from 
Scotten St. to point 368 ft. east: Joy Rad 
from Linwood to Grand River Aves.; Kan- 
ter Ave. from Elmwood St. to East Grand 
Blvd.; Linwood Ave. from Lawrence to 
Collingwood Aves.; Lawrence Ave. from 
Linwood Ave. to Dexter Blvd.; Leland Ave. 
from Riopelle to Orleans Sts.; Lane Ave. 
from alley west of Central to Green Aves. : 
Lycaste Ave. from point 100 ft. south of 
Detroit Terminal R.F. to southerly termi- 
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Streets and Roads (Continued) 


nus; Lane Ave. from Lawndale to Elsmere 
Aves.; Marlborough Ave. from Kerchevai 
to Waterloo Aves., Milford Ave from Vine- 
wood to Beechwood Aves.; Oakdale Ave 
from Mandel to Woodmere Aves.; Park- 
hurst Ave. from WooAward Ave. to John 
R. St.; Pasadena Ave. from 12th St. to 
Livernois Ave.; Philadelphia Ave from 
La Salle to Linwood Aves.; St. Thomas 
Ave. from Townsend to Centerline Aves. ; 
St. John Ave. from Martin to Central Aves. ; 
Stair Ave. from Ferndale to Dix Aves.; 
Townsend St. from Harper to Miller Aves. ; 
28th St. from Milford Ave. to Moore PL; 
Underwood St. from Grand River to South- 
field Aves.; Warren Ave. from Sheridan to 
Iroquois Aves.; Whitewood Ave. from RBe- 
gole to Tireman Aves.; Witt Ave. from 
Michigan Central R.R. to Springwells St. 
Cc. W. Hubbell, city engr 


Wisconsin—State Highway Dept. at div. 
office, Rhinelander, rejected bids building 
Antigo-Merrill Rd., Federal Aid Project 166. 
Langlade Co. Work involves 29,726 cu.yd. 
earth excav., 223.24 cu.yd. concrete in cul- 
verts, 46.45 acres clearing and grubbing, 
ete, About $76,029. 


Minn., Bemidji—Beltrami Co. rejected 
bids June 7, grading and graveling 6 ml. 
Federal Aid Project 143, Job 1912, State 
Route 6; 6 mi. Federal Aid Project 57, Job 
1901, Div. D; 12 mi. Federal Aid Project 
162, Job 1910; 11 mi. County Job 1909; 10 
mi. Federal Aid Project 136, Divisions A 
and B, all 24 ft. wide S. D. Snyder, 
Bemidji, engr. Noted May 6. 


Minn., Carlton—Carlton Co. rejected bids 
May 12, grading and graveling 4 mi, Fed- 
eral Aid Project 123, State Route 3, 24 fr. 
wide. About $30,000. Project postponed. 
Noted Apr. 29 


Minn., Duluth—St. Louis 
bids May 12, grading 7.5 mi 
and 2,003; 8.6 mi. Federal Aid Projects 180 
and 182 and Co. Jobs 2.004 and 2005; 6.8 
mi Federal Aid Project 83, and Co. Job 
2.006, all 24 ft. wide. R. W. Acton, Duluth, 
engr. Noted May 6. 


Minn., Hallock—Kittson Co. rejected bids 
May 19, building 3 mi. State Aid Job 2,006, 
24 ft. wide. About $30,000. Project 
abandoned. Noted May 13. 


Minn., Hallock—Kittson Co. rejected bids 
May 19, grading and graveling 13 mi. Fed- 
oo Ald Project 151, 24 ft. wide. Noted 
fay 6. 


Minn., Wadena—Wadena Co. received no 
bids May 25, grading and graveling 5 m> 
Federal Aid Project 152, 24 ft. wide. About 
$35,000. E. Ward, Wadena, engr. Noted 
May 13. 


Tex.. Bastrop—Bastrop Co. having plans 
prepared grading, surfacing and draining 
9679 mi. Highway 20, in Rd. Dist. 4, 
through McDade, 14 ft. wide, involving 8.52 
acres clearing and grubbing, 22,512 cu.yd 
embankment borrow, 17,708 cu.yd. earth 
excav., 13 ton c.i. pipe, 17.656 cu.yd. gravel, 
17.589 Ib. reinforcing steel, 179.65 cu.yd. 
Class “A.” 196.34 cu.yd. Class “B,” and 
13.83 cu.yd. 1: 2:3 concrete. About $70,000. 
A. F. Mitchell, Cameron, engr. 


Tex., Cameron—Milam Co. having plans 
prepared surfacing and draining 8.1 mi. 
Highway 44 from 14 mi. north Rockdale 
te Minerva, 14 ft. wide, involving 35,500 
cu.vd. embankment borrow, 17,596 cu.yd. 
gravel, 22.293 Ib. reinforcing steel, 341.94 
cu.yd. Class “A” and 425.72 cu.yd. 1:2:3 
concrete About $84,346. A. F. Mitchell, 
Cameron, ener. 


Co. rejected 
Co. Jobs 2,002 


Tex., Coleman—Coleman Co. having plans 
prepared grading, surfacing, draining and 
building steel span bridges on Highway 7 
from 2.2 mi. northwest of here to Brown 
Co. 18 ft. wide, Federal Aid Project 194, 
involving 10 acres clearing and grubbing, 
1,300 sq.yd. rein.-con., 92.000 cu.yd. earth 
and 1.800 cu.yd. rock excav., ete. About 
$263,833. W. E. Dickerson, Coleman, engr. 


Tex., Ft. Worth—Tarrant Co. rejected 
bids received July 1, grading, paving and 
draining 5.257 mi. Highway 1 from Dallas 
Co. line through Arlington, 16 ft. wide 
Work involves 1.17 ares clearing and grub- 
bing. 20.084 cu.yd. earth borrow, 38,448 
cu.yd. earth excav., 72,1232 sq.yd. concrete 
pavement, 69,021 Ib. reinforcing steel, 502.2 
cu:yd. Class “A,” 20.35 cu.yd. Class “B” and 
177 cu.vd. Class “C” concrete, etc About 

309.399. R. V. Glenn, co. engr. Noted 
June 17. 


Tex., Greenville—Hunt Co. having plans 
prepared grading, surfacing and draining 
8.69 mi. Highway 1 from east line Rd. Dist. 
1 to Hopkins Co. line, 16 ft. wide, involvin 
4 acres clearing and crubbing, 48.760 cu.yd. 
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earth excav., 81,573 gal. bituminous ma- 
terial, 23,897 cu.yd. crushed stone, 46,580 
Ib. structural steel, 275 cu.yd. Class “A” 
and 261 cu.yd. Class “*B” concrete. About 


$205,498. <A. D. Duck, Greenville, engr. 


Marshall — Harrison Co. having 
prepared grading, surfacing and 
draining 15.9 mi. Highway 8 from Panola 
Co. north, 12 ft. wide, involving 5 acres 
clearing and grubbing, 41,600 cu.yd. borrow, 
20,870 cu.yd. earth and 130 cu.yd. loose 
rock excav., 4.55 mi. searifying, 51,000 Ib. 
reinforcing and 17,000 Ib. structural steel, 
480 cu.yd. Class “A,” 145 cu.yd. Class “B” 
and 30 cu.yd. Class “C" concrete. About 
$112,855. G. A. Duren, Marshall, engr. 


Quebec—Dept. Rds., Quebec, soon re- 
ceives bids building 40 mi. waterbound 
macadam roads, 18 ft. wide, in Matane. 


Que., Quebec—Dept. Rds. soon receives 
bids building roads in Gaspe and Bonaven- 
ture counties, waterbound macadam. About 
$1,000,000. 


Ont., St. Thomas—Elgin Co. plans to 
expend about $180,000 for improving roads, 
macadam and gravel. F. Pineo, Court 
House, road supt. 


Tex., 
plans 


BIDS DESIRED 


N. Y¥., Auburn—Until July 12, by J. P. 
Jaeckel, city megr., improving Grover St. 
from South to Osborn Sts.; advertised in 
this issue. 


N. Y., Brooklyn—Until July 14, by E. 
Riegelmann, boro. pres., regulating and re- 
paving with Grade 1 granite on concrete 
foundation, roadway of Atlantic Ave. from 
Clinton St. to Flatbush Ave. with permanent 
asphalt and Grade 1 granite on 6 in. con- 
crete foundation, Bergen St. from Court to 
Smith Sts., West 5th St. from Sea Breeze 


to Surf Aves., regulating and paving with 
permanent asphalt on 6 in. concrete founda- 
tion, East 10th St. from Ave. O to Ave. P, 
from Sutter to Blake Aves., 
Sinderen Ave. to 
from 20th to 21st 


Junius St. 
Newport St. 
Hinsdale St., 
Aves. 


N. Y., Johnstown—Until July 12, by G. 
E. Yerdon, city clk., paving 882 ft. Chase 
St. and 520 ft. North Melcher St., bitumi- 
nous macadam, also resurfacing 2,310 ft. 
North and South Melcher Sts.; advertised 
in this issue. 


N. Y., New York—Until July 14, by H. H. 
Curran, pres. Manhattan Boro., regulating 
and repaving with sheet asphalt on con- 
crete foundation, roadway of Bway. from 
14th to 17th Sts., West 36th St. from 8th 
to 9th Aves. 82nd St. from Ave. A to 2nd 
Ave. East 51st St. from 3rd to Park Aves. 
12th St. from 6th to Greenwich Aves., with 
3 in. asphaltic concrete on concrete founda- 
tion, West 36th St. from, 8th to 9th Aves 
East 51st St. from 3rd to Park Aves., East 
R2nd St. from Ave. A to 2nd Ave., 12th St. 
from 6th to Greenwich Aves., Bway. from 
14th to 17th Sts.. with 3 in. asphalt block 
on concrete foundation, East 82nd St. from 
Ave. A to 2nd Ave., 12th St. from 6th to 
Greenwich Aves., East 51st St. from 3rd to 
Park Aves., Bway. from 14th to 17th Sts.. 
West 36th St. from 8th to 9th Aves., with 
wood block on concrete foundation, Bway. 
from 14th to 17th Sts. 


N. Y., Yonkers—Until July 12, by Bd. 
Contr. & Supply, paving and improving 
McLean Ave. from westerly line of Tibbets 
Rd. to Central Park Ave., curbing on both 
sides of Garden St. from Nepperhan to 
Palisade Aves. and St. Mary’s St. from 
Riverdale to Hawthorne Aves. L. Griffith, 
city engr 


N. J.. Camden—Until July 14, by C. F. 
Wise. chn. Rd. Com., Bd. Freeholders Cam- 
den Co., improving Clements Bridge Rd.. 
Haddon Heights and Barrington Boroughs 
and Centre Twp.; advertised in this issue. 


N. J.. Freehold—Until July 28, by Ba. 
Freeholders Monmouth Co., rebuilding Key- 
port Co. Rad. C. E. Close, clk.; advertised 


in this issue. 
99 


N. J., New Brunswick—Until July 22, by 
34. Freeholders Middlesex Co.,_ improving 
Jamesburg-Helmetta Rd., Jamesburg Boro. 
and Monroe Twp. T. J. Mulvihill, clk. ; 
advertised in this issue. 


Pa., Hollidaysburg—Until July 12, by R 
W. Smith. secy. Boro. Council, paving and 
curbing Garber St. between Pennsylvania 
and Union Sts., 18 ft. wide, involving 2,300 
sq.yd. rein.-con. on 5 in. concrete base and 
1,750 lin.ft. concrete curbing. About $30,- 
000. J. L. Henry. Walsh Bidg., epgr. 


Md., Baltimore—Unrttil July 12, by State 
Rds. Comn. 601 Garrett Bidg., Baltimore, 
paving 0.78 mi. state highway. through 
town of Belair, Contr. -18A. _. ae 
Mackall. chn.; advertised in this issue. 


from Van 
8ist St. 
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W. Wa., Beckley—Until July 12 
Comrs. Raleigh Co. grading and dr 
5 mi. road from mouth of Spruce « 
to Artie. About $50,000. H. R. And 
road ener. 


W. Va., Berkeley Springs—Unti! J) 
by Comrs. Morgan Co. hard surfa: 
mi. Hancock-Berkeley Springs Rd 
ing 3,000 ft. concrete paving, 16 ft 
About $20,000. EF. L. Hawkins, engr 


W. Va., Berkeley Springs—Until Ju 
by Comrs. Morgan Co. grading (a) 
road from Paw Paw to Enon Bridg: 
8 mi. road from Great Cacapon to Fis} 
(c) incluges (a and b) and 18 mi. road ¢ 
Great Cacapon to Paw Paw. About ¢. 
000. F. L. Hawkins, Berkeley Sp: 
ener. 


North Carolina—Until July 20, by s: 
Highway Dept. at Div. office, Greer) 
grading and top soiling 7.2 mi. Federa! 
Project 57, Rowan Co. About $36: 
W. S. Fallis, Raleigh, state highway 


Ga., Cartersville—Until July 14, by H. «; 
Hill, Ordinary of Barrow Co., at Wi: 
yuilding 11.3 mi. Federal Aid Project 
28 and (b) 148, State Aid System, Ro 
t1, involving 1.18 acres clearing and ¢ 
bing, 28,189 cu.yd. common and borrow 
1,092 cu.yd. rock excav., 17,756 cu.yd 
soil. 10,338 sta.yd. overhaul, 1,782. lin 
15-24 in. drain pipe, 155.6 cu.yd. conere: 
in headwalls, 56.01 cu.yd. Class “A” ani 
5.59 cu.yd. Class “B” concrete in culverts 
4,118 lb. reinforcing steel, ete.; (b) 4.515 
acres clearing and grubbing, 36,073 euyi 
earth, 562 cu.yd. rock, and 4,850 eu vl 
borrow excav., 10,996 sta.yd. overhaul. 1 
152 cu.yd. top soil, 737 lin.ft. 15-24 in. drain 
pipe, 61.5 cu.yd. concrete in headwalls, 2? 8 
cu.yd. Class “A” and 8.4 cu.yd. Class "B 
concrete in culverts, 101,026 Ib. reinforcing 
steel, 642.5 Ib. Class “A” and 79.2 Ib. Class 
““‘B” concrete in bridges, ete. J. W. Hawk 
ins, 703 Walton Bldg., Atlanta, div. ener 


Ga., Lawreneville—Until July 15, by Ra 
Comrs. Rds. and Revenues, Gwinnett Co 
building 14.22 mi. Federal Aid Projects (a) 
117 and (b) 162, on State Aid System Route 
8. Work involves (a) 2.91 acres clearing 
and grubbing, 31,258 cu.yd. common and 
1,406 cu.yd. rock exeav., 13,400. sta.va 
overhaul, 19.936 cu.yd. top soil surfacing 
194 lin.ft. 15-30 in. pipe relay, 945 lint 
4-30 in. D.S. V. pipe, 84.12 cu.yd. concrete 
In headwalls, 276.72 cu.yd. Class “A,” 16.02 
cu.yd. Class “B” and 8.25 cu.yd. Class “Cc” 
concrete in culverts, 270 cu.yd. Class “A” 
and 192.2 cu.yd. Class “RB” concrete in 
bridge, 64,964 lb. reinforcing steel, 1,109 
lin.ft. concrete piles, ete.. (b) 4.91 acres 
clearing and grubbing, 29,908 cu.yd. common 
and 1,899 cu.yd. rock excav., 11,755 sta 
yd. overhaul, 1.952 lin.ft. 15-30 in. drain 
pipe, 64.32 cu.yd. Class “B” concrete in 
headwalls, 252.36 cu.yd. Class “B” and 72.5 
cu.yd. Classe“‘A” concrete in culverts, 7,184 
Ib. reinforcing steel, etc., also removing old 
bridge, involving 112.9 cu.yd. Class “A” 
concrete, 21,912 Ib. reinforcing steel, 630 lin 
ft. concrete piles, ete.. J. W. Hawkins, 708 
Walton Bidg., Atlapta, div. ener. 


Fla., Cocoa—Until July 19, by City Coun- 
cil, improving various streets, involving 
2,500 cu.yd. grading and 15,000 sq.yd. pav- 
ing. A. . Bruner, clk. C. M. Rogers 
Daytona, ener. 


Fla,, Ft. Myers—Until Aug. 5, by J. W 
Owens, city clk. grading and paving sec 
tions of Oak, Hendry, Monroe, and ist 
Sts., cement concrete. asphaltic concrete 
sheet asphalt, asphaltic block and vitr 
brick. J. A. Davidson & Son, city engrs 
advertised in this issue. 


O., Clairsville—Until July 19, by Comrs 
Belmont Co., paving 2 mi. Flushing-Union- 
town Pike, concrete, also 2 mi. Martins 
Ferry, vitr. brick. both 16 ft. wide. L. A 
Darrah, Martins Ferry, engr. 


O0., Maple Heights (Bedford P. 0.)—See 
“Sewers.” 


0., Toronto—Until July 19, by J. 
Shaw, clk., furnishing labor and materials 
for grading, curbing and paving Vollmer 
St. and River Ave. westwardly to 4th St 
Freeman Ave. from 3rd to 4th Sts. and 
Cleveland St. from River Ave. to 4th St 


Tlinois—Until July 21, by Dept. Publ 
Wks. & Bldgs., Springfield, paving 0.81 ™! 
Sect. 23, Lincoln Highway, Project 1, Lee 
Co., 0.7_ mi. Sect. M. and 1 mi. Sect. |. 
Dixie Highway, Project 2, Iroquois ‘0 
Bids will also be received by cities of Ash- 
ton and Watseka, widening portion of pave- 
ment within corporate limits. . L. Ben- 
nett, dir.; advertised in this issue. 


Wisconsin—Until July 13, by State Mig! : 
way Dept., Madison, paving 3.63 mi. Port 
age-Baraboo Rd., Federal Aid Project, 177, 
Sauk Co.. involving 12,943 cu.yd. earth, 
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Streets and Roads (Continued) 


tucky rock asphalt, to J. H. Cahill, 1540 
South 9th St.. Louisville, $530,029; 6 mi. 
macadam road, Jessamine Co., to Higgins 
Constr. Co., Richmond, $112,858 


*0., Cleveland—City let contract grading, 
curbing, draining and paving East 21st St. 
from St. Clair to Payne Aves., to Burnett 
& Hathaway, c/o Paver’s Exch., $44,997. 
Noted July 1. 


0., Cleveland—City received bids June 24, 
paving West 85th, West 74th, West 65th, 
West 61st, West 41st Sts. and intersecting 
streets at New York, Chicago & St. Louis 
R.R. grade elimination, from Roehl Bros., 
West 25th St. and Clark Ave., $166,887; 
Rieley Bros., The Arcade, $167,262; Bur- 
nett & Hathaway, Society for Savings Bldg., 
$170,985 Noted June 17. 


*Michigan—State Highway Comn.. Lan- 
sing, let eontracts to A. J. Smith Constr. 
Co., 110 West Fort St., Detroit, grading, 
draining and surfacing 1.7 mi. State Trunk 
Line Rd. 27-11, 1.527 mi. State Trunk Line 
Rd. 27-1 and 2.775 mi. State Trunk Line 
Rd. 27-3, $77,254, $69,969 and $104,332 re- 


spectively. Noted May 27. 

*Mich., Detroit — City let contracts to 
Detroit Asphalt Paving Co., 20 McGraw 
Bidg., grading, shaping and paving with 


sheet asphalt on 8 in. concrete foundation, 
Linden St. from Harrison St. to Ist alley 
west, $2.264, McArthur Pl. from McKinley 
to Vinewood Sts., $8,038, Mackie St. from 
treen to Solvay Sts., $10,715, Rowan Ave. 
from Beard to Green Sts., $12,700, St. 
Thomas Ave. from Centerline to Townsend 
Aves., $9,870, Townsend Ave. from Harper 
St. to Miller Rd., $24,231; W. B. Brady 
Constr. Co., 2940 Woodward Ave., Carter 
Ave. from Linwood Ave. to Dexter Blvd., 
$49,502, Radford Ave. from Grand River 
Ave. to Quincy St., $38,996; Cleveland 
Trinidad Paving Co. 1972 Grand River 
Ave., Burlingame Ave. from 12th St. to 
City Park, $25,130, Parkhurst Ave. from 
Woodward Ave. to John R. St., $16,278; 
R. J. Powelson & Co., 1577 Iroquois Ave., 
Alley 1,162 between 12th, Wilson, Long- 
fellow Aves. and Chicago Blvd.. $7,446. 
1,167 between 12th, Wilson, Edison and 
Longfellow Aves., $7,301; T. E. Currie, 20 
McGraw Bldg., 1,163 between Seminole, 
Iroquois Warren and Moffat Aves., $7,850, 
1,165 between Holcomb, Belvidere, “Charle- 
voix and Goethe Aves., $6.949, 1,168 between 
Pennsylvania, Cadillac, Waterloo and Char- 


levoix Sts.. $6,162; Lester & Shepard, 400 
Penobscot Bldg... 1,164 between Townsend, 


Baldwin. Canfield and Forest Aves., $6,525. 
1.186 between Fisher, Crane. Canfield and 
Forest Aves., $6.337, 1.171 between Concord, 
Canton, Waterloo and Charlevoix Aves.. 
$7,224: Otis Cement Constr. Co., 806 Ham- 
mond Bldg., 1,169 between 12th, 14th and 
Euclid Aves. and Virginia Park, $8.524, 
1.172 between Gratiot. Elmwood, Ludden 
and Mack Aves., $1,723: R. A. Mercier, 746 
Hudson Ave., 1,170 hetween John R. and 
Brush Sts.. Englewood and Woodland Aves., 


7.708, 1,173 between Grand River, Avery 
and Alexanderine Aves. $1,636. Noted 
June 24. 

*Ill., Centralia—See “Buildings.” 

* Wisconsin—State Highway Dept., Mad- 


ison, let contract building Arcadian Ave. 

Aid Project 179, Waukesha Co., to 
Constr. Co., 857-8th Ave.. 
Work involves 41,459 


Federal 
Milwaukee Genl 
Milwaukee. $268,864 


cu.vd. grading, 45,473 sq.vd. concrete (some 
rein.-con.) surfacing, 26,000 Ib. structural 
steel and 23.000 bbl. cement. 


Fond du Lac—Fond du Lac Co. 
State Rd. and Bridge Com. will build 3.57 
mi. Fond du Lac-Dottyville Rd. 16 ft. 
wide. Work involves 33,450 sq.yd. gravel 
surfacing, 15,131 cu.yd. earth excav., 111.4 
cu.yd. concrete in culverts, ete. About $42, 
782. Work will be done by day labor. 


*Minn., Crookston—Polk Co. let contract 
grading and graveling 13 mi. Maple Lake 


*Wis., 


Rd., State Rd. 3. 24 ft. wide, to S. G. 
Enebek, Warren, $53,471. 

*™Minn., Hastings—Dakota Co. let con- 
tract grading and graveling 16 mi. Federal 
Aid Project 22, 24 ft. wide, to S. J. Groves 
& Son, Kasota Bldg., Minneapolis. About 
$196,000 Noted May 6 


* Minn., Mankato—Blue Earth Co. let con- 
tract grading and graveling 7 mi. Job 2,002, 
State Rd. 14, to Brown Bros., Kankato. 
About $52,000. 


*Minn., Minneapolis—Hennepin Co. let 
contract grading 3.8 mi. Superior Blvd., 
Co. Rd. 41, State Rd. 9, involving widen- 
ing roadway from 24 to 40 ft., to Hanlon 
& Okes, 338 Lumber Exch. About $46,000. 
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Minn., Moorhead—Clay Co. rejected bids 
May 18 and will grade 15 mi. Federal Aid 
Project 129, 24 ft. wide. About $75,000. 
Work will be done by day labor. E. Martin- 
son, Moorhead, engr. Noted May 6. 


* Minn. St. Paul— Ramsey Co. let contract 
paving 14 mi. Snelling Ave. and 1 mi. Still- 
water cutoff, 24 ft. wide, concrete, to E. M. 
Ganley, Plymouth Bldg., Minneapolis, 
$40,993 and $41,000 respectively; 1} mi. 
Long Lake Rd., 24 ft. wide, concrete, to 
W. Devine, New Brighton, $40,256. 


*Minn., Walker—Cass Co. let contract 
building State Route Job 2,002, 24 ft. wide, 
involving 80 acres clearing and grubbing, 
145,000 cu.yd. excav., 11,000 cu.yd. surfac- 
ing, 8,000 yd. overhaul, and 195 cu.yd. con- 
crete in culverts, ete.. to M. W. Barnard, 
1817 Irving Ave., Minneapolis, $74,800. 
Noted Apr. 22. 


*Minn., Walker—Cass Co. rejected bids 


May 4, and will grade and gravel 8 mi. 
State Aid Job 2,005, 24 ft. wide. About 


$60,000. Work will be done 
Noted Apr. 22. 


*Minn., Windon—Cottonwood Co. let con- 
tract graveling 12 mi. Federal Aid Projects 
85 and 101, 24 ft. wide, to Camer & Joyce 
Co., Keokuk, Ia. About $30,000. 


* Wyoming—State Highway Dept., Chey- 
enne, let contracts grading and building cul- 
verts on 15 mi. section of Yellowstone High- 
way between Uva and Glendo, Platte Co., 
to Bagley Bros.; building 3 concrete bridges 
and one 180 ft. concrete ford, on above proj- 
ect, to J. F. Turpin, Wheatland, $21,500; 
grading, building culverts and bridges on 3 
mi. section Yellowstone Highway, south of 
Thermopolis, Hot Springs Co., to Taggert 


by day labor. 


Bros., Cowley. $180,200; building 2 sec- 
tions of Sheridan-Buffalo-Casper Rd., Sher- 
idan and Johnson Counties, to J. E. Hilton, 


$86,900, 
$62,400. 


*Montana—State Highway Comn. Hel- 
ena, let contract gravel surfacing 21.72 mi. 
Choteau-Sun River Rd., Teton and Cascade 
Counties, to White. Brown and _ Leahy, 
Great Falls, $104,175; constructing road 
from Havre east to Hill Co. line (1st part 
of Roosevelt Trail to be built by state), to 
J. O'Conner, Chinook, $74,877. Noted May 
20. 


bridges on same, to J. F. Turpin, 


Noted June 10. 


*™Mo., 
paving with Telford 


Clayton—St. Louis Co. let contract 
macadam, 1.47 mi. 


Reaves-Barracks Rd., 14 ft. wide, to J. 
Steffens, Clayton, $26,518. 

*Ark., Mena—Comrs. Polk Co. let con- 
tract building 35 mi. gravel and macadam 
roads, Impvt. Dists. 2 and 3, to Early & 
Jones, Sheridan. About $276,000. Noted 
May 209. 

*xCol., Ft. Morgan—City let contract con- 
structing 59,565 sq.yd. of pavement, to 


Strange-Maguire Co., Utah Savings & Trust 
Bldg.. Salt Lake City, Utah, $245,658. 
Noted May 20. 


*Wash., Seattle—Bd. Pub. Wks. let con- 
tract clearing, grading, paving and building 
sewers, et al., in 40th Ave., N., et al., in- 

volving 2,620 sq.yd subgrading, 1,275 lin.ft. 
concrete curbing, 3.500 cu.yd. clearing and 
grubbing, 1,275 lin.ft. 6 in. concrete paving, 
1,268 lin.ft. 10 in. and 3.390 lin.ft. 12 in. 
sewers, to V. Ramaglia & Co., 4823 38th St., 
N.E., 55,247. 


*Wash., Seattle— Comrs. King Co. let 
contract grading and paving 1 mi. Rich- 
mond Highlands-Richmond Beach Highway. 
involving 3,000 cu.yd. earth excav. «and 
11,000 sq.yd. concrete, to Fiorito Bros., 
6022 2nd Ave., N.W., $33,250. 


*Wash., Yakima —Comrs. Yakima Co. 
let contract grading and paving 14 mi. In- 
land Empire Highway, to Yakima Paving 
Co., Yakima, $55,750. 


Cal., San Diego— Common Council re- 
ceived bids June 28, improving Pine, Wither- 
by and Hortensia Sts., involving (a) paving 
with asphaltic wearing surface on 4 in. 1 
course portland cement, concrete base, (b) 
cement concrete curbing, (c) additions to 
3 catch basins, (d) two 6 in. 2-way fire 
hydrants, (e) 4 in. watermain, (f) 2 in. 
watermain, (g) 4 in. sewer laterals. from 
T. C. Breitenstein, Box 165, (a) $0.265 per 
sq.ft.. (b) $0.70 per lin.ft.. (c) $45, (d) 
$175, (e) $2.30 per lin.ft. (f) $0.90 per lin. 
ft.. (g) $20; Fairchild-Gilmore-Wilton Co., 
396 Pacific Electric Bldg., Los Angeles, (a) 
$0.27, (b) $0.70, (c) $75, (ad) $220, (e) 
$3.30, (f) = (gz) $30. Noted April 15. 


*Que., Marguerite—City Council let 
contract building 34 mi. ‘. St. Mar- 
guerite Rd t. wide, in. concrete, to 
Phoenix Constr. Co., St. wees Bldg., 
Montreal. About $160,000. 
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*Ont., Toronto—City let contract pa 
(a) Normandy Blvd. and Dawes Rd 
Keele and Linder Sts., (c) Cunninghe~ 
(d) Rhodes Ave., (e) York St. from F 
to King Sts., (f) Davenport Rd., (2) 
St. from King to Queen Sts., asphalt 
Neville Pk. Blvd., Keele St., Jones, } 
field and Glebeholme Aves.. (i) Clend+; 
Rd., (j) Colbeck Ave., (k) Western 
(1) Woodbine Ave., bitulithic; 5 ft 
crete sidewalks on (m) Adams and B 
lett Aves., (mn) Beresford Ave., (0) 
Kingswood and Western Aves., (p) S 
ders Ave. and Weston Rd.; 7 ft. walk 
«q) Bingham St., (r) MeMillian and | 


Sts.; 8 ft. walks on (s) Alton and Eas: 
Aves., 5 ft. walks on (t) Danforth .\\ 
and 8 ft. walks on Oakdale Ave.: pa 


(u) Oakdale and Logan Aves. and (; 
Pk. Rd., asphalt and McLean St. woo! 
block; (v) Rhodes Ave. brick block; (\) 
concrete curbing on 5 streets; to Kilmer « 
Barber, 10 Adelaide St., E., (a) $20 ¢ 
Constr. and Paving Co., Confederation Life 
Bldg., (b) $41,207; R. C. Harris Wks. |) 
Toronto (c) $5,000, (d) $20,390, (e) $16.5: 
(i) $39,600, (3) $32,000, (k) $10,500 
27,000, (0) $2 per lin. ft, (v) $13,300, (\ 
0.50 to $1 per lin.ft. Contg. and Pavyir 
o., Continental Life’ Bldg., (f) $60,400 
Godson Contg. Co., Manning Chamber: 
(gz) $22,000, (u) $40,309; Warren Bitumi- 
nous Paving Co., McKinnon Bldg., (h) $96.- 
435; Ramsay Constr. Co., 39 Indian td 
Cres., (m) $1.75 per lin. ft., (p) $2; An- 
gotti '& Smythe, 819 St. Clare ns Ave. (n) 
W. B. Hughes, 53 Victoria Pk. Ave 

(q) $2.55; A. Johnson, 35 Burgess Ave., (r) 
$2.65 and $2.55 respectively; Grant Conte 
Co., 50 Front St., E., (s) $2. 80; A. E. Jupp 
Constr. Co., 47 ‘Sparkhan Ave., (t) 5 ft 
$.80, 8 ft., $2.70. 


ni~ 


Railways 
PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Texas—Cotton Belt Ry., 702 
St.. Ft. Worth, will lay 85 Ib. 
between Texarkana and Mt. 
About $765,000. 
day labor. 


Houston 
steel tracks 

Pleasant 
Work will be done by 


Excavation and Dredging 


BIDS DESIRED 


N. Y., Marcy—Drainage—Until July 21, 
by State Hospital Comn., Capitol, Albany, 
building drainage system, at Utica State 
Hospital, here. L. F. Pilcher, state archt.; 
advertised in this issue 


Ind., Rensselaer—Ditch—Until July 29, 
by E. D. Nesbitt, supt. of constr., Jasper 
Co., building J. P. Ryan et al ditch. Abour 
$243,106. 


Ia., Carroll—Drainage—Until July 15, 
P. Stephany, aud. Carroll Co., ecetens 
Joint D. D. 81, Carroll Co., and Joint D. D 
72, Sac Co., involving 65,450 ft. 6-44 in. tile 
I. W. Hoffman, engr. 


Ia., Emmetsburg—Drain—Until July 14 
by W. T. Krieger, aud. Palo Alto Co., im- 
proving D.D. No. Tri Co. Jt. 1, along Des 
Moines River in Palo Alto, Pocahontas and 
Humboldt Counties, involving 670,000 cu 
yd. excav. 


Ia., Le Mars—Drainage—Until July 27 


by Bd. Supervs. Plymouth Co., improving 
Highway D.D.. 1. G. S. Huxtable. co 
engr.; advertised in this issue 


Ia., Marengo—Ditch—Until Aug. 4, by A 
H. Turner, aud. Iowa Co., building North 
English River. Drainage ‘Ditch 9; adver- 
tised in this issue. 


Ia., Mason City—Drainage—Until July 
20, by P.. Weigand, aud. Cerro Gordo ©o 
building Sects. 3A, 3C. 3D and Laterals 
7, 8, 10, 11, 12, 15 and 16, Joint D.D. 1. 
Cerro Gordo, Hancock and Franklin Coun- 
ties. Sect. 3A involves 71,500 ft. 6-4" in 
tile, Sect. 3C, 14,850 ft. 7-22 in., and Sect 
3D, 36,250 ft. 6-34 in, ete. 


Mo., Cape Girardeau—Drainage t 
July 19, by Bd. Superv. of Little River |) 
building 70,000 sq.vd. channel protecti: 1 
dist. headwater diversion ch., near a 
J. 1. Himmelberger, pres. L. L. Hidinger, 
chief engr.; advertised in this issue 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


*Ia., Clarion—Drain—Wright Co. |: ee 
tract furnishing labor and material bus "s 
Drain 194, to Berkland & Littel, Vincent 
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oyeavation and Dredging (Continued) 


nd What Cheer Clay Products Co., What 

heer; Drain 193, to E. Freplies, Iowa 
falls, and Natl. Sewer Pipe Co., Webster 
city. Noted June 10. 

xla., Couneil Bluffs—Ditches—Pottawat- 
tamie Co. let contract building Farm Creek 
Diteh and laterals, Pottawattamie and Mills 
Counties, involving 437,500 cu.yd. excav., to 
&. A. Wickham, Council Bluffs. Noted 
June 3. 

*la., Logan—Drainage—Harrison Co. let 
eontract improving Sects. 2, 8, 11, 14, 15, 
21. 22, 23, 26, 27, 28, 34, 35, Pigeon D. D., 
involving 172,700 cu.yd. excav., to G. W. 
Condon, 415 Farnam Bldg., Omaha, Neb. 

xIa., Nevada—Drainage — Story Co. let 
eontract furnishing labor and_ material 
building Indian Creek Twp. D. D. 99, in- 
volving 24,651 ft. 6-28 in. tile, to Natl. 
Sewer Pipe Co., Webster City, and P. K. 
Mathison, Nevada. 

*la., Onawa—Drainage—Monona Co. let 
eontract furnishing labor and material im- 
proving Upper Soldier River D. D. 29, to 
Ss . Briggs Co., 925-7 City Natl Bank 
Bldg., Omaha, Neb. Noted June 3. 

*xIa., Red Oak—Ditch—Montgomery Co. 
let contract building 7 mi. open ditch in 
D. D. 3, to S. O. Briggs Co., 925-7 City Natl. 
Bank Bldg., Omaha, Neb. Noted May 20. 

Ia, Waverly—Drainage—Bremer Co. let 
eontract furnishing labor and _ material 
building tile main and submains on D. D. 7, 
to N. Debel, Tripoli. Noted June 3. 


Industrial Works 


PROPOSED WORK 


Me., Portland—A. Goodside,_ Fidelity 
Bldg., having plans prepared by Gorgins & 
Clarke, archts. and engrs., 46 Portland St, 
for 5 story, 50 x 100 ft.. brick warehouse, 
on Congess and Gilman Sts. About $50,000. 


Me., Portland—New England Cold Stor- 
age Co., 329 Commercial St., had plans pre- 
pared by Haven & Crosby, 40 Court St., 
Boston, and J. Gulliver Co., 120 Exchange 
St., consult. engrs., for 4 story, 75 x 100 ft.. 
brick plant. About $175,000. 


N. H., Nashua—Hutchins & French, 
archts., 6 Beacon St., Boston, soon let con- 
tract building 1 story, brick and concrete 
garage, rein.-con. flooring, concrete founda- 
tion, on Main St., for Mercer Bros., 289 
Main St. About $50,000. 


Mass., Boston—W. F. Schrafft & Sons 
Corp., 160 Washington St., having plans 
prepared by Haven & Crosby, archts. and 
engrs., 40 Court St., for 3 story, 80 x 240 
ft. candy plant, rein.-con., on Causeway St. 
About $200,000. 


Mass., Cambridge—Presto-Lite Co., Inc., 
30 East 42nd St., New York City, receives 
bids about Aug. 5. building 1 story, 25 x 
100 ft., brick and steel plant, rein.-con. 
flooring, concrete foundation, here. About 
$80,000. Private plans. Noted April 8. 


Mass., Cambridge—Revere Sugar Refin- 
ery, 15 Broad St., Boston, soon lets con- 
tract bulding 1 story, 90 x 200 ft., cooperage 
shop, rein.-con. rein.-con. flooring, concrete 
foundation, on 9th St., here. About $80,- 
000. H. S. Adams, 1@0 Ames Bldg., Boston, 
ener. 


Mass., Holyoke — New England Tire & 
Rubber Co. plans to build large brick, con- 
crete and steel’ plant, on Main St., South 
Holyoke. 


N. Y¥., New York—Rigaud Perfume Co., 
75 Barrow St., having plans prepared by 
Sommerfeld & Steckler, archts. and enegrs., 
31 Union Sq., for 7 story, 50 x 50 ft., brick, 
rein.-con. and steel factory, rein.-con. floor- 
ing, concrete foundation 


N. J., Asbury Park—Hill Bakery Co., 
North Stockton St., Trenton, plans to build 
bakery on Main St., here. About $150,000. 
J. N. Barber, 395 West State St., Trenton, 
pres. 


N. J., Jersey City—Butler Bros., foot 1st 
St., plan to build addition to warehouse and 
office, on Bay St. Cost to exceed $200,000. 
Architect not selected. 


Pa., Phila.—Presto-Lite Co., Inc., 30 East 
42nd St., New York City, receives bids 
about Aug. 5, building 1 story, 25 x 100 
ft., brick and steel acetylene plant, rein.- 
con. flooring, concrete foundation. About 
$80,000. Private plans. Noted April 8. 


Pa., Tyrone—Stevenson Laundry Co. re- 
ceives bids about July 15, building 3 story. 
concrete, brick and stone laundry on Bald 
Eagle Ave. and 12th St. About $100,000. 
Architect not selected. 





Del., Wilmington—Wilmington Provision 
Co., 3rd and Orange Sts., having sketches 
made by C. B. Comstock, archt. and engr., 
110 West 40th St., New York City, for 
altering and building addition to packing 
house, on Front St. About $100,000. 


Md., Baltimore—Miller Safe Co., Fremont 
Ave. and Briscoe St., subsidiary of York 
Safe & Lock Co., York, Pa., plans to con- 
struct several 1 story, concrete and steel 
buildings, covering total area 322 x 725 ft., 
on Wilkins Ave., Catherine St. and Milling- 
ton Lane; first unit to contain 60,000 sq_-ft. 
floor space, will be } size of final structure, 
and will cost about $350,000 Ultimate 
cost, $1,000,000. J. A. Dempwolf, c/o York 
Safe & Lock Co., York, Pa., archt. 


Md., Baltimore—Steinmetz Electric Motor 
Car Co., Inc., has acquired newly erected 
plant of Reus Bros. Co., Western Maryland 
Railroad and Kate Ave., and plans to en- 
large same and construct several others, 
rein.-con., brick and _ steel. 


Va., Richmond — Baughman Stationery 
Co., 1322 West Broad St.. having plans 
prepared by Carneal & Johnson, archts., 
Chamber of Commerce Bldg., for 2. story. 
173 x 227 ft., rein.-con. factory, on Marshal 
and Graham Sts About $200,000, 


O., Chagrin Falls—Adams Bag Co. hav- 
ing plans prepared by E. McGeorge, archt. 
and engr., 1900 Euclid Ave., Cleveland, for 
3 story, rein.-con., brick and steel extension 
to mill, rein.-con. flooring, concrete founda- 
tion. About $100,000. 


O., Cleveland—Chandler & Price Co., 6000 
Carnegie Ave., having plans prepared by 
H. McGeorge, archt. and engr., 1731 North- 
field Ave., for 4 story, 42 x 108 ft. printing 
machinery factory, rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Cedar Ave. About $150,000. 


O., Cleveland—D. D. Wessels, 1385 East 
i7th St., having plans prepared by W. G. 
Caldwell, archt., Park Bldg.; for 2 story. 
100 x 110 ft., brick, steel and concrete fac- 
tory, rein.-con. flooring, brick foundation, on 
East 21st St. and Oregon Ave. About 
$100,000. Noted April 22. 


0., East Cleveland (Cleveland P. 0O.)— 
East Cleveland School Bd., c/o C. Amer- 
mann, having plans prepared by W. H. 
Nicklas, archt., 1900 Euclid Ave., Cleveland, 
for 1 story, 48 x 66 ft., rein.-con., steel and 
brick heating plant, rein.-con. flooring, con- 
crete foundation, at Prospect School. About 
$75,000. 


O., Lakewood (Cleveland P. O.)—Hertner 
Electric Co., c/o D. C. Cookingham, 1900 
West 112th St., Cleveland, purchased site 
and plans to build 1 story, 60 x 250 ft., 
brick and steel factory, brick foundation, 
on Elmwood Ave. About $100,000. Archi- 
tect not selected. 


O., Massillon—Lucius Mfg. Co. plans to 
build new 5 or 6 story, 100 x 200 ft. factory. 


Mich., Detroit—Harper Hospital, Martin 
Pl. soon lets contract building 84 x 106 
ft. heating plant. A. Kahn, Marquette 
Bldg., archt. 


Mich., Grand Rapids—Amer. Can Co., 120 
Bway., New York City, soon lets contract 
building rein.-con., brick and steel factory. 
rein.-con. flooring, concrete foundation, on 
6th St. About $1,000,000. M. M. Loony, 120 
Bway., New York City, archt. and engr. 


Mich,, Saginaw—Pere Marquette R.R., 
8rd St. Depot, plans to build 1 story, brick 
and steel roundhouse, concrete foundation, 
with fifty 110 ft. stalls. G. Tuthill, ch. 
ener. 


Wis., Milwaukee—Amer. Metal Products 
Co., 671 Kinnickinnic Ave., preparing plans 
and soon receives bids building 1 story, 80 
x 200 ft.. brick and steel machine shop and 
foundry, concrete flooring and foundation, 
on Burnham “>t. Private plans. Noted 
July 1. 


Wis., Milwaukee—C. Barkhausen, archt., 
Iron Blk., receives bids about July 16, build- 
ing 3 story, 35 x 160 ft., rein.-con. and brick 
addition to wholesale bakery, rein.-con. 
flooring, concrete foundation, for Carpenter 
Baking Co., 102 7th St. Noted May 20. 


Kan., Atchison—A. J. Harwi Hardware 
Co., 9th and Commercial Sts., having plans 
prepared by W. H. Sayler & Co., archts., 
Mutual Bldg., Kansas City, Mo., or 5 story, 
75 x 150 ft., brick, rein.-con. and steel 
warehouse, rein.-con. flooring, concrete 
foundation. About $125,000. 


Que., Montreal—Knit to Fit Mfg. Co., 
Ltd., St. Lawrence Blvd., soon receives bids 
building factory on Parthenais and Lavinere 
Sts. About $254,000. 


Ont., Sudbury—Continental Wood Prod- 
ucts Co., subsidiary of Continental Paper 
and Bag Co., Ltd., 48 Fermanagh Ave., 
Toronto, plans to build plant, here About 
$508,000. 

BIDS DESIRED 


Mass., Brookline— Tuck & Gilman, archts 
and engrs., 34 School St., Boston, receiving 
bids building 1 story, 70 x 220 ft.. brick 
and concrete garage, rein.-con. flooring, 
concrete foundation, on Brainerd Rad., here, 
for B. Davies, Albany and Oswego Sts, 
Boston. About $80,000. Noted June 17 


Mass., Cambridge—Until Aug. 1, by F. F. 
Jonsberg. archt. and engr., 16 Central St., 
Boston, building 2 story, 100 x 275 ft, 
rein.-con. storehouse,  rein.-con flooring, 
concrete foundation, on Albany and Pacific 
Sts., here, for E. E. Gray Co., 154 Hanover 
St.. Boston. About $250,000. 


N. Y., Brooklyn—Until July 19. by Pub 
Serv. Comn., 49 Lafayette St., New York 
City, building rein.-con. and steel storage 
yard, on Livonia Ave., here. About $600,000, 


N. Y.. Brooklyn—Until July 16. by L. 
Allmendinger, archt. and engr., 20 Palmetto 
St., building brick, rein.-con. and stee! 
laundry, rein.-con. flooring, concrete foun- 
dation, on De Kalb Ave., for Sheldon-Foster 
Supply Co., c/o architect. About $200,000. 


Md., Baltimore—Until July 13, by J. A 
Dempwolf, archt., care of York Safe & Lock 
Co., York, Pa. building 1 and 2 story, 123 
x 400 ft., rein.-con., and brick, factory, con- 
erete foundation, on Wilkins Ave. and 
Catherine St., for Miller Safe & Lock Co, 
Fremont Ave. and Briscoe St. About $1,- 
000,000. Noted July 8 


W. Va., Martinsburg—Natl. Shale Brick 
Co. receiving bids building clay product fac- 
tory, brick About $250,000. 


0., Cleveland—Until July 15, by Pavelka 
Bros., East 37th St. and Bway., building 
2 story, 57 x 65 ft.. rein.-con., steel and 
brick addition to factory, rein.-con. floor- 
ing, concrete foundation. About $60,000 
Anders & Reimers, Erie Bldg., archts. and 
egrs. 

0., Cleveland—Until July 14, by Allen- 
Osborn Co., archts., Rose Bldg., construct- 
ing 4 story, 50 x 90 ft., rein.-con., steel and 
brick warehouse, rein.-con. flooring, concrete 
foundation, on East 69th St. and Lexington 
Ave., for Peoples Transfer Co., c/o L. E 
Bevington, 6909 Lexington Ave About 
$100,000. 


Wis., Milwaukee—Scott & Mayer, archts., 
Colby-Abbott Bldg., receiving bids building 
2 story, 60 x 112 ft. and 70 x 100 ft. varnish 
factory and warehouse, rein.-con. and brick, 
rein.-con. flooring, concrete foundation, for 
Patton Paint Co., 213 Lake St. 


N. D., Fargo—Until July 25, by Advance 
Rumely Thresher Co. constructing 2 story, 
125 x 250 ft. brick, concrete and steel fac 
tory and office building, rein.-con. flooring, 
concrete foundation. About $125,000. Noted 


Mar. 25. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., East Deerfield—Poston & Maine 
R.R., North Sta., Boston, let contract build- 
ing 1 story, 101 x 425 ft., brick and timber 
addition to engine house, concrete founda- 
tion, here, to H. Wales Lines Co., 134 
State St., Meriden, Conn. About $150,000 


*Conn., Bridgeport—General Motor Serv 
& Truck Co., 554 Fairfield Ave., let contract 
building 1 story, 110 x 120 ft., brick and 
rein.-con. service station, rein.-con. flooring, 
concrete foundation, on Holland Ave., to 
J. R. Sheehan, 211 State St. About $75,000 


*Conn., Hartford—L. White, 119 Port- 
land St., let contract building 4 story. 52 x 
175 ft., brick and _ rein.-con. warehouse, 
office, etc., rein.-con. flooring, concrete foun- 
dation, on Winthrop St., to J. H. Grozier 
Co., 721 Main St. About $200,000. Noted 
May 20. 


*N. Y., Buffalo—Standard Oil Co., 1103 
Elk St., let general contract building brick 
and steel boiler house, concrete flooring, at 
Atlas Wks., to J. W. Cowper Co., Fidelity 
Bldg.,; 550 ton structural steel, to Kellogg 
Structural Steel Co., 31 Stone St. Total 
cost, $250,000. 


*N. Y., New York—M. O’Dowd, Inc., 
c/o J. S. Maher, archt., 431 West 14th St., 
will build 3 story, 100 x 125 ft., brick and 
steel garage, rein.-con. flooring, concrete 
foundation, at 56 West 23rd St. About 
$100,000. Work will be done by day labor. 


*N. J., Newark—McAllister Caron Co., 
1001 Broad St., let contract building 2 
story, 70 x 150 ft. garage and service sta- 
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Works 


tion, rein.-con., brick and _ steel, 
flooring, concrete foundation, to 
Constr. Co., 1399 Flatbush Ave., 
About $100,000, 


*N. J., Passaic—Manhattan Rubber Co., 
Willet St., let contract building rein.-con., 
brick and steel addition to boiler house, 
rein.-con. flooring, concrete foundation, to 
Stone & Webster, 120 Bway., New York 
City. About $500,000. 


*N. J.. Trenton—Amer. Bridge Co., foot 
Warren St., will build two 1 story additions 
to steel plant, 32 x 122 ft. and 78 x 200 ft.. 
brick and steel, on South Warren St. About 
$65,000. Work will be done by day labor. 


*Pa., Jeanette—Amer. Glass 
Co., Farmers’ Bank Bldg., Pittsburgh, let 
contract constructing 1 and 2 story, con- 
crete, brick and steel furnace building, to 
Hughes-Foulkrod Co., Oliver Bldg., Pitts- 
burgh. About $300,000. 


*™Md., Baltimore — C Read & Co., 16 
North Greene St., let contract building 4 
story, 19 x 73 ft., concrete and brick ware- 
house, concrete foundation, to R. H. Frazier 
& Son, 224 West Mulberry St About 
$100,000. 


*W. Va., Beechbottom (Wellsburg P. O.) 
Leachbottom Power Qo. let cantract build- 


(Industrial (Continued) 


rein.-con. 
Homack 
Brooklyn. 


Window 


ing 1 and 2 story, 100 x 140 ft. locomotive 
repair shop, ete., brick and steel, rein.-con. 
flooring, to Austin Co. Union Arcade, 


About $80,000. 


*Ga., Atlanta—Southern Bell Telephone 
Co., 78 S. Pryor St., let contract construct- 
ing 4 story, rein.-con. building, to A. D. 
O’Brien, New Orleans, La. About $400,000. 


Canton—Schlemmer & Graber Co., 
12th St.. N. EF... let contract constructing 1 
and 2 story, 100 x 250 ft.. brick, concrete 
and steel garage and service building, to 
>. J. Landor, Renkert Bldg. About $95,000. 


*0O., Cineinnati—Amer. Can Co., 120 
Bway., New York City, let contract building 
plant, to include one 6 story, 73 x 260 ft 
and one 4 story, 60 x 1400 ft., concrete 
buildings, also 1 story, 90 x 97 ft. and 80 
x 160 ft.. brick and steel buildings, retfn.- 
con flooring, concrete foundations, on 
Spring Grove Ave. and Fergus St., to Ferro 
Conerete Constr. Co., Richmond and Har- 
riet Sts. About $1,000,000. Noted April 1. 


*O., Cleveland—Cleveland Belting & Ma- 
chine Co. let contract building 1 story, 112 
x 140 ft. rein.-con., steel and brick addition 
to factory, rein.-con. flooring. concrete foun- 
dation, on Seranton Rd., to G. W. Hoffman, 
3327 Broadview Rd. Aout $100,000. 


*0., Cleveland—Hydraulic Pressed Steel 
Co. let ‘contract building 1 story, 75 x 200 
ft.. rein.-con., steel and brick addition to 
factory, rein.-con. flocring, concrete foun- 
dation, at 5704 Hydraulic Ave., to Craig- 
Curtis Co., 1031 Guardian Bldg About 
$75,000. 


*0., Cleveland—Mendelsohn Co., 2110 
Woodland Ave., let contract remodeling 3 
story, 70 x 100 ft. cigar factory, brick and 
steel, brick foundation, to Kravitz-Yokelson, 
821 East 88th St. About $60,000. 


*0O., Cleveland—Ohio Motor Vehicle Co. 
let contract building 2 story, 50 x 150 f 
brick and steel factory, brick foundation, 
on Nottingham Rd., to Campbell Constr. 
; 2227 East 83rd St. About $75,000. 


*0O., Cleveland—Superior Screw «& pout 
Mfe. Co., 810 Hippodrome Bldg., let con- 
tract building 1 story, 130 x 252 ft., rein.- 
con., steel and brick factory, rein.-con. 
flooring, concrete foundation, at 3652 East 
98rd St., to MeMillan Co., 1918 East 66th 
St. About $100,000. 


Pittsburgh. 


*Mich., Detroit—Standard Reamer & 
Tool Co., Elmwood Ave., let general con- 


tract building 1 story, 50 x 100 ft., rein.- 
con., brick and steel factory, concrete foun- 
dation, to J. Finn & Son, Woodward Ave. ; 
time and material basis. 


*lll., Centralia—See “Building 


*xWis., Milwaukee — Heil Co., 26th and 
Montana Aves., let contract building 1 
story, 125 x 250 ft., brick and steel assem- 
bling plant, concrete flooring and founda- 
tion, on 26th Ave., to Klug & Smith, 40 
Mack BIk. 

*xWis., Milwaukee—Milwaukee Coke & 
Gas Co., foot of Greenfield Ave., will build 
1 story, 50 x 125 ft., brick and steel addi- 
tion to boiler house, concrete flooring and 
foundation. About $75.000. Work will be 
done by day labor. 


*Tex., Ft. Worth—Cotton Belt Ry., 702 
Houston St., let contract building “prick 
roundhouse, 12 frame bunk houses, store- 
room, Robinson hoist, water, light and 


sewer utilities, to W. C. Hedrick Constr. 
Co., Southwestern Life Bldg., Dallas. About 
$185,000. 


*xQue., Montreal—Dominion Type Foun- 
dry, Ltd., Toronto, let contract building 4 
story, 51 x 122 ft. factory, on Herminie St., 
to Yolles & Rotenberg, Kent Bldg., Toronto. 
About $135,000. 


*xQue., Montreal—Colonial Wire Mfg. Co., 
Sheaver St., let contract building 3 story, 
brick and steel factory, concrete foundation, 
on St. Patrick St., to Robertson Bros., Ba. 
Trade Bldg. About $75,000, 


Buildings 
PROPOSED WORK 


Me., Brunswick — Church —St. 
Baptist Society having plans 


John the 
prepared by 


Cc. R. Greco, archt., 8 Beacon St., Boston, 
for 1 story brick and stone. About $100,- 
000. 

Mass., Arlington (Boston P. O.)—High 


School—School Com. 


having plans prepared 
by H. B. S. 


Prescott, archt., 12 Pearl St., 
Boston, for 3 story, 65 x 140 ft., brick and 
steel, concrete foundation, on Massachu- 
setts Ave. About $150,000. Noted April 15. 


Mass., Boston—Bank and Office—Federal 
Trust Co., 85 Devonshire St., soon receives 
bids building 10 story, 24 x 27 ft., on Water 
and Washington Sts. J. R. Worcester, 79 
Milk St., engr. McLoughlin & Burr, 88 
Tremont St., archts. Noted April 8. 


Mass., Brockton—School—Bd. Educ. soon 
lets contract building 2 story, brick, con- 
crete and steel addition to Franklin School, 
concrete foundation. About $150,000. R. P. 
Jackson, 145 West Elm St., archt. 


Mass., Clinton—Isolation Hospital—Clin- 
ton Hospital Assn. having plans prepared 
by Bigelow & Wadsworth, archts., 120 Tre- 
mont St., Boston, for 2 story, brick and 
concrete, on Highland St. 


Fall River—High 
Dept. plans to 


Mass., 
Bldgs 
brick, 
section. 


School—Pub. 

construct 3. story, 

concrete and steel, in South Park 
Architect not selected. 


Mass., Fall River—Hospit: 
vell, archt., 57 North Main St., 
contract building 3 story, 40 x 100 ft., 
brick and concrete, rein.-con. flooring, con- 
crete foundation, on High Ave., for Trues- 
dale Hospital Corp. About $100,000. 


Mass., Ipswich—Memorial—Town Memor- 
ial Comn. having plans prepared by An- 
drews, Ratoul & Jones, archt., 50 Congress 
St., Boston, for 2 story, brick and steel. 
About $150,000. Noted April 


Mass., New Bedford—High School—Bad. 
Educ. plans to build 3 story, brick, concrete 
and steel addition, on County St. rE 
Cooper Corp., 33 Cornhill St., Boston, archts. 


Mass., Springfield—College—Y. M. C. A. 
College 287 Hickory St., p!ans to construct 
college buildings to include science labora- 
tory, gymnasium and dormitory, on campus. 
Architect not selected. 


R. LL. Providence—SchoPl—Pub. 
Dept. rejected bids building 8 story, 40 x 
100 ft., brick and steel, on Nelson Ave. and 
Jastram Ave. About $100,000. Work will 
be readvertised. Private plans. Noted 
June 24. 


BR. L., 





I. Mar- 


soon lets 


Bldg. 


Providence—Theatre and Office 
Bway. Theatre Corp. having plans prepared 
by W. R. Walker & Son, archts., 17 Custom 
House St., for theatre and office building. 
About $200,000. 


Conn., Bridgeport—Club—PB. P. O. E., 360 
State St., having plans prepared by Davis & 
Dane, archts., 1024 Main St., for 3 story. 
brick, conerete and steel addition. About 
$100,000. 


Conn., New’ Britain — Business—F _ C. 
Walz, archt., 407 Trumbull St., Hartford, 
soon lets contract building 4 story, 100 x 
100 ft., brick and concrete, concrete floor- 
ing and foundation, on Main St., for S. 
Shurberg, 55 Franklin St. About $200,000. 
Noted April 1. 


Wallingford—Armory—State Ar- 
mory Comn., Hartford, having revised 
plans prepared by W. P. Crabtree, archt., 
272 Main St.. New Britain, and soon re- 
ceives bids building 1 story, 75 x 150 ft. 
drill shed and 3 story, 38 x 75 ft. armory, 
brick, concrete and steel, rein.-con. flooring, 
concrete foundation, on North Main St. here. 





Conn., 


About $100,000. Former bids rejected. 
Noted June 17. 
N. Y¥., Arecade—School—Bd. Educ. re- 


20, building brick, 
About 


ceives bids about July 
steel and stone, brick foundation. 
$125,000. 


Tooker & Marsh, 101 Park Ave., 
» 





New York City, archts. and engrs. No 
March 11. 
N. Y., Buffalo—Laboratory—Univers 


of Buffalo, 24 High St., having plans ); 
pared by McKim, Mead & White, archts. a 
engrs., 101 Park Ave., New York City, 

3 story, brick and stone, concrete foun: 
tion. About $300,000. 


N. Y., Buffalo—School—Bad. 
jected bids received June 25, building ad 
tion to schools on Hertel Ave. and Camd 
St., Park Lake Ave. and Amherst St., a: 
Poplar and Doat Sts. J. Storer, se 
Noted June 17. 


N. Y¥., New Dorp, 8S. L—Nurses Hom« 
Nurses Home & Seaside Hospital havi 
plans prepared by York & Sawyer, archt 
and engrs., 50 Hast 40th St.. New Yor 
City, for brick and stone, brick foundatio 
About $150,000. 

a 
Telephone 


Educ. 


New York—Exchange—New Yor 

Co., 15 Dey St., having sketche 
made by McKenzie, Voorhies & Gmeli 
archts. and engrs., 1123 Bway., for 4 stor 
addition on top of present building, on Fo 
St. and West Farms Rd.. also addition: 
side structure, brick, steel and stone, cor 
crete foundation. About $350,000. 


N. ¥.. New York — Home — Friedmx: 
Foundation Home for Men and Women hav 
ing sketches made by H. A. Jacobs, 320 5tr 
Ave., and I. H. Friedlander, 681 5th Ave 
archts., for brick and stone, brick found:- 
tion, on Grand Concourse. About $1,500.- 
000. D. B. Friedman, 206 Bway., pres. 


a aw York—Hotel—J. McE. Bow- 
man Co., c/o Warren & Wetmore, archts 
and engrs., 10 East 47th St., having plans 
prepared for addition to Hotel Commodor 
on 42nd St. About $2,000,000. ‘ 


N. Y¥.. New York—Loft—A. W. Palmo 
c/o J. E. Nitehie, areht. and engr., 63 Parl 
Row, having plans prepared for 6 story, 50 
x 100 ft., brick and steel, brick foundation, 
at 318 West 46th St. About $150,000, 


N. Y., New York—Oflice—J. McE. Bow 
man & Co., c/o Warren & Wetmore, archts 
and engrs., 10 East 47th St., having plans 
prepared converting Hotel Manhattan, on 


42nd St., into office building. About $1,000,- 
000, 


New 


N. Y., Ossining—Prison—cC. F. 
supt. state prisons, Capitol. 
receives bids building 2 
ft.. brick and_ rein.-con., 
tion About $200,000. 


N. J., Jersey 
dustrial Works.” 


N. J... Newark 
Telephone Co., 15 
having sketches made by 
hies and Gmelin, archts. and engrs., 1123 
Bway., New York City, for 2 story, brick 
steel and stone, concrete foundation, on 
Avon Ave., here. About $200,000. 


’. J.. New Brunswick—Theatre—W. P 
Wills, Inc., archts. and engrs., 1181 Myrtle 
Ave., Brooklyn N. Y., preparing sketches 
for 1 story brick and stone, brick founda 
tion, here. About $350,000. Owner's name 
withheld. 


N. d., West field—School—Bad 
jected bids June 22, building ‘ 
and stone, brick foundation. 
000. Work will be 
June 10. 


Pa., Forty Fort (Kingston P. O.)—Hous- 


Rattigan 
Albany, soon 
story, 120 x 1648 
concrete founda- 


City—Office, ete.—See “TIn- 





Exchange—New 
Dey St., 


York 
New York City, 
McKenzie, Voor 


Educ. re- 
3 story, brick 
About $175.- 
readvertised. Noted 





ing — Community Housing Corp., Miners 
Bank Bldg., Wilkes-Barre, plans to build 
forty-seven 2 story, 40 x 50 ft.. concrete 
and brick houses. About $250,000.  Archi- 
tect not selected. 

Pa., Johnstown—Church—F. B. Hetrick, 
pastor, Dale United Exangelical Church, re 


ceives bids in August building brick and 
stone, rock foundation, on Bedford, Von 
Lunen and Fronheiser Sts. About $175,000 
J. C. Fulton & Son, Uniontown, archts. 


Pa., Lester—Housing—wWestern Electri: 
Mfg. Co. had plans Srapared wy C. W 
Brazer, archt. and engr., 1133 Bway., New 
York City, for two hundred 2 story, brict 
and stucco houses, brick foundation. About 
$1,000,000. 





Pa., New W ilmington — Gymnasium 
Westminster College having plans prepared 
by Thayer & Johnson, archts., 5716 Eucli: 
Ave., Cleveland, O., for 3 story, 80 x 129 
ft., rein.-con., brick and_ steel rein.-con 
flooring, concrete foundation. About $15! 


Pa., Plymouth—Comfort Station—Boroe 
plans to build 1 story,,40 x 50 ft. marb! 
and tile, rein.-con. flooring, rock foundation 
on Main and Hanover Sts. About $10 
000. Architect not selected. 
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Pa, St. Marys—Hospital—F. A. Rian- 
rd, archt., Masonic Temple, Williamsport, 
m lets contract converting monastery into 
spital, and building power plant, for A 
ul Memorial Hospital here. 5S. Kistler, 


s 


Pa., Seranton—Store—Braunsteins Cloak 

134 Wyoming St., having plans pre- 
red by E. H. Davis and G. M. O. Lewis, 
hts., Union Natl. Bank Bldg., for 5 story, 
x 102 ft., rein.-con., steel and limestone, 
n.-con. flooring, rock foundation. About 
60,000. 


Pa., Wilkes-Barre—Hotel—Sterling Hotel 
Co.. Market and River Sts., having plans 
prepared altering and building 6 story, 7! 

80 ft., brick and steel addition. About 
100,000. Private plans. 


Md., Baltimore—Church—Christ Church, 
11 East Hill St., having sketches made by 
H. B. Upjohn, archt. and engr., 456 4th 
Ave New York City, for altering and 
building brick and stone addition, on Paul 
st. About $100,000. S. A. Huston, 16 East 
Biddle St., pastor. 


Md., Catonsville—Church and Community 

Catonsville Presbyterian Church having 
plans prepared by W. G. Beecher, archt., 
Catonsville, for 1 and 2 story, 55 x 145 ft., 
brick and stone, rock foundation, on Fred- 
erick Rd. About $200,000. J. A. Nesbit, 
Wyndcrest Ave., pastor. 


Md., Tleester — Chapel, Convent and 
Home — All Saints Protestant Episcopal 
Convent having plans prepared by Mottu & 
White, archts., 324 North Charles St., Bal- 
timore, for 3 story, 75 x 150 ft., stone, 
concrete and stone foundation. About 
$100,000, 


Mc., Sparrows Point—Hospital—Bethle- 
hem Steel Co. having plans prepared by 
J. E. Sperry, archt., 409 Calvert Bldg., 
Baltimore, for 2 story, 48 x 140 ft., rein.- 
con., brick and steel, concrete foundation 
About $150,000. C. L. Reeder, Park Ave. 
and Saratoga St., Baltimore, engr. 


W. Va., Burch—High School—City voted 
$100,000 bonds to build high school. 





Ga., Atlanta—Hotel—C. P. Byrd, c/o 
Byrd Printing Co., 46 W. Alabama St., hav- 
ing plans prepared by A. T. Browne, archt., 
Forsyth Bldg., for 10 story, 400 room, on 
foc and Kimball Sts. Cost to exceed 
2,000, % 


Ga., Atlanta—Office—Atlanta Cotton Ex- 
change plans to build 10 story, on Edge- 
wood Ave. and Equitable Pl. About 
$1.500,000. 


Ga., Atlanta—Office and Loft—Trust Co. 
of Georgia, Trust Co. of Georgia Bldg., 
plans to build 10 story office and loft 
coe on Edgewood Ave. About $1,- 

’ 


Ga,, Atlanta—Office and Store—Witt In- 
vestment Co. having plans prepared by 
Lockwood & Poundstone, archts., Forsyth 
Bldg., for 3 story, 80 x 200 ft., rein.-con., 
brick_and terra cotta, rein.-con. flooring, 
een and Baker Sts. About 


Fla., St. Petersburg—Hospital—L. Wilie 
soon receives bids building 2 and 3 story, 
45 x_100 ft. F. F. Jonsberg, 16 Central 
St.. Boston, archt. and engr. 


Tenn., Nashville—Hotel and Theatre—H. 
L. Sheetz is back of company being formed 
to build hotel and theatre. Owners plan 
to raise $1,000,000 stock to finance project. 


_Ky., Louisville—Temple—Louisville Odd 
Fellows plan to build temple. About $300,- 


Ky., Lyndon—School—Kentucky Military 


Institute plans to build , 
$100,000. D ild new school. About 


0., Canton — School — Bd. Educ. having 
plans prepared b Thayer & Johnson, 
archts., 5716 Euclid Ave., Cleveland, for 2 
oat ak ee eee steel and brick, 

“in. ~ " ooring, concrete foundation. 
About $250,000. C. Lane, clk 


0., Cleveland—Commercial—W. L. Mur- 
phy, East 9th St., os to build 4 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, at 7210 Euclid 


me About $150,000. Architect not se- 
ected. 


0., Cleveland—Commercial—B. W. Reu- 
ban, ¢/o Superior Serv. Co., Plymouth Bldg.. 
plans to build 2 story. rein.-con., brick and 
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BRIDGE—WAREHAM, MASS, 


Bids were received by Dept. of Pub. Wks., 


Div. of Highways and Cohasset Narrows 


Bridge Comn., State House, Boston, for constructing bridge over Cohasset Nurrows 
between here and Bourne Twps., from (A) Holbrook, Cabot & Rollins Corp., 6 Beacor 
St., Boston (awarded contract); (B) George M. Byrne, Boston; ¢(C) O. W. Blakeslee 


& Sons, Waverly St., New Haven; (D) T 


A. Scott Co., Inc., New London, $591,747 


The unit bids of the lowest three bidders were as follows: 


5,200 cu.yd. excavation (earth) 

50 cu.yd. excavation (ledge) 

7,500 yd borrow 

900 to. s broken stone 

12,000 gals. bituminous material 

100 lin.ft. pipe, 10-in. vitrified clay 
3,050 lin.ft. guard rail 

1,500 tons riprap 

2 drop inlets 

Bridge complete (except surfacing), (lump sum) 
300 cu.yd. loam stripping and placing 
1,700 cu.yd. filling 

20 lin. ft. precast concrete curb 

70 sq.yd. seeding 

900 sq.yd. surfacing roadway 

1,100 sq.yd. sidewalk surfacing 


UII ins ¥en cvvcceraunecinewes 


\ B ¢ 
$1 25 $2 50 $1 60 
00 8 00 > 00 
175 275 170 
6 00 6.50 © 50 
35 35 36 
2 02 1 00 2 50 
1 00 1.25 60 
4 50 5 00 10 00 
100 00 50.00 40 00 
200,000 00 233,731 50 268,500 00 
3 00 3.00 5 00 
175 2.75 1 50 
3 00 1 50 — 150 
3.00 7.00 1 00 
3 50 3.50 3.60 
1.00 1.00 75 
$247,970 $299,664 $325,365 


PAVING—PITTSBURGH, PA. 


Bids were received by city, June 21, for 


grading, regrading, paving and repaving 


and otherwise improving 2nd Ave. from Liberty to Grant Sts., from: (A) Booth & 
Flinn, 1942 Forbes St.; (B) J. H. MeQuade & Sons Co., Bakewell Bldg.; (C) Thomas 
Cronin Co., South 17th and Muriel Sts. The unit bids were as follows: 


14,058 cu.yd. grading (excavation or embankment) 


16,500 sq.yd. new standard shect asphalt pavement, 8-in. ‘concrete 


foundation 


1,750 sq.yd. new vitrified brick pavement, type 2, 8-in. concrete foun- 


dation 
100 sq.yd. standard sheet asphalt resurfacing 


20 sq.yd. old block stone pavement relaid on new concrete foundation.. 
200 sq.yd. repaving with new standard sheet asphalt pavement 


5,430 lin.ft. protected concrete curb, type | protection 


596 lin.ft. protected concrete radius curb, type | protection 


5 cu.yd. broken stone drain 

216sq.ft. granite crossings 

960 sq.ft. granite crossings reset on new foundations 
40,860 sq.ft. concrete sidewalk, type | 


500 sq.ft. flagstone sidewalk relaid on new foundation 


15 catch basins, all classes 
14 altering and adjusting catch basins and manholes 


235 lin.ft. terra cotta pipe in catch basin connections, 15 in 


4 standard storm inlets 

1 cu.yd. extra concrete in pavement foundations 
10 cu.ft. extra binder in asphalt resurfacing 
1M. ft.b.m. sheeting and bracing place 

20M. ft.b.m. lumber for temporary walks, ete 
31 lin.ft. 15-in. T.C. pipe sewer 

175 lin. ft. 12-in. T.C. pipe sewer 

1,330 lin.ft. 9-in. T.C. pipe house laterals 

1 cu.yd. additional sewer trench excavation 

1 cu.yd. additional concrete in sewer trench 
20 lin.ft. 9-in. T.C. pipe for storm inlets 


Extended totals. . 


steel, rein.-con. flooring, concrete founda- 
tion, on East 105th St. About $100,600. 
Architect not selected. 


O., Cleveland—Commercial—M. T. Wong, 
719 Prospect Ave., plans to build 2 story, 
60 x 150 ft., rein.-con., brick and _ steel, 
rein.-con. flooring, concrete foundation, on 
East 42nd St. and Euclid Ave. About $100,- 
000. Architect’s name withheld. 


0., Cleveland—Commercial and Theatre 
—E. Mandelbaum, Sloan Bldg., purchased 
site and plans to build 2 story, 110 x 200 
ft., rein.-con., steel and brick, rein.-con. 
flooring, concrete foundation, on East 105th 
St. and St. Clair Ave. About $200,000. 
Private plans. 


0., Cleveland—Hotel—Hotel Olmsted Co 
plans to build 11 story, rein.-con., brick and 
steel addition, rein.-con. flooring, concrete 
foundation, on Prospect Ave. near East 9th 
St. About $600,000. D. Olmsted, Superior 
Ave. and East 9th St., pres. H. L. Stevens 
pio 30 North Michigan Ave., Chicago, 
archt. 


0., Cleveland—Market—S. Cowan, Society 
for Savings Bldg., purchased site and plans 
to build 1 story, rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, on 
East 55th St. and Haltnorth Court. About 
$100,000. Architect not selected. 


Ind., Indianapolis—Hospital—City plans 
to build 4 story, 88 x 175 ft., rein.-con., 
brick and steel, rein.-con. a concrete 
foundation, on West. Michigan St. About 
$387,000. Architect not selected. 


Mich., Detroit—Schools—Bd. Educ., 50 
Bway., plans following new schools and 
additions in its building program for 1920- 
21: Firnane School, Fort St. and McDougal 
Ave., cost $165,000; Ferry School, Ferry 
and Jos. Campau Aves., $305,000; High 
School, La Salle Blvd., site, $1,000,000; 





A B CS 

$2.00 $1.45 $2.75 
5.20 5.16 470 
5 20 4.90 5 00 
5 00 5.50 4 00 
3 00 3.50 3 00 
3 00 3.75 4 00 
1 30 1.45 1 50 
1 50 2.00 2 00 
4 00 5.00 5 00 
2.00 1.50 1 50 
1.50 1.00 1 00 
25 50 30 
125 00 125 00 100 00 
125 00 35 00 75 00 
50 00 35 00 50 00 
4 00 425 6 00 
20 00 20 00 15 00 
1 00 75 15 00 
100 00 100 00 100 00 
125 00 95 00 75 00 
4 00 4.25 6 00 
4 00 4 00 5 00 

2.00 3.00 3.00 
4 00 7.50 5 00 
20.00 25.00 10 00 
2 00 3.50 3 00 

30 50 30 
$148,226 $156,979 $160,075 


schools on Broadstreet Blvd., $165,000, 
Charles Ave. site, $210,000; Joy Rd. and 
Lawton Ave., $165,000, Lumley and Mc- 
Graw Aves., $330,000, Midland Ave. and 
Linwood Blvd., $390,000, Nevada _ and 
Lumpkin Aves., $165,000, Nevada and Fene- 
lon Aves., $165,000, Richmond and Cameron 
Aves., $600,000, Codd Athletic Field, $700,- 
000, Selden and Greenwood Aves., $800,000, 
Sylvester and Seneca Aves., $900,000, Fair- 
view and Goethe Aves., $900,000; additions 
to Barstow School, Larned and Riopelle 
Sts., $140,000, Cooper School, $330.00, 
Crosman School, Taylor Ave. and Hamilton 
Blvd., $170,000, Davison School, $195,000, 
Doty School, 3rd and Calvert Aves., $185,- 
000, Estabrook School, Linwood and Mc- 
Graw Aves., $140,000, George School, Rus- 
sel and Superior Sts., $230,000, Greenfield 
Park School, $60,000, Houghton School, 
Abbott and Brooklyn § Aves., $215,000, 
Hutchinson School, $245,000, Leland School, 
$200,000, Lincoln School, Brady and St 
Antoine Sts., $140,000, Lynch School, $185,- 
000, Majeske School, Trombly and St. Aubin 
Sts., $200,000, Marcy School, Sylvester and 
Helen Aves., $140,000, Marr School, $140.,- 
000, Marxhausen School $200,000. Miller 
School, $500,000, Pattengill School, $330,000, 
Sampson School. Begole and Ironwood 
Aves., $180,000, Thirkell School, 14th Ave 
and La Salle Gardens. S., $200,000, all 
rein.-con., brick and steel. rein.-con. flooring, 
concrete foundations. Malcolmson, Higgin- 
hotham & Palmer, 405 Moffat Bldg., archts 


Mich., Grand Rapids——»sHotel—+Pantilind 


Hotel Co., Monroe St.,.N°W., havirig “platis ~ 


prepared by Warren &'Wetmore, engrs., 16 
East 47th St.. New York City, for brick, 
steel and stone addition, concrete founda- 
tion. About $500,000. 


Mich., Houghton—Chemistry — Michigan 
College of Mines, College Ave.. had plans 
prepared and soon receives bids buildingg? 


_ _gratematneneners ome py 
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Buildings (Continued) 

story, rein.-con. and brick, rein.-con. floor- 
ing, concrete foundation. About $100,000. 
Herbst & Kuenzli, Caswell Blk., Milwaukee, 
Wis., archts. 


Mich., Lansing -—- Memorial — Michigan 
Agricultural College having plans prepared 
by A. W. Bowd, archt., 127 West Allegan 
St., for 3 story, rein.-con. and brick, rein.- 


con. flooring, concrete foundation. About 
250,000. 
iL, Evanston—Club House—Glenview 


I 
Golf Club having preliminary plans pre- 
pores by Holabird & Roche ,archts., 104 
South Michigan Ave., Chicago, for 14 story, 
brick and timber, concrete foundation. 
About $200,000. 


Wis., Hawkins — Schoo] — Joint School 
Dist. 1 of Hawkins and South Fork. plans 
to build 2 story, concrete, concrete flooring. 
Oppenheimer & Obel, Wausau, archts. 


Wis., Madison—Hospital—Madison Gen- 
eral Hospital, 925 Mound St., having plans 
prepared by Schmidt, Garden & Martin, 
archts., 104 South Michigan Ave., Chicago, 
for rein.-con. and brick addition, rein.-con. 
Sooring, concrete foundation. About $350,- 
000. 

Wis., Manitowoc — Hotel — Manitowoc 
Hotel Realty Co., c/o H. B. Kamschulte, 
archt., North 8th St.. having preliminary 
plans prepared for 8 story, 100 x 155 ft., 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation. 


Wis., Milwaukee—Sales, etc —Van Ryn 
& De Gelleke, archts. and engrs., Caswell 
Blk., soon let contract constructing 2 story, 
120 x 150 ft., rein.-con. and brick sales 
building and garage, rein.-con. Gesring. con- 
erete foundation, on Jackson St., for F. 
Achen Co., 155 Oneida St. About $100,000. 
Noted April 1. 


Wis., Waukesha—Bank and Office—Natl. 
Exch. Bank, 311 West Main St. having 
plans prepared by H. C. Haeuser, archt., 
Colby-Abbott Bldg., Milwaukee, for 2 story, 
65 x 75 ft., concrete, brick and stone, rein.- 
con. flooring, concrete foundation. Cost be- 
tween $75,000 and 100,000. 


Ia., Lawler—High School—Rd. Educ. hav. 
ing plans prepared by Jacobson & Jacob- 
son, archts., Owatonna, remodeling 2 story, 
70 x 72 ft., rein.-con. and brick grade school 
into high school. About $100,000. F. Tusti- 
son, 335 Auditorium Bldg., Minneapolis, 


Ia.. Sioux City—Temple — Scottish Rite 
Com. having plans prepared by H. Holmes, 
30 North Michigan Ave. Chicago, and 
teuttler & Arnold, Grain Exch. Bldg., 
archts., for 150 x 810 ft.. brick, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 
dation. About $1,500,000. Noted Jan. 8. 


Minn., Minneapolis — School — Bd. Educ. 


having plans prepared by E. H. Enger, 
archt., c/o Bad. Educ., for Clinton grade 
school, 2 story, 75 x 200 ft., rein.-con. and 


brick. on 28th St. and 4th Ave. About 


$175,000 


Minn., St. Paul—Hospital—Bethesda Hos- 
pital Assn... 249 E. 9th St.. having plans 
prepared by Magney & Tusler, archts. and 
eners.. 450 Builders Exch., Minneapolis, for 
$ or 6 story, rein.-con.. on Capitol Hill. 
About $800,000. A. J. Kranz, supt. 


Minn., Thief River Falls — School — Ba. 
Educ. rejected bids received June 23, build- 
ing 2 story. brick and tile. About $125,000 
Project postponed indefinitely. P.O. Myh- 
rum, clk. Sund & Dunham, 512 Essex Bldg., 
Minneapolis, archts. 


Kan., LineoIn—School—RBd. Educ. having 
plans prepared by W. H. Taylor & Co., 
archts., Kansas City, Mo., for 2 story school, 
here. About $125,000. W. W. Troupe, secy. 


Kan., Parsons—High School—Rd. Educ 
faving plans prepared by T. W. Williamson 
& Co.. atehts., 418 Central Natl Bank 
Bldg.. Topeka, for 2 story, 99 x 140 ft., 
rein.-con. and cement. About $175,000. J. 
B. Barnhill, secy. 


Kan., Pittsburg — High School — Ba. 
Educ. having plans prepared by N. S. 
&pencer & Son, archts., 37 West Van Buren 
Ave., Chicago, for 3 story school. About 
$500,000. C. S. Risdon, secy. 


Kan., Topeka—Exchange—Bell Telephone 
fo. having plans prepared by J. R. Timlin, 
archt., 668 Boatman’s Bank _ Bldg., St. 
Louis, Mo.. for 2 story, 60 x 109 ft., brick, 
vein.-con. and steel, rein.-con. flooring, con- 
erete foundation About $140,000. Noted 
June 3 


Ss. D., Brookings—Bank and Office—Mid- 
kind State Bank having plans prepared by 
L. F. Dow & Co., archts. 381 Jackson St., 
St. Paul, for 2 story, 28 x 85 ft., rein.-con., 
arick and Bedford rock. About $100,000. 





S. D., DeSmet—High School—Bd. Educ. 
having plans prepared by W. L. Alban, 
archt., Endicott —~ St. Paul, for 2 story, 
60 x 133 ft., brick, concrete and stone. 
About $100,000. 


S. D., Presho—School—School Bd. having 
preliminary plans prepared by W. E. Hulse 
& Co., archts., 309 Securities Bldg., Des 
Moines, la., for 2 story, 56 x 86 ft., brick 
and concrete, rein.-con. flooring, concrete 
foundation. About $125,000. 


N. D., Hankinson — High School — Bd. 
Educ. having plans prepared by Buechner 
& Orth, archts., Shubert Bidg., St. Paul, 
for 2 story, 65 x 130 ft., brick and rein.- 
con. About $135,000. Terry-Schulte Eng. 
Co., 484 Endicott Bldg., St. Paul, engrs. 


Mont., Helena—Schools—Helena School 
Dist. voted $225,000 bonds to build Haw- 
thorne school and auditorium in high school. 
Noted Feb. 26 


Mo., St. Louis—Hotel—Marquette Hotel 
Co., 18th and Washington Sts., plans to 
build 10 story, 150 x 150 ft., rein.-con., 
steel and brick, on Washington Ave. Cost to 
exceed $1,000,000. Architect not selected. 
T. P. Clancy, mgr. 


Mo., St. Louis—School—Evangelical 
Lutheran Synod, c/o R. Jesse, Mt. Calvary 
Church, plans to build school. About $1,- 
000,000. Architect not selected. 


Tex., Breckenridge — Bank — Guaranty 
State Bank having plans prepared for 5 
or 7 story, 100 x 150 ft., rein.-con. and 
brick, concrete foundation, on Walker St. 
About $250,000. 


Tex., Waco—Home and School—State Bd. 
Control, Austin, receives bids about Aug. 1, 
building home and school, here, for neg- 
lected and dependent children Plans in- 
clude several cottages, heating plant, etc. 
—- $150,000. Ross & Reed, Waco, 
archts. 


Que., Montreal — Bank — K. Rea, archt., 
Beaver Hall Hill, soon receives bids build- 
ing 2 story, 50 x 55 ft., concrete, brick, steel, 
and stone, concrete foundation, on 2nd Ave., 
for Bank of Montreal, St. James St. 


B. C., Vancouver—Hotel—Canadian Pa- 
cific Ry., Windsor St., Montreal, Que., hav- 
ing plans prepared by Warren & Wetmore, 
archts. and engrs., 10 E. 47th St., New York 
City, building brick, steel and stone addi- 
tion, concrete foundation, on Georgia St. 
About $1,500,000. 


BIDS DESIRED 


N. Y¥., Brooklyn — Nurses Home — Until 
July 15, by Dept. Pub. Welfare, Municipal 
Bldg., New York City, furnishing labor and 
material building and completing additions, 
on grounds of Kings Co. Hospital, Clarkson 
St. About $950,000. B. S. Coler, comr. 
Noted May 20. 


N. Y., Far Rockaway—School—Until July 
12, by C. B. J. Snyder, supt. school bldgs., 
Municipal Bldg., New York City, altering 
and building addition to P. S. 39, on south- 
erly side of State St. between Roanoke and 
Cleveland Aves., here. Former bids re- 
jected. Noted June 10. 


Pa., Media—Office and Bank—Until Aug. 
2, by C. W. Brazer, archt. and engr., 1133 
Bway., New York City, building brick, steel 
and stone, for Media Title & Trust Co., 11 
South St. About $300,000. Noted June 3. 


Md., Baltimore—Community—Until Aug. 
1, by B. Frank, archt., 328 North Charles 
St., building 4 story, 50 x 130 ft., concrete, 
steel and brick, concrete foundation, for 
Oheb Shalom Congregation, Eutaw Pl. and 
Lanvale St. About $150,000. Reliance Eng. 
Co., 4th Natl. Bank Blidg., Cincinnati, O., 
engrs. Noted May 13. 


D. C., Wash.—School—Until July 14, by 
secy Bd. Comrs. altering and building addi- 
tion to Deanwood School 153, Whittingham 
Pl.; advertised in this issue. 


0., Warren—High School—Until July 14, 
by Bd. Educ., c/o J. Bookwalther, building 
2 story, 120 x 150 ft., rein.con., steel and 
brick, rein.-con. flooring and concrete foun- 
dation. About $350,000. R. J. Keich, 
Western Reserve Natl. Bank Bldg., archt. 


Mich., Kalamazoo — Manual Arts — Until 
July 15, by T. E. Johnson, secy. State Bd. 
Educ., constructing 2 story, 96 x 250 ft. 
manual arts building, rein.-con., brick and 
steel, rein-con. flooring, concrete foundation, 
on Oakland Drive, to contain woodworking 
shops, foundry equipment and auto mechanic 
shops. H. H. Turner, 923 Michigan Trust 
Bldg., Grand Rapids, archt. 


Wis., South Milwaukee—Schools — Until 
July 13, by Bd. Pub. Wks., building 2 story, 
75 x 90 ft, grade school concrete and brick, 
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rein-con. flooring, concrete foundation, als: 
2 story, 40 x 60 ft., brick and timber addi 
tion to school in 2nd Ward. About $1vy, 
000. C. O. Chromaster, 144 Oneida Sst 
Milwaukee, archt. 


Minn., Lake Park—School—Until July 2 
by Bd. Educ., building 2 story, 60 x 90 f: 
brick and frame. About $100,000. Suna « 
Dunham, 512 Essex Bldg., Minneapoli 
archts. Notcd May 13. 


Minn., Marble—City Hall and Municipa 
Bldg.—Until July 19, by Bd. Village Tru: 
tees, building 2 story, 80 x 120 ft. rein.-con 
brick and tile, concrete flooring. Abou: 
$100,000. C. H. Parsons, 600 Builder 
Exch., Minneapolis, archt. 


Kan., Emporia—Hospital—Until July 19 
by Lyon Co. Hospital Bd., building 4 stor: 
40 x 150 ft., rein.-con., rein.-con. flooring 
J. H. Felt & Co., 802 Grand Ave. Temp): 
Kansas City, Mo., archts. 


8. D., Ipswitch—School—Until July 19% 
by Bd. Educ. building 2 story, 75 x 1%) 
ft. About $100,000. E. M. Vanin, secy 
Foss & Foss, St. Cloud, Minn., archts. 


N. D., Jamestown — High School — Unti! 
Aug. 1, by N. C. Koontz, supt. Bd. Educ. 
building 3 story, 150 x 185 ft., brick, rein 
con., steel and tile, rein.-con. flooring, con 
quote fenecetinn. About $200,000. Noted 

une 


N. D., Lankin—High School—Until Jul, 
26, by Bd. Educ. Galt School Dist. 39 
building consolidated high school K. Pp 
Napper, clk. 


N. D., Oakes—High School—Until July 
20, by Bd. Educ., building 3 a 68 x 155 


ft., brick. About $250,000. . Ferber, 
elk. Bell & Kinports, 909 Andrus Bldg 
Minneapolis, archts. Cc Tweed, 524 


Metropolitan Bank Bldg., Minneapolis, ener 
Noted April 1. 


N. D., Oberon — School — Until Aug. 9 
by School Dist. 16, building 3 story, 58 x 92 
ft., brick, Bedford stone and _ rein.-con 
About $100,000. Braseth & Rosattl, Fargo 


archts. 
Que., Montreal—Church—wUntil July 19 
by St. Henry Methodist Church, building 


50 x 110 ft.; brick, steel and stone, con 
crete foundation, on St. Antoine and Con 
vent Sts. About $100,000. Address F 
Tripp, Convent St. 


Que., Montreal—Theatre—Until July 15 
by Century Theatre Co., Ltd., building 5» 
x 105 ft., rein.-con. and brick, concrete 
foundation, on Briand St. 


Que., Pointe Aux Trembles—Church— 
Montreal East Presbyterian Church re 
ceiving bids building 50 x 75 ft., brick and 
steel, concrete foundation, here. Address 
A. Pope, Pointe Aux Trembles, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Dorchester — Exchange — New 
England Telephone & Telegraph Co., 5) 
Oliver St., Boston, let contract building ° 
story, 116 x 200 ft., brick, concrete, tile 
and steel ,on Adams and Robinson Sts. 
here, to D. L. Shepard, 46 Cornhill St, 
Boston. About $700,000. 


*Mass., Lawrence—Parish House—Grace 
Episcopal Church, Jackson and Gardner 
Sts., let contract building 2 story, 50 x 10° 
ft.. to E. A. Peabody & Son, Lawrence. 
About $100,000. Noted June 24. 


*Mass., Lynn—Store—Somes & Parsons, 
archts., 1. Beacon St., Boston, let contract 
to C. H. Cunningham & Son Co., 23 Central 
Ave., building 3 story, 100 x 100 ft., brick 
and steel, concrete foundation, on Union 


St.. for J. Goodman, Market St. About 
$100,000. Noted June 10. 
*Mass., Worcester — School — School 


Comn. let contract building 2 story, 50 x 1 
ft., brick and concrete addition to school 
on Rice Sq. and 1 story, 14 x 63 ft. boiler 
house, concrete foundation, to Keefe Bros 
104 Woodland St. About $100,000. Noted 
June 3. 


*Conn., South Manchester — Housins— 
Chaney Bros., Hartford Rd., let contri 
building sixteen 2 story, frame houses ‘or 
workmen, concrete foundation, on West 1! 
Fairfield Sts., to G. Schreiber, 285 Wst 
Center St. About $125,000. 


*N. ¥., New York — Office — Philli's- 
Jones Co., 1150 Bway., let contract build- 
ing 8 story, brick, steel and stone, conc 
foundation, at 1223 Bway., to G. R. Davis 
30 East 4gnd St. About $500,000. 
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Buildings (Continued) 


*N. ¥., New York—Office—Pitt & Scott, 
60 Pearl St., let contract building 5 story, 
°5 x 85 ft, brick, steel and stone, concrete 
foundation, at 55 Front St., to G. Genovese 
& Son, 645 Crescent St., Long Island City. 
Noted June 24. 

N. ¥., New York—Loft—Until July 10, 
by M. H. Cardo, archt. and engrs., 160 
West 45th St., building 4 story, brick and 
steel, concrete foundation, at 40-44 Bethune 
St.. for Wilson Paper Stock Co., c/o archi- 
tect. About $250,000. 

*N. Y., Richmond Will (Jamaica P. 0.) 
—Chureh — Heyl & McClaymount, archts. 
and engrs., 15 West 38th St.. New York, 
City, let contract to T. L. Rubsanen, 7641- 
86 Drive Union Course, building 14 story, 
brick and stone, brick foundation, for 1st 
Church of Christ Scientist, Greenwood Ave. 
About $110,000. Noted June 16. 

*N. Y., Watertown—Store and Office— 
FE. W. Woolworth, 233 Bway., New York 
City, let contract building 6 story, brick, 
steel and stone, concrete foundation, here, 
to Cc. T. Wills, 286 5th Ave., New York City. 
About $800,000. 

*Pa., Duquesne—School—Bd@. Educ. let 
contract building 2 story, 35 x 134 ft., brick 
and steel addition, concrete foundation, on 
Hill St., to Hodder Constr. Co., 817 Talbot 
St., Braddock. About $100,000. 

*Pa., Harrisburg—Office—State Bd. Con- 
trol let contract for excavation and build- 
ing concrete, stone, brick, marble and tile 
foundation for 3 story, 100 x 500 ft., to S. 
W. Shoemaker, 1545 North 6th St. About 
$684,000. Noted May 20. 

*Md., Baltimore — Churchs— Church of 
Blessed Sacrament, York Rd., near Arling- 
ton Ave., let contract building 1 story, 70 
x 120 ft., stone and concrete, stone founda- 
tion, to J. J. O’Connor, Knickerbocker Bldg. 
About $100,000; cost plus percentage basis. 

*™. C., Wilmington — Church Trinity 
Methodist Episcopal Church let contract 
building brick church, to O. G. Gulby, Wil- 
mington. About $106,000. 


*xGa., Atlanta — Hospital — Davis & 
Fischer, Linder St., let contract building 
rein.-con., brick and tile, rein.-con. floor- 
ing, to FE. T. Heiffer, Peters Bldg. About 
$250,000. 

*0., Cleveland—School—Rd. Educ., East 
6th St. and Rockwell Ave., let contract 
building 1 story, 212 x 212 ft., rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on East 92nd St. and Parkgate 
Ave., to Drummond-Miller Co., 4500 Euclid 
Ave., $637,300. Noted June 24. 

*Ill., Centralia — Station, etc. — Illinois 
Central Ry., Chicago, let contract building 
passenger station, freight house, and power 
house, also paving team track, here, to J. 
KE. Nelson & Sons, 3240 South Michigan 
Blvd., Chicago. About $400,000. 

*TIL, Oak Park—High School—Rd. Educ. 
let general contract building 3 story, 143 x 
166 ft. addition to high school, on Ontario 
St. and East Ave., also 1 story boiler room, 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundations, to Gary & McClintock, 
1020 North Blvd.. About $200,000. 

*Wis., Kenesha—Theatre—C. Pacini, 256 
Main St., let contract building 2 story, rein.- 
con. and brick, rein.-con. flooring. to G. 


Linderman, 237 Lake Ave. About $100,- 
ae 


_xTIa., Sioux City— High School — Bad. 
Edue. let contract building West Junior 
High School, 3 story, rein.-con., brick and 
steel, to Guarantee Constr. Co., Sioux City, 
$212,856. Noted April 22. 

_kIa., Sioux City—Hotel—Howard Hotel 
Co., 302 Nebraska St., let contract remodel- 
ing 2 story, 50 x 150 ft., brick, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 
dation, to G. Parks Constr. Co., Omaha, 
Neb. About $125,000; cost plus percentage 
basis. 

__*&Kan., Great Bend—Hospital—Sisters of 
St. Dominie let contract building 3 story, 
50 xX 150 ft., concrete and steel, rein.-con. 
flooring, to T. C. Cork, Great Bend. About 
$150,000. Noted June 10. 


*Kan., Hiawatha—Auditorium—City let 
contract building 2 story, brick, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 
dation, to Sanneman Bros. Constr. Co., Clay 
Center, $119,843. Noted June 24. 


*Kan., Parsons—School—Bd. Educ. let 
contract building 2 story, 40 x 190 ft., brick, 
rein.-con. and steel, rein.-con. flooring, con- 
crete foundation, to Widmer & Price, Par- 
sons, $172,219. Noted June 24. 


*N. M., Las Vegas—College—Rda. Re- 
gents, New Mexico Normal University, 820 
Main Ave., let contract constructing 2 
buildings at university, here, to W. G. Rupp, 
301 East Topeka St., Trinidad, Col., $148,- 
Oo. Noted Nov. 20 


*Wash., Spokane — Home — Salvation 
Army, 1418 North Adams St., let contract 
building 3 story, 50 x 142 ft., steel and 
concrete, concrete foundation, to F. Phair, 
416 2nd Ave. About $120,000, 


*Ont., Leamington—School—Bd. Educ. 
let general contract building 2 story, 8 
room, concrete, brick and steel, rein.-con. 
flooring, concrete foundation, to J. Bure 
roughs, Windsor. Total cost, $125,000. 


Federal Government Work 
PROPOSED WORK 


Order 166—Bureau Yards & Docks, Navy 
Dept., Wash, D. C.—It is directed that 
hereafter no estimated cost to be given or 
published on prospective projects, either 
prior to or during period of advertisement. 


Mo., St. Louis—Bridge, etc.—U. S. Engr. 
Office, Custom-house, soon receives bids 
furnishing and erecting all steel traveling 
bridge, 500 ft. long, 70 ft. high above top 
of rail. 


BIDS DESTRED 


Mass., Fall River — Remodeling Post 
Office and Customhouse—Until July 28, by 
Treas. Dept., Wash. D. C., remodeling, 
here. J. A. Wetmore, superv. archt.; ad- 
vertised in this issue. 


N. Y., Brooklyn—Kitchen and Commis- 
sary Equipment—Spec. 4177—Until July 14, 
by Bureau Yards & Docks, Navy Dept., 
Wash., D. C., installing at Naval Hospital, 
here; $10 deposit required for plans and 
spec. Noted April 29. 


D. C., Wash.—Sewers—Until July 21, by 
Dist. Comrs., Dist. Bldg., laying 2,750 lin. 
ft. 4 ft. 6 in. x 5 ft. 6 in. brick and con- 
crete sewer pipe; advertised in this issue. 


D. C., Wash.—Superstructure—Until July 
30, by Dist. Comrs., 599 Dist. Bldg., con- 
structing superstructure of Bock Creek 
Pumping Sta.; advertised in this issue. 


Va., Cape Charles—Wharf, Bulkhead, etc. 
Until July 12, by Treas. Dept., Wash., D. 
C., building wharf, bulkhead, breakwater 
and dredged channel for U. S. Quarantine 
Sta. Craney Island, here. J. A. Wetmore, 
superv. archt. 


Tenn., Chattanooga—Extending Work- 
room—Until July 28, by Treas. Dept., 
Wash., D. C., extending workroom, at U. S. 
Post Office and Courthouse, here. J. A. 
Wetmore, superv. archt 


Tenn., Memphis—Portland Cement—Until 
July 15, by Mississippi River Comn., Ist 
and 2nd Dists., Customhous, furnished and 
delivering 40,000 sacks portland cement; 
advertised in this issue. 


Mich., Battle Creek — Remodeling Post 
Office—Until July 30, by Treas. Dept., 
Wash., D. C., remodeling here. J. A. Wet- 
more, superv. archt. 


Tex., Galveston—Surface Drainage _Sys- 
tem, ete.—Until July 27, by Treas. Dept., 
Wash. D. C., for new surface: drainage 
system, new spray apron, repairing riprap, 
ete., at U. S. Quarantine Sta., here. J. ‘ 
Wetmore, superv. archt.; advertised in this 
issue. 


Idaho—Road Work—wUntil July 14, by 
Bur. Pub. Rds., Ogden, Utah, furnishing 
labor and material gravel surfacing 6.6 mi 
Montpelier-Afton Rd., Caribou Natl. Forest, 
involving 2,100 cu.yd. rock and 32,000 cu.yd 
common excav., etc. B. J. Finch, ch. engr. 


Utah, Ogden—Railroad—Until July 21, 
at office of Constr. Quartermaster, Hudson 
Bldg., constructing 10 mi., at Ogden Ar- 
senal; advertised in this issue. 


Ore., Astoria — Remodeling Customhouse 
and Post Office—Until July 29 by Treas. 
Dept., Wash., D. C., remodeling, here. J. A. 
Wetmore superv. archt 


Cal., Colusa—Excavating Canal—Until 
July 14, by U. S. Recl. Dist. 2947, excavat- 
ing canal and building structures involving 
3,500,000 cu.yd. exeav. and 12,000 cu.yd. 
rein.-con., in Yolo, Colusa and Glenn Coun- 
ties. J. F. Watt, secy. 


Cuba. Guantanamo—Pier—Spec. 4165— 
Until July 21, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C. building 50 x 260 
ft. rein.-con. at Naval Sta., here; adver- 
tised in this issue. 


HR. T., Pearl Harbor—Temporary Store- 
house—Spec. 4229—Until Aug. 11, by Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C.. Pub. Wks. Office, Navy Yard, Mare 
Island, Cal. and Pub. Wks. Office, Naval 
Sta.. Pearl Harbor, building here; adver- 
tised in this issue. Noted June 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—Dredging—U. S. Ener 
Oftice, Custom House, let contract dreds 
in Malden River, to Mars-Gerrish Dredging 
Co., Boston, $132,798. Noted May 13. 


*K. 1, Newport—Repairs and Alterations 
to Buildings—Spec. 4246—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con 
tract repairing and altering, at Naval 
Training Sta. here, to T. kX. Keeher, Waits 
Wharf, $16,239 (45 days) 


*R. L, Newport—Repairs and Alterations 
to Plumbing and Heating Systems—Spec 
4245—Bureau Yards & Docks, Navy Dept, 
Wash., D. C., let contract repairing and 
altering in certain buildings at Naval Train 
ing Sta., here, to T. B. Connolly, 339 
Thames St., $56,400 (90 days) 


*Conn., New London—Fresh Water Line 
Spec. 4244 Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract laying at 
Submarine Base, here, to N. Benoveniti & 
Sons, 76 Goshen St., $9,867. Noted July 1 


*N. J., Cape May—Repairing and Build 
ing Additions to Power Plant—Spec. 4235— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., let contract, to G. S. Curtis, 324 Dela- 
ware Ave., $3,553 (75 days). Noted July 1 


*Pa., Pittsburgh—Steel Lock Gates—U 
S. Engr. Office, 2111 Farmers Bank Bldg, 
let contract furnishing and delivering for 
Lock 6, Monongahela River, to Independent 
Bridge Co.. May Bldg. $54,454 Noted 
June 24 


*Md., Indian Head—Monorail Hoists, ete 
—Spec. 4158—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract for 2 mono- 
rail hoists and track equipment for Naval 
Proving Ground and power factory, to 
Shepard Electric Hoist Co., 14906 Lexington 
Bldg., Baltimore, $15,600 (225 days). Noted 
June 3 


*¥D. C., Wash.—Alterations and Additions 
to Laboratory—Spec. 4182—Bureau Yards 
& Docks, Navy Dept., let contract altering 
and building additions to aeronautical en 
gine testing laboratory, at Bldg. 146, Navy 
Yard, to Hyde & Baxter, 711 13th St. N. W., 
$14,990 (140 days). Noted July 1. 


*D. C., Wash.—Dragline Excavators- 
tecl. Surv. let contract furnishing 1 drag 
line excavator Type “B,” to F. C. Austin 
Mehy. Co., 80 East Jackson Blvd., Chicage 
$7,850; 6 Type “B” and 1 Type “A,” to 
Pawling & MHarnischfeger Co., 38th St 
and National Ave., Milwaukee, Wis., $65, 
500 and $16,750 respectively; 2 Type “A,” 
to Bueyrus Co., South Milwaukee, $36,335; 
7 lighting sets for Type “B” and 3 for 
Type “A” draglines, to Branett Ranch 
Lighting & Appliance Co., 1525 16th St.. 
Denver, $3,950 Authority was granted to 
purchase 10 digging and 10. cleaning 
buckets, cost $9,831. 


*D. C., Wash. —Standard Gauge Flat 
Cars—U. S. Engr. Office, War Dept., let 
contract, to Amer. Car & Fdry Co., 37% 
Babcock St., Buffalo, N. Y., $49,000. 


*S. C., Charleston —- Road Work — Spec 
4237—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract grading, draining 
and resurfacing roads with concrete, to 
W. T. Hadlow, 15 Baldwin Bldg., Jackson 
+ ae Fla., $26,320 (150 days). Noted June 


*Fla., Pensacola — Dirigible Hangars — 
Spec. 4172—-Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract for addi- 
tional permanent construction, at Naval Air 
Sta., here, to C. H. Turner, 173 Palafox 
St.. $41,307 (130 days). Noted July 1. 


*Cal., Sam Diego—Rakery Equip ~ 
Spec. 4192—Bureau Yards & Sede Mave 
Dept., Wash., D. C., let contract furnishing 
and installing, here, to R. S. Steen. Los 
Angeles, $16,700 (120 days). Noted June 10 


*Cal.. San_Diego—Laundry Equipment— 
Spec. 4191—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract furnishing 
and installing in industrial buildings, at 
Marine Corps Base, here, to T. Haverty 
Co., San Diego, $18,290 (150 days). Noted 
May 27. 


Cal., San Diego—Paving—Pub. Wks. Of 
fice, Ft. Rosencrans, received lowest 3 bids 
June 21, paving 176.000 sq.ft. highway, 29 
ft. wide, with 6 in. concrete and 3 ft 
shoulders, from D. H. Ryan, San Diego, 
$66,712; Fairchild-Gilmore-Wilton Co. 5- 
14 St., $67,955; F. V. McPeak, 2415 Gram- 
mercy Park, Los Angeles, $76,225. 
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Miscellaneous 


PROPOSED WORK 


tnderground Heating Mains,—Macy, N. 


¥.—State Hospital Comn., Capitol, Albany, 
seen receives bids building 14-12 in. under- 
ground steam mains, et« at Utica State 


Hospital, here About $600,000 


Sewer Bricks—New York, N. Y¥.—H. H. 


Curran, pres. Manhattan Boro., received no 
bids June 18, furnishing and delivering 75,- 
000 sewer bricks About $450,000 Work 
will be readvertised Noted June 10 
Stokers, Tunnel, ete.—Detroit, Mich.— 
City plans to improve heating plant at 
Municipal Courts Bldg Plans include the 
purchase and installation of automatic 
stokers for present boilers, moving 2 boil 
ers from present location and reinstalling 
sume, building tunnel and 300 ft. steam 


About $25,000, 
Marquette 
Dime Bank 


lines to Receiving Hospital 
Esseltyn, Murphy & Hanford, 
Bldg., engrs J. Scott & Co. 
Bldg., archts 





Dam—Grand Rapids, Mich.—Eastside 
Water Power Co, having plans prepared by 


Burd & Griffels, engrs., Kelsey Bldg., recon- 
structing dam and canal headgates on 
Grand River About $40,000, 


Dam—Maple Ridge, Mich.—Alpena Power 
Co., Alpena, petitioned Bd. Supervs. for per- 
mission to build concrete dam across Thun- 
der Bay River, 36 ft. high with sluice way 
for logs, in Maple Ridge Twp Private 
plans 


Subways and Viaducts—East St. Louis, 
.—City having preliminary plans made 
for subways and viaducts, to eliminate 
grade crossings Kk. J. Harper, city engr 


Pump, Motors, 
City plans to purchase 
triplex pump, motor, etc, 
crete pump pit About 
Druar, Globe Bldg., St 






ete.—Farmington, Minn, 
500 gal. duplex or 
to be used in cone 

$10,000, a. 
Paul, engr. 





Tank and Pump—North Branch, Minn.— 
See Sewers.” 


Harbor Improvements—Long Beach, Cal, 
City plans election to vote on $980,000 
bonds to dredge, build bulkheads and repair 


wharf Hi. de Ruiz, city engr. 

Pipe and Pumps—Stamford, Ont.—See 
“Waterworks,” 

BIDS DESIRED 

Dam—Inlet, N. V.—tUntil July 29, by 
State Conservation Comn., DeGraaf Bldg., 
Albany, furnishing labor and = material 
building rein.-con. dam, to replace one at 
Sixth Lake here W. S. Carpenter, secy.; 
advertised in this issue 

Road Materials—New York, N. ¥.—Until 


July 13, by 
furnishing 


Ba 
and 


Municipal Blde., 
wood paving 


Purchase, 
delivering 


blocks, sand, cement, broken stone, to Dept. 
Plants & Structures 

Truck—St. George, 8. 1., N. V¥.— Until 
July 12, by C. D. Van Name, pres. Rehmond 
Boro., furnishing and delivering one 5 ton 
automobile truck and 55,000 gal. bituminous 
material, 

Gate Boxes, Covers, ete.— Jersey City, 
N. 3.—Until July 13, by Bd. City Comrs., 


furnishing and delivering 15 ton water gate 
boxes and covers, and 15 ton sewer man- 
hole frames and covers 


Steam Pump—tTrenton, N. J.—Until Juty 
23, by Bd. Comrs., for sale of 10,000,000 
gal., triple expansion, vertical type, E. P 
Allis steam pump, which has become too 
small for city « D. Hirsch, clk.; adver- 
tised in this issue 


Stone Crusher and Road Roller—St. Clairs- 
ville, O.—Trustees Pease Twp. receiving 
bids for combined stone crusher and road 
roller 


Conduits, ete.—Detroit, Mich.—Until July 
20 by Pub. Lighting Comn., 56 Atwater 
St.. E.. building conduits, manholes, hand- 
holes and lamp post foundations on various 
streets Noted April 


Truck—Fond du Lac, Wis.—Until July 
15, by A. Hunter, city clk., furnishing 1 ton 
truck 


Hydraulic Jacks—Minneapolis, Minn.— 
Frankman Bros. Bridge & Constr. Co., 911 
Metropolitan Life Bldg., receiving bids for 
two 100-125 ton hydraulic jacks. About 
SR00. 

Road Grader—Mott, N. D.—Until July 


15, by E. C. Roberts, aud. Hettinger Co., 


for 7.000 Ib. road grader with 12 ft. cutting 
edge. 
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Sand Blast Machine—St. Louis, Mo.— 
Missouri Pacific R.R. Co.,, Ry. Exch. Bldg. 
receiving bids for 1 sand blast machine for 
Cleaning steel work CC, A. Howe, pureh 


agt 

Dam—Summer Lake, Ore.—Until July 15 
by Secretary Summer Lake ILrrigation Dist 
furnishing labor and material for dam on 
Anna River, involving 11,300 cu.yd. miscel 
laneous excav., 56,600 cu.yd. embankment, 
290 cu.yd. rein.-con.,, 115 cucyd. rubble ma 
sonry and 3,700 sq.yd. rock paving Baar 
& Cunningham, Spalding Bldg., Portland, 
engrs 


Foundation—Ottawa Ont.--Until July 15, 
by Bd. Control, ex. and building foundation 
for 6 story hospital, on Carling Ave., in- 
volving 10,000 cu.yd. excav., 2,200 cu.yd, 
concrete and 1,500 sq.yd water-proofing 
About $200,000 A F. Macallum, city 
engr 


60 


Road Contracts 
let per week 


TRUCKS will have 
easier going and fewer 
breakdowns if road- 
work continues to go 
forward at its present 
speed of about 60 
contracts let per week, 
valued at six or seven 
million dollars. 


In the week ending 
July 1, contracts for 
64 street and road 
jobs were awarded 

aggregating $6,723,- 
000; while in the 
seven days prior to 
June 3—one month 
earlier—57 contracts 
were placed worth a 
total of $6,932,000 
(including a million 
doilar, 11-mile high- 
way in Florida). 


Bids | 
are wanted 


This week on page 17 
we are calling atten- 
tion to 63 road pro- 
jects on which bids 
are wanted. Are you 
going after some of 
this work? 
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Road Koller 
Thomas, Ont. 
road rollers, 
$20,000, EF 


and Graders, ete. 
Elgin Co. receiving bj: 
#vraders, scrapers, ete 
Pineo, Court House, road 





PRICES AND CONTRACTS AWARD! , 


(xIndicates award of contract) 


* Bowl—New Haven, Conn Yak 
versity let contract completing upper 
tion of bowl, to Sperry Eng. Co., 82 ¢ 


St. About $250,000 Noted June 10 


Stone and Trap Rock—Brook!, , 
Riegelmann, boro. pres., rec: 
June 30, furnishing and deliv: 
7,300 cu.yd, 24 in. broken stone and 
cu.yd, trap rock, from New York 4 
Rock Corp., 17 Battery PL. New York « 
$37,000; J. J. Guinan, 2314 Gravesend A 


Broken 
Mw. Ws S 


bids 


$39,000; J. Jennings, Belle Harbor. ¢4 
ouo Noted June 24 under “Streets 
Roads 

* Freight Shed and Pier—New York, \ 
N.——M. Hulbert, comr. docks, Pier 4 


foot of Battery PL, North River, let 


tract building at f f Kast 20th 
Kast River, to Associated Contractor 
West 42nd St., $183,950 Noted June 17 
* Transformer Station—New York, \, y 
—New York Edison Co., Irving Pl. and 1! 
St. let contract building brick and = ste«! 
rein.-con, flooring, concrete foundation, 
73d St.. to Kenn-Well Contg. Co, 84! 
Bway. About $150,000. Noted June 3 


* Wood Paving Blocks—New York, N. \ 

Ht. H. Curran, pres. Manhattan Bor 
let contract furnishing and delivering 20 
000 wood paving blocks, to Amer. Creos«: 
ing Co., 17 Battery Ph $13,556. Noted 
June 10, 


*Oil Tanks—Baltimore, Md.—Prudenti:! 
Oi Co., Ine., 3rd St. and 4th Ave., let 
tract erecting 12 steel oil tanks, one, 102 x 
106 ft., seven, 25 x 30 ft., two, 30 x 40 ft 
and two, 35 x 60 ft., to Bartlett, Hayward 
Co, Scott and McHenry Sts About $143,001 


con 


*Street Material—Nashville, Tenn.— jt) 
let contract furnishing 2,400 bb) portland 
cement, to T. L. Herbert & Sons, 173 ‘rd 
Ave. N., $4.12 per bbl, 8,000 gal. asphaltic 
cement, to J. KE. Fox, $43.53 per ton 


Aluminum—<Akron, 0O.— 
City received bid June 17, furnishing 645 
tons sulphate and aluminum to Bureau of 
Water Serv. and Water Supply, Dept. Pub 
Serv., from Genl. Chemical Co., 112 West 
Adams St., Chicago, IIL, at $40 per ton 


Sulphate and 


Gates—Cleveland, O.,-—City lit 
furnishing 23 hydraulic operated 


* Sluice 
contract 


sluice gates for easterly and westerly sew 
age treatment plants, to Coffin Valve Co 
Wade Bldg., $34,140, Noted June 17. 


Mich, —City  re- 
(a) 1,000 


Water Pipe — Detroit, 
ceived bids June 15, furnishing 
ton 24 in. Class “C" c.i. Water pipe, ¢b) 
2,000 ton 16 in. Class “C” and (e) 4,000 
ton 8 in. Class “B”, from United States 
Cast Iron Pipe & Fdry Co., 122 South 
Michigan Ave., Chicago, (2) $75.85 per net 


. 


ton, (b) $76.85, (c) $76.85; Glamorgan 
Pipe & Fdry Co., 209 South LaSalle St. 
(a) $76.90, (b) $76.90, (Cc) $76.90; Cam-- 
den Iron Wks., Line St. and Coopers Creek, 
(a) $76.80; Amer. Cast Iron Pipe Co., 3% 
South Dearborn St., Chicago, (a) $75.60, 


(b) 76.60, (c) $76.60 Lynchburg Fadry. Co. 
Peoples Natl Bank  Bldg., Lynchburg, 
Va., 3,000 ton divided proportionately in 
tonnage as to sizes, (a) $75.50, (b) $76.50 
(c)$76.50; R. D. Wood & Co,, 400 Chestnut 


St.. Phila., 100 lengths 24 in. Class 

weighing 2,800 Ib. $74 per net ton, 100 

lengths 16 in. Class “B,” 1,500 oi ae 
570 a. . 


1,500 lengths 8 in. Class “B,” 57 


$6.60 per net ton freight. Noted June 1! 


*Foundation—St. Cloud, Minn.—Stearn 
Co. let contract for excavation and building 
foundation for courthouse, to E. Hirt, St 
Cloud. About $40,000. Noted March ? 
under “Buildings.” 


*x Ornamental Lighting System—St. Paul, 
Minn.—City let contract building or 
mental lighting system on University Av: 
to Electric Constr. Co., 174 6th St., Minn: 
apolis. About $109,600. Noted Apr. |! 


*xGravel, Sand and Stone—Cleburne. Tex 
—Johnson Co. let contracts stripping pr a 
loading 300,000 ton road gravel at Johnso: 
Co. Pit, also unloading 350,000 ton grave’ 
sand and stone from cars into storage = 
vehicles, to O'Connor & Gilkison, Ist, Sta" 
Bank Bldg., Dallas, $60,000 and $87,500 
respectively. 
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Waterworks (Continued) 


Ind., Ft. Wayne—See “Industrial Works.’ 

Mich., St. Clair—City having plans pre- 
pared for furnishing and installing 300 hp. 
engine, 200 kva. direct connected generator, 
water meter, piping, etec., also 6 and 10 in 
Watermains, in Orchard and $th Sts., Town 
Line, Riverside and Clinton Aves. About 
$57,755. G. C. Champe, Toledo, O., engr 

Mo,, Moberly—City plans to build pump- 
ing and filtration plants and reservoir 
About $250,000 Fuller & Beard, Chemical 
Bidg., St. Louis, engrs. 

N. B., Frederickton—Town soon receives 
bids extending Water works system, involv- 
ing 5,600 ft. 6-10 in. pipe. About $25,000, 
Ik. McKnight, town engr. 

N. B., St. Andrews—Town Council opens 


, 


bids about Aug. 1, building 4 mi. water 
mains from here to Chamecook Lake, involv- 
ing 20,000 ft. 24 in. pipe, 100 cu.yd. rein.- 
con., 21,000 eu-yd, earth and 7,000 cu.yd. 
rock excav. About $110,000, D. W. Max- 
well, St. Stephen, engr. 


N. B., St. John—City plans to build ex- 
tension to water works system. About 
$547,000 Kk. Hare, city engr. 

Ont... Chatham—City 
pared by E. A. James Co., 
Toronto St... Toronto. for 


having 
Ltd., 
altering 


plans pre- 
engrs., 36 
brick 


pumphouse and installing new mechanical 
filters, also electrical driven centrifugal 
pumps will probably be installed About 


$50,000, 
Ont., Scarboro—Township plans to build 


branch water main and house services in 
connection with new waterworks system, 


involving 4 and @ in. w.i. pipe, stop cocks, 
valve boxes, etc About $200,000 E. J 
James Co., Ltd., 36 Toronto St., Toronto, 
engrs. 

Ont., Wingham—Town voted 25,000 to 


extend water works system. 


BIDS DESIRED 

Del, Newark—Until July 21, by Town 
Council, improving water works system, to 
include concrete foundations for 40 ft. dia- 
mete steel stand pipe, 6,300 ft. 10 in. ci 
pipe line and concrete receiving basin. E. I} 
Frazer, pres.; advertised in this issue 

Mich., Wayne—Until July 19, by F. L 
Forman, village clk., furnishing labor and 
material building filtration plant of 1,000,- 


000 gal. daily capacity, coagulating basin, 
intake, drain pipes and motor driven cen- 
trifugal pumps of same capacity Pipe 
lines, and plant and equipment to be let 
under separate contracts 

Wis., Stratford—Until July 26, by F. J. 
Curtin, village clk., building 18 x 30 ft 
brick pumping station and well-reservoir, 


46 ft deep, 20 ft. in diameter, also furnish- 
ing 250 gal. power pump and 20 hp. gaso- 
line-kerosene engine. W. G. Kirchoffer, 31 
Vroman BIk., Madison, engr. Noted Jan. 15. 

Wis., Tomahawk—Until July 22. by J 
Bell, city clk., furnishing and building 60,- 
000 gal. steel tank on 100 ft. tower. W. G 
Kirchoffer, 31 Vroman Blk., Madison, engr 
Noted Jan. 15 


Ont., Hawkesbury—Town 
building Waterworks system. 
oan, 


Ont., 


bids 
$19,- 


receiving 
About 


Sarnia—Until July 19, by F. W 
Thorold Co., Ltd., engr., 167 Avenue Rd., 
Toronto, for Contr. A, to include supplying 
of 12,000 ft. 24 in. and 700 ft. 18 in. ci 
pipe and specials; Contr. B, 18 and 24 in 
gate valves; Contr. C, special ci. flanges; 
Contr. E, laying 7,100 ft. 24 in. pipe; Contr. 
F, 4,950 ft. 24 in. and 700 ft. 18 in. pipe; 
Contr. G, supplying and erecting two 300 
hp. induction motors; Contr. H, supplying 
and erecting 5.000 ton concrete coal plant; 
Contr. J, building new roof on Point Ed- 
ward pumphouse. About $190,000 


PRICES AND CONTRACTS AWARDED 
(*x Indicates awarc of contract) 


*Mass., Boston—City let contract laying 
8-20 in. water mains in North, Commercial 


and Portland Sts., to C. and R. Constr. Co., 
$111,859 Noted July 1. 

*N. J., Bordentown —F. H. Bent, state 
archt. 142 West State St., Trenton, let con- 


tract building water supply system for In- 
dustrial School here, to G. Feifer, 209 Mar- 
ket St., Camden, $22,500 


*Tenn., Nashville—City let contract 
building two 20,000,000 gal. high service 
pumps and two 20,000,000 gal. low service 
pumps, to Worthington Pump Co., $87,750 
and $93,200 respectively. Noted June 3 
under. “Miscellaneous.” 

Mich., Dearborn—City received bids July 
7. furnishing and laying 7,629 ft. 6-18 in. 
ci.i. pipe, from T. C. Brooks & Son, Jack- 
son, $34,113: J. A. McDace, 920 Fairview 
Ave., Detroit, $34,836: J. Palmer, Dear- 
born, $37.439. Noted June 24, 





Mich., Pontiae—City received bids lay- 
ing 5,870 ft. 48 in. lock bar steel pipe for 
filtration plant, from W. E. Hayes, East 
Jefferson and Bellevue Aves., Detroit, $53,- 


912; Bartling & Holmes, Alma, $77,283; 
Lennane & McUlvenna, 1205 Book Bilidg.. 
Detroit, $90,300. Noted July 1 under 


“Miscellaneous.” 

*x IIL, Rockford—City let contract building 
197 x 215 ft. concrete reservoir, on Stanley 
and Cedar Sts., to Security Building Co., 
18th St., $122,732. 

*Okla., Miami—City let contract building 
1,000,000 gal. reservoir and extensions to 
waterworks system, to A. R. Young Constr. 
Co., Little Rock, Ark About $35,000 and 
$133,000 respectively. Noted April 15. 


Sewers 
PROPOSED WORK 

Mass., Northbridge — Bd. Sewer Comr. 
plans to build sewerage system and pump- 
ing station. About $142,000. C. W. Lasell, 
chn McClintock & Woodfall, 15 Court Sq., 
Boston, engrs 

Va., Charlottesville — See 
Roads.” 


W. Va.,, 


“Streets and 
Wheeling—City plans to install 
complete sewerage systems in Pleasanton, 
Crator and Park View. About $100,000. 
H. G. Conrad, city engr. 

Tenn., Humboldt—City will sell $70,000 
bonds July 22, to build sewers in various 
streets. R. H. McNeely, mayor; advertised 
in this issue. 

0., Lima—City having preliminary plans 
prepared by Fuller & McClintock, engrs., 
170 Bway., New York City, building sewage 
disposal plant, ete. About $1,000,000. 

Ind., Ft. Wayne—See “Industrial Works”. 

Mich., Detroit—City plans to build Lat- 
eral Sewer 3,295 on Cardoni, Hawthorne, 
Swift and Nevada Sts., involving 2,410 ft 
12-42 in. vitr. pipe, ete.; 3,296, Cardoni, 
tussel, Swift and Nevada Sts., 1,665 ft. 12- 
24 in. pipe; 3,297, Russell, Hull and Nevada 
Sts. and Six Mile Rd., 2,384 ft. 12-24 in. 
pipe ; 3,298, Hull, Riopelle and Nevada Sts. 
and Six Mile Rd., 5,348 ft. 12-33 in. pipe; 
3.299, Riopelle, Marx and Nevada Sts. and 
Six Mile Rd., 5,397 ft. 12-33 in. pipe; 
3,301, Meadowbrook and Marsh Sts. Detroit 
River and alley east of Montclair St., 1,526 
ft. 12-15 in. pipe; 3,302,.Vinton, Raymond, 
Georgia and Edgewood Sts., 995 ft. 12-15 
in. pipe; 3,303, 52nd, 51st, Conrad Sts. and 
point 109 ft. north of Conrad St., 109 ft. 12 
in. pipe; 3,304, Fisher, Crane, Georgia and 
Marcus Sts., 1,080 ft. 12-15 in. pipe; 3,305, 
Mather, Central, Radcliffe and Vernor Sts., 
670 ft. 12 in. pipe. C. W. Hubbell, city engr. 


Minn., Freeport—City plans to build 3 
mi. sanitary sewers and install Imhoff 
tanks and sludge beds. About $30,000. 


Bradley Eng. Co., St. Cloud, engrs. 


Okla., Oklahoma—City having prelimi- 
nary plans prepared for sewage disposal 
plant, ete About $1,000,000. Fuller & 
McClintock, 170 Bway., New York City, 
enegrs. 

BIDS DESIRED 

N. Y., Brooklyn—Until July 21, by E. 
Riegelmann, boro. pres., furnishing labor 
and material building sewers in Ocean 
Parkway, East Side, between Ave. I and 


Long Island R.R., Ave. I from Ocean Park- 
way to end of existing sewer between Ocean 
Parkway and East 7th St., East 7th St. 
from sewer summit to point about 325 ft. 
north of Ave. N to Ave. M., repairing pipe 
sewer in Greene Ave. at Washington Ave. 

N. Y., S. L, St. George—Until July 30 by 
“. D. Van Name, pres. Richmond Boro., 
building temporary sanitary sewers in Sea- 
side Blvd. from Sea Ave. to point 3,000 ft. 
west of Sand Lane and from this point to 
extension of Cromwell Ave., Cromwell Ave. 
and southerly extension from existing sewer 
about 2,120 ft. north of Southfield Beach 
R.R. to point about 135 ft. south of rail- 
road, outlet sewer in extension of Cromwell 
Ave. from point 185 ft. north of Southfield 
Beach R.R. into New York Bay to pierhead 
line. 

Tenn., Humboldt—Until July 22, by city, 
furnishing and laying 9 mi. 6-15 in. vitr. 


sewer pipe with necessary manholes. J. H. 
Weatherford, Porter Bldg., Memphis, con- 


sult. engr.; advertised in this issue. 

Wis., Milwaukee—Until July 22, by Sew- 
erage Com., building 2 syphons under Mil- 
waukee River, 860 ft. 18 in. ci. pipe, with 
1 valve chamber at Bradford Ave. and 595 
ft. 30 in ci. pipe with 2 valve chambers, at 
Auer Ave. About $50,000. T. C. Hatton, 
city engr. Noted July 1. 

Que., Montreal—City receiving bids 
building underground conduits, cost $20,- 
000; Cote St. Antoine sewerage system, 
$1,035, Colborne, $21,490, and Harold 
$14,000. 


PRICES AND CONTRACTS AWARD! 
(xIndicates award of contract) 


%* Mass., Boston—City let contract bu 
ing sewers in Market and Babcock Sts 
A. Cefalo, $23,333 and $10,218 respectiy. 
Bridge and North Anderson Sts., to 
Barrett, $8,263. Noted July 8. 

*N. J., Newark—City let contract bu 
ing main sewer and branches in Roan 
Ave., to Harrison & Craig, 31 Clinton 
$117,687. 

Pa., Pittsburgh—City received bids J 
21, building sewers in Uptegraff St., inv: 
ing 8,691 ft. 8-20 in. terra cotta pipe, « 
from J. E. Born, Union Arcade, $25.16 


M. Ott & Co., 416 Warrington Ave., $34 
239; McDonough & O'Toole, Pittsburg 
$36,736. 

Mich., Detroit—City received bids Ju}, 


6, furnishing labor and material buildir 

sewer in (a) Springle Ave., (b) Swift Ay: 

(c) Puritan Ave., (d) Oakland Ave., (¢ 
John R. St, from Jeynes & Affled, 120 
Ford Blidg., (a) $59,940, (c) $67,700; N 
Mancini, 580 Concord Ave., (a) $57.75 

Walker & Teetart Co., 919 Majestic Bldg 
(a) $61,500; J. Porath, 23 McGraw Bldg 
(b) $66,550, (c) $65,912, (d) $54,840 (eo 
$57,957; W. Blanck & Co., 827 Ford Bldg 
(b) $73,125, (e) $57,145; E. S. McReynolds 
396 Harper Ave., (b) $74,388; Lennane & 
Melivenna, 1205 Book Bldg., (d) $80,395 
(e) $62,205. Noted July 1. 

*Mich., Detroit—City let contract fur 
nishing labor and material building brick 
concrete, vitr. or concrete segmental block 
sewer in Linwood Ave., Sect. 4, involving 
2,587 ft. 2 ft. 9 in.-5 ft. 3 in. cylinder. to 
Jeynes & Affield, 1208 Ford Bldg., $68,700 
Alter Rd. Pub. Sewer (uncompleted por 
tion), 1,755 ft. 5 ft. 6 in. cylinder, Laterals 





3,114 and 3,173, to W. Blanck & Co., 827 
Ford Bldg., $49,624, $3,996 and $26,350 
respectively. Noted July 1. 

Wis., Waterloo— Village received bids 
July 1, building storm sewers in various 
streets, from Gray-Robinson Constr. Co 


Manitowoc, $62,308. 

xIa., Ft. Madison—City let contract fur- 
nishing and laying 26 mi. 8-24 in. sanitary 
sewer pipe, also building pumping stations, 
ete., to Natl Constr. Co., Davenport, $487,- 
248. Noted May 13. 

*N. D., Grafton—City let contract build- 
ing sewers and watermains in 25 blocks, to 
J. O’Connor Co., Fargo. About $40,000 


Bridges 


PROPOSED WORK 


Me., Orono—Town had plans prepared for 
bridge over Penobscot River. About $75,- 


000. A. Sprague, Orono, engr. 

Mass., Indian Orchard—City of Spring- 
field and Town of Ludlow plan to build 
concrete and steel bridge over Chicopee 
River between here and Ludlow. About 
$30,000. E. W. Wiggin, 113 Church St. 


New Haven, Conn., engr. 

Minn., Grand Rapids—lItasca Co. rejected 
bids May 3, building Bridge 3,303, over 
Prairie River. Bonds not sold; project post- 
poned until November. H. A. LeSueur, 
Grand Rapids, engr. Noted April 8. 

Neb., Omaha—City, Union Pacific RR, 
Chicago, Burlington & Quincy RR., Chicago 
& Northwestern Ry., and Missouri Pacific 
RR. plan to build 4,200 ft. viaduct, 40 ft 
wide, over tracks from 32nd and Grover 
Sts. to 33rd and I Sts. About $1,500,000 
J. C. Bruce, city engr. 

Mo., St. Louis—City and St. Louis Ter- 
minal R.R. plan to build rein.-con. bridge 





over St. Louis Terminal R.R. tracks at 
Bircher Ave. and Penrose Park, cost $259.- 
400; Kingshighway and Penrose’ Park, 
$266,000, also concrete viaduct on Gooi- 
fellow Ave., $77,350. L. A. Bowen, ¢ 
Hall, engr. Noted May 27 under 





cellaneous.” 


Mo., St. Louis—City and Wabash R.R 
Ry. Exch. Bldg., plan to build rein.-con. vii 


duct over tracks, on Delmar Ave. About 
$562,786. L. R. Bowen, City Hall, eng 
Noted May 27. 

BIDS DESIRED 


Conn. Bristol—Until Aug. 20, by © W 
Buell, city engr., 175 Main St., building - 
ft. rein.-con. bridge, 50 ft. wide, on Boule- 
vard, involving 200 cu.yd. concrete, etc 
Noted June 3. 


Pa., Duboistown—Until Aug. 4, by L. | 


5 


Bower, clk. Bd. Comrs. Lycoming ‘0° 
(Williamsport), building 1,500 ft. rein.-c: n. 
bridge (alternative, steel riveted truss 
bridge) 25 ft. wide, over Susquehanna 


River between High St., mere, and Arch 
Newberry. If concrete is used, bridge | 
have 13 open spandrel arches of 98 ft. c 








span; if steel, seven 200 ft. spans on rei'- 
con. 
project. 


piers. Bonds for $500,000 voted tor 
M. C. Krause, co. engr. 
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Streets and Roads (Continued) 

Tex., Sherman—Whitewright Dist., Gray- 
son Co., voted $50,000 bonds to build vari- 
ous roads. J. C. Field, Denison, co, engr. 

Tex., Waco—Mart Dist. McLennan Co., 
voted $365,000 bonds to improve various 
roads. M. Hannah, co. engr. 

Tex., Greenville—Hunt (o. having plans 
prepared grading, surfacing and_ building 
rein.-con. and steel bridges and culverts on 
3.46 mi. Highway 39 from Commerce north- 
east to Delta Co. line, 16 Tt. wide, involv- 
ing 3 acres clearing and grubbing, 19,480 
cu_yd. unclassified earth excav., 8.877 cu.yd. 
crushed stone, 79.2 cu.yd. Class “A” and 
135 cu.yd. Class “B” concrete, 31,916 gal. 
bituminous material, 8,800 sq.yd. concrete 
pavement, 10,389 lb. reinforcing and 51,744 
ib. structural steel. About $120,237. A. D. 
Duck, Greenville, co engr. 

Utah, Lehi—City plans to curb, gutter 
and grade Main St., 60 ft. wide, 7 in. plain 
concrete About $35,000 Huddleston & 
Fiero, Kearns Bldg., Salt Lake City, engrs, 

Utah, Provo—City plans to pave .76 mi. 
Sth and West Sts. to Denver and_ Rio 
Grande R.R. crossing, 20 ft. wide, 7 in. 
plain concrete. About $32,500. C. A. Swan, 
city engr. 

Wash., Seattle—King Co. soon lets _con- 
tract grading and graveling 2 mi. Three 
Tree Point Rd., involving 53 acres grubbing, 
3,000 cu.yd, gravel and 38,000 cu.yd. earth 
excayv. 

Wash., Yakima—City soon receives bids 
raving 60 blocks, in main business section, 
concrete About $51,655. Cc, <A. Wilson, 
Yakima, engr. 

Cal., Stockton— FE. Graham, clk. San 
Joaquin Co., receives bids about Aug. 15, 
grading and paving 34 mi. Hammer Lane, 
2 mi. Waterloo Rd., and 43 mi, Copperolis 
Rd., 2 in. rock top oil macadam surface on 
5 in. gravel base. About $10,000 per mile 
Noted June 17. 

Ont., Renfrew—Town plans to pave 1 mi 
Lisgar St. and McDougal Rd., also 1] mi 
Price and Plaunt Sts., tarvia treatment, 
penetration method. I. R. Stewart, Ren- 
frew, engr. 

BIDS DESIRED 

Me., Portland—Until July 28, by E. M 
Hunt, comr. Pub. Wks., building 1,956 sq 
yd. split, redressed, granite block pavement 
on Congress St. from India St. to east line 
of Washington Ave. 

Mass., North Adams—Until July 22, by 
J. L. Temple, comr. Pub. Wks., improving 
5,000 sq.yd. concrete roadway and_ 1.700 
lin.ft. concrete combination curb and _ side- 
walk on Beaver St.; advertised in this issue. 

N. Y¥., Brooklyn—Until July 21, by E 
Riegelmann, boro. pres., regulating and re- 
paving with permanent asphalt on 6 in. 
eonerete foundation roadway of Atlantic 
Ave. from Nostrand Ave. to Eastern Park- 
way extension, 19th Ave. from 82nd to 
84th Sts., resurfacing with bituminous mac- 
adam 16, ft. wide, roadway of King's High- 
way from Flatbush Ave. to East 98th St. 

N. Y., New York—Until July 20, by H. 
Bruckner, pres. Bronx Boro., setting curb 
and repaving with granite block or concrete 
foundation roadway of East 153rd St. from 
Park to Morris Aves., regulating, grading, 
setting curb, laying sidewalks, crosswalks, 
ete.. Harlem River Terrace from Fordham 
Rd. to end of existing retaining wall on 
westerly side of street, paving with sheet 
‘sphalt on cement concrete foundation road- 
way of Whitlock Ave. from Leggett to 
Longwood Aves., paving with bituminous 
eoncrete on cement concrete foundation 
roadway of Garfield St. from Morris Park 
Ave. to property of New York, New Haven 
& Hartford R.R., building sewer in Fox 
St. between Leggett Ave. and East 156th St. 

N. ¥., New York—Until July 21, by H. H. 
Curran, pres. Manhattan Boro., regulating 
and repaving with 3 in. asphaltic concrete, 
; in. asphalt block or sheet asphalt on con- 
erete foundation, roadway of West 18th St 
from &th to 9th Aves., 86th St. from Park 
to Madison and from Park to 5th Aves., 
125th St. from Lexington to Lenox Aves., 
twayv. from Nagle Ave. to Harlem Ship 
Canal, East 225th St. to Boro. line, wood 
and granite block on roadway of Greenwich 
Ave. from Perry to Bank Sts., wood block 
on West 18th St. from 8th to 9th Aves. 


Pa., Clearfield — Until July 39, by Bd. 
Comrs. Clearfield Co., building rein.-con. 
floor on 70 ft. truss bridge over Susque- 
hanna River. at Cherry Tree, also on 155 
ft. truss bridge, over Susquehanna River, 
at Patchinville, both 25 ft. wide. About 
£50,000. L. C. Norris, clk. E._ A. Flink, 
Commonwealth Trust Bldg., Harrisburg, 
ener. 


Pa., Heidelberg (Pittsburgh P. 0.)—Until 
July 19, by Boro. grading, paving and build- 
ing sewers in Washington Ave. and Collier 


St., involving 7,900 sq.yd. vitr. brick on 
concrete base, 5,400 lin.ft. concrete curbing 
and 950 lin.ft. pipe, ete. Andrews & South- 
ard, Curry Bldg., Pittsburgh, engrs. 

D. C., Washington — Until July 22, by 
Dist. Comrs., 509 Dist. Bldg., grading vari- 
ous streets; advertised in this issue. 

W. Va., Moundsville—Until July 20, by 
Comrs. Marshall Co. paving 3 mi. Cameron- 
Poplar Springs Rd., involving 20,000 cu.yd. 
excayv. and 28,000 sq,yd. conerete. About 
$120,000, R. C. Yoho, Moundsville, engr. 

W. Va., Spencer—Until July 23, by A. S. 
Reynolds, town recdr., grading, curbing and 
paving Bartlett Ave. from Claud to Spring 
Sts.; Spring St. from Bartlett Ave. to 
Water St.; Claud St. from Middle St. to 
Circle Ave.; Claud St. from Bartlett Ave. 
to Middle St.; Circle Ave. from Claud St. 
north and northwest to Bowman 10 ft. 
alley; Capehart St. from Market to Church 
Sts.; Middle St. from Claud to Beauty 
Sts,; Chapman Ave. from College St. to 
20 ft. alley at west side of O. Degruyter’s 
lot; Water St. from Market to Alvord Sts. 

Georgia—Until July 19, by State High- 
way Dept., Atlanta, building 64 mi. Federal 
Aid Project 111, Union Co., involving 15,486 
acres clearing and grubbing, 60,732 cu.yd. 
earth and 5,887 cu.yd. rock excav., 1,373 
cu.yd. overhaul, 20,688 lin.ft. 15-24 in. pipe, 
24 cu.yd. concrete in headwalls, 40.84 cu.yd. 
rubble masonry culverts, 22,127 cu.yd. Class 
“A” concrete in culverts, 20,206 Ib. rein- 
forcing steel, also two small wood truss 
bridges involving 21,444 ft. timber, 6,098 
lb. iron work, 740 cu.yd. rubble masonry, 
600 cu.yd. foundation excav. 


Ga., Albany — Until July 28, by Bd. 
Comrs. Rds. and Revenues, Dougherty Co., 
hard surfacing 2.5 mi. Federal Aid Project 
166, State Aid Project S-2-9, involving 26,- 
100 sq.yd. surfacing and 2.5 mi. grading, 
(1) bituminous macadam on compacted 
crushed stone, slag or gravel base (Typi- 
cal Sect. 7, Georgia Standard 43), if bidder 
i} refers bids may be submitted on basis of 
Finley method, sand dimensions, (2) bitu- 
minous concrete on crushed stone slag or 
gravel base (Typical Sect. 11, Ga. Stand- 
ard 43), bids may be submitted on basis 
of Warrenite surfacing, (3) rock asphalt 
or Willite on crushed stone or slag base 
(Typical Sect. 14, Ga. Standard 43). 

Ga., Griffin— Until July 28, by Comrs. 
tds. and Revenues, Spalding Co., building 
4.9 mi. State Aid Project S-6-2, involving 
26,945 cu.yd: common, 499 cu.yd. borrow 
and 10 cu.yd. rock exeav., 85 lin.ft. 18-24 
in. D.S.V.C. pipe, 30 cu.yd, Class “B” con- 
crete cement in headwalls, 51,600 lin.ft. 2 x 
8 in. wood curbing and 45,867 sq.yd. bitu- 
minous macadam or rock asphalt paving. 


La., Opelousas—Until Aug. 14, by Ba. 
Supervs. St. Landry Parish, building 8.3 mi 
Washington-Grand Prairie Highway, also 
11.93 mi. Opelousas-Arnaudville Highway 
from Cains to Arnaudville. Hollier & Durio, 
Siazan Bldg., engrs.; advertised in this is- 
sue. 

0., Ironton — Until July 24, by Comrs. 
Lawrence Co., resurfacing and paving 
Greasy Ridge Turnpike at Hamlin Store, 
involving 500 lin.ft. 9 in. sandstone paving, 
400 cu.yd. limestone, bluestone or hardrock 
to be placed in pile near Bent Creek Bridge; 
Branch Turnpike 3, Millersport Hill west 
side, 406 cu.yd. limestone in pile; Turnpike 
4, Top Jones Creek Hill, 400 cu.yd. lime- 
stone in pile; Big Paddy Turnpike, 700 
lin.ft. sandstone paving, beginning at Fair 
Grounds and running north; Lick Creek 
Turnpike, 300 cu.yd. limestone in pile, near 
intersection of Rock Camp Rd. 

Indiana—Until July 28, by L. H. Wright, 
dir. State Highway Dept., Indianapolis, 
grading and draining 9.498 mi. Sect. B, 
Natl. Rd. between Brazil and Manhattan, 
Federal Aid Project 6, Clay and Putnam 
Counties, involving 62,083 cu.yd. excav. and 
borrow, cost $83,336; 9.997 mi. Sect. C, 
Natl. Rd. between Manhattan and point 14 
mi. east of Mt. Meridian, Federal Aid Proj- 
ect 6, Putnam Co., 117,196 cu.yd. excav. and 
borrow, $142,796; 7.955 mi. Sect. E, French 
Lick Route between Dale and Huntingburg, 
Federal Aid Project 16, Spencer and Du- 
bois Counties, 55.553 cu.vd. excav. and bor- 
row, $84,219; 9.042 mi. Sect. F, French Lick 
Route between Hayesville and Crystal, Fed- 
eral Aid Project 16, Dubois Co., 132,488 
cu.yd. excav. and borrow, $132,903; 8.4 mi. 
Sect. G, French Lick Route between Crystal 
and French Lick, Federal Aid Project 16, 
Dubois and Orange Countites, 90,483 cu.yd. 
exeav. and borrow, $107,745; 7.112 mi. Sect. 
B, Louisville Rd. between junction of New 
Albany-Jeffersonville Rd. and Memphis, 
Federal Aid Project 21, Clark Co., 69,307 
cu.yd. excav. and borrow, $85,958; 8.807 
mi. Sect. C, Louisville Rd. between Mem- 
phis and Underwood, Federal Aid Project 
21, Clark Co., 113,439 cu.yd. excav. and 
borrow, $129,530. 


Indiana— By Bd. Co. Comrs. build 
roads in the following counties: 

July 20, Miami Co., Peru, grading, dra 
ing, paving with gravel and building ¢ 
verts and bridges, on Elias Butt et al. hk 
between Peru and Erie Twps. Cc. W 
aud. Miami Co. 

July 24, Henry Co., New Castle, gradi: 
graveling or macadamizing J. W. A. B: 
et al. Rd., Stoney Creek Twp. E. McF 
land, aud. 

July 26, St. Joseph Co., South Bend, 4,0 
ft. Donmoyer Rd., Portage Twp., asphalt: 
macadam; 14,264 ft. Turkey Creek R 
Porter and Center Twrps., concrete. 
Sedgwick, aud. 

Ind., Columbus—Until July 31, by Audit 
Bartholomew Co., grading, draining ar 
surfacing with gravel, 15 in. deep at cente: 
and 7 in. at sides, 27,510 ft. Sawin Rad., 2 
ft. wide, Bartholomew, Shelby and Johnson 
Counties. About $41,600. H. Thomas, (C 
lumbus, engr. 

Michigan—Until July 27, by State Hig! 
way Dept., at dist. office, Port Huron, grad 
ing, draining and surfacing 8.046 mi. As 
sessment Dist. Rd. 205, 16 ft. wide, St. Clair 
and Macomb Counties, involving 75,320 sy 
yd. gravel surface, 31,318 cu.yd. eart} 
excav., 8,680 lb. steel reinforcement, et 
Noted April 22. 

Michigan—Until July 20, by State Hig) 
way Dept., at dist. office, Port Huron, grad 
ing, draining and paving 1.192 mi. State 
Trunk Line Rd. 27-2, 20 ft. wide, involy 
ing 13,934 sq.yd. concrete, 3,790 cuyd 
earth excav., 521 Ib. steel reinforcement 
ete. 

Mich., Grosse Pointe Park (Detroit P. 0.) 
—Until Aug. 3, by city, grading, shaping 
and paving 2,500 ft. Beaconfield Ave. from 
Kercheval to Mack Aves., involving 7,000 
sq.yd. concrete and 5,000 lin.ft. concrete 
curbing. C. H. Marden, 502 Whitney Office 
Bldg., Detroit, engr. 

Mich., Lake City—Until July 29, by Rd 
Comrs. Missaukee Co., grading, draining 
and surfacing 3.05 mi. State Trunk Rds 
74-1 and 14-3, 16 ft. wide, involving 28,283 
sq.yd. gravel, 185 lin.ft. pipe ad 106 cu.yd 
concrete culverts. 2.363 Ib. steel reinforce- 
ment. State Highway Dept., Lansing, 
ongrs. 

Mich., Monroe—Until July 20, by Comrs 
Monroe Co., breaking up old bituminous con 
crete pavement, widening the grade and 
placing waterbound macadam to depths of 
12 in. on 4.41 mi. State Trunk Line 106-27, 
20 ft. wide, involving 26,950 ton waterbound 
macadam, 7,248 cu.yd. earth excay. State 
Highway Dept., Lansing, engrs. 

Mich., Royal Oak—Until July 19, by F 
L. Follensbee, village clk., laying 5 mi. 5 
ft. sidewalks on various streets, involving 
132.000 sq.ft. concrete. About $33,000. G 
E. Weitzel, Royal Oak, engr. 


Mich., St. Joseph—Until July 27, by Ra 
Comrs. Berrien Co., grading, draining and 
surfacing 1.23 mi. State Trunk Line Rd. 11 
11, 20 ft. wide, involving 13,900 sq.yd. hitu- 
minous concrete on waterbound macadam 
base, 4,106 cu.yd. earth excav., etc. State 
Highway Dept., Lansing, engrs. 


., Ashton—Until July 21, by R. J. Dean, 
village clk., laying 26 blocks cement paving 
sewers, manholes, etc. G. G. Nelson, engr 
Glen Ellyn; advertised in this issue. 

Ta., Dubuque—Tntil July 21, by Comrs 
Dubuque Co., improving 21.95 mi. roads, in 
volving 151,258 cu.yd. earth and 1,666 cu 
yd. rock excav., 72,954 lin.ft. 6-12 in. tile 
and 15 tile intakes. G. A. Blunt, Dubuque, 
ener. 

Ta., Mt. Pleasant —TUntil July 20, by 
Comrs. Henry Co., improving 20.62 mi 
various roads, involving 99,282 ecu.yd. earth 
excav., 81,633 lin ft. 6-12 in. tile and 46 tile 
intakes. C. E. Smith, Mt. Pleasant, engr 


Ta., Storm Lake—Until July 20, by Comrs 
Buena Vista Co., improving 12.84 mi. roads, 
involving 19,267 cu.yd. gravel, 2,200 lin-ft 
6 in. tile, 50 lin.ft. 12 in. tile and 6 tile 
intakes. E. H. Cunningham, Storm Lake 
ener. 

Missouri—Until July 30, by State Hich- 
way Dept., Carthage, building 6.47 mi. Jon- 
lin-Cathage Rd. (Carthage Special Rd 
Dist.), 24 ft. wide, Federal Aid Project &4 
Jasper Co., involving 22,258 cu.yd. earth 
and 6,800 cu.yd. rock excav., 1,642 cuyd 
borrow, 3,000 cu.yd. per 100 ft. overhau! 
68,784 sq.yd. 1 course plain cement con- 
crete pavement, 216.4 cu.yd. Class “B” con- 
crete masonry, etc., cost $205,981, also 
building 3 span, rein.-con. slab superstruc- 
ture unit, 18 ft. clear roadway, 2 concrete 
piers and 2 concrete abutments, on above 
project, 11.6 cu.yd. Class “A,” 47.5 Class 
“B” and 72.9 cu.yd. Class “C” concrete 
6,410 Ib. reinforcement, $4,085. 

Missouri—Until July 26, by State High 
way Dept., Edina. building 6.29 mi. F-s' 
and West State Rd., State Aid Project £ 
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cement concrete, (19) alley between 38th, 
39th, Clarke and Center Sts. 784 sq.yd. 
cement concrete, (20) alley between 57th, 
&th, Elm and North Aves., 810 sq.yd, 
cement concrete, (21) alley between 26th, 
28th, Madison and Greenfield Sts., 827 sq.yd. 
cement concrete, (22) alley between 17th, 
isth, South Pierce and National Sts., 555 
sq.yd. cement concrete, (23) alley between 
lith, 15th, Davis and Finn Sts., 1,119 sq.yd. 
cement concrete, (24) alley between 9th, 
loth, Ring and Concordia Aves., 946 sq.yd. 
cement concrete, (25) alley between 10th, 
lith, Ring and Concordia Aves., 947 sqyd. 
cement concrete, (26) alley between 12th, 
Louis, Ring and Concordia Aves., 955 sq.yd. 
cement concrete, (27) alley between 14th, 
15th, Ring and Concordia Aves., 562 sq.yd 
cement concrete, (28) alley between 17th, 
i8th, Davis and Finn Sts., 464 sq.yd. cement 
concrete, to F. Schomann, 770 28th St., (1) 
$0.35 per sq.ft; White Constr. Co., 420 East 
Water St., (2) $3.65 (4) $3.90, (5) $2.35; 
Badger & onstr. Co., Ry. Exch. Bldg., (3) 
$387; F. Banaszak, 1335 4th Ave., (6) $2 

(10) $2.24, (11) $2.24, (22) 2.33; ; 
Switalski, 765 5th Ave. (7) $2.35, (14) 
$2.45, (16) $2.45, (23) $2.40; Retzlaff, 
Froemming & Bluhm, 948 4th St., (8) $2.52, 
(9) $2.48; R. H. Gumz, 831 13th Ave., (12) 
d - Blodgett-Clayton Constr. Co., 204 
Ave., (13) $2.34, A $2.36, (21) 
Po in Constr. Co., Camp Bldg., (15) 
20) $2.70; O. inodenmaae, 801 Winne- 
bago st. (17) $2.35, (18) $2 5 








30, (24) $2.35, 
(25) $2.35, (26) $2.35, (27) $2.35, (28) 
$2.35 Noted June 24, 

*Minn., Detroit—Becker Co. let contract 
grading and graveling Federal Aid Project 
Sect. B, to L. P. Graham, Frazee, 
87. Noted May 20. 

* Minn., Mankate—l Slue Earth Co. let con- 
tract gr: ving 7 mi. Federal Aid Project 153, 
24 ft. wide, to Grant Smith & Co., 1505 
Pioneer B ldg., St. Paul, $50,204. 

*Kan., Girard—Crawford Co, let contract 
grading and draining 2.98 mi. Federal Aid 
Project 40, Sects. H and I, 18 ft. wide, to 
Maxwell Constr. Co., Columbus, $44,510. 
Noted June 24. 

*South Dakota—State Highway Comn., 
Pierre, let contract grading and draining 
10.88 mi. Redfield-Watertown Rd., 36 ft. 
wide, Federal Aid Project 34, Spink Co., in- 
volving 27,833 cu.yd. common, 20,301 yd. 
sta. overhaul and 240 cu.yd. structure 
exeav., 16,758 lb. reinforcing and 745 Ib. 
structural steel, 1,602 lin.ft. rein.-con. or 
corrugated iron pipe culverts, 187 cu.yd. 
Class “A” and 109 cu.yd. Class “B” con- 
crete, to D. D. Bidwell, Eagan, $61,102. 
Noted July 1. 

*xSouth Dakota — State Highway Comn. 
Pierre, let contract graveling 10 mi_ Sioux 
Falls-Del Rapids Rd., 24 ft. wide Federal 
Aid Project 12, Minnehaha Co., to R 
Shipman Constr. Co., Sioux City, Ia. About 
$76,000. Noted March 25. 


Mo., Carthage—Jasper Co. received bids 
June 25, building 2.76 mi. Joplin-Carthage 
Rd. (Carterville Special Rd. Dist.), 24 ft. 
wide, Federal Aid Project 81, from Koch 
& Kost, Joplin, $85,466; Carterville Constr. 
Co., Carterville, $86,118. Noted June 17. 

*Mo., Kansas City—Park Ba. let contract 
grading roadway, Linwood Blvd. from In- 
dependence Ave, to 31st St., involving 176,- 
000 cu.yd. earth excay., to H. H. Hancroft, 
Kansas City, $0.77 per cu.yd. 

Tex., Austin— Travis Co. received bids 
July 5, improving (1) 3.1 mi. Austin- 
Georgetown Rd., 16 ft. wide, involving (a) 
grading and surfacing with rock, (>) sur- 
facing with bituminous topping, (c) building 
rein.-con. drainage structures, (2) 3 mi 
Austin-Oak Hill Rd., (a) grading and sur- 
facing with gravel, (b) building rein.-con. 
drainage structures, (c) surfacing with 
bituminous topping, from McMillen & Will- 
iamson, Austin, (la) $31,976; Brown & 
Root, Taylor, (la) $34,000, (2a) $12,195; 
Finley Method Co., 703-4 Stewart Bldg., 
Houston, (la) $29,933, (1b) $22.919 (1c) 
$3,678, (2a,b,c) $49,537; W. E. Dozier, 
Dam Blvd, (1b) $25,921, (le) $3,808, (2b 
and ec) $%9.953; Haden & Austin, 727 Kress 
Pide., Houston, (1b) $19,815. Noted July 1. 

*Tex., Bastrop—Rastrop Co. let contract 
grading, surfacing and draining 2.28 mi 
Highway 3-A between here and Austin, 16 
ft. wide, to Rice & Winder, Cameron, $22,- 
O68; including 10% for engineering and 
contingencies. Work involves 5.6 acres 
clearing and grubbing, 11,063 cu.yd. bor- 
row and 1,941 cu.yd. earth excav.. 6631 
cu.yd. gravel, 9.258 Ib. reinforcing steel, 89.7 
ouw.yd. Class “A” and 38.6 cu.yd. Class “B” 
concrete. 

Tex., Cooper— Delta Co. received bids 
grading, gravel surfacing and building rein.- 
con. culverts on 11.7 mi. Highway 39 from 
here to Hunt Co., 14 ft. wide, from Smith 
Bros. and Healey Constr. Co., c/o Healey 












Dallas, $145,497 ; 
f, Rogers, $124,438 

10 acres clearing and grubbing, 
. earth excay., 


Constr. Co., 
Work involves 


6,280 sq.yd. concrete pave- 


county, cost $65,975. 411.4 cu.yd. 


*Tex., Longview—Greeg Co. let contract 
furnishing i i 
i. Highway 1 from Harrison Co. 


bituminous 
cover material, 
Great Southwestern 
including 10% 
neering and contingencies. 
*Tex., Mt. Pleasant — Titus Co. 


surfacing and 


Project 84, 


here to Morris Co. line, 
5 11 from here to Cé 
All include 10% 
engineerng and contingencies. 
. Paris—Lamar Co. received bids sur- 
fac ing Cid St.2 i i y 5 from county 
7 searifying, 

a 4,146 cu.yd. 
360,019 sq.yd. i 


searifying, 
from Thomas & Ratcliff, 
, (1) $164,079, ¢ 


<> $193,127, 
Laroe & Burgess, i 

* Cal, San Diego—Ra. Supervs. San Diego 
Co. let contract paving 9.75 mi. 
. wide, 5 in. cone rete, 
, Box 536, Los Angeles, 


2) $180,090; Smith 


(2) $212,897; 
(2) $214,367. 


Mission Rd. 
to Hunkin- 
Conkey Constr. 


, San Diego—Rad. Supervs. San Diego 
contract paving 7.5 i 


f Coronado- 
Chula Vista 


. 6, 18 ft. wide, 
cement concrete, 
McNeece Bldg., $159,709; 9.5 
No. " H. Ryan, San 
Diego, $225,368. Noted June 24. 

Stocktom—City let contract paving 
. to Federal aaa Co., Call Bldg., 


_ Que a Montreal—C ity let contract paving 
Asph: ultum | Pav- 


to Goinien 
, $45,034 and 
Noted June 17. 


Patrick St. and Western 
& Robertson, 2 
$19,420 respectively. 

Sarnia — City 
Confederation 
inv ius 12,000 sq.yd. 
to Warren 
Kinnon bldg., Toronto, 


. 
Railways 
PROPOSED WORK 
New York—General Electric Co., 
plans to build 3 mi. r 
Rotterdam 
of Grounds & Bldg. 
Leader-News Bldg., 
i. single track on Ridge 
About $100,- 


asphalt on con- 


crete base, Reo Co., 


, Schenectady, 
) Schenectady 
. Hulth, supt. 
“~ Ohio—Cleveland Ry., 
plans to build 
Rd. from Pearl to Bean Rds. 
. C. Clark, ch. 
Indiana—See 
Ft. Wayne. 
Michigan—Detroit Municipal Street 
received no bids June 2 
Noted June 
Ontario—A conference has just been held 
at Niagara Falls between Sir Adam Beck, 
. Hydro Electric Comn., 
Niagara railway arch bridge, 


“Industrial Works” 


. furnishing 55,000 


and owners of 
in reference 


which will necessitate four-tracking same. 
gives good promise of the 


Church St., 
, will prepare plans. 

AND CONTRACTS AWARDED 
award of contract) 

Michigan—Detroit Municipal Street Ry. 
building (a) Charle- 
Jean, Shoe- 
(c) Warren Ave., 


New York 


(xIndicates 


received bids June 21, 
voix-Buchanan Route, 
maker, Montclair Line, 
West Line, (d) furnishing rails, rods, nuts, 
spikes, splices, bolts, etc., 
Mcllivenna, 1205 Book Bldg., 
Dept. Pub. Wks., 


(a) $605,531, 
Currie, 20 McGraw 
34. McGraw 
Bethlehem Steel Co., . 
$70%.676; Lorain Steel Co., Lorain, O., 
Noted June 17. 


from Lennane & 
(a) $676,977, 
(c) $99,963 ; i 

| Hammond 
(b) $164,730; a 
(b) $167.980; 


Bethlehem, 


Excavation and Dredging 


PROPOSED WORK 

Ark., Texarkana — Reclamation — ]; 
Sulphur D.D. plans to make surveys 
system to reclaim 125,000 acres of 
flowed lands along Red River, near he: 
Morgan Eng. Co., Goodwyn Institute Bh 
Memphis, Tenn., engrs. 

Utah, Widtsoe — Irrigation — Johnsva}) 
Irrigation Co. plans to reconstruct Hat 
town dam to impound 6,000 acre-ft 
water and build canals to bring water 
company’s holdings. About $120,000, } 
Jorgensen, pres, 

BIDS DESIRED 


Ia., Clarinda—Channel—Until July 21, 
Bd. Supervs. Page Co., building new char 
nel for Nishnabotna River, in D. D. 17, 
volving 678,309 cu.yd. excav. V. Freed, 

Ia., Des Moines—Drainage—Unti] Ju), 
19, by F. J. Alber, aud. Polk Co., building 
Polk-Story D. D. 4, involving 13,5006 
6-26 in. tile. 

Ia., Ft. Madison—Drainage—Until Jy} 
27, by R. A. Gardner, aud. Lee Co., i: 
proving Green Bay Levee and D.D. FE. 17 
Perkins Eng. Co., 1211 1st NaTl. Bank Bldg 
Chicago, engrs.; advertised in this js 
Noted May 6. 

Ark., Jonesboro—Ditches—Until July 29 
by Bd. Comrs. D. D. 24, Craighead Co. 
at office of A. L. Salmons, secy., 1083 West 
Washington ‘Ave., building ditches in s 
district, involving 950,000 cu.yd. excav 
PRICES AND CONTRACTS AWARDED 

(xIndicates award of contract) 

*Pa., Wilkes-Barre—Dredging—City Jo! 
contract dredging and widening Solomo: 
Creek, to Goeringer Constr. Co., Sout! 
Washington St., $52,580. 

*Ia., Storm Lake—Drain—Buena Vista 
Co. let contract improving D. D. 128, to H 
Johnson, Albert City, and Cement Products 
Co., Spencer. Noted April 29. 


Industrial Works 


PROPOSED WORK 

Mass., Dorchester (Boston P. 0.)—Byrn¢ 
Realty Co., 435 Geneva Ave., having plans 
prepared by M. H. Maney, archt., 16 Pais- 
ley Park, for 1 story, 95 x 165 ft. brick 
and concrete addition to garage, concrete 
flooring and foundation, on Holmes Ave 
About $50,000. 

Conn,, P'antsville—Atwater Mfg Co 
plans to build plant to replace one recently 
destroyed by fire. Loss $100,000. Private 
plans. 

N. Y., Buffalo— Parenti Motors Corp., 
17 rH Main St., plans to build 1 story, 105 
= 350 €L.,. brick, concrete and steel factory, 
on Kensington Ave. along tracks of Dela- 
ware, Lackawanna & Western R.R. About 


iu 














$200,000. 
N. Y¥., New YVork—Sommerfeld & Steck- 


ler, archts. and engrs., 31 Union Sq. re- 
ceive bids about Aug. 2, building 7 story 
50 x 50 ft.. brick, concrete and steel fac- 
tory, rein.-con, flooring, concrete founda- 
tion, for Rigaud Perfume Co., 75 Barrow 
St. Noted July 8. 

N. Y., New York—J. M. Felson, archt 
and engr., 1133 Bway., soon lets contract 
building 3 story, brick and steel garage 
and service station, rein.-con. flooring, con- 
crete foundation, on Manhattan Ave. and 
130th St., for S. and Z. Bidg. Co., c/o archi- 
tect. About $120,000. Noted July 1. 

N. J., Orange—Monroe Calculating Ma- 
chine Co., Mitchell St., having plans pre- 
pared by Amer. Concrete Steel Co., archts 
and engrs., 27 Clinton St., Newark, for 4 
story, 68 x 178 ft., rein.-con, addition to 
factory. 

Pa., Johnstown—Heyl & Patterson, Inc 
50 Water St., Pittsburgh, having plans pre- 
pared for additions to factory here, to_in 
clude 99 x 264 ft. washer and pit building 
and 40 x 60 ft. larry bin building, both 1 
story brick and steel. Private plans 

PD. C., Washington — Marsh & Pet 
archts. and engrs., 522 13th St., soon 
contract building 9 story, rein.-con., brick 
and steel addition to plant, rein.-con._floo! 
ing, concrete foundation, for Star News 
paper Co., 11th St. and pennny Teme Ave 

Va., Richmond—Old Dominion Pe 
Co. plans to build factory at 1300 We 
Broad St. About $100,000. 

Va., Richmond—Virginia Chemical © 
12th St.. had plans prepared for 5 stor 
plant, steel. About £250,000. Private plan: 

N. C., Hickory—United Mills Co. pla: 
to build cotton yarn mill. About $50.' 
R. C. Biberstein, 614 Elizabeth A\ 
Charlotte, engr. 

Tenn., Memphis—Fly Shot Co., Nashv 
Ga., purchased site on Iowa Ave. and_ 
St. here, and plans to build 2 story, 0 * 
150 ft. factory. About $100, 000, 
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industrial Works (Continued) 

Ky., Louisville—Dixie Belle Refining Co., 
701 Inter-Southern Bldg., plans to build 
refinery on Western Parkway. About $500,- 
od. C. B. Haun, owner, archt. 

o., Akron—B. F. Goodrich Co., South 
Main St., plans to build 8 story warehouse, 
530,000 ft. floor space, on Rubber and Falor 
St., to cost $1,000,000. Company announces 
ts 1920 building program will aggregate 
$10,000,000 and include erection of many 
small buildings, water softener plant and 
power house. 

0., Cinecinnati—E. K. Shannon Chemical 
Co., Dana Ave. and along tracks of Cincin- 
nati, Lebanon & Northern R.R., soon_lets 
eontract building 1 story, 100 x 157 ft. 
chemical warehouse, rein.-con., brick and 
steel, con. foundation. Rendigs, Panzer & 
Martin, Palace Theatre Bldg., archts. 


0., Cleveland—Republic Tool & Mfg. Co., 
1399 West 9th St., plans to build 1 story, 
60 x 210 ft., rein.-con., brick and steel fac- 
tory, rein.-con. flooring, concrete foundation, 
on Harvard Ave. and Independence Rad. 
About $100,000. C. E. Lowe, pres. Archi- 
tect and Engineer not selected. 

0., Troy—Gummed Products Co. plans to 
build 2 story, 100 x 140 ft., rein.-con. fac- 
tory, rein.-con. flooring, concrete foundation, 
on Market St. About $200,000. Private 
plans. 

Ind., Ft. Wayne—The International Har- 
vester Co. of Amer., Inc., 606 South Mich- 
igan Ave., Chicago, has purchased 140 acre 
site, east of here, and plans to build plant 


for the manufacture and assembling of 
motor trucks. First unit will cover 12 
acres, and include number of standard 1 


story, steel buildings of monitor type and 
3 story, L-shaped, rein.-con. building, to 
house carpenter shops and shipping dept. 
Ultimate development of entire plant as 
now planned will extend over period of 3 
years and cost about $4,000,000. Inci- 
dental to construction of plant proper, will 
be development of number of transporta- 
tion and civic projects, including railway 
connecting several steam railroads, exten- 
sion of streets, street railway lines, sewers, 
water mains, electric lights, gas and tele- 
phone services and 1,000 homes for future 
employees. Private plans. 


Ind., Syracuse—Wawasee Tire & Rubber 
Co., Elkhart, plans to build 3 story, 50 x 
175 ft., brick, tile and concrete mill. here. 
R. L. Simmons, c/o owner, archt. and engr. 


Mich., Detroit—Crane & Co., Atwater and 
Randolph Sts., had lans prepared by 
Smith, Hinchman & Grylls, archts., 710 
Washington Arcade, for 1 story 96 x 160 
ft. pipe warehouse steel and corrugated iron, 
rein.-con, flooring, concrete foundation, with 
erane ways, on Rivard and Franklin Sts. 
About $50,000. 

Mich, Detroit—Detroit Casket Co, 185 
Congress St, having plans prepared by Van 
Leyen, Schilling, Keough & Reynolds, 
archts., Cass Ave., for 3 story, 115 x 150 
ft., rein.-con. and brick factory, rein.-con. 


flooring, concrete foundation. About 
$100,000. 
Mich., Detroit — Detroit Transportation 


Assn. c/o F. L. Henk, secy. Bd. of Com- 
merce, plans to build 1 story, 150 x 165 ft. 
freight terminal, garage and service sta- 
tion, brick and steel, on 14th Ave. and 
Howard St. About $75,000. Private plans. 


Mich., Durand—City plans to build power 
house for waterworks and lighting plant. 
About $50,000. R. A. Murdock, 603 Free 
Press Bldg., Detroit, engr. 


Iil., Chicago—Great Western Smelting & 
Refining Co., 600 West 41st St., plans to 
construct 3 large 1 story units and office 
building, on Union Ave. and 51st St. About 
$1,000,000. H. L. Newhouse, 4630 Prairie 
Ave., archt. 

Wis., Racine—Hamilton-Beach Mfg. Co., 
Rapids Drive, had plans prepared for A. L. 
Flegel, archt., Baker Blk., for 1 story, 80 x 
200 ft., brick and steel foundry, concrete 
foundation. About $60,000. 


Wis., Waukesha—Waukesha Casting Co., 
340 Bway., having plans prepared by C. 
Kawin Co., engrs., 431 South Dearborn St., 
Chicago, for 1 story, 120 x 130 ft., brick 
and steel foundry, concrete flooring and 
foundation. About $50,000. 


Ta., Des Moines—Sargent & Ash Milling 
Co. soon receives bids building 4 story flour 
mill, rein.-con., on Guthrie Ave. About 
$200,000. Private plans. 

Ia., Marshalltown—C. A. Dunham Co., 343 
South Dearborn St., Chicago, plans to build 
2 story, 40 x 150 ft. addition to factory. 
About $150,000. Architect not selected. 

Minn., Minneapolis—Russell Miller Mill- 


ing Co., Security Bldg. having plans pre- 
pared by Kees & Colburn, archts., 246 Ply- 


mouth Bldg., for 1 story, 50 x 140 ft. addi- 
tion to warehouse, rein.-con., on 25th S. E 
and Marshall Aves. 


C. G. Treys, secy. 











Ark., Little Roeck—Shoemaker Bldg. Co 
soon letS contract building 2 story, 140 x 
150 ft. rein.-con., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
Center St About $175,000 Sanders & 
Ginocchie, Little Rock, archts 

Ont., Bell River—Fraser & Bryson Lbr. 
Co., Ltd., Castle Bldg Ottawa, soon re- 


ceives bids building ground wood pulp mill, 
here. About $300,000 

Ont., Porcupine — McChesney, 
receives bids building saw 
$100,000, 

Que., Montreal—Sea Sled Co 
to build plant About 
Shaughnessy, Montreal, interested 

Que., Nouvelle—A. Filion, Ltd., 
ceives bids building planing and 
About $100,000. 


BIDS DESIRED 
8S. C., Anderson—Until Aug. 1, by PD. 
Brown, building 2 story, 60 x 150 ft. brick, 
rein.-con. and steel warehouse About $60,- 
000. Noted June 24. 
O., Cleveland—See “Buildings.” 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
*Mass., Cambridge—Webster & Libby, 
archts. and engrs., 334 Congress St., Port- 
land, Me., let contract to J. T. Scully Co., 
118 Ist St., East Cambridge, building 3 
story, 106 x 127 ft, rein.-con. addition to 
bakery, rein.-con. flooring, concrete foun- 
dation, on Sidney St., for Johnson Educator 


Ltd., soon 
mill About 


Ltd., plans 
W. OO. 


$250,000 


soon re- 
saw mill. 


Food Co., 100 Sidney St About $125,000. 
Noted May 27. 

*Mass., Malden—Standard Oil Co. of 
New York, 26 Bway., New York City, let 


contract building 1 story. 60 x 102 ft. ware- 
house and 1 story, 60 x 132 ft. boiler house, 
rein.-con, and steel, rein.-con. flooring, con- 
crete foundations, here, to H. D. Best, 175 
5th Ave., New York City. 

*Mass., Norfolk Downs (Roston P. 0 )— 
Boston Gear Wks. let contract building 1 
and 2 story, 100 x 120 ft., brick and steel 
addition to plant, concrete foundation, to 
Canter Constr. Co., 6 Beacon St., Boston. 
About $60,000. 


*Mass., Somerville (Boston P. 0.)— 
Great Atlantic & Pacific Tea Co.. 451 D 
St., South Boston, let contract building 5 
story, 100 x 370 ft., rein.-con. warehouse, 
rein.-con, flooring, concrete foundation, on 
Pittsburg St., to Turner Constr. Co., 178 
Tremont St., Boston. About $650,000. 


*Mass., Worcester—M. N. Ullman, 50 
Water St., will build 1° story, 80 x 95 
ft., brick and concrete garage, rein.-con 
flooring, concrete foundation, on School St 
About $50,000. Work will be done by day 
labor. Noted July 1. 


*Conn., East Hartford 
—A. F. Way Co., 32 Union PI, Hartford, 
let contract building 1 story, 59 x 150 ft., 
brick and concrete factory, rein.-con. floor- 
ing, concrete foundation, here, to E 4 
Gates, 138 North Elm St., Manchester 
About $75,000. Noted July 1 

*Conn., Groton—M. Pollack, 14-16 East 
22nd St.. New York City, let contract build- 
ing 2 story, 60 x 180 ft., rein.-con. and steel 
dye house, rein.-con. flooring, concrete foun- 


(Hartford P. 0.) 


dation, here, to H. D. Best, 175 5th Ave., 
New York City. 
*N. Y., Brooklyn—Natl. Lead. Co., 111 


Bway., New York City, let contract build- 
ing 4 story, 50 x 100 ft. rein.-con. and 
steel factory, rein.-con. flooring, concrete 
foundation, on Marshall St., to White 
Constr. Co., 95 Madison Ave., New York 
City. About $110,000. 


*N. Y., Buffalo—Standard Oil Co. of New 
York, 26 Bway., New York City, let con- 
tract building 4 story, 1095 x 115 ft., rein.- 
con. and steel addition to garage, rein.-con. 
flooring, here, to H. D. Best, 175 5th Ave., 
New York City. 


*N. Y., New York—J. M. Felson, 1133 
Bway., will build 2 story, 75 x 100 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on 36th St About 
66,000. Work will be done by day labor. 
*N. Y., Richmond Hill (Jamaica P. 0.) 

. M. Krauser, c/o C. Bauer, archt. and 
engr., 788 Manhattan Ave., Brooklyn, will 
build 3 story, 60 x 100 ft., brick and steel 
factory, rein.-con. flooring, concrete foun- 
dation, here. About $80,000. Work will 
be done by day labor. Noted June 24. 


*N. Y., Syracuse—Standard Oil Co. of 
New York, 26 Bway., New York City, let 
contract building 2 story, 100 x 140 ft. 
warehouse, 1 ws 40 x 55 ft. tank house, 
1 story, 36 x 90 ft. boiler and pump house 
and 1 story, 60 x 120 ft. garage, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 
dations, here, to H. D. Best, 175 5th Ave., 
New York City. 


*N. J., Newark—Peerless Baking Co., 713 
South 14th St., let contract building 2 story, 








50 x 100 ft. factory and power house, rein.- 
con, on Nye Ave and Clinton PL, to 
United Fireproofing Co., 8 West 40th St 
New York City 

*Pa., Phila.—See “Buildings.” 

*S. C.. Conestee (Greenville P.O) 
Conestee Mills let contract building 2 story 
100 x 200 fi. conerete and steel warehouse 
rein.-con. flooring, conerete foundation, to 
H. D. Best, 175 5th Ave., New York City 


*Ga., LaGrange—Swift Co.. U. S. Yards 


Chicago, TL, let contract building 1. story 
200 x 350 ft., acidulating plant, concrete 
brick and steel, concrete foundation, to G 
Johnson & Son, c/o owners About 
$250,000 

*Tenn., Memphis—lIten Biscuit Co, 1202 


24 Capitol Ave., Omaha, Neb., let contract 
building & story, 290 x 450 ft... rein.-con 
factory, rein.-con. flaoring, on Florida St 
here, to Alexander Constr. Co., 388 North 
Front St About $500,000 Noted Jan. & 

*0., Cleveland—FEaton Axle Co 19307 
Kuclid Ave., let contract building 1° story 
62 x 123 ft., heat treating plant and boiler 
room, rein.-con., brick and steel, rein -con 
flooring, concrete foundation, at 831 Bast 
140th St.. to Lundoff-Bicknell Co., 5716 
Euclid Ave About $50,000 

will, Mt. Vernon—Swift & Co uU. § 
Yards, Chicago, let contract building 
story, brick and concrete warehouse, rein.- 


con. flooring, concrete 
T. Stark & Co., Cedar 
$165,000, 

* Wis., 


529 26th 


foundation, 
Rapids, la 


here, to 
About 


Milwaukee—Ogden 
Ave., let contract building 1 story, 
100 x 160 ft., brick, concrete and_ steel 
garage and repair shop, concrete flooring 
and foundation, on Ogden Ave., to Hansen 


Garage Co., 


Constr. Co., 425 East Water St About 
$60,000. 
kla., Muscatine—Muscatine Packing Co 


let general contract constructing packing 


plant, to include 4 story, 54 x 64 ft. fertil- 
izer building, 1 story, 50 x 100 ft. power 
house, 5 story, 100 x 200 ft. storage build- 
ing, 5 story, 70 x 85 ft. abbatoir and 5 
story, 50 x 100 ft. office, stock pen and 
manufacturing building, brick, rein.-con 
and steel, to Federation Constr. Co., 532 


Davidson Bldg., Sioux City. About $1,000,- 


000. 
. . 
Buildings 
PROPOSED WORK 
Me., Augusta—Hospital—H. S. Coombs, 
archt., 11 Lisbon St., Lewiston, soon lets 


contract building 3 story, brick and steel, 
concrete foundation, at State Hospital, here 


About $100,000 
N. H., Manchester—Theatre—Desmond & 
Lord, archts., 15 Beacon St., Boston, soon 


let contract building 2 story, 100 x 160 ft., 
brick, concrete and steel, rein.-con. flooring, 
concrete foundation, on Amherst St., for 
Capitol Amusement Co About $200,000. 


Mass., Allston (Boston P. 0.) — Sales 
Tuck & Gilman, archts. and eners., 34 
School St., Boston, soon let contract building 
2 story, 75 x 200 ft., rein.con. and steel, 
rein.-con. flooring, concrete foundation, on 
Fordham Rd., for Tuck, Gilman & Sneider, 
c/o architects. About $175,000 


Mass., Amherst—Club—Phi Kappa 
Fraternity, c/o Putnam & Cox, archts., 
State St., Boston, having plans 
for large brick, concrete and 
campus. 

Mass., Boston—Bathhouse, etc.—Park 
and Recreation Dept. soon receives bids 
building 1 story, 106 x 120 ft., bathhouse 
and headhouse, at Marine Park About 
$150,000. Haven & Hoyt, 220 Devonshire 
St., archts. Noted June 24. 

Mass., Boston—Club—Boston & Maine 
R.R., North Sta., soon lets contract building 
6 story, 125 x 135 ft., brick and rein.-con., 


Psi 
114 
prepared 
steel, on 


rein.-con flooring, concrete foundation. 
About $500,000. Private plans. Noted 
April 15. 

Mass. ,Boston—Theatre—Mowl & Rand. 
archts., 50 Bromfield St., soon let contract 
converting store and office building on 
Washington and Essex Sts., into theatre, 


brick, concrete and steel, rein.-con. flooring, 
for Washington-Essex Bldg. Trustees, 723 
Scollay Bldg. About $1,500,000. Noted 
April 8. 

Mass., Brookline (Boston P. O.)-——Hos- 
pital—H. F. Kellogg, archt., 93 Federal St., 
Boston, soon lets contract building 3 story, 
80 x 130 ft., brick, concrete and _ steel, 
rein.-con. flooring, concrete foundation, on 
Pond Ave., for Hospital Corp., c/o architect. 
About $150,000. Noted May 13 


Mass., Greenfield—Recreation—Greenfield 
Tap & Die Corp. soon lets contract building 
3 story, brick and concrete, concrete foun- 
dation. About $100,000. Harris & Richards, 
Drexel Bldg., Phila., archts. 


Mass., Leominster—Hosnital—Kendall, 
Tavior & Co., archts., 93 Federal St., Bos- 
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ton soon let contract building 3. story, 
brick, concrete and steel, rein.-con. floor- 
ing, concrete foundation, on North Main 
St.. for Leominster Hospital About $159,- 
000. Noted May 27 

Mass., Springfield — Church Emanuel 
aptist Society, 33 Lyman St., plans to 
build brick and stone, on White St. and 
Sumner Ave About $150,000 Ww KE 


Truesdell, chn Architect not selected 


Mass., Worcester—Housing—H. B. Peek 
(‘o., 1041 Little Bldg., Boston, having plans 
prepared by McLaughlin & Burr, archts., 
8S Tremont St., Boston, for story, brick 


and frame houses for workmen, concrete 
foundations, here About $1,500,000 


Waterbury—Church—oO'Connell & 
Shaw, archts., 18 Boylston St., Boston, soon 
let contract building 1 story, brick and 
steel, concrete or rock foundation, on South- 
mayo Rd., for St. Peter and Paul Roman 
Catholic Society, 78 Scoville St About 
$100,000 T. P. Muleahy, pastor Noted 
May 6 

Conn., Westville 
Chureh—A. W. Boylan, archt., 185 
St, New Haven, soon lets contract 
ing 1 story, stone and steel, concrete 
dation, on Marvel Rd. and West Elm 
for St. James Church Society J. F 
ton, pastor 

N. J., New Brunswick—Theatre—H. 
Rosensohn, archt., 188 Market St., Newark, 
receives bids about July 20, building 1 story, 
98 x 230 ft.. brick and terra cotta, for A 
Shusterman, c/o archictect. Cost to exceed 


Conn., 


(New Haven P. 0.)— 
Church 
build- 
foun- 
St., 
Sex- 


$100,000 Noted June 10 

Pe. Altoona — Gymnasium Altoona 
Gymnasium Co. receives bids in August, 
building 2 story, 80 x 130 ft., limestone, 


rock foundation, on Lex- 


granite and brick, 
ington Ave. and 9th St About $200,000 
kK. C. Broomer, pres Jallade, Lindsay & 
Warren, 37 Liberty St., New York City, 
archts 

D. C., Washington — Hospital — Dist. 
Comrs. soon receive bids building 2. story, 


300 x 400 ft. Psychopathic Ward of Gallin- 


ger Hospital, brick, conerete and stone. 
N. C., Greensboro—Synagogue—H. Cone, 
chn Bldg. Com, Proximity Mills, and 


others having plans prepared for synagogue 
Archi- 


on Waiman St About $100,000 
tect’s name withheld 

Ala., Birmingham — Fire Station — City 
opens bids about July 22, building 2 story, 


19th and 
Whilldin, 


between 
dD. O 


50 x 165 Tt.. on 6th Ave 
“0th Sts About $100,000 
Title Bidg., archt 

0., Cleveland—Bank and Office—Citizens 
Savings & Trust Co., East 9th St. and Eu- 
clid Ave., having plans prepared by Walker 
& Weeks, archts., 1900 Euclid Ave., for 10 
story, 80 x 150 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on East 101st St. and Euclid Ave. 
About $500,000. A. Smith, vice-pres. 


o., Cleveland — Commercial — Colonade 
Co., e/o Howell & Thomas, archts., 4500 
Euclid Ave., soon lets contract building 2 
story, 69 x 182 ft., brick, steel and terra 
otta, brick foundation, on East 107th St. 
and Euclid Ave. About $100,000. 


Mich., Port Haron—City Hall—City and 
St. Clair c/o A. E, Stevenson, plans to build 
3 story, rein.-con. and brick addition, rein.- 
con. flooring, concrete foundation, on Huron 
Ave. About $320,000 Architect not 
selected 

HL, Chiceago—Temple—Chicago Northern 
Masonie Assn., c/o F. M. Glennon, 626 South 
State St.. had plans prepared by Hyde & 
Brown, archts., 8 South Dearborn St., for 
2» story, 150 x 150 ft. tile, brick and terra 
cotta, concrete foundation, on Winthrop 
Ave. and Argyle St About $300,000. 

T., Chicago—Theatre—M. Goldberg, 5236 
Harner Ave. having plans prepared by Z. 
EK. Smith, archt., 305 East 55th St. alter- 
ing and building 1 story, 135 x 150 ft. rein.- 
con. and brick addition, rein.-con. flooring, 
concrete foundation. About $350,000, 

Wis., Fond du Lac—Sanatorium—Fond 
du Lae Co, (Fond du Lac) Dodge Co., 
(Juneau) and Washington Co. (West 
Bend) having plans prepared by J. E. 
Hennen, archt.. 74 South Main St., for tri- 
county sanatorium, here About $300,000. 

Ia., Ottumwa—High School—Bd. Educ. 
had plans prepared by Croft & Boerner, 
archts., 833 Palace Bldg., Minneapolis, and 
receives bids about Oct. 15, building 3 story, 


rein.-con. and brick high school, to include 
study room, laboratories, ete. About $700,- 
000. J. A. Wagner, secy. Noted Feb. 12. 

Ia.. Webster City — Hotel and Stores — 


Webster City Stock Co. having plans pre- 
pared by Proudfoot, Bird & Rawson, archts., 
810 Hubbell Bldg., Des Moines, for 6 story, 
brick, rein.-con. and steel. About $300,000, 


N. Teget. secy. 
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Minn., Minneapolis—C hurch—First Meth- 


odist Episcopal Church, had plans prepared 
by O. N. Newstrom and M. C. Linquist, 
archts., 917 Andrus Bidg., for 2 story, 66 
x 105 ft. rein.-con., brick and tile on 12th 
Ave. S. E. and 4th St. About $100,000, 
I. R. Beiler, 996 South East 5th St., pastor. 

Minn., Minneapolis — High School — Ba. 
Educ. having plans prepared by E. H. 
Enger, archt., c/o Bd, Educ., for 3 story 


brick, rein.-con. and stone, on 30th Ave. N., 


and Emerson Ave About $600,000. 
Minn., Minneapolis—School—Pd. 
opens bids about Aug. 1, building 2 story, 
85 x 100 ft, brick and tile, on 46th St. 
between 4th and 5th Aves. S. About $130,- 
000 KE. H. Enger, c/o Bd. Educ., archt. 
Minn... Renville—High and Grade School 


Educ. 


—Hd,. Edue. receives bids about Aug. 15, 
building 2 story, 146 x 273 ft. rein.-con. and 
brick About $280,000. Croft & Boerner, 


833 Palace Bldg., Minneapolis, archts. 

Neb., Lincoln—Capitol—State Legislature 
having sketches made by B. G. Goodhue, 
archt. and engr., 2 West 47th St., New York 
City, for 5 or 6 story brick, steel and stone, 
concrete foundation. About $7,000,000. 


BIDS DESIRED 


Conn., Wallingford—Armory—Until July 
24, by Connecticut Military Emergency Bd., 


building 3 story, 38 x 75 ft. armory and 
1 story, 75 x 150 ft. drill shed. brick, con- 
crete and steel, rein.-con, flooring, con- 


crete foundations, on North Main St., here. 
About $100,000. W. P. Crabtree. 272 Main 
St., New Britain, archt. Noted July 8. 

Conn., West Hartford—Church—FE. M. 
Stone, archt., 327 Trumbull St., Hartford, 
receiving bids building 1 story, brick and 
steel, concrete foundation, on Boulevard 
and Lockwood Terrace, for Swedish Meth- 
odist Episcopa! Society. About $100,000. 
E. W. Chellgre, pastor Noted May 20. 

N. J., Toms River—Jail—Until July 27, 
by Bd. Freeholders Ocean Co., building jail. 
D. O. Parker, clk.; advertised in this issue. 

Pa., Jeannette—Hieh School—Until July 
26, by Bd. Educ., building 2 story, 125 x 225 
ft.. brick and _ steel, rein.-con. flooring. 
About $200,000 W. J. Peoples. Mononga- 
hela Bank Bldg., Pittsburgh, archt. 

Pa., Pittsburgh—0Office—Philadelphia Co, 
435 6th St.. receiving bids building 4 and 
5 story, 60 x 141 ft. addition, brick. steel 
and terra cotta. About $200,000. Private 
plans. 

0., Cleveland—School—Until July 20, by 
Church of the Holy Family, c/o J. F. Kre- 
sina, 12900 Angelus Ave., building 3 story, 
16 room, rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on East 
131st St. and Chapelside Ave. About $100,- 
000. W. Koehl, Park Bldg., archt. 

0.. Youngstown—Hospital—Until July 18, 
by H. Church, city solicitor, building 3 story 
municipal hospital, on Homestead and In- 
dianola Aves. About $250,000. od ; 
Owsley, Mahoning Bank Bldg., archt. 


Ill., Chicago—Temple—Until Aug. 10, by 


Hyde & Brown, archts., 8 South Dearborn 
St.. building 3 story, 125 x 200 ft. rein.- 


con., brick and terra cotta, rein.-con. floor- 
ing, concrete foundation, on Cottage Grove 
Ave. and 61st St.. for Midway Masonic 
Temple Assn., c/o architects. About $750,- 
000 


Ta., 
by Bad 
con. and 
Reid, secy. 
archt 

Kan., Liberal—High School—Until July 
19, by Bad. Educ., building 3 story, brick, 
rein.-con. and steel, rein.-con. flooring. con- 
crete foundation. About $179,000. Smith, 
Beattie & Co., Nelson Bldg., Hutchinson, 


MeCallsburg—School—Until Aug. 3. 
Educ., building 2 story, brick, rein.- 
steel. About $130,000 W. H. 
W. L. Pedicord, Iowa Falls, 


archts. Noted Feb. 26. 
N. 8., Halifax—Hospital—Until July 29, 


by Com. of Anti-Tuberculosis League, build- 
ing 3 story, 80 x 146 ft., with 90 ft. wines, 
brick, rein.-con, flooring, concrete founda- 
tion, on Morris St. About $150,000. H. E. 
Gates, Halifax, archt. 

N. S.. North Sydney—Hall—Until July 
23, by M. McLean, town clk., building 23 
story. 35 x 50 ft., concrete and brick. rein.- 
econ. flooring on Main St. About $122,000. 
J. L. Northam, Sydney, archt. 

Ont., Pembroke—School—Until July 19, 
by Bd. Educ., building 8 room, rein.-con. 
and brick. rein.-con. flooring, in East Ward. 
About $175,000. W. C. Keighley, Grand 
Trunk Bldg., archt. 

Man., Miniota—School—Until July 31, by 
School Trustees, building 3 story, concrete, 
brick and steel. About $110,000. 


PRICES AND CONTRACTS AWARDED 


(*xIndicates award of contract) 


*Me., Portland—High School—City Iet 
contract building 3 story, brick addition, 
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roin.-con. flooring, on Cumberland St, 
KF. W. Cunningham & Son, 430 Congr: 
St. About $155,000. 


Mass., Belchertown—Dormitory, et 
Commonwealth of Massachusetts., Com: 
Mental Diseases, 36 State House, Bost 
received bids constructing 2 story, 9@ x 
ft. dormitory and 2 story custodial bu 


ing, brick and rein.-con., rein-con. floor 

concrete foundations, at State Hospi: 
here (general contract), from M. I. o'w 

nor, 86 Main St., Northampton, $°65.00 
heating, from Holyoke Valves & Hydra 
Co., Race St., Holyoke, $21,483; plumbing 
from E. C. Kelley, 195 Center St... Rox 


buy, $20,505. Noted June 24. 

*Mass., Boston—Auditorium—Now Bo 
ton Arena Co., c/o Funk & Wilcox, archt 
294 Washington St., let contract building 
1 and 2 story, rein.-con., brick and ste: 
rein.-con. flooring, concrete foundation, <« 


St. Botolph St., to W. M. Bailey Co, xx 

Broad St. About $800,000. Noted June 17 
*Mass., Brookline—Sales, ete—C. \)}) 

bright, archt., 6 Beacon St., Boston 


contract to F. J. Van Etten Co., 153 M 

St., Boston, constructing 2 story, 100 x » 

ft.. brick and limestone sales building a; 
garage, rein.-con. flooring, concrete fo) 
dation, on Commonwealth Ave. and Ss 
Paul St., here, for D. Cerussi, 15 Exchange: 
St., Boston. About $200,000. Noted July | 


*Mass., Clinton — Housing — Lancast 
Mills let contract building several 2 stor 
timber houses for workmen, concrete foun 
dations, to General Bldg. Co., 522 Harriso 
Ave., Boston. About $125,000 Noted 
May 13. 

*&Mass., Webster—Library—tTrustees © 
Cc. Corbett Library let contract building 
1 story, brick, steel and stone, coneret: 
foundation, on Main St., to F. G. Fearor 
Co., 280 Madison Ave., New York City 
About $100,000. Noted May 27. 

*Conn., Bridgeport—Theatres—S 7. 
Poli Co., 24 Church St., New 


] Haven, wil! 
build two 221 x 223 ft., brick, concrete and 


steel, rein.-con. flooring, concrete founda 
tions, on Main, Congress and Arch Sts 
here. About $1.000,000. Work will be don 
by day labor. Noted June 10. 

*Conn., Naugatuck—Jalade & Winds. 
archts. and engrs., 37 Liberty St., New York 
City. let contract to Tidewater Bldg. Co 


16 East 33rd St., New York City, construct 
ing 3 story, brick, concrete, steel and ston: 


bullding, rein.-con. flooring, brick founda 
tion, on Church St., for Y. M. C. A., Rock 
well Ave. About $225,000. Noted May 15 


*N. Y., Buffalo—Community House—ta- 
fayette Ave. Presbyterian Church, Lafavette 
Ave. and Howard St. let contract building 
3 story, brick, concrete ad steel, to RL E 
Williams, Jroquois Bldg. About $100,000 

*N. Y¥.. Ossining—Seminary — Catholi: 
Foreign Mission. Society - Pines Bridge Rd 
let contract building 4 story, brick, steel! 
and stone, brick foundation, here, to W. H 


Fissel, 1328 Bway., New York City. About 
$100,000. 

*Pa., Allentown — Bank — Merchant's 
Natl. Bank, South Centre Sq., let contract 


building 1 story, 50 x 100 ft., brick and 
stone, brick foundation. on 7th and Hamil- 
ton Sts. to Griswold Co., 191 Park Ave. 


New York City. About $100,000. 


*Pa.. Phila.—Office, ete —W. F. Read & 
Sons, 209 Chestnut St., let contract con 
structing 4 story, 50-x 75 ft. office build 
ing and warehouse, rein.-con. and brick, on 
Snyder and Saminger Sts., to W. Newberg 
Otis Bldg. About $100,000. 


*Pa., Phila. -Sales and Service—Die 
singer Motors Co., 1827 Chestnut St. let 
contract building 2 story, 79 x 120 ft 
concrete and stone, on 22nd and Chestnut 
Sts., to J. Schnabel, Denckla Bldg. Noted 
June 3. 

*Md., Baltimore—Theatre—L. H. Ho- 


man, c/o Palmore & Homan, 424 East Lex- 
ington St., let contract building 1 and 2“ 
story, 80 x 175 ft., concrete and brick 
concrete foundation, on Harford Ave. A! 
$100,000. 

D. C., Washington—Schoo!l—Dist. Com: 
received bids building addition to sch 
in Petworth, from P. F. Gormley, Union 
Trust Bldg., $219,481; F. L. Wagner, 11! 
H St. N. W.. $247.266; W. E. Moon 
Evans Bldg., $226,207. 

*N. €., Durham—Office—North Caroli: 
Mutual Life Insurance Co. let contra 
building 6 story, to H. L._ Smith, Durh« 
About $200,000; cost plus percentage ba: 

* Ala., Mobile—Office—Van Antwerp Dru: 
Co., Van Antwerp Bldg., let contract ra 
old buildings and constructing 15 story 
x 150 ft., brick, mass and rein.-con., Indi 
limestone, terra cotta and steel, rein.-' 
flooring, on Dauphin. and_Concention = 
to Owens Constr. Co., South Water 
About $500,000, 
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idings (Continued) 

*0., Alliance—High School—Bd. Educ 
ceneral contract building 2 wings of 
high school, to Kratt & Sons, Lorain, 
1000: heating and plumbing, to G. W. 
t. Arch Ave. and Columbia St., $17,800. 

xl, Belleville—Theatre and Office—Ar- 
e Theatre Co. let contract building 3 

ry, 80 x 175 ft. concrete, brick and steel, 

Main and High Sts., to Mullen Bldg. 

l Belleville. About $250,000. 

*Minn., St. Paul—Hospital—City and 
imsey Co. let contract constructing addi- 

on to administration building, also 3 
rv children’s building, on Jefferson Ave. 
d Colborne St., to F. Norlander, 408 

\letropolitan Bank Bldg. About $150,000. 
Soted April 8. E 
*Kan., Wichita—Bank—First Natl. Bank 
t contract building 12 story, 94 x 135 ft. 
rick, rein.-con. and steel, rein.-con, floor- 

ng. concrete foundation, to G. H. Siedhoff 
ynnstr. Co., 121 North Market St. About 

$1,500,000; cost plus percentage basis. 
*Neb., Lincoln—Bd. Educ. let contract 

uilding Prescott School, 2 story, 140 x 225 

ft rein.-con., brick and _ steel, rein.-con. 

sooring, concrete foundation, to Oleson 

Const. Co., Lincoln. About $375,000. 


*xMo., St. Louis—Bank—1Ist Natl. Bank, 
Rway. and Locust St., let general contract 
building 6 story, 50 x 150 ft. rein.-con, 
brick and steel, concrete flooring, at 307-9 
Rway., to Westlake Constr. Co., 615 Locust 
St. About $250,000. 

*Mo., St. Louis—Theatre—Audrey Realty 
Co., Wainwright Bldg., let contract building 
2 story, 35 x 185 ft., rein.-con. and brick, 
on 6th and Chestnut Sts., to Woerman 
Constr. Co., Syndicate Trust Bldg. About 
$100,000. 

*Ont., London—Office—London & West- 
ern Trusts Co., 382 Richmond St., let con- 
tract building 4 story, 80 x 100 ft.. rein.- 
con., brick and _ steel, rein.-con. flooring, 
conerete foundation, to W. F. Sparling Co., 
Bay St., Toronto. About $100,000. 

*Ont., London—School—Bd. Educ. let 
contract building 2 story, 75 x 90 ft., brick, 
stone foundation, on Hamilton Rd., to J. 
Putherbough, 272 Regent St. About 
$100,000. 


Federal Government Work 

Order 166—Bureau Yards & Docks, Navy 
Dept., Wash., D. C.—It is directed that here- 
after no estimated cost to be given or pub- 
lished on prospective projects, either prior 
to or during period of advertisement. 

PROPOSED WORK 

N. H., Portsmouth—Boiler and Stokers— 
Spee. 4124—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., soon receives bids re- 
moving and re-erecting, here; $10 deposit 
required for plans and spec. Noted Jan. 15. 

D. C€., Wash.—Boiler and Accessories— 
Spee. 4242—Bureau Yards & Docks, Navy 
Dept., soon receives bids building, here; 
$10 deposit required for plans and spec. 
Noted June 24. 


Va., Hampton Roads—Paint 
Storehouse—Spec. 4221—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., soon re- 
ceives bids building, here; $10 deposit re- 
quired for plans and spec. Noted June 10. 


Neb., Buffalo—Trrigation—Federal Gov- 
ernment plans to make_- surveys for 
Kearney-North Platte Irrigation Project. 
\bout $8,000,000. J. M. Noff, Lexington, 
interested. 

Mo., St. Louis—FEarthwork—M ississippi 
River Comn., 1511 International Life Blidg., 
received no bids June 25, building 175,000 
cu.yd. earthwork by hydraulic method, in 
Sny Island Levee D. D., Ill. Noted May 27. 

Cal, Mare Island—Heating System— 
Spee. 4189—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., soon receives bids in- 
talling, at structural shop, here; $10 de- 
neem one for plans and spec. Noted 
May 13. 

Cal, San Diego—Storehouse—Spec. 4157 

Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received no bids July 7, build- 
ng Marine Barracks, here. Noted June 24. 


BIDS DESIRED 

Me., Augusta — Remodeling Post Office 
ind Court House—Until Aug. 4, by Treas. 
Dept., Wash., D. C., remodeling, here. J. A. 
Wetmore, superv. archt. 

D. C., Wash.—Electric Traveling Cranes 
—Spec. 4239—Until July 28, by Bureau 
Yards & Docks, Navy Dept., furnishing and 
nstalling over shipbuilding slips, Philadel- 
phia, New York and Norfolk, Va., Navy 
Yards., $10 deposit required for plans and 
anon 5 advertised in this issue. Noted June 


and Oil 


N. ¥., New York—Gasoline Storage Shed 


—Spec. 4224—Until July 21, by Bureau 
x ards & Docks, Navy Dept., Wash., D. C., 
uilding, here; $10 Sepak required for 
plans and spec. Noted June 10. 


Vew 
ground 
Until 


Hampton Roads — Flectric Under 
Distributing System—Spec. 4240 
Aug. 4, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., installing, here; 
$10 deposit required for plains and spec. ; 
advertised in this issue. Noted June 24 

Neb., Omaha—Remodeling Post Office— 
Until July 23, by Treas. Dept., Wash... D. C., 
remodeling, here. J. A. Wetmore, supervy 
archt. 

Tex, Del 
July 22, by Treas 
stalling in U.S 
here. J. 

Idaho, 
by U. S. 


Rio — Sewage Ejector — Until 
Dept., Wash... D. C., in 
Post Office and Courthouse, 
A. Wetmore, superv. archt. 
Caldwell—Canal—Until Aug. 24, 
Recl. Serv., Boise, building 16 mi 
main canal, near here, involving 228,000 
cu.yd, excav. M. Bien, acting dir.; adver- 
tised in this issue, 

Ariz., Florence—Diversion Dam—Until 
Aug. 16, at office of H. V. Clotts, super 
engr., U. S. Indian Serv., 528 Federal Bldg, 
Los Angeles, building rein.-con. on Gila 
River, 10 mi. from here; advertised in this 
issue. 

PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 

¥N. Y., Buffalo—Excavating—U. S. Engr 
Office, Federal Bldg., let contract excavat- 
ing in Niagara River, Mich., involving 422 
050 cu.yd. sand gravel and boulders and 
100,000 cu.yd. overcasting material, to Dun- 
bar & Sullivan Dredging Co., 2211 Dime 
Bank Bldg., Detroit, $245,245. 

D. C.. Wash,—Altering Building—Treas 
Dept. received bids July 6, from W. Kb 
Mooney, Evans Bldg., (1) $35,568 (90 daws) 
(2) $37.000 (95 days). (3) $1,173 (99 
days); Skinker & Garrett, 1416 F St.. N 
W., (1) $30,287 (60 days), (3) $17,000 (60 
days); J. Trout Constr. Co.. Wash (2) 
$18,934 (120 days), (3) $19,803: H. C 
Ball Constr. Co.. Wash., (1) $22.497 (60 
days), (2) $23,297 (65 days), (3) $110 
(60 days). Noted July 1. 

rR C., Wash.—Quarters—Spec 4195 

Bureau Yards & Docks, Navy "Dept, re- 
ceived bids June 16, building at Lighthouse 
Depot Grounds, at Buffalo, Detroit and 
Milwaukee, (1) work complete, from W. F 
Martens, Cutler Bldg.. Rochester, N. Y.. 
(1) $49,000 (120 days), (2), $12,995 (11 
days), (3) $14,885 (120 days). (4) $13,85 
(110 days), (5) $11,880 (100 days), 
$48.000 (100 days), (2a) $12,795 
days), (3a) $14,685 (118 days), (4a) 
655 (108 days). (5a) $11,680 (100 days); 
Inca Constr. Corp.. Marine Trust Bldg, 
Buffalo, (5) $10,500 (120 days): King 
Lumber Co., Charlottesville, Va., (1) $194,- 
000, (2) $26,000, (3) (4) and (5) $26,000 
each, (la) $104,000, (2a) (3a) (4a) and 
(fa) $26,000 each, all (120 days) Noted 
June 10 under “Buffalo” and June 24 under 
“Milwaukee and Detroit” 

*D. C., Wash.—Watertight Lighting Fix- 
tures—U. S. Engr. Office, War Dept., let 
contract installing, to F. H. Lovell & Co, 

Va., Hampton Roads—Sewers and Water- 
mains—Spec. 4178—Bureau Yards & Docks 
Navy Dept., Wash., D. C.. received bids 
July 7, laying sewers, drains and water- 
mains at Naval Operating Base, here, (1) 
work complete, from B. Pizzimento, Hyatts- 
ville, Md., (1) $47.775 (140 days). (2) $100, 
(3) $5, (4) $10, (5) $20; Williams Curriden 
Contg. Co., Norfolk, (1) $48.000 (120 days). 
(2) $72, (3) $4. (4 $1. (5) $1; H. E. Crook 
Co., 28 Light St.. Baltimore, Md., (1) 59,- 
860 (140 days), (2) $190, (3) $4.50. (4) 
$6.25, (5) $18,75, (6) $7,800, (7) $4,220 
Noted June 24. 

*Va., Langley Field—Various Buildings 
—Constr. Div., Wash., D. C., let contract 
constructing here. to P. F. Gormley, Union 
Trust Bldg., Wash., D. C. About $600,000. 


Va,, Quantico — Incinerator — Bureau 
Yards & Docks, Navy Dept.. Wash., D. C.. 
received bids July 7, building at Marine 
Barracks, here, (1) work complete, from 
McLean Constr. Co., 1415 Fidelity Bldg. 
Baltimore, Md., (1) $108 755 (210 days). 
(la) $28.345, (1b) $23,580, (1c) $24,850 
(1d) $16.200, (le) $2.945, (1f) $1,365, (ig) 
$6.585. (1h) $4.885, (2) $1,000, deduct $800, 
(3) add $500; King Lumber Co.. Charlottes- 
ville, (1) $112,428, (1a) $23.148, (1b) $26.- 
490. ((1c) $26.400, (1d) $18.584, (le) $4,230, 
(1f) $1.278, (1@) $8.906. (1h) $3.482. (2) 
deduct $800, (3) add $500; Hughes Foulkrod 
Co., 1406 Commonwealth Bldg.. Phila., 
$29,400, (1b) $34,330. (1c) $31,121, 
$12.487, (le) $4.457, (1f) $1,242. 
$4,280, (1h) $3,724, (2) $806, (3) $1,670. 
Noted June 24. 


Wash., Seattle—Dredging—lU. S. Engr. 
Office, Burke Bldg., received only bid dredg- 
ing harbor at Port Gamble, involving 100.- 
000 cu.yd. earth fill, from Pueet Sound 
Bridge & Dredging Co., Central Bldg. $32.- 
500. Noted Jan. 8. 


Cal., San Diego— Refrigerating Plant 
Equipment—Spec. 4193—Bureau Yards & 


Docks, Navy Dept.. Was 
only bid June 30, furnis! 
at Naval Base, Marine 
work complete fron 

160 North Perry St.. Chi 
(2) add $85, (3) deduet 
Noted June i 


Miscellaneous 


PROPOSED WORK 
Excavators—Syracure, N.Y. 
plans to purchase 2 W 
vators About $13,000 KE. Xx 

agt 
Va., 


Roads.” 


Electric Power Line—Breeze, 
plans to build 4 mi. electric power lit 
from here to Ariston including transfor: 
stations, poles and wires Fuller & Beard 
Chemical Bldg., St. Louis, Mo., engrs 


Dams—Polson, Mont.-—Rocky Mountain 
Power Co, Butte, plans to build 5 dams 
Flathead River between northeast corner ot 
Bison Range and point where river enter 
lake, near there 

Dike—St. Louis, Mo.—PBdo Pub. Serv. re 
ceived no bids June 2 building 
Dike at Chain of Rocks Pumping Sta 
ft. long, rock and timber Kb. 
Hall, engr Noted May 13 

Incline Skip Hoist, Crusher, Bunker, ete. 
—Spiketon, Wash,.-—Dierce County Coal Co 
preparing plans for new incline skip hois 
tipple, screens and crusher in unit 1, shak 
Ine Sizing screen and washe rs in unit 2, ar ad 
track bunkers in unit 3 G. H. Sharpe 
genl mgr 


co 


Charlottesville —See “Streets and 


Hlomers 
1575 
Wall, City 


BIDS DESIRED 


Highway Materials—New York, N. V.— 
Until July 19, by Bd. Purchase, 526 Munici- 
pal Bldg., furnishing and delivering high 
Way materials to Dept. of Parks, Manhat- 
tan and Richmond Boros G. A. Whalen 
comr. Plant and Structures 


Pumps—Summit, N. J.—lUntil July 20, by 
Common Council, furnishing two 2,000,000 
gal. and one 1,000,000 gal. centrifulgal sew 
age pumps with motors. F. C. Kentz, clk 
advertised in this issue 

Curbstone — Montreal, 
°0, by Administrative 
14.721 lin.ft 
curve 
granite 

Incinerator—Chatham, 
25. by city building 
$40,000, 

PRICES AND CONTRACTS AWARDED 
(*%Indicates award of contract) 

* Dams—Pittsfield, N. H.—Haven & Cros- 
by, engrs., 40 Court St., Boston, let contract 
to H. P. Cummings Constr. Co.. Ware, Mass 
building 2 rein.-con. dams, 85 ft. ling, 153 ft. 
high and 160 ft. long, 21 ft. high About 
$30,000 Owner's name withheld 

* Retaining Wall—Holyoke, 
\lpaca Co., Jackson St., let 
ing 300 ft., rein.-con. 
M. Green Co., 293 
About $30,000. 


Pumps—Cleveland, 0.—City received bids 
July 2, furnishing and installing two 
8,000,000 gal. and one 4,000,000 gal. motor 
driven vertical centrifugal pumps, ete., from 
Dravo-Doyle Co., Diamond Bank Bldg 
Pittsburgh, Pa., $20,730, J. Skeldon Eng 
Co., 242 Water St., Toledo, $27,620. Noted 
June 24. 


Steam Heating and Ventilating System— 
Clevetand, 0.—BLd. Educ., East 6th St. and 
Rockwell Ave., received bids installing 
steam heating and ventilating system in 
Miles Standish School. Fast 92nd St. and 
Parkgate Ave., from Weiss Plumbing Co 
1111 Bolivar Rd., $140,688, Poplowsky 
Plumbing Co., East 40th St. and Central 
Ave., $152,230. 


* Water Pipe — Detroit. Mich. — City let 
contracts to Lynchburg Fdry. Co., People’s 
NatlL Bank Bldg., Lynchburg, Va., furnish- 
ing 1,714 tons 8 in. Class “B” ci. pipe, 
$131,121, 857 ton 16 in. Class “C.” $65,560, 
429 tons 24 in. Class “C,” $32,389; to Amer. 
Cast Iron Pipe Co., 38 South Dearborn St 
Chicago, Ill, 2,286 tons 8 in. Class “B.” 
$175,108, 1,143 tons 16 in. Class “CC.” $87,- 
554, 571 tons 24 in. Class “C,” $43,168 
Noted July 8. 


*Street Lighting System—Green Bay, 
Wis. — City let contract furnishing orna- 
mental street lighting system, to FE. A 
Brown Electric Co., 715 Minnesota St., Kan- 
sas City, Kan. About $39,000. Noted 
April 1. 


¥Cleaning Water Mains—St. Louis, Mo. 
“ity let contract excavating, examining, 
inspecting and cleaning 250,000 lin.ft. 12-36 
in. c.i. water mains, to Natl Water Main 
Cleaning Co., 50 Church St., New York City 
$74,872. Noted June 3. : 


Que. - 
Comn., 
straight lime stone, 1 
granite, and 1,955 lin.ft 
curbstone 


Until July 
furnishing 
O30 lin.ft 

straight 


Ont.—Until 
incinerator 


July 
About 


Farr 
build 
wall, to S 
Springfield 


Mass.— 
contract 
retaining 
Bridge St., 





Qteceseroeerseseseceeseeees 


Aug. 5 


Construction of Pavement 


Fort Myers, Fla 
directed to Jno 
Owens, City Clerk of the City of 
Myers, Fla., will be received at the City 
Clerk's Office until 5 p.m, Aug. 5, 1920, 
and publicly opened that same evening at a 
regular meeting of the City Council, for the 
grading, furnishing all labor and materials 
required to eonstruct the following pave- 
ments 

Oak St 
of Hendry 

Hendry St 
the S. line 


Bids: 


Sealed proposals Ww 


RAR. to W. line 
2.607 sq yds 
of Oak St. to 


1,156 


from the A.C. Il. 
St approximately 
from the S. line 
of First St., approximately 
sq.yds 
Monroe St 
N line of 
swyds 
First 


from N 
First St, 


to the 
1,106 


line of Oak St 
approximately 


line of Monroe 
approximately 
approximately 


St. from. the 
to W. line Evans 
16,007 sq.yds., a_ total 
20.876 sq.vds 

Alternate bids will be 
“oncrete, Asphaltic Concrete. Sheet 
\ haltic Block, and Vitrified 
Contractor may bid on any or 
different surfaces 

Certified check 
pany each bid or group of bids 

Specifications, proposal blanks, form of 
contract and detailed information concern- 
ing the conditions and manner of submitting 
bids can be obtained by applying to J. A 
Davison & Son, Engineers for Fort Myers, 
Fla.; a deposit of $5.00 will be required for 


east 
Ave 
of 


St 


brick 
all of 


of $1,500.00 must accom 


Fort | 


received on Cement | 
Asphalt, | 
The | 


these | 


each complete set of specifications sent out; | 


the 
filled 


this amount will be refunded upon 
turn of the specifications properly 
by actual bidders 

Payments for work done will be 
in cash monthly on estimates by the 
neer No maintenance bond required 

Detailed plans may be seen at the 
of the Engineer 

The Mayor and Council reserve the right 
to reject any or all bids and to award the 
contract as is deemed to the bes? interests 
af the City of Fort Myers 

Bidders will be notified 
the letting within 48 hours 
of the bids 

Signed: J. A 


re 


made 
Engi 


office 


as to results of 
of the opening 


DAVISON & SON, 


Attest: City Engineers 


2° 


July 22 
Road Work 


Jamesburg, N. J. 
Notice is hereby given that sealed bids 
will be received by the Board of Chosen 
Freeholders of Middlesex County, N. J., for 
the improvement of Jamesburg-Helmetta 
Road, in the Borough of Jamesburg and 
Township of Monroe, in the County of Mid- 
diesex, With a concrete pavement; estimated 
amount of surface pavement required is 
14,162 square yards, and opened and read 
in public at the County Record Building, 
New Brunswick, N. J., on July 22, 1920, at 
2:30 pm 
Prawings, specifications and forms of bid, 
contract and bond for the proposed work, 
prepared by Alvin B. Fox, County Engineer, 
and approved by the State Highway Com- 
mission, have been filed in the office of the 
said Engineer at 175 Smith Street, Perth 
Amboy, N. J., and of said State Highway 
Commission, Trenton, N. J., and may be 
inspected by prospective bidders during 
business hours. Bidders will be furnished 
with a copy of the specifications and blue 
prints of the drawings by the engineer on 
proper notice and payment of cost of prepa- 
ration. Rids must be made on the standard 
proposal forms in the manner designated 
therein and required by the specifications, 
must be enclosed in sealed envelopes, bear- 
ing the name and address of bidder and 
name of road on the outside, addressed to 
the Board of Chosen Freeholders of Middle- 
sex County, N. J., and must be accompanied 
by a certificate of surety company agreeing 
to furnish bond and a certified check for 
not less than $1,000.00, and be delivered 
it the plae and on the hour above named 
The standard proposal form is attached to 
the specifications, copies of which will be 
furnished on application to angineer. 
By order of the Board of Chosen Free- 
holders of Middlesex County, New Jersey. 
THOMAS J. MULVIHILL, Clerk. 


Bids: 


in | 





The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is  in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on_ public 
work outside his own city. 


Official Proposals reaching our office 
in@first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day Special 
price for Official Proposals, 40 cents a 
line 


3ids: July 26. 


Construction of Barge Terminals 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 

Albany, N. Y. 


Sealed proposals will be received by the | 
undersigned at his office in the Capitol at | 
of | 
1920, at which place and | 


Albany, N. Y., 
Tuesday, July 20, 
hour they will be publicly opened and read, 
for the construction of a Barge Canal ter- 
minals pursuant to the provisions of Chap- 
ter 746 of the Laws of 1911, and of the 
icts amendatory thereof, as follows: 
TERMINAL ContTrRAcCT No. 224 
For constructing a terminal freighthouse 
at Mott Haven, Borough of Bronx, New 
York City. 
Contract 


until 12 o'clock 


noon 


plans, sheets 1 to 13, inclusive. 

Plans may be seen and detailed specifi- 
cations, engineer's estimates of quantities, 
proposal blanks, form of contract and bonds 
required and other information for pro- 
posers may be had at the office of the 


Superintendent of Public Works at Albany, | hb 2 
| feet, steam pressure 135 pounds, 


N. Y., at the office of the Assistant Super- 


intendent of Public Works for the Middle | 
f office | 
of the Assistant Superintendent of Public | 


Division at Syracuse, N. Y., at the 


Works for the Western Division at Roches- 


j ter, N. Y, at the canal office, Spaulding’s 


Exchange, Buffalo, N. Y., and at the office 
of the Superintendent of Public Works, 
Terminal Warehouse, Pier 6, East River, 
New York City. 

Copies of detailed plans or drawings may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y., upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose Sedeeael shall be ace 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case. the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 


| co-insurance 


Vol. 85, N 


Eng. News-h 


Seumenemenenanil 
eneeeereeseeeeereresers... 


PORE RE Ee. 


The bond required for the faithful » 
formance of each contract shall be tn < 
sum as_ shall be fixed by the Superinte: 
ent of Public Works, which sum shal! 
be less than twenty per centum (29 
cent) of the estimated cost of the wo 
according to the contract price, and 
additional bond known as the labor bor 
in the sum of ten per cent (10 per ce: 
of the amount of the estimated cost of ¢ 
work according to the contract price, wi)! 
be required as security that the contract 
will pay in full at least once in es 
month all laborers employed by him u; 
the work specified to be done in the con- 
tract. 

In the event that more than one suret 
company is offered as surety on said bond 
only will be accepted 
Each proposal must be addressed to th: 


| Sarereatenrent of Public Works, Albany 


and must be endorsed 


) on the er 
velope with the name of the 


construction 


| for which the proposal is made. 


Award, if made, will be made to the 
person or persons whose proposal shall b: 
lowest in cost to the state for doing the 
work, and which shall comply with all pro 
visions required to render it formal. Befor: 
any award shall be made the lowest bidde 
will be required to satisfy the Superin. 
tendent of Public Works of his ability t 
provide suitable equipment and materials 
for the proper performance of the work 

The right is reserved to reject all pro- 


posals and readvertise and award the con- 
| tract in the regular manner if, in the judg- 
ment 
| the 


of the undersigned, the interests of 
will be enhanced thereby. 

EDWARD 8S. WALSH, 
Superintendent of Public Works. 
Albany, June 16, 1920. 


state 


—— 


Bids: July 23. 
Sale of Water-Works Pump 


Trenton, N. J. 


Sealed proposals will be received by the 
Lioard of Gommissioners of the City of 
Trenton, N. J,, at their meeting to be held 
on July 23, 1920, at 2 p.m., daylight saving 
time, for the purchase from the City of its 
10,000,000 gallon, triple expansion, vertical 
type, E. P. Allis steam pump, which has 
become too small for the City. 

This pump was placed in operation in 
1893 but has acted for the past 12 years 
only as a reserve unit. It was designed for 
110 pounds of steam, pumping against a 
head of 125 feet. The present head is 155 


The pump is in excellent condition and is 
offered for sale as it stands. Successful 
bidder to remove it from its present site 
within 60 days after the award of the con 
tract by the Board of Commissioners. 

Each proposal must be accompanied by 
a certified check in the sum of $500, drawn 
upon a reliable national bank or trust com- 
pany to the order of the City Treasurer, 
which check shall be forfeited to the City 
of Trenton as fixed and liquidated damages 
and not a penalty, in case the bidder to 
whom the contract is awarded fails or 
neglects to enter into contract with the 
City. 

Said Board of Commissioners reserves 
the right to reject any or all proposals. 
LEON D. HiRSCH, City Clerk. 


Bids: July 19. 
Street Paving, Sewerage and 
Water-Works 


Okeechobee, Fla. 


Sealed proposals will be received by the 
City Council of the City of Okeechobee. 
Florida, at the office of the City Clerk of 
the said City, at or before 10 o’clock A.M.. 
on the 19th day of July, A.D. 1920, for 
the following purposes: : 

For the construction of approximate!) 
ten miles of hard surfaced streets, a SyS- 
tem of water works and construction of 
Sewerage system according to plans and 
specifications in office of OF Clerk. Copies 
of specifications may be obtained at the 


 B. , City EB neer. 
office of W.'B,'Clay, Cy ES ONEILL, 


President of Council 
W. W. DUNNICLIFF, City Clerk. 
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Waterworks (Continued) 


N. J... Lambertville—City Com. plans to 
install water supply system in Cottage Hill 
section. About $50,000. T. G. Kitchen, 42 
North Union St., engr 

Va., Norfolk—City having plans prepared 
by W, H. Taylor, Srd, dir. Bd. Pub. Wks. 
for doubling capacity of present Waterworks 
system. About $4,000,000. 

W. Va., Shinnstor — City plans to build 
100,000 gal filter plant, pump station and 
distributing system About $75,000 Rob- 
erts Eng. Co., Charleston, engrs. 

0., Wauseon——City retained Clark Eng 
Co, engrs., 1047 Spitzer Bldg... Toledo, to 
make preliminary surveys and submit esti- 
mates for obtaining adequate water sup- 
ply system. 

Mich., Bay City——City having preliminary 
plans prepared by Frazier-Elms-Shael Co., 
engrs., 1223 illuminating Bldg., Cleveland, 
©... for improvements to Waterworks sys- 
tem to include new filtration plant) and 
reservoir and changing pumping system. 
About. $2,000,000 

Kan,, Burns——-City election Aug. 23, to 
vote on $20,000 bonds to enlarge water 
works system. 

Kan., Minneola— City voted $45,000 bonds 
to improve Waterworks system engineer 
not Selected 

N. S., Halifax — City 
build extension to 
About $150,000, 


BIDS DESIRED 

Cal, Huntington Park (Los Angeles 
P. O)—Until July 26, by J. T. Duckett, 
city elk., building waterworks system, in- 
volving (a) furnishing and laying 22,000 
ft. 6-14 in. steel riveted pipe, together with 
all specials, (b>) furnishing material and 
building 1,000,000 gal. rein.-con. rectangu 
lar reservoir, (c) pumping plants, including 
2 deep well pumps and direct connected 
motors, 2 turbine booster pumps, ete., (d) 
furnishing labor for building concrete foun- 
dations and pumyp houses, (e) furnishing 
material and labor for building 50,000 gal. 
steel tank on 100 ft. steel tower, (f) fur- 
nishing 30,000 ft. 4-6 in. casing, 2,000 ft. 
2 in. SS pipe, ete. Bonds for $160,000 
voted for project Noted March 4. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*N. Y.. Teonawanda—City let contract 
building filtration plant, to Roberts Filtra- 


Council plans to 
Waterworks system. 


tion Co, Phila About $200,000 Noted 
April 15. 
*Mich., Dearborn—Village let contract 


frunishing labor and material building wa- 
termain extensions, involving 7,629 ft. 6-18 
in. iron pipe, fire hydrants and valves, to 
. € Brooks & Son, Jackson, $34,113 
Noted July 15. 


*Mich., Pontiae—City let contract fur- 
nishing labor for excavating and laying 
5.870 ft. 48 in. steel pipe for pressure pipe 
line to ieapoant filtration plant, to W. E. 
Hayes, Jefferson and Bellevue Aves., De- 
troit, $53,912 
BRIDGES 

*xKan., Paola—City let general contract 
improving Waterworks system, to Chanute 
Constr. Co., Chanute, $46,420; filters, to 
Pittsburgh Filter Co. 429 Rialto Bldg, 
Kansas City, Mo., $10,900; pumps, to Worth- 
ington Pump & Machine Co., 824 Secarritt 
Bldg., Kansas City, Mo, $14,690. Noted 
June 17. 


Noted July 15 


Sewers 
PROPOSED WORK 


Me., Portland—City plans to build sewers 
in Ocean Ave. and Read St., cost $35,000; 
also Fall Brook Branch Sewer, Sect. 4 of 
East Side Intercepting Svstem, $40,000. E. 
M. Hunt, city engr. 

Pa., Williamsport—-RB. C. Houck, city elk. 
received no bids July 14, building sewers 
in Boyd, Seth and Penn Sts. Work will be 
probably done by day labor. Noted July 8. 

Mich., Monroe—City voted $250,000 
bonds to build sewer extensions in southern 
and western districts, vitr. crock and brick 
L. A. Sturn, Monroe, engr 

Wis., Amery—City rejected bids received 
July 12, building sanitary and storm sewers 
in various streets About $37,000. Work 
will be readvertised L. P. Wolff, 1000 
Guardian Life Bldg... St .Paul, engr. Noted 
July 1. 

Ia., Woodward—City rejected bids build- 
ing sewage disposal plant. About $25,000. 
Work postponed. M. I. Evinger, Davidson 
Bldg., Des Moines, engr. 

S. D., Woonsocket—Sanborn Co. plans to 
expend about $1,000,000 for drainage sys- 
tem, C. Allen, aud. 


N. 8., Halifax —City Council plans to 
build sewers in various streets. About 
S200 000, 


Que., Westmount—See “Streets & Roads”. 


BIDS DESIRED 


N. ¥., Pelham Manor—Until July 28, by 
Bd. Trustees, Village Hail, building storm 
water drains and sanitary sewers; ad- 
vertised in this issue. 

N. ¥., 8S. L, South Beach—Until July 30, 
by C.D. Van Name, pres. Richmond Boro., 
St. George, building large system of sewers, 
here; advertised in this issue 

Mich., Detroit—Until July 29, by Dept. 
Pub. Wks., furnishing labor and material 
(except iron manhole rings and covers), 
building 5,723 ft. Coventry Blvd. Arm in 
Coventry. Blvd., Remington and = Spence 
Aves. from Seven Mile Rd. to Winchester 
Ave, 4-7 ft. evlinder, ete.; 2,196 ft. John 
R St. Arm in John R. St. from Seven Mile 
Rnd. to Margaret Ave., 4-5 ft. 6 in. ecylin- 
der; 2,612 ft. Charleston Ave’ Arm from 
Seven Mile Rd. south to alley south of 
Savannah Ave. 3-5 ft. cylinder; 184 ft 
Harper Ave. Sect. 3, uncompleted portion 
in Gratiot near Georgia Aves, 5 ft. eylin- 
der; 2,410 ft. Lateral 3,173 between 12th, 
Hamilton, Burlingame and Webb Aves., 12- 
24 in.; 1,665 ft. Lateral 3,296 between Car- 
doni, Russel, Swift and Nevada Aves., 12- 
24 in.; 2,384 ft. Lateral 3,297 between Rus- 
sel, Hull, Swift and Nevada Aves, 12-24 in. ; 
995 ft. Lateral 3,302 between Vinton, Ray- 
mond, Georgia and Edgewood Aves., 12-15 
in.; 1,080 ft. Lateral 3,304 between Fisher, 
Crane, Georgia and Marcus Sts., 12-15 in.; 
furnishing and installing for operation one 
8 in. and one 10 in. vertical centrifugal 
motor driven pumps and one 25-30 hp. mo- 
tor for 8 in. and one 40 hp. motor for 10 in. 
pump for Six Mile Rd. Lateral sewers and 
sizes 24 in .or under to be vitr. crock, 
other sizes to be brick, concrete, segmental 
block or rein.-con. pipe. CC. W. Hubbell, 
city engr. Noted July 1 and 15. 

Wis., Kilbourn—Until Aug. 3, by A. W 
Leuttgerodt, village clk., for 2,795 ft. 24 x 
6 ft. sand rock sewer tunneling, furnishing 
and laying 818 ft. 10 in. outfall sewer and 
1,600 ft. 5-8 in. sewer laterals. W. G. 
Kirchoffer, 31 Vroman Blk., Madison, engr. 
Noted June 24 


Minn., Pine Island—Until Aug. 5, by H 
H. Billings, city eclk., building Dist. Sewer 
1, involving 2,969 lin.ft. 8-15 in. pipe, lat- 
erals Dist. 1, 13,224 lin.ft. 8-10 in, Dist 
Sewer 2, 1,909 lin.ft. 8-15 in. laterals, Dist. 
2, 3.441 lin.ft. 8-10 in. About $80,000. J 
F. Druar, 514 Globe Bldg., St. Paul, ener. 
Noted May 27 

N. 8S., Dartmouth—Until July 39, by A. 
Elliott, town clk., building 4,800 ft. sewers 
in Elmwood Ave., Windmill Rd. and Hester 
St.. involving 3,000 cu.yd. earth and 3,800 
cu.yd. rock trenching. About $28,800. A. 
Nichols, supt. of streets. 


Que., Joliette—Until Aug. 11, by. A. L. 
Marselais, secy. treas., building 2,115 ft. 
48 in. sewers in main streets. J. A. Mar- 
tin, 80 Manseau St., engr. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates Award of Contract) 


*Mass., Lynn—City let contract building 
vitr. pipe sewer in Market St. to A. Cefalo, 
316 Belgrade Ave., Roslindale, $73,651. 

*Conn., New Haven—City let contract 
building 6,000 ft. sewer in Westville Sect. 
to Dwyer & Mannix, 333 Shelton Ave., 
$31,365. 

N. Y., Brooklyn—E. Riegelmann, boro. 
pres., received lowest 3 bids July 14, build- 
ing sewer in Chester Pl, Hegeman St., 
Lott and Hegeman Aves., from Murphy 
3ros., $26,640; J. Jennings, Belle Harbor, 
$28,300; A. Ferris, $28,508. 

0., Cleveland—City received bid June 24, 
building 2,600 ft. of 3-7 ft. circular brick 
sewer in Central Ave. from East 14th to 
East 30th Sts., from A. Mirra, Illuminat- 
ing Bldg., $80,401. Noted June 17. 


Mich., Detroit—City received bids fur- 
nishing labor and material building (a) 
Oakland Ave. Sewer Arm, (b) Lycaste Ave. 
Sewer, (c) Lateral 3,298, (d) Lateral 3,299, 
(e) Lateral 3.301, (f) Lateral 3,305, from 
J. Porath, 23 McGraw Bldg., (a) $133,880; 
Lennane & MclIivenna, 1205 Book Bldg., (a) 
$132,960, (b) $89,990; J. Winterbottom, 
Penobscot Bldg.,( a) $120,740: G. R. Cook, 
1260 Penobscot Bldg. (b) $87,700; Oak- 
wood Constr. Co., 165 Fort Blvd., (c) 
$48,213. (d) $54,270; Western Constr. Co., 
1208 Ford Bldg., (c) $36,274, (da) $36,635, 
(f) $2,418; N. Mancini. 580 Concord Ave., 
(e) $8,200, (f) $8,200; Haynes Constr. Co., 
70 Davenport St., (f) $3,280. Noted July 
1 and 15. 


Mich., Detroit—City received bids trench- 
ing, backfilling and laying vitr. crock Lat- 
eral Sewer (a) 3,223, (b) 3,292, (c) 3,298, 
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(d) 3,294, from N. Mancinni, 580 Con¢ 
Ave. (a) $4,700; Walker & Teetart 
Chamber of Commerce Bldg., (a) $3.7 
(d) $17,075; M. Dellomaratoo, 400 Pen 
scot Bldg., (a) $10,672; W. Blanck & | 
827 Ford Bldg. (b) $61,609 (c) $93,7 
Oakwood Constr. Co. 165 Fort Blvd., 
$81,529, (c) $98,631; Langely & Bar 
400 Penobscot Bldg., (d) $12,712; Det 
Conte. Co., 827 Ford Blidg., (d) $16; 
Noted June 24. 

*Wis., Waterloo — Village let cont: 
building storm sewers in various street 





Gray-Robinson Constr. Co., Manitow 
$62,309. Noted July 1, 
*Ore., Portland — See “Streets 


Roads.” 
. 
Bridges 
PROPOSED WORK 

Pa., Scranton—City plans to build 160 | 
bridge, 30 ft. wide, on Harrison Ave. Alx 
$90,000. W. A. Scehunk, city engr. 

8. C., Orangeburg—Orangeburg Co, plas 
to expend $300,000 to build bridges. 

0., Youngstown—City plans to. bu 
3,000 ft. bridge, 100 ft. wide, to repla 
present Division St. bridge, over Maho 
ing River, to Briar Hill and Carnegie St: 
Companies. About $1,000,000. Cost to 
borne by city, railroad and steel compani: 

Ind., Terre Haute—Comrs. Vigo Co. pla: 
to build steel or concrete bridge, oy: 
Wabash River, at Derkees Ferry. Abou 
$294,000. Engineer not selected. 

Missouri—State Highway Ba.. Montice! 
received no bids July 9, building Rodef-: 
Bridge, on La Belle-Lewistown Rd., Fede: 
Aid Project 68, Lewis Co., cost $2,934, also 
two 20 ft. rein.-con. slab bridges, one 24 
ft. rein.-con. deck girder superstructure, 01 
14 ft. rein.-con, skew slab bridge, 7th sr 
Bridge, over Canton Drainage Ditch 
Canton, and Balschlett Bridge, over Wy: 
conda River, all to have 18 ft. clear road 
way, on Canton-La Grange Rd. Feder 
Aid Project 38, $1,495, $2,004, $3,526, $1,709 


$11,501 and $15,134 respectively. Noted 
July 1. 
Tex., Cooper—Delta Co. rejected bids 


received July 2, building rein.-con. and 
steel bridges on Highway 39. Work will 
probably be readvertised soon. I B, Lan 
co. judge. Cocke & Nagle, co. engrs 
Noted July 15. 

N. M., Abiquiu—State Highway Dept 
Capitol Bldg., Santa Fe., received no bids 
July 2, building Chama Bridge, 12 mi. 
north of here. L. A. Gillett, state highway 
engr. Noted June 24. 

Ont., Brockville—See “Streets and Roads.’ 

Ont., Pt. Stanley—City Council havine 
plans prepared by A. Lamb, engr., Toronto 
and soon receives bids building swine 
bridge. About $70,000. 


BIDS DESIRED 

N. H., Concord—Until July 29, by Stat 
Highway Dept., building 1,000 ft. rein.-con 
highway bridge over Merrimac River. F 
E. Everett, state highway comr. 

N. Y., Herkimer—Until July 29, by Town 
Rds. of Fairfield and Herkimer and E. J 
Beckingham, clk., Herkimer, building rein 
con. arch bridge over West Canada Creek 
and crossing over tracks of Adirondacks 
Div. of New York Central R.R., with ap- 
proaches and appurtenant structures, at 
Dempster, 3 mi. north of here; advertised 
in this issue. Noted May 20, 

N. Y¥., Rochester—Until Aug. 17, by F. 8. 
Walsh, supt. bd. pub. wks., Capitol, Albany 
completing Court St. approach at barge 
canal terminal, here; advertised in this 
issue. 


Va., Critz—Until July 31, by State High- 
way Comn., Richmond, building 674 ft 
concrete bridge, 16 ft. roadway, 2 mi. from 
here. G. P. Coleman, state highway com’ 

W. Va., Romney —Until July 27, by 
Comrs. Hampshire Co., building steel stiff 
ener truss and new plank floor on 31! 
suspension bridge over South Branch, Po 
mac River, between here and Springfie! 
Cc. W. Haines, clk. 


Ga., Brinson—Until July 30, by Bd 
Comrs. Rds. and Revenues, Decatur | 
(Bainbridge) building rein.-con. deck girder 
bridge oyer Spring Creek, here, Federa 
Aid Project 156. State Aid Project S 
Work involves 316 cu.yd. Class “A” and 
318.5 cu-yd. Class “B” concrete, 75,492 |b 
reinforcing steel, 458.6 sq.yd. Kentuck) 
rock asphalt, 10 cu.yd. rock and 200 cuyd 
wet excav., etc, R. G. Hartfield, clk. 


Ga., Claxton—Until Aug. 23, by Pd 
Comrs. Rds. and Revenues, Evans 





building 168 ft. bridge, 16 ft. wide, ovr 
Canoochee .River, 7 mi, from here, S: i‘ 
Aid Project S-1-7, (a) rein.-con. (b) con- 
crete and steel; (a) involves 304.11 cuyd 

















Bch 
a 
: 
3 
BA 
be 


ears 


dy 


ete lbgetie es PAS 





a OR eat ae 



























uly 22, 1920 





ridges (Continued) 


lass “A” and 150.4 cu.yd. Class “RB” con- 
rete, 45,149 Ib. reinforcing steel, 130 cu.yd 

ry, 100 cu.yd. rock and 160 cu.yd. wet 

ecav., 298 sq.yd. Kentucky rock asphalt, 

b) involves 306.8 cu.yd. Class “B" con- 
rete, 16,120 Ib. reinforcing steel, 16,120 

structural steel, 12,960 ft. lumber, 303 
wyd, dry and 392 cu.yd. wet excay., 

Ga., Dublin—Until Aug. 6, by Bd. Comrs. 

tds. and Revenues, Laurens Co., building 8 
ein.-con. bridges on Federal Aid Project 
$3, Route 19 of State Aid System. Work 
nvolves 5.62 acres clearing and 0.08 acres 
rubbing, 828 cu.yd. dry excav., 130,908 Ib. 
reinforeing steel, 1,080.14 cu.yd. Class “A” 
ind 484.28 cu.yd. Class “‘"B"” concrete; also 
111.4 ecu.yd. Class “B" concrete (if neces- 
ary). KE. N, Parker, iv. engr. 

Ont., Port Dover-——Until July 26, by E. 
H. Darling, engr., Home Bank Bldg., Hamil- 
ton, constructing substructure for 90 ft 
baseule bridge on concrete abutments, over 
ivnne River, 25 ft. wide, for Norfolk Co. 
iLimeoe), involving 580 cu.yd, rein.-con. 
\bout $35,000. Noted July 8 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

N. ¥., New York—Dept. Plant & Struc- 
tures, Municipal Bldg., received bids July 
15, building Eastchester Bridge over East- 
chester Creek, from Lupfer, Remick Co., 
iHicott Sq., Buffalo, $501,500; P. T. Cox, 
154 Nassau St., $513,500. Noted July 8. 

*Pa., Scranton—Comrs. Lackawanna Co. 
let contract building one 20 ft. bridge in 
Scott Twp., one 90 ft. in Benton Twp., one 
160 ft. in Spring Brook Twp. and one 80 
ft. in Greenfield Twp., all 18 ft, wide, rein.- 
con., to E. Weiss, Scranton. About $80,000. 

*N. C., Winston-Salem—City and For- 
syth Co. let contract building 110 ft. rein.- 
con. bridge, 34 ft. wide, with two 8 ft. 
walks, over Peters Creek, to Luten Bridge 
Co,, 405 East 4th Ave., Knoxville, Tenn 
About $57,700. 

*xIa., Clinton — Clinton Co. let contract 
building 2 concrete and steel truss bridges 
to J. R. Kane, Charlotte. About $32,000. 

*N. B. Hartland — Provincial Govern- 
ment, Fredericton, let contract building 6 
concrete piers and 2 abutments, on St. John 
River, also transferring present wooden 
spans of old bridge (with wood crib piers) 
to new substructure, to New Brunswick 
Contg. and Bldg. Co,, St. John. About 
$188,750 


Streets and Roads 


PROPOSED WORK 


Massachusetts — State Highway Comn., 
Boston, rejected only bid received July 6, 
paving 5,340 ft. state highway. concrete 
East Brookfield. About $45,000. Noted 
July 1. 

Mass., Holyoke—City plans to improve 
Mountain Rd. to Easthampton, waterbound 
macadam. About $50,000. T. J. McCarthy, 
city engr. . 

Mass., Pittsfield—City plans to build con- 
crete sidewalks on various streets. About 
$25,000. 

Pennsylvania — State Highway Dept... 
Harrisburg, rejected bids June 15. paving 
Route 46, West Providence and Hopewell 
Twps., Bedford Co.; Route 65, Shippens- 
ville Boro., Clarion Co.; Route 105, Chap- 
man Twp. and Renovo Boro., Clinton Co. ; 
Route 34, East Pennsboro Twp. and Camp 
Hill Boro., Cumberland Co.; Route. 64, 
Brookville Boro., Jefferson Co.; Route 4, 
Salem Twp., Luzerne Co.; Route 21, Jack- 
son, Coogan and Lewis Twos.. Lycoming 
(‘o.; Route 196, Richmond and Tioga Twps., 
Tioga and Mansfield Boros., Tioga Co.; 
Route 233, Victory and Sandy Creek Twps., 
Venango Co.; Route 68, Derry Twp., also 
ltoute 118, Arona Boro., Westmoreland Co. 
Noted July 24. 

Pennsylvania — State Highway Dept., 
Harrisburg, rejected bids June 16, paving 
Route 46, Hopewell Twp.. Bedford Co.; 
Route 204, Darlington Fes. Darlington 
Noro., Beaver Co.; East Pennsboro Twp., 
West Fairview Boro., Cumberland Co.; 
Route 247, Perry and Jefferson Twps., 
Fayette Co.; Route 64, Union Twp... Corsica 
oro. Jefferson and Clarion Counties; 
‘toute 161, Shamokin, Rockfeller and Upper 
\ugusta Twps., Northumberland Co.; Route 
1, Hamilton, Bloss and Liberty Twps., 
iberty Boro., Tioga Co. and Jackson Twp., 
‘.yecoming Co.; Route 176, Gregg Twp., 
‘nion Co.; Route 208, Sandy Creek and 
tebe Pasian Twps., Venango Co. Noted 
ine 24. 

Pa., Ebensburg — Bd. Supervs. Adams 
wp. asked Cambria Co. to build 13 mi. 

ck road from Geistoen to South Fork, 

1 3 mi. brick road from Dunlo to Salix, 
untry to pay 8 of cost and twp. 4. Bd. 
‘pervs. Croyle Twp. asks approval for 


building 1 mi. brick or concrete road from 
Lovett to Schoolhouse 6, 2 mi. from Lambs 
Bridge to Brownstown Rd. toward Wil- 
more, and 2 mi. from Summerhill to W 
Penn Highway. Total cost, $500,000.. H. F 
Dorr, Trust Bldg., engr 

W. Va., Madison—Scott Dist. Boone Co 
voted $142,000 bonds and soon receives bids 
grading 12 mi. road J. P. Blundon, co 
engr 

W. Va., Madison—Boone Co, election 
Aug. 3, to vote on $7,000 bonds to grade 
road in Peyton Dist. from Peyton to top 
bowdy Mountain Kk. Nelson, co. clk 

N. (., Rutherfordton — Rutherford Co 
plans to build 4 mi. Rutherford-Forest City 
Rd., concrete. About $150,000, W. S. Fallis, 
c/o State Highway Comn., Raleigh. 

N. C., Winston-Salem—Forsyth Co. plans 
to rebuild and resurface with tarvia, 6 mi 
Louisville Rd., 16 ft. wide, macadam. About 
$100,000 Work will probably be done by 
day labor ’ 

S. ¢., Abbeville-—Comrs. Abbeville Co 
plan to build 10 mi. Abbeville-Due West 
Rd.; probably gravel. About $60,000. © 
H. Moorefield, Columbia, engr 

Ss. (¢., Barnwell-—-Comrs. Barnwell Co 
plan to build 10 mi. Barnwell-Williston Rd. ; 
probably gravel About $50,000. CC. H. 
Moorefield, Columbia, engr 

Ss. C., Moncks Corner—Comrs. Berkeley 
Co. plan to hard surface 5 mi. Murrays 
Ferry Rd About $175,000. C. H. Moore- 
field, Columbia, engr. 

Ohio—State Highway Comn., Columbus, 
received no bids July 16, building roads in 
following counties: 

Belmont Co., Sect. “H-1," Barnesville- 
Woodsfield| Rd., 1.778 mi. grading, con- 
structing drainage structures and paving 
with bituminous macadam 

Pickaway Co., Sect. “‘E,”” Columbus-Wash- 
ington Ch. Rd., building rein.-con. bridge. 

Portage Co., Sect. “T," Ravenna-Warren 
Rd., 1.99 mi. and other work in same 
county, grading, constructing bridges and 
culverts and paving with waterbound mac- 
adam. 

Trumbull Co., Sect, “H,"” Niles-Ashtabula 
Rd., 5.14 mi., grading, constructing bridges 
and culverts and paving with bituminous 
macadam. 

0., Akron—City plans to resurface with 
bituminous concrete 3,770 ft. South Maple 
St., 30 ft. wide. 6,685 ft. Carroll St., 30 ft 
wide, 400 ft. Ellwood St., 30 ft., wide, 1,200 
ft. Sumner St., 30 ft. wide, 900 ft. South 
Main St., 84 ft. wide, 450 ft. South Main 
St., 70 ft. wide, 630 ft. South Main St., 
69 ft. wide, 2,050 ft. South Main St., 68 ft. 
wide, 3,200 ft. South Main St., 40 ft. wide, 
3,730 ft. Wooster Ave. 36 ft. wide, 2,900 
ft. West Exchange St., 36 ft. wide, 2,615 ft. 
Forge St., 33 ft. wide, 1,900 ft. Sweitzer 
Ave., 28 ft. wide, 870 ft. South Bway., 36 
ft. wide, 900 ft. South High St., 36 ft 
wide, 2,400 ft. Bowery St., 40 ft. wide, 700 
ft. Bowery St., 36 ft. wide, 900 ft. North 
Summit St., 36 ft. wide, 1,200 ft. North 
Union St., 30 ft. wide, 500 ft. Perkins St.., 
36 ft. wide, 730 ft. College St., 36 ft. wide, 
600 ft. Buchtel Ave., 36 ft. wide, 2,640 ft. 
tuchtel Ave., 36 ft. wide, 430 ft. Brown 
Ave., 20 ft. wide, 1,100 ft. Spicer St., 36 ft. 
wide, 1,600 ft. Spicér St., 28 ft. wide, 470 
ft. Kent St., 30 ft. wide, 1,400 ft. Sherman 
St., 26 ft. wide, 300 ft. Case Ave., 30 ft. 
wide, 1,260 ft, Pine St., 24 ft. wide, 300 
ft. Coburn St., 28 ft. wide, cost, $1,095,000; 
paving 200 ft. Bechtel Ave., 26 ft wide, 
600 ft. Storr Ave., 26 ft wide, 600 ft. Canal 
St., 24 ft. wide, 800 ft. Dublin St., 26 ft. 
wide, 2,300 ft. River St., 24 ft. wide, 1,000 
ft. Johnston St., 26 ft. wide, 1,300 ft. Sher- 
man St., 26 ft. wide, 1,500 ft. Edison Ave., 
26 ft. wide, 500 ft. Kling St., 26 ft. wide. 
1,300 ft. Hereford Drive, 26 ft. wide, 800 
ft. Wye Drive, 26 ft. wide, 500 ft. Highland 
Ave., 26 ft. wide, 400 ft. Overlook St., 26 
ft. wide, 2,600 ft. UWhler Ave., 26 ft. wide, 
600 ft. Weber Ave., 30 ft. wide, 200 ft. 
Charlotte St., 24 ft. wide, 1,000 ft. Beaver 
St., 26 ft. wide. 2,400 ft. Cole Ave., 26 ft. 
wide, 2,000 ft. West North St., 30 ft. wide, 
300 ft. Wheeler Lane, 16 ft. wide, 450 ft 
Price Pl., 16 ft. wide, 600 ft. Palmyra Ave., 
26 ft. wide, 4,190 ft. Newton St., 26 ft 
wide, 2,800 ft. Madison Ave. 26 ft. wide. 
3,700 ft. Brown St., 30 ft. wide, 2,600 ft. 
Arlington St.. 30 ft. wide, $999.000; grading 
and laying sidewalks on 900 ft. Crouse St., 
50 ft. wide, 900 ft. Corley St., 40 ft. wide, 
600 ft. 9th Ave., 45 ft. wide, 2.400 ft. Plaine 
Ave., 50 ft. wide, 1,600 ft. Thayer St., 45 
ft. wide, 800 ft. Keeney Ave., 40 ft. wide. 
1,700 ft. Fern St., 50 ft. wide, 1,400 Easter 
Ave., 50 ft. wide, 1,490 Lookout Ave., 50 
ft. wide, 1.200 ft. Montrose Ave., 60 ft. wide, 
1,200 ft. Zeller Ave., 60 ft. wide, 1,300 ft. 
Fairmount Ave., 65 ft. wide, .1,300 ft, 
Columbia Ave., 65 ft. wide, 1,600 Hickory 
St., 45 ft. wide, 700 ft. Chitty Ave., 45 ft. 
wide, 1,300 ft. Avon St., 50 ft. wide, 2,400 
ft. Camden Ave., 50 ft. wide, 1,700 ft. Fouse 
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Ave., 60 ft. wide, 2.400 ft. Raymond St, 
50 ft. wide, 1,900 ft. Grace Av., 50 ft. wide 
1,200 ft. Liberty St.. 50 ft. wide, 2,100 ft 
Park Ave. 45 ft. wide, 4.600 ft. Bellows 
St. 6¢ ft. wide, 1,500 ft. Girard Ave. 4% 
ft. wide, 2,100 ft. Sherman St., 50 ft. wide 
1,600 ft. Atwood St. 45 ft. wide, 600 ft 
Upland Ave 45 ft. wide 1700 ft Cole 
Av., 50 ft. wide, 2,000 ft. Cole and Curris 
Aves., 45 ft. wide, 1,600 ft. LaCroix Ave, 
45 ft. wide, 1.400 ft. Taylor St., 50 ft, wide 
1.200 ft. Laurel Ave. 45 ft. wide, 700 ft. 
Blanche Ave., 45 ft. wide, 500 ft. Fredericka 
Ave., 45 ft. wide, 1,500 ft. Parkdale Drive 
45 ft. wide, 1,200 ft. Mildred Ave, 40 ft 
wide, 1,000 ft. Ruth Ave., 40 ft. wide, 1,900 
ft. Aberdeen St., 50 ft. wide, 1,900 ft. Car 
lysle St., 50 ft. wide, 1,500 ft. Bishop St 
50 ft. wide, 900 ft. Willow St., 50 ft. wide 
1,000 ft. Monroe St. 50 ft. wide, S00 ft 
Tyner St., 45 ft. wide, 500 ft. Thornton St 
40 ft. wide, 500 ft. Louisa St., 45 ft. wide, 
500 ft. Voris St, 40 ft. wide, 500 ft, Lam 
parter St., 45 ft. 1,700 ft. Spicer St 60 
ft. wide,, 5,200 ft. Lovers Lane, 60 ft. wide, 
3,600 ft. Hammel St., 50 ft. wide, 990 ft 
Bettie St., 45 ft. wide, 1.300 ft. Clark St 
50 ft. wide, 500 ft. MeGowan St., 35 ft 
wide, 500 ft. Carmichael St 40 ft. wide 
900 ft. Champlain St., 50 ft. wide, 1,400 
Alexander Ave., 50 ft. wide, 3.900 ft. Chit 
tenden St.. 50 ft. wide, 900 ft. Lucy St 
45 ft. wide, 900 ft. Robert St., 45 ft. wide 
900 Hart St.. 45 ft wide, 900 ft. Tlomestend 
St.. 45 ft. wide, 2,400 ft. Fuller St, 50 ft 
wide, 1,400 ft. Weeks St., 50 ft. wide, 1,800 
ft. Kelly Av., 30-60 ft. wide, 1,300 ft 
Duane St. 45 ft. wide, 1.800 ft. 7th Ave 
45 ft. wide, 1,600 ft. McKinley Ave 41) 
ft. wide, 1,690 ft. Rittaker St., 50 ft. wick 
900 ft. 6th Ave., 50 ft. wide, $182,000. 

Mich., Detroit—City soon receives bids 
furnishing labor and material for grading 
and paving with sheet asphalt on & in 
concrete base, Berea or Medina curbstone 
Green Ave. from Callahan to Ferndale Ax 

°"@ ft. wide, cost $28,830, also Ashland Ave 
from Jefferson Ave. to Lots 270-299, 26 ft 
wide, $11,860; paving with 1 course con 
crete, 2 x 6 in. retaining plank, alley be 
tween 12th. Wilson. Chicago and Boston 
Blvds., 20 ft. wide, $7,330 Cc. W. Hub- 
bell, city engr 

Wisconsin—State Highway Dept., div. of- 
fice 4, Citizens Natl Bank Bldg., Grand 
Rapids, received no bids July 6, improving 
5.28 mi. New Lisbon-Necedah_ Rd., Federal 
Aid Project 134, Juneau Co. Noted July 1 

Wisconsin—State Highway Dept., Madi 
son rejected bid received July_7 grading 
and paving Lake to River Rd., Federal Aid 
Project 149, Iowa Co Noted June 24 

Wis., Shorewood (Milwaukee P. 0.)— 
Village received no bids July 12, paving 
Oakland and Maryland Aves. and 2 al- 
leys, concrete. Work will be readvertised 
F. W. Uliius, Jr., 1288 Murray Ave., engr. 
Noted July 8 

Kan., Leavenworth—Leavenworth Co. re- 
jected bids received July 9, grading and 
building culverts on 4.416 mi. Fort to Fort 
Highway, Proiect 13-C. 18 ft wide: 7.96 
mi. Fort to Fort Highway, Federal Aid 
Project 52, 18 ft. wide. Work will be re- 
advertised L. CC. Clark, Leavenworth, 
engr. Noted June 24 

Missouri—State Highway Dept., Jefferson 
City, plans to build 18.67 mi. Old Wire Rd., 
24 ft. wide, Pulaski Co., involving 89,350 
cu.yd. earth and 190 cu.yd. rock excav., 
52,800 sq.yd. gravel surfacing, 200 cu.yd. 
borrow, one 24 ft. span bridge and culverts; 
4 mi. Eureka Springs Rd. (Seligman Special 
Rd. Dist.), 24 ft. wide, Barry Co., 14,720 
cu.yd. earth excav., 21,120 sq.yd. gravel 
surfacing and culverts; 15.7 mi. Natl. Old 
Trails Rd. (Calwood-Williamsburg Special 
2d. Dist.), 24 ft. wide, Callaway Co., 83,309 
lin.ft. grading. 26,400 sqyd. gravel and 
56,909 sq.yd. plain macadam surfacing: 
16.76 mi. William Springs-Mountain View 
Rd., 24 ft. wide, Howell Co., 56,340 ecu.yd 
earth and 1,500 cu.yd. rock execav., 57,035 
sq.yd. gravel surfacing, 1 bridge with two 
30 ft. spans and colverts: 9 mi. Joplin-Si- 
loam Springs Rd.. (Anderson Special Rd. 
Dist.), 24 ft. wide 27,000 eu.yd. earth 
excayv., 22,449 sq.vd. gravel surfacing, 1 
bridge with three 29 ft. snans and culverts; 
6 mi. New Florence-McKittrick Special Rd. 
Dist.), 24 ft. wide, Montgomery Co., 24,000 
cu.yd. earth excav., 32,288 sq.yd. plain mac- 
adam surfacing and culverts: 20 mi. Ver- 
sailles-Linncreek Rd., 24 ft. wide. Morgan 
Co., 79,000 cu. yd. excav., 3% rock, 87,120 
sq.yd. 9 in. and 18,480 sq.yd. 4 in. gravel 
surfacing, two 30 ft., one 49 ft., two 24 
ft. and one 29 ft. span bridges, and culverts. 

Mo., Clayton—St. Louis Co. received_no 
bids June 22, paving 1.392 mi. Mason Rd., 
including necessary grading, 12 ft. wide, 
Telford macadam, cost $16,958; 2.128 mi. 
Olive St. Rd., 21 ft wide, 2 course concrete, 
$125,805. Noted June 17. 

Me, Monticello—Lewis Co. received no 
bids Jul 


y 9, building 5.8 mi. North Canton- . 
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Streets and Roads (Continued) 


Monticello Rd., 24 ft. wide, Federal Aid 
Project 60, cost $80,580; 4.28 mi. La Belle- 


Monticello Rd., 24 ft. wide, Federal Aid 
Project 68, $42,636; 8.37 mi. Red Ball 
Route 24 ft. wide, Federal Aid Project 38, 
$55,828. Noted July 1. 


Mo., St. Louis—City plans to resurface 
4,500 ft. Cabanne Ave. from Union to Ham- 
ilton Aves., involving 18,000 sq yd. bitu- 
minous macadam, cost $32,700; grade and 


curb 900 ft. Ester Ave. from Elizabeth to 
Wilson Aves., $7,250; pave Elizabeth Ave. 
from Sulpher to Bowman Aves., 3,800 sq. 
yd. brick, $41,600; miscellaneous alleys, 
8,800 sq.yd. concrete and 2,000 sq.yd. brick, 
$26,000 and $6,750 respectively. W. W. 


Horner, City Hall, engr. 
Tex., Bastrop—Bastrop Co. having plans 





prepared grading, surfacing and draining 
8.8 mi. Highway 20 in Rd. Dist. 7 through 
Paige, involving 5 acres clearing and grub 
bing, 21,228 cu.yd. embankment borrowed. 
16,029 cu.yd. gravel, 11,703 cu.yd. earth 
excav., 16,029 cuvd. gravel 15,853 Ib. rein 
forcing steel, 177.2 cu.yd. Clas “Cc” con- 
crete About $52,367. A. F. Mitchell, 


Cameron, co. engr. 
Tex., Cenjamin— Knox Co. voted $100,000 
bonds co build various roads, to include 
Highways 28 and 30 J. M. Morgan, co 
judge. 
Tex., Big Svrings — Howard 
$300,000 bonds to build roads 


Co. voted 
State High- 


way Comn. granted $125,000 Federal aid 
(not to exceed 50°; of cost) for building 
Highway 1 S. A. Penix, co. judge 

Tex., Canadian—Hemphill Co. rejected 


bids received July 1. grading, surfacing and 
draining 14.44 mi. Highway 4, Federal Aid 
Project 158 Work will be readvertised. 
W. D. Fisher, co. judge. Hess & Skinner, 
Southwestern Life Bldg, Dallas, engrs 
Noted June 24. 

Tex., Colema:—Coleman Co. completed 
surveys and having plans prepared grading, 
surfacing and building bridges on 22.5 mi 
Highway 23 from here to Callahan Co., 16 


ft. wide, involving 10 acres clearing and 
grubbing, 500 cu.yd. rein.-con., 3,150 lin.ft 
concrete pavement, 2 complete low water 
bridges, 2,000 cu.vd. rock and 112,500 cu 
yd. earth excav., ete. About $320,427. W 


E. Dickerson, Coleman, co. engr 
Tex., Marlin—Falls Co, having plans pre- 


pared grading, draining, gravel surfacing 
and bituminous topping 7 mi. Highway 2 
through Precinct 2, 16 ft. wide, involving 
250 cuyd. concrete, 42,000 cu.yd. earth 
excav. and 65,700 sq.yd. bituminous mac- 
adam About $148,819 L. Goodrich, co 
ener. 


Tex., MceKinney—Whitewright Dist., Col- 
lin Co. voted $60,000 bonds to build vari- 
ous roads. J. B. Crockett, McKinney, co 
ener. 

Tex., Nacogdoches—Nacogdoches Co. hav- 
ing plans prepared grading, gravel surfac- 


ing and draining 23.17 mi. Highway 21 
from here to San Augustine Co. line, 16 ft 
wide, involving 160 acres clearing and 
grubbing, 210,009 cuvd. earth excav., 950 
ci.yd. concrete, 46,340 cu.yd. gravel, 100,- 
000 Ib. reinforcing and 344,000 Ib. fabric 
steel About $288,144 Federal Govern- 


ment will appropriate $100,212 toward cost 


I. Acker, co. engr 

Tex., Sar Antonio— Bexar Co. having 
plans prepared grading, surfacing and 
draining 6.17 mi. Highway 9. 16 ft. wide 


involving 20 acres clearing and grubbing. 
7.400 eu_vd. borrow and 7.8690 cu.yd. earth 
exeav., 57.955 sq.yd. 1 in. bituminous mac- 
adam, 4,930 Ib. reinforcing steel, 18.100 
cu.vd. gravel, 81.5 cu-yd. Class “A” and 
62.9 cuyd Class “RB” concrete. About $128.- 
716. c. E. Hoff, co. engr 

Tex., Tyler—Smith Co. having plans pre- 
pared grading, gravel surfacing and_drain- 
ing 2.45 mi. Highway 37 from Lindale 
north, Federal Aid Project 197, 16 ft. wide. 
involving 18.000 cu.vd. earth excav., 273.2 
cu.vd. Class “A” concrete, 5,056 cu.ya 
gravel, 24.760 Ib. structural steel, ete. About 
$45.116. D. K. Caldwell, Tyler, co. engr. 

N. S., Halifax—City Council plans to pave 
various streets. About $390,000. 

N. B., St. John—See “Buildings 

Que., South Hull—Town Council soon re- 
ceives bids improving 14 mi. Eardley Rd 
between Aylmer and Eardley. waterbound 
macadam About $135,000 I. E. Vallee, 
Dept. Pub. Wks., Quebec, ener. 

Que., Westmount — City voted $750,000 
bonds to pave and build sidewalks, sewers, 
storage buildings and extend electric light 
and fire alarm systems. P. E. Jarman, city 
ener. 

Ont., Brockville—City plans to pave 2 mi. 
various streets, 28-46 ft. wide, involving 
30,000 sq yd. asphalt or bitulithic, on con- 
crete base. About $95,000. J. G. Mill, 


” 


Brockville, engr. 
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and Grenville 
expending of 
macadam roads, 
bridges. E. ; 


Ont., Brockville — Leeds 
Counties authorized the 
$1,500,000 on gravel and 
also concrete and steel 
Blackwell, Brockville, supt. 

Ont., Ottawa—C ity plans to build asphalt 
pavements on Albert St and resurface por- 
tion Somerset St., involving 9,000 sq-yd. as- 
phalt and 5000 sq.yd. conérete base. About 
$37,000 A. F. Macallum, city engr 

Ont., Toronteo—City plans to extend Te- 
raulay St. 1} mi. and widen 1 mi. of same 
from 66 to 86 ft., involving wood block 
asphalt paving on concrete foundation. Work 
includes building street car lines. About 
$1,250,000. R. C. Harris, city engr. 


BIDS DESIRED 


Mass., Framingham—Until July 26, by 
Rd. Pub. Wks., paving Park and Pearl Sts., 
concrete and bituminous macadam. About 
$25,000, EF. H. Clark, city engr. 

Conn., Stamford—Until July 28, by Bd. 
Selectmen, grading and paving Hope St. 
involving 37,000 sq.yd. asphalt, concrete or 
bituminous concrete, 9.800 cu.yd. earth and 
576 cu.yd. rock excav., 55,888 sq.yd. concrete 
and 500 sq.yd. 12 in. Telford base, 400 
lin.-ft. rubble drain, 85 cu.yd. concrete, 1.250 
ft. 12 in. and 1,555 ft 8 ft. 36 in. tile drain, 
1 rein.-con. bridge, etc 

N. Y., Long Island City—Until July 26, by 
M. E. Connolly, pres. Queens Boro., regulating 
grading, curbing and laying sidewalks on 
Central Ave. from Myrtle Ave. to point 117 
ft. east of Cypress Hills Rd., 16th Ave. from 
(rand to Vandeventer Aves., North Jane 
St. from Vernon Ave. to terminus 368 ft. 
west, regulating and repaving with as- 
phaltic concrete on macadam foundation, 
Laurel Hill Blvd. from Betts to Borden 
Aves., Rockaway Blvd. from Cronins Cross- 
ing to Park Ave., Atlantic Ave. from Nor- 
tons Creek to Long Island R.R., on con- 
crete foundation, Corona Ave. from Louona 
to Colonial Aves., with sheet asphalt_on 
concrete foundation Jamaica Ave. from Van 
Wyck Ave. to Grand St., regulating road- 
way for 30 ft. width and laying for 8 ft. 
width, both centrally located, a prelimin- 
ary pavement of bituminous macadam on 
104th Ave. from Farmers Blvd. to Hollis 
Ave 

N. Y., New York—Until July 29, by G. A. 
Whalen, comr. plant & structures, Municipal 
Bldg., building footwalk flooring on north 
footwalk of Williamsburg Bridge. 

N. J., Gibbstown—Until July 30, by E. A. 


Allen, eclk., Greenwich Twp., furnishing 
labor and material paving Repauno Ave., 
involving 1,893 sq.yd. rein.-con. and 533 


cu.yd. excav.; advertised in this issue. 

Pa., Chester — Until July 27, by City 
Council, paving Edgmont Ave., Crozer, 
Howard, Mowry, Sproul, Hayes, 8th, Ward, 
Palmer, 10th, 18th, 7th and 12th Sts. 
Newsome, clk. ; advertised in this issue. 

Pa., Pittsburgh—Until July 26, by city, 
improving roadways in Riverview Park, in- 
volving concrete and gravel paving, ex- 
cavating, terra cotfa drains, etc., cost $82,- 
600; grading, paving and curbing Baretto 
St. from Woodlawn Ave. to point 380 ft. 
southeast, sheet asphalt and block stone, 
concrete curbing, $14,000; repairing Hen- 
derson St. from Federal to Carrie St., 
blockstone on concrete foundation, new con- 
crete curbing and resetting and dressing 
present sandstone curbing, $23,500. WN. S. 
Sprague, city ener. 

Pa., Pittsburgh—Until July 26. by city. 
erading, paving and curbing Woodville Ave. 
from Independent St. to Bankville Ave., 
asphalt, concrete curbing. About $67,000 
Former bids rejected. Noted July 15. 

Pa, Pittsburgh—Until July 26, by City 
Comptroller, repairing and rebuilding South 
Highland Ave. and Penn Ave. Bridges over 
Pennsylvania R.R. tracks. Work includes 
sheet asphalt paving, new reinforcing floor 
plates, ete. About $17,000 and $124,000 re- 
spectively. 

Maryland—Until Aug. 2. by State Rds. 
Comn., 601 Garrett Bldg., Baltimore, build- 
ing .44 mi. state highway through town 
of Cambridge, Contr. D-14; .3 mi, through 
town of Hurlock. Contr. D-21; .67 mi. 
through town of Taneytown, Contr. CI-30; 
44 mi. through town of Sharptown, Contr 
WT-12. J. N. Mackall, chn.; advertised in 
this issue. 

Maryland—Until Aug. 2, by State Rds. 
Comn., 601 Garrett Bldg., Baltimore, paving 
11 mi. Cathedral St. from Madison St. to 
Peabody Alley, sheet asphalt. Contr. BC- 
32. J. N. Mackall, chn.; advertised in this 
issue. 

Maryland—Until July 28. by State Rds. 
Comn., 601 Garrett Bldg., Baltimore, build- 
ing .19 mi. state highway through town 
of Snow Hill, Contr. WO-22; .31 mi. through 
town of Pocomoke, Contr. WO-21, and .56 
mi. through town of Elkton, Contr. CE-31. 
J. N. Mackall, chn; advertised in this issue. 
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Ww. Va., Charleston—Until Aug. 14, | 
L. C. Massey, clk. Kanawha Co., buildir 
various roads in Cabin Creek Dist. ; adve; 
tised in this issue, 

W. Va., Huntington—Until July 28 »: 
the Bd. City Comrs. grading, curbing ‘an, 
paving Norway Ave, from end of pavi: 
at entrance to Woodmere Burial Park, e 
to corporation line at Crumps Branc} 
Daulton Ave. from Minton to 20th Sts. : 2) 
St. from 8th to 9th Aves. A. B. Maupin, cit: 
ener. 

W. Va., Logan—Until Aug. 6, by Comrs 
Logan Co. grading 4 mi. Logan-Huntingto 
Turnpike. About $60,000. J. W. McClaren 
Logan, engr: 

- Va., Spencer — Until Aug. 5, by 
Comrs. Roane Co. building cement concret: 


surface on 3 mi. Spencer-Walton Rd., Fed- 
eral Aid Project 85, 16 ft. wide. W. A 
Carpenter, clk. Noted Dec. 20, 1919. 

W. Va... Winfield—Until July 26, by 


Comrs. Putnam Co., grading 2 mi. McLean 
Turnpike. About $25,000. J. S. Parkins 
Paradise, engr. 

Fla., Miami Beach—Until July 26, City 
Council, improving Highway Dist. 5, 2s 
ft. wide, Dist 6, 34 ft. wide, Dist 7, 32 ft 
wide, Dist. 8, 50 ft. wide, Dist. 9 10 ft 
wide and Dist 10, 35 ft. wide. Work in 
cludes grading and paving with broken 
stone and bituminous surface of sand and 


oil. J. F. Canova, clk. 
Tenn., Covington—Until Aug. 2, by J. J. 
Green, mayor amd aldermen, improving 


Liberty Ave., South Main and Maple Sts. 
rock asphalt and asphaltic concrete, Toneka 
surface. W. G. Daniel, city engr.; adver- 
tised in this issue. 

0., Columbus—Until Aug. 3, by W. H 
Duffy, dir. Pub. Serv., paving following 
streets: 

Alley west of Delaware Ave., from Ist to 
2nd Aves.. 562 feet long, 20 feet wide; in- 
volving 1,220 sq.yd. grading, draining, lay- 
ing water service and sewer connections 
and paving with brick or concrete, cost 
$5,524. 

Alley north of Frambes Ave., from Wal- 
deck to Indianola Aves., 627 feet long, 20 
feet wide, grading, draining, laying water 
mains and sewer connections and paving 
with brick or concrete. $6,043. 

Ludlow St., from Gay to Chestnut Sts 
1,388 feet long, 33 feet wide, 3,550 sq.yd 
grading, draining, laying water mains and 
sewer connections and paving with brick 
or asphalt, $16,582. 

Pearl St., from Chittenden to 13th Aves 
707 feet long, 20 feet wide, grading, drain- 
ing, laying water mains and sewer connec- 
tions and paving with brick or asphalt 
$4,367. 

Alley west of Ohio Ave. from Mound to 
Fulton Sts., 390 feet long, 16 feet wide 
grading, draining, laying water mains and 
sewer connections and paving with brick 
or concrete, $3,533. 

Alley west of 17th St. from Bryden Alley 
to Rich St., 294 feet long, 15 feet wide 
grading, draining, making sewer connec- 
pecsons and paving with brick or concrete. 

Alley north of Vermont Pl., from alley 
west of Michigan Ave. to Perry St., 425 
feet long, 16 feet wide, grading, draining 
making sewer connections and paving with 
brick or concrete, $3,613. Noted June 10. 

Indiana—By Bu. Co. Comrs. building 
roads in following counties: July 31, Vigo 
Co., Terre Haute, A. P. Wilson et al Rad., 
between Riley and Pierson Twps., gravel 
C. M. Lee, aud. 

Aug. 2, Jackson Co., Brownstone, J. F 
Nichter et al Rd.. Jackson Twr., involving 
7,200 ft. gravel and 3,450 ft. concrete. A 
Luedtke, aud. 

Clark Co., Jeffersonville, 14,361 ft. Sects 
D and E. J.'S. Robertson Rd. T. L. Stoner, 
aud. 

Clark Co., Jeffersonville, $38,589 ft. H. F 
Schowe Rd., Union Twp.; 2.48 mi. F. H 
School Rd., Silver Creek Twp.; 2.234 mi 
W. H. Richardson Rd., Utica Twp.; 1.58 
mi. W. W. Smith Rd., Owen Twp.; 8,066 
ft. W. W. Bower Rd., all macadam. T. |. 
Stoner, aud. ; 

Aug. 3, Montgomery Co., Crawfordsville 
9.366 ft. D. L. Miller et al Rd., Clark Twp 
10,960 ft. G. Himes et al Rd., Scott and 
Union Twps.; 13,250 ft. W. Sutherlin et 4 
Ra., Brown Twp., all gravel. W. McClel- 
land, aud. 

Warrick Co., Boonville, 10,953 ft. E. Hi 
Mellen et al Rd. and 14,748 ft. Boonville 
and Degonia Rds., Boon Twp., macadam 
W. A. Campbell, aud. : 

Noble and Whitney Counties, Albior 
6.710 ft. F. Wakeman et al_ Rd. betwee’ 
Noble Twp., Noble Co.. and Etna Twr 
Whitney Co., gravel. Erwin, au 
Noble Co. ¥ : 

Noble Co., Albion, 2,712 ft. F. Wakem’ 
et al Rd. between Washington and Nob! 
Twhps., gravel. H. Erwin, aud. 
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Aug. 4, Shelby Co, Shelbyville, 8,050 ft. 

Whisker Rd., Shelby Twp., crushed stone. 
vy. W. Leslie, aud. 

Ind., Greenfield—Until Aug. 2, by Bd. 
omrs. Hancock Co., grading, draining, 
uilding sewers and paving 4 gravel roads 

Boone, co. engr: 

Ind., Greenfield—Until Aug. 3, by Comrs. 
iancock Co., grading, building sewers and 
paving With gravel, 2.75 mi. L. F. Rich- 
ian Rd., Sugarcreek Twp. and 3 mi. N. H 
Fry Rd., Center Twp. C. Boone, co. engr 

Michigan Until July 30, by State High- 
way Dept., Lansing, grading, draining and 
surfacing 1.12 mi. State Trunk Line Ra. 
19-1 29 ft, .wide, 138,098 sq.yd. concrete 
er bituminous concrete, 4,487 cu.yd. earth 
excav., etc. 

Ill., Chicago—Ba. Local Impvts., 207 City 
Hall, receiving bids paving East 52nd St. 
from Cottage Grove Ave. to Drexel Blvd., 
involving 1,210 ft. concrete curb, 650 cu.yd, 
crading, 1,930 sq.yd. asphalt on 6 in. con- 
crete, cost $11,500; North Lamon Ave. from 
Diversey St. to Oakdale Ave., 2,200 ft. con- 
crete curb, 1,696 cu.yd. grading, 2,960 sq.yd. 
asphalt pavement on 6 in. concrete, ete., 
$21,500; George St. from Crawford to 
Springfield Aves. and Harding St. from 
Diversey to Wellington Sts., 3,840 ft. con- 
crete curb, 3,254 cu.yd. grading, 6,040 sq. 
vd. asphalt on 6 tn. concrete, 170 ft. 10 in. 
tile sewer, ete., $38.500; Dakin, Byron, 
Berenice and Grace Sts. from Austin Ave 
to point west of Meade St. and Meade St. 
from Grace St. to Irving Pk. Blvd., 10,300 
ft. concrete curb, 7,196 cu.yd. grading, 13,- 
400 sq.yd. asphalt on 6 in. concrete, etce., 
$923,000; sections of Granville, Rosemont, 
Maplewood, Campbell and Artesian Aves., 
11,800 ft. concrete curb., 800 cu-yd. grading, 
17,700 sq.yd. asnhalt pavement on 6 in. 
concrete, ete., $75,090; sections of Grace, 
Warwick, Waveland, Patterson, Lamon, La 
Verene, Le Claire, Laramie, Lockwood and 
Long Aves., 42,600 ft. concrete curb, 18.890 
cu.yd. grading, 58,600 sq.vd. asphalt pave- 
ment on 6 in. concrete. ete., $255,000; sec- 
tions of TLowell, Kildare, Tripp, Keeler. 
Krona, Kelso, Kasson and Leland Sts., 11,- 
500 ft. eonerete curb, 7.749 cu.yd. grading, 
16.900 sq.vd. asphalt pavement on 6 in. 
concrete, 670 ft. 10-12 in. tile sewer, etc., 
$76,000. 

Minn.. Walker—Until Aug. 3. by Cass 
Co.. building 12 mi. Job 2004 from Pon- 
toria to Longville, involving 124.858 cu yd 
excav., 1,200 ecu.vd. loose rock. 14,820 cu.vd 
overhaul, 800 cu.vd. hard ditch. 3,195 lin-ft. 
12-24 in. portable culverts, 99 cu.yd. con- 
crete, ete. About $45.000. 

Minn., Walker—tntil Aug. 3, by Cass 
Co., building 7 mi. Job 2.001, from Federal 
Aid Project 142. east to county line. in- 
volving 30 acres clearing and erubbing, 
55,831 cu.vd. excav.. 26.542 cu.yd. gravel- 
ing and 7.000 cu.yd. clay surfacing, etc., 
cost £40.000: 7 mi. Federal Aid Project 
142, State Rd. 6, 10 acres clearing and 
erubbing, 77,067 cu.yd. excav., 21,398 cu.vd. 
graveling, 70 cu.yd. concrete, etc., $50,000; 
12 mi. Federal Aid Project 140, State Rd 
11, from Pine River to Longville, 69,279 
cu.yd. excav., 40,413 cu.yvd. eravelag. 76 cu. 
vd. concrete. etc., $84,000. A. Moul- 
ster, Pine River, engr. 

Kan., Sabetha—U'ntil Aug. 2, by Comrs. 
Nemaha Co., imvroving 63 mi. Capital 
Highway. C. M. Brown, clk. 

South Dakota—Until Aug. 6, by State 
Highway Comn., at Div. office. Aberdeen, 
grading and draining 16.46 mi. Mound City- 
Leola-Ipswich Highway, 36 ft. wide, McPher- 
son Co., involving 66 cu.yd. solid rock, 418 
cu.yd. structure and 598 cu.yd. loose rock 
excav., 303 Ib. structural steel, 1,086 lin.ft. 
concrete or corrugated pipe culverts, 547 
cu.yd. concrete and 36.540 Ib. reinforcing 
steel for culverts, 84,215 cu.yd. common 
and 60,606 yd. sta. overhaul excav., about 
$89.000; 10.69 mi. Milbank-Webster Rd., 36 
ft. wide, Roberts Co., 492 cu.yd. Class A. 
16 cu.yd. Class B and 9 cu.yd. Class D con- 
crete, 14 cu.yd. concrete flooring, 932 lin.ft. 
rein.-con. or corrugated pipe culverts, 65,- 
064 cu.yd. excav., 716 cu.yd. structure and 
4.977 cu.yd. sta. overhaul excav., 9,900 
lb. structural and 39,147 Ib. reinforcing 
steel, $82,000: 21.1 mi. Webster-Aberdeen- 
Mobridge Highway, 36 ft. wide. Brown Co., 

36.719 cu.yd, excav., 538 cu.yd. structure 
and 264.682 yd. sta. overhaul excav., 1,738 
ft, rein.-con. or corrugated iron culverts, 
188 Ib. reinforcing steel, 296 cu.yd. Class 
s12hey 107_cu.yd. Class B concrete, ete., 
$121, 0. F. S. Peck, Pierre, state high- 
vay engr. 

South Dakota—Until Aug. 4, by State 
tlghway Comn., Pierre, grading and drain- 
ng 14.76 mi. Waterown-Hayti Rd., 36 ft. 
a Hamlin Co.. involving 38,150 cu.yd. 
. r aul and 78,616 cu.yd. excav., 2018 lin.- 

rein.-con. or corrugated iron culverts, 


2,184 lb. reinforcing steel, 18 cu.yd. Class A 
and 192 cu.yd. Class B concrete, ete., about 
$79,000 ; 12.94 mi. Gettysburg-Faulkton Rd., 
36 ft. wide, Potter and Faulk Counties, 89 
cu.yd. solid and 720 cu.yd. loose rock, 1306 
lin.ft. rein.-con. or corrugated pipe culverts 
53,220 cu.yd. overhaul and 75,967 cuyd 
excav., 7399 Ib. reinforcing steel, 91 cu.yd 
Class A and 102 cu.yd. Class B concrete, 
ete, $66,873. F. S. Peck, Pierre, state high 
way engr 

South Dakota—Until Aug. 3, by State 
Highway Comn., at div. offiice, Chamberlain, 
grading and draining 6.58 mi. Presho-Win- 
ner Rd., 36 ft. wide, Lyman and Tripp 
Counties, involving 79,537 cu.yd. overhaul 
and 59,000 cu.yd. excayv., 560 lin.ft. rein.- 
con. or corrugated iron pipe culverts, 11,595 
Ib. reinforcing and 475 lb, structural steel, 
190 cu.vd. Class A and 41 cu.yd. Class B 
concrete, ete.. about $58,000; 9.1 mi. Cham- 
herlain-Plankinton Rd., 36 ft. wide, Brule 
Co., 1,946 lin.ft. concrete or corrugated pipe, 
323 cu.yd. concrete for culverts, 17,148 Ib. 
reinforcing steel, 8880 yd. sta. overhaul 
ind 63.364 cu.yd. excav., $66,700: 8.47 mi 
Chamberlain-Fresno Rd.. 36 ft. wide, Ly- 
man and Brule Counties. S. Peck, 
Pierre, state highway engr. 

South Dakota—Until Aug. 4, »%y State 
Highway Comn.. Pierre, grading and drain- 
ing 11.69 mi. Ft. Pierre-Philip Rd., 36 ft 
wide, Stanley Co., Sect. A of Federal Aid 
Project 14, involving 59,076 vd. sta. overhaul 
and 73.989 cu.yd. excav., 594 lin.ft. corrn- 
gated iron or concrete pipe culverts, 20,092 
lb reinforcing steel, 291.5 cu.yd. Class A 
and 73 cuyvd. Class B_ concrete About 
$75,000. F. S. Peck, Pierre, state highway 
ener. 

Missouri—t'ntil Julv 31, by State High- 
way Dept.. Hermitage. building 449 mi 
Preston-Collins Rd (Preston Special Rd 
Dist.), 24 ft. wide Federal Aid Project 46, 
Hickory Co. involving 18,474 cu.yd. earth 
exeav., 1.544 cu yd. borrow, 1,000 cu.yd. per 
100 ft. overhaul, 25.917 sq.yd. gravel pave- 
ment Specification — 6.328 sq.vd 
gravel surface course, 126.7 cuyd 
Class “_B” and 168.4 eu.yd. Class 
“Cc” concrete masonry, 6,492 Ib. reinforce- 
ment for concrete masonry and 105 lin ft. 
12-15 in. vitr. clay pipe culverts, cost $26,- 
094: 7.4 mi. Sprinegfield-Sedalia Rd. (Pres- 
ton Special Rd. Dist.), 24 ft. wide, Federal 
Aid Project 45, Hickory Co., 29.157 cu.yd. 
earth and 259 cu.yd. rock excav., 1,530 eu. 
vd. borrow, 200 cu.yd. per 109 ft. overhaul, 
50.525 sq.yd. gravel pavement Specification 
“B.” and 48 cu.vd. Class “C” concrete 
masonry, 20,558 Ib. reinforcement for con- 
crete masonry, 98 lin. ft. 12-18 in. vitr. clay 
pipe culverts and 99 lin.ft. relaid pipe cul- 
vert, $42,910. Noted January 1 and 29. 

Mo., St. Louis—Unti) Aug. 10, by city, 
covering old foundation course with as- 
phaltic binder and asphaltic cement  wear- 
ing surface, Lafayette Ave. from Waverly 
Pl. to Grand Ave., involving 14,425 sq.yd@. 
asphaltic cement, 1.162 ton refined as- 
phaltic wearing surface, 2,177 gal. each 
“A" and “B” refined tar binder. cost $45,- 
500, also Maple Ave. from Hamilton to 
Hodimont Aves., 6,362 sq.vd. asphaltic ce- 
ment, 599 ton refined asphalt, 239 ton as- 
phaltic binder, } ton asphaltic cement, $19,- 
650; removing macadam base and paving 
with bitulithic, Marcus Ave. from Labadie 
to Ashland Aves., 25 cu.yd. earth excav., 
210 sq.yd. concrete, 1.230 sq.yd. bitumin- 
ous concrete. $11,000; removing present 
wearing surface and replacing with as- 
phaltic cement, 7th Ave. from Park to 
Choteau Aves., 7,280 sq.yd. asphaltic ce- 
ment, $20,284; Lawton Ave. from Jefferson 
to Grand Aves., 8,940 sq.yd. asphaltic ce- 
ment, 715 ton refined asphaltic wearing 
surface, 559 ton asphaltic binder, $29,700; 
Skinker Rd. from Delmar to Forsythe 
Blvds., 13,805 sq.vd. asphaltic cement, 1,104 
ton refined asphalt. 518 ton refined as- 
phaltic binder, $40,800; Union Blvd. from 
Easton to St. Louis Aves. 15,665 sq.vd. 
asphaltic cement, 1.254 ton refined asnhaltie 
wearing surface, 588 ton asphaltic binder, 
$48,000. W. W. Horner, City Hall, ener. 
Noted July 15. 

Tex., Amarillo—Until Aug. 20, by R. C. 
Johnson, judge Potter Co., improving hich- 
way 5 etal. Nagle, Witt, Rollins Eng. Co., 
Amarillo, engrs.; advertised in this issue 

Tex., Bastron—Until July 28, by grad- 
ing, gravel surfacing and draining 8.814 mi. 
Highway 20-A, through Rd. Dist. 3, 14 ft. 
wide. About $68,993. A. F. Mitchell, 
Cameron, co. engr. Noted June 24. 

New Mexico—Until July 31, by State 
Highway Dept., Capitol Bldg., Santa Fe, 
building 15.41 mi. Federal Aid Project 34, 
including bridges, between Chama and 
Tierra Amarilla, Rio Arriba Co. Noted 
June 24. 

Utah, Balt Lake City—Until Aug. 2. by 
Salt Lake Co., paving 2.5 mi. 21st St. from 
13th St. E. to Wasatch-Bonneville Blvd., 2 
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in. bituminous wearing surface. G. By- 
water, C & C Bldg., engr. 

Washington—Until Aug 2. by State 
Highway Dept., Olympia, surfacing 8.62 mi 
Inland Empire Highway, between Lodge 
and Delaney, Columbia and Garfield Coun- 
ties, crushed rock ; clearing, grading, drain- 
ing and surfacing 2.4 mi. State Rd. 22, 
from Rickey south, gravel, and 1.25 mi. 
North Bank Highway, from Skamania Sta. 
east, crushed rock J. Allen, state high- 
way engr 

Ore., Portland—Until Aug. 2, by Mult- 
nomah Co., paving 4,000 sq.yd. Montgomery 
Dr., 6,000 sq.vd. St. Helens Rd., 21,000 sq.yd 
Columbia Blivd., and 7,000 sq yd. on Bway. 
Bridge. W. Eatchel, roadmaster. 

Cal,, South Pasadena—Until Aug. 9. by 
B. V. Garwood, city clk., grading, curbing 
guttering and building sidewalks on Mon 
terey Rd., Oak and Spruce Sts. and Ramona 
and Diamond Aves R. V. Orbison, city 
ener 

Nova Scotia—lU'ntil July 30, by Provincial 
Government, Halifax, building 15 mi. Woods 
Harbor-Pubnico Rd. Yarmouth Co.; also 
8.8 mi. Baddeck-Ferry Rd. and 11 mi. Syd 
ney-Hawkesbury Rd., Cape Breton Co., all 
16 ft. wide, gravel macadam About $140, 
000 and $188,000 respectively. J. W. Roland, 
ener. 

Que,, Montreal—Until July 27, by Aad- 
ministrative Comn., building sidewalks on 
Wilson <Ave.. Marcil, Marianna, Old Or- 
chard, Hampton, Du Rosaire, Belmore, Vie- 
toria, Cote Ste. Antoine and St. Jacques 
Rds About $350,0000. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
Maine—State Highway Comn,, Augusta, 
received only bid June 23, building 2.26 
mi. concrete road, Norway and Paris, from 
Hassam Paving Co., 17 Federal St., 

Worcester, Mass., $77,190. 

*® Maine—-State Highway Comn., Augusta, 
let contract building 6.12 mi. gravel road, 
Littleton, to Greenwood Constr. Co., Skow- 
hegan, $117,987; rebuilding Gagnon Bridge, 
Frenchville, to Bd. Selectment, French- 
Ville, $10,800 

*&Vermont—State Highway Comn. Mont- 
pelier, let contract building 1.26 mi. State 
Highway Project 16, East Montpelier, in- 
volving 2,919 cu.yd. gravel, 139.5 cu.yd. 
concrete, 5,827 cu.yd. earth and 100 cu.yd. 
rock excav., 2,533 cu.yd. stone base, 1,381 
cu.yd. borrow, etc., to G. L. Gregoire & Co.., 
Barre, $3 4.93 mi. Project 15, South 
Burlington and Shelburne, 111,825 gal. oil 
asphalt, 190 cu.yd. concrete, 2,296 cu.yd. 
earth and 800 cu.yd. rock excav., 4,142 yd. 
bituminous macadam, 1,166 cu.yd. stone 
base, 7,175 cu.yd. borrow, ete. to W. T. 
Thayer & Co., Chateaugay, N. Y., $119,697; 
5.6 mi. Project 14, Dummerston, 14,106 sq. 
yd. gravel, 546 cu.yd. concrete, 100 sq.yd. 
cobble gutter, 34,445 cu.yd. earth and 3,011 
cu.yd. rock excav., 1,497 cu.yd. bituminous 
macadam, 1,054 cu.yd. borrow, ete., to Fall- 
kill Cor>tr. Co.. 1 Washington St., Pough- 
keepsie, N. Y., $124,083. Noted June 24. 

Vermont—State Highway Comn., Mont- 
pelier, received bids July 1, building 4.07 
mi. State Highway Project 13, New Haven 
and Waltham, involving 9,978 yd. water- 
bound macadam, 129 cu.yd. concrete, 100 
sq.yd. cobble gutter, 8,224 cu.yd. earth and 
14 cu.yd. rock excav., 3,699 cu.yd. stone, 
etc., from J. Arborio, 80 Park St.. New 
Haven, Conn... $127,249; 13.57 mi. Project 
12, Dorset, Mt. Tabor and Danby, involv- 
ing 32,841 cu.yd. gravel, 1,193 cu.yd con- 
crete, 200 sq.yd. cobble gutter, 100 sq.vd. 
concrete gutter, 47,554 cu.yd. earth and 478 
cu.yd. rock excav.. 2,892 cu.yd. stone, 4,428 
cu.yd. borrow, 1,230 lin.ft. 12-18 in. cor- 
rugated pipe culverts, 26,773 Ib. reinforcing 
steel. etc., from P. C. Ricci, Rutland, $286,- 
810, M. H. Ripton, Livingston Bldg., Roches- 
ter, N. Y., $377,490; 0.73 mi. Project 3, 
Barnet, involving 1,073 yd. gravel cushion, 
44.7 cu.yd. concrete, 3,236 cu.yd. earth and 
387 cu.yd. rock excav., 2,286 cu.yd stone 
base, ete., from Perini & Sons, Inc., Ash- 
land, Mass., $35,154. W. E. Dix Corp., 
Springfield, $36,296. Noted June 24. 

Vt., Springfield—Village received bids June 
15, building bituminous macadam pavement 
on Clinton, Main and Valley Sts., involving 
(a) 2,000 cu.yd. excav., (b) 1,700 eu.yd. 
sub-base, (c) 1,920 sq.yd. reshaping, (4d) 200 
cu.yd. bottom course, (e) 652 cu.yd. top 
course, (f) 18,000 gal. binder, from W. E. 
Dix, Springfield, (a) $115 pr cu.yd., (b) 
$3.25, (c) $.15, (d) $6.20, (e) $6.70, (f) 
$.15, total $16,241; Linberg & Street. 294 
Washington St., Boston, (a) $2.50, (b) $6.10, 
(c) $.18, (d) $10.30, (e) $11, (f) $.15. total! 
$27,647; FP. Baldasoro, Bellows Falls, (a) 
$3, (b) $7, (c) $3, (ad) $10, (e) $10, (f) 
$.10, total, $33,980. Noted June 3. 

Massachusetts — State Highwav Comn.. 
Boston. received bids July 6, building 3.300 
ft. state highway, Leicester, from J Mac- 
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Streets and Roads (Continued) 
Donald Constr. Co., Boston, 
Orifro Bros., Leominster. 
Bianchi & Co., Inc., Framingham, 
Noted July 1. 

*% Massachusetts—State Highway Comn., 
Boston, let contract building 7.200 ft. high- 
way, Dudley, to C. Bianchi & Co., Framing- 
ham, $61,638. Noted July 1 

* Mass., Boston—City let contract paving 
Tremont and Boyleston Sts.. to J. DPD. Do- 
herty, 133 Calumet St.. Roxbury, $26,248 
Noted June 10, 

*Mass., Boston—City let contract paving 


$51,731; D. 
$59,979; ce 


$61,023. 


Archdale Kd, West Roxbury, involving 
6,800 sq.yd. topeka on 4 in. concrete base, to 
M. De Matteo, 154 Dudley St., Roslindale, 


$27,165. Noted June 24. 

*Mass., Boston—City will pave with gran- 
ite block on 6 in. concrete base and build 
sidewalks on Chelsea St About $28,000. 
Work will be done by day labor. 


Rhode Island—State Bd. Pub. Rds.. State 
House, Providence, received bids July 7, 
rebuilding 2 mi. road from point, 1.000 ft. 


south of Nanaquaket Bridge and extending 
south on Sakonnet Point Rd., in town of 
Tiverton, from J. Bristow, Narragansett 
Pier, $87,652; J. MeCormick, Newport, $89,- 
638: Linberg & Street, 294 Washington St., 


Boston, $94,720 Noted June 24. 
N. Y., Brooklyn—E. Riegelmann, boro. 
pres., received bids July 14, regulating and 


Atlantic Ave., 
(c) West 5th St.. (d) East 
Junius St.. (f) Sist St., (g) 
from Leonard Paving Co., 2: 


33 Bway., 
York City, (a) $228,509; J. Gallagher, 


(b) Bergen St.. 
10th St., (e) 
Newport St., 
New 


repaving (a) 





490 Park PL, (a) $255,151: Brooklyn Al- 
eatraz Paving Co., 407 Hamburg Ave., (b) 
$21,915, (c) $11,011, (d) $16,649, (f) $14,- 
175; Uvalde Asphalt Paving Co., 1 Bway.. 
New York City. (b) $22,309, (c) $10,962 
(d) $16,689, (e) $9,794, (f) $13,897, (ge) 
$9,515; Consolidated Asphalt Paving Co.. 
52 9th St.. (b) $22,517, (ce) $11,164. (d) 


$16 630, (e) $9,848, (f) $13,954, Ce) $9,535; 
Sicilian Asphalt Paving Co., 41 Park Row, 
New York City, (b) $22,911, (c) $11,564, 
(d) $16,560, (e) $9,883, (f) $14,101, (ge) 
$9,656. Noted July 8. 

N. Y¥., New York—H. H. Curran, pres. 


Manhattan Boro., received bids July 14, 
regulating and repaving with sheet asphalt, 


(1) Bway., (2) West 36th St., (3) East 
82nd St., (4) East 5ist St., (5) West 12th 


St., (6) with asphaltic concrete, West 36th 
St.. (7) East 5ist St., (8) 82nd St.. (9) 
West 12th St., (10) Bway., (11) with 
asphalt block, East 82nd St., (12) Bway., 
(13) with wood block, Bway., from Uvalde 


Asphalt Paving Co., 1 Bway., (1) $45,765, 
(2) $23,551, (3) $38,544, (4) 23.491, (5) 
$64,394, (9) $29,622; Cleveland Trinidad 


Paving Co., Flushing, (1) $17,986, (2) $24,- 
531, (3) $37,301, (4) $23,323, (5) informal; 
. Brusstar, Harlem River and 150th St., 


(1) $48,196, (2) $24,100, (3) $39,772, (4) 
$22,470. (5) $28,650, (6) $25,168, (7) $23,- 
193, (8) $38,391, (9) $30,049; Asphalt 
Constr. Co., 2197 Madison Ave., (3) $35,709, 
(4) $23,682: Hastings Paving Co.. 25 Broad 
St.. (11) 2, (12) $51,621; W. J. Fitz- 


1 $43,622 
gerald, 547 West 45th 
Noted July 8. 

N. Y¥., New York—Park Bd., at office of 
Dept. Parks, Municipal Bldg., received bids 
July 15, furnishing labor and material 
building North Island of Plaza at 5th Ave. 
between 59th and 60th Sts., from P. T. Cox, 
154 Nassau St., $74,640, Fox Reynolds Co., 
81 East 125th St., $122,700; also repaving 
with heavy sheet asphalt, center roadway 
of Bronx and Pelham Parkway, from J. L. 
Brusstar, Harlem River and 150th St., 
$7,680, Uvalde Asphalt Paving Co., 1 Bway., 
$8,100, Asphalt Constr. Co., 2197 Madison 
Ave., $8,112. Noted July 8. 


*N. Y¥., S. L, St. George—C. D. Van 
Name, pres. Richmond Boro., let contract 
repaving Rockland Ave. and Richmond R4é., 
to C. Vanderbilt, 24 Elizabeth St.. West 
New Brighton, $32,732 and $17,790 re- 
spectively. Noted July 8. 

N. Y., Syracuse—City received bids re- 
pairing railway strip of Belden Ave. from 
Maltbie to Liberty Sts. (1) vitr. brick, 
(2) sandstone, from F. G. Baker, University 
Blk., (1) $79,507. (2) $86.299; C. T. Hook- 
way, Syracuse, (1) $87,370, (2) $93,313. 


St., (13) $52,622. 


N. J., Flemington — Hunterdon Co. re- 
ceived bids building (a) 1.25 mi. road 
Lambertville to Pancoast Lane and 0.75 


mi. Runkle Driveway to station, (b) 0.6 mi, 
Flemington Junct. to railroad, all concrete, 
from J. F. Burke Co., Plainfield, (a) $40,- 
553, (hb) $58.238; C. H. Winans & Co., 207 


Broad St., Elizabeth, (a) $44,388, (b) $60,- 
084: Cc. B. 
$58,176. 
*N. J., Freehold—RBd. Freeholders, Mon- 
mouth Co., let contract paving 3 mi, Ocean 


sitler, Phila., (a) $41,777, (b) 
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Ave., 30 ft. wide, Monmouth Beach and 
Seabright, to Eastern Paving Co., Colonial 
Trust Bldg., Phila., $262,315. Noted June 10, 

N. J., Jersey City — Hudson Co. Blvd. 
Comn. received bids July 7, improving Hud- 
son Co, Blvd. from Paterson to Hackensack 
Plankroads, from G. W. Brewster Sons, 
idackensack, $347,100; Clinton Contg. Co., 
06 Charles Ct., West Hoboken, $386,100; 
Willite Rd. Constr. Co., 51 Chambers St. 
New York City, $387,075. Noted June 24. 

* Pennsylvania — State Highway Dept., 
Harrisburg, let contracts paving 3,549 ft 
road in Matamoros Boro., also 4,508 ft. in 
Milford Boro., Pike Co., sheet asphalt, to 
H. B. Sproul Co., 218 Adams Ave., Scran- 
ton, $35,155 and $49,602 respectively. Noted 
June 24. 

*Pa., Mt. Lebanon (Pittsburgh P. O.)— 
Township let contract grading, curbing and 
paving Lavinia Ave, from Bower Hill Rd. 
to north end of street, involving 1,400 cu.yd. 
grading, 1,970 ft. 18 in. curbing and gutter- 
ing, 2,260 sq.yd. asphalt concrete, etc., also 
Academy Ave. from Orchard Pl. to Cochran 
Rd. 700 cu.yd,. grading, 830 lin.ft. 18 in. 
curbing and guttering, 960 sq.yd. brick pav- 
ing, to M. Ott Co., 416 Warrington Ave., 
Pittsburgh, $17,980 and $7,795 respectively. 

*Pa., Phila, —City let contract to T 
Connor, 3329 North 5th St., grading Camac 
St. from Olney Ave. to point north of 
Grange Ave., Chew St. from Broad to 
Sydenham Sts., 12th St. from Olney Ave 
to point north of Grange Ave., $13,673; 
Doreas St. from yoint north of Bleigh to 
Faunce Sts., Whitaker Ave. from Cottman 
St. to Bleigh Ave., $9,094; 17th and 18th 
Sts. from 68th Ave. N., to Haines St., 
$1.090; Syndenham St. from Duncannon to 


Fisher Aves., $2,045; Courtland St. from 
Front to Ella Sts., $1,338; to F. Mark 
Contg. Co., 2820 North 21st St.. 20th St 


from Venango to Pacific Sts., $1,841; to 
J. J. McHugh, 1430 South Penn Sq., Pent- 
ridge St. from 53rd St. to point east of 54th 
St., $1,657; to P. L. Flanagan, 1204 East 
Montgomery Ave., Luzerne St. from K St. 
to Kensington Ave., $13,404; to I. K. Davis 
Co., 20th and Spencer Sts., Durham St. from 
Anderson to Ardleigh Sts., $8,758; to Phila. 
Boiler Wks., 1737 Filbert St... furnishing 
asphalt storage tanks for Asphalt Plant, 
$5,120; to Kinney Mfg. Co., 725 Commercial 
Trust Bldg., asphalt pump and engine and 


asphalt strainer, $1,147; to Whitlock Coil 
Pipe Co., Elmwood St., Hartford, Conn., 
heating coils, $3,040; to Highway Trailer 


Co. of Pensylvania, 238 South 11th St., auto 
trailer fire wagon, $3,070; McAvoy Vitr. 
grick Co., 1345 Arch St., portland cement 
concrete sand, $1,560. 


Maryland—State Rds. Comn., 601 Garrett 
Bldg., Baltimore. let contract resurfacing 
with sheet asphalt 2.1 mi. Philadelphia Rd. 
from end of sheet asphalt to New City Line, 
Contr. BC-34, to Amer. Paving & Contg. Co., 
Montebello Ave. and Jenkins Lane, Balti- 
more, $73,530; 2.75 mi. Harford Rd. from 
Old City Line to New City Line, 18 ft. wide, 
Contr. BC-36, to P. Flanigan & Son, Har- 
ford Ave. and 25th St., Baltimore, $89,903; 
1.45 mi. Frederick Rd. from Old City Line 
to New City Line, 18 ft. wide, Contr. BC-37, 
to Baltimore Asphalt Block & Tile Co.. Mon- 
roe and Lorman Sts., Baltimore, $42,470; 
graveling 6 mi. state road from near Owens- 
ville toward Shadyside, 16 ft. wide, Federal 
Aid Projet 34, Contr. AA-15-A, to E. H. 
Smith, 229 Garrison Ave., Baltimore, $6,000. 
Noted June 24. 


D. C., Washington—Dist. Comrs., 509 Dist. 
Bldg., received bids repairing asphalt pave- 
ments, for period of 1 year, (1b) standard 
curb, 6 in. base, (2b) standard surface, no 
base, (3b) laying asphalt binder, (4b) 
standard asphalt surface, railroad repairs, 
(5b) asphalt binder, railroad repairs, from 
Cranford Paving Co., 2620 E St. N. W., 
(1b) $3.90 sq.yd., (2b) $1.34 sq.yd., (3b) 
$.64 cu.ft., (4b) $1.10 cu.ft., (5b) $.90 cu.ft. ; 
laying 65,000 sq.yd. sheet asphalt pave- 
ments, (1b) standard curb 6 in. base, (2b) 
vitr. block on 6 in. concrete base, (3b) lay- 
ing standard asphalt surface, 5 in. concrete 
base, (4) vitr. Llock on 5 in. concrete base, 
from Corson & Gruman. 61 Rhode Island 
Ave. N. E., (1b) $3.95, (2) $3.63, (3b) $3.75, 
(4) $3.48, Cranford Paving Co., (Ab) $3.97, 
(2) $3.58, (3b) $3.77, (4) $3.38. 


*Virginia—State Highway Dept. Rich- 
mond, let contract hard surfacing 2 mi. 
Natl Highway, through Danville, to 


Battishill & Clay, Danville. About $75,000. 


*North Carolina—State Highway Comn., 
Raleigh, let contract grading, surfacing, 
draining and building necessary bridges on 
27 mi. Dunn-Clinton Rd., 16 ft. wide, Samp- 
son Co., to R. P. Ashby, Raleigh. About 
$180,000. Noted June 10. 


*N. C., Kingston—Comrs. Lenoir Co. let 
contract hard surfacing 7.23 mi. road, to 
T. H. Gill & Co., $254,789, 
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Morroe — Union Co. will bu 
gravel road, 16 ft. wide, by a 


*N. C,, 
12.89 mi. 


labor, $155,337. 

*N. C., Winston-Salem—Comrs. Fors) 
Co. let contract grading and top soiling 
mi. Box Mountain Rd. to S. Tay! 


Winston-Salem. About $39,000. 


*sS. C., Columbia—City let contract gra 
ing North Main St. from Scott St. to ej 
limits, to Powell Paving & Constr. © 
Palmetto Bank Bldg., $3,343; furnishi: 
concrete pipe, to Shearman Concrete Pi 
Co., Memphis, Tenn., $6,499; curbing a 
draining, to Concrete Constr. Co., Colum); 
$18,439. Noted July 1. 


Ohio—State Highway Comn.. Columby 
received bids July 16, building roads i; 
following counties: 

Columbiana and Mahoning Countie: 
Sect. “K,” Alliance-Salem Rd., 1.02 m 
grading, constructing bridges and culvert 
and paving with brick, from Jones Const 


Co., Lisbon Rd., Salem, $49,875; J. bp 
Paxon, Salem, $49,924. 

Guernsey Co., Sect. “C,” Cambridge: 
Caldwell Rd., constructing bridge, J. Pp 


Mumaw, Byerville, O., $928. 

Huron Co., Sect. “L,”” Norwalk-Plymout! 
Rd., 2.58 mi., grading and draining road 
way, A. J. Bates, Norwalk, $10,962. 

Mahoning Co., Sect. “B,” Youngstown 
Lisbon Rd., 2.51 mi., grading, constructing 
bridges and culverts and paving with 
brick. T. W. Miller Cont. Co., Youngstown 
$93,493; W. M. Keeseeka, Youngstown 
$96,456. 

Miami Co., Sect. “A-3,” Piqua-Troy Rd 
146 mi., grading, constructing drainag: 
structures and paving with rein.-con., J. 
Karsh, Celina, $6,600; J. Hennesey, Piqua 
$9,609. 

Paulding Co., Sect. “A-2,” Paulding-Ft 
Wayne Rd., 2.997 mi., grading, constructing 
bridges and culverts and paving with con- 
crete, W. Huber, Bloomingburg, $130,118: 
S. Monroe & Son Co., Portsmouth, $131,118 
paving with monolithic brick, $150,112; 1D 
M. Roach, Defiance, paving with brick, 
$153,130. 

Sandusky Co., Sect. “S-1," Lima-San- 
dusky Rd., 1.179 mi., grading, constructing 
drainage structures and paving with brick, 
Modern Constr. Co., Fremont, $74,866, pav- 
ing with concrete, $72,554. 

Sect. “T,” Sandusky-Clyde Rd., 1.264 mi.. 
grading, constructing drainage structures 
and paving with brick, Lee Bros. & Petti- 
cord, Clyde. $60,980. 

Sect. “‘A,” Memorial Rd., .3 mi., 


, grading 
and paving with brick, A. J. Witte 


elmore 


$39.948; Modern Constr. Co., Fremont, 
$39,958. 
Trumbull Co., Sect. “S.” Warren-Sharon 


Rd., 1.34 mi., grading, constructing bridges 
and culverts and paving with brick, Mc- 
Dermott & Hannan, Niles. $70,664; J. A. 
yaladini, Girard, O., $71,160. 

Sect. “R-1," Youngstown-Sharon Rd., .66 
mi., grading, constructing bridges and cul- 


verts and paving with brick, W. H. Kee- 
seeka, Youngstown. $47,083; Kane Bros., 
Youngstown, $47,609. 

Wyandot Co., Sects. “J” and “K" of I 


C. H. No. 113, 4.545 mi., grading, construct- 
ing bridges and culverts and paving with 
bituminous concrete, H. P. Streicher (Co., 
319 Terminal Bldg., Toledo, $220,423; pav- 
ing with asphaltic concrete, $206,068. 

*Ohio—State Highway Comn., Columbus 
let contracts building roads in the following 
counties: 

Ashland Co., Sect. “B” Ashland-Wooster 
Rd., 3.78 mi., grading, constructing bridges 
and culverts and paving with monolithic 
brick, to Foster-Heffner Constr. Co., Day- 
ton, $175,997. 

Coshocton Co., Sect. “E”” Newcomerstown- 
Coshocton Rd., 2.47 mi., grading, draining 
and paving with monolithic brick, to T. J 
Norman & Son, West Lafayette, O., $122,855 

Erie Co., Sect. ‘A” Lima-Sandusky Rd.. 
3.05 mi., grading, constructing bridges and 
culverts and paving with concrete, to FE. F 
Hoffman, Castalia, O., $124,216. 

Franklin Co., Sect. “Z”" Natl. Rd., .84 mi 
grading, draining and paving with asphalt 
to Franklin Asphalt Paving Co., Columbus, 
$130,971. Contr. No. 2, covering same dis- 
tance and road, between interurban tracks. 
paving with asphalt, to Franklin Asphalt 
Paving Co., Columbus, $22,254. 

Gallia Co., Sect. “F-2” and “G” Jackson- 
Gallipolis Rd., 6.24 mi., grading, construct- 
ing bridges and culverts and paving with 
bituminous macadam, to Miller Bros., Ga!!- 
ipolis, $179,218. 

Guernsey Co., Sect. “Fairview Corpora 
tion” Natl Rd., .54 mi., grading, drainine 
and paving with brick on sandstone bas 
to C. E. Wilson, Barnesville, O., $22,227 

Sandusky Co., Sect. “L” Fremont-Perrys 
burg Rd., 6.54 mi., grading, constructins 
bridges and culverts and paving with brick 
to Modern Constr. Co., Fremont, $425,512 
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reets and Roads (Continued) 

Union Co., Sect. “D’” Columbus-Marys- 

ie Rd., 2.88 mi., grading, constructing 

idges and culverts and paving with bitu- 
nous macadam, to T. V. Van Camp, 

r sinnati, $91,493. 28 

Sect. “E” Columbus-Marysville Rd., 5.55 

_ grading, constructing bridges and cul- 

rts and paving with bituminous macadam, 

.T. V. Van Camp, Cincinnati, $177,684. 
Wayne Co., Sect. “F” Cleveland-Wooster 
‘4. 4.08 mi., grading, constructing bridges 
nd culverts and paving with monolithic 
rick, to Lee, Griggs & Anderson, Millers- 
urg, $151,287. Noted July 1. 

*0., Marysville—Union Co. let contract 
erading, draining and paving with water- 
hound macadam .875 mi. Forrider Rd., 16 

wide, Washington Twp., to lL. J. Harris, 

310,126; 3.25 mi. Marysville-Watkins Rd.. 

16 ft. wide, Davis and Millcreek Twps., to 
©. Herd & Sons, Lima, $44,199; 2.75 mi 

.arisburg-Delaware Rd., 16 ft. wide, to C. 

. Phelps, $35,360; grading, building drain- 
ce structures and paving 2 mi. Essex and 

\rbola Rds., 16 ft. wide, also grading, 

building bridges and paving 1.75 mi. 

foundry Rd., 16 ft. wide, York and Wash- 

ngton Twps., to L. G. Rockheld, $33,500 
ind $25,575 respectively; grading, building 

bridges and culverts and paving 2.5 mi 

Rose Rd., 16 ft. wide, Claibourne Twp., to 

Union Macadam Co., $34,599. 
*Michigan—State Highway Dept., Lan- 

sing, let contract grading and draining 3.44 

mi. Federal Aid Rd. 40, Barry Co., involv- 

ing 32,786 cu.yd. earth excav., 441 lin.ft. pipe 

culverts, 128.4 cu.yd. concrete in culverts 
and 1,800 lb. steel reinforcement, to Kala- 
mazoo Constr. Co., 115 Pratt Blk., Kalama- 

z00, $30,332. Noted April 23. 

*Mich., Detroit—City let contracts to 
T. BE, Currie, 20 McGraw Bldg., grading and 
paving Alley 1,174, $4,821 and 1,178, $7,993; 
to Lester & Shepard, 400 Penobscot Bldg., 
1,175, $5,589; to Otis Cement Constr. Co., 
806 Hammond Bldg., 1,176, $9,813, 1,181, 
$6,797, 1,184, $6,157; to R. A. Mericer, 756 
Hudson Ave., 1,177, $6,100, 1,180, $8,412, 
1,183, $5,006; to R. J. Powelson Co., 1577 
Iroquois Ave., 1,179, $5,723, 1,182, $5,393, 
1,185, $4,692. Noted July 1. 

Mich., Detroit—City received bids grad- 
ing, shaping and paving with sheet asphalt 
on 8 in. concrete foundation, Amherst or 
Berea curbstone (a) Coplin Ave., (b) Con- 
cord Ave., (c) Heck Pl, (d) Lycaste Ave., 
(e) Lafayette Ave., (f) Marlborough Ave., 
(zg) Milford Ave., (h) Newport Ave., (i) 
Philadelphia Av., (j) Springwells Ave., (k) 
Charlevoix Ave., from Detroit Asphalt Pav- 
ing Co., 20 McGraw Bldg., (a) $51,562, (b) 
$19,620, (c) $14,789, (d) $29,517, (e) $37,- 
515, (f) $14,399, (2) $55,933, (h) $33,133, 
(i) $38,633, (j). $29,042, (k) $32,119; Cleve- 
land Trindiad Paving Co., 2940 Woodward 
Ave., (a) $58,290, (b) $20,879, (c) $16,534, 
(d) $33,292, (e) $41,997, (f) $16,452, (2) 
$61,635, (h) $37,863, (i) $38,436, (j) $33,- 
085, (K) $36,379. Noted June 17 and 24. 

Mich., Detroit—City received bids grad- 
ing, shaping and paving with sheet asphalt 
or granite block on 8 in. concrete founda- 
tion, Berea or Amherst curbstone, alleys to 
be paved with 1 course concrete with 2 x 
6 in. retaining plank, (a) Dix Ave. (b) 
Alter Rd., (c) Fenkell Ave., (d) Joy Rd., 
(e) Lycaste Ave. (f) Alley 1,186. (g) 
1,187, (h) 1,188, (i) 1,189, (§) 1,190, (k) 
1,191, (1) 1,192, from Cleveland Trinidad 
Paving Co., 2940 Woodward Ave., (a) 
$5,713, (b) $133,685, (c) $138,929. (d) 
$168,319; Detroit Asphalt Paving Co., 20 
McGraw Bldg., (a) $5.032, (b) $123,941, (c) 
$135,775, (d) $170,082; T. E. Currie, 20 
McGraw Bldg., (e) $76,296; G. R. Cooke, 
1260 Penobscot Bldg., (e) $75,868; Otis 
Cement Constr. Co., 806 Hammond Bldg., 
(f) $2,142, (g) $8.048, (h) $3,084. (i) 
$4,848, (XQ $5,472, (k) $6,365, (1) $7,348: 
Lester & Shepard, 400 Penobscot Bldg., (f) 
$2,112, (h) $33,014; R. Porath Sons. 1131 
McKinley St., (g) $8,195, (j) $5,328, (k) 
$6,251, (1) $7,508; R. A. Mercier, 746 Hud- 
son Ave., (g) $7,812, (i) $4.889, (k) 
$6,225; R. J. Powelson Co., 1577 Iroquois 
Ave... (i) $4,764, (j) $5,274, (1) $7,465. 
Noted July 8. 

*Mich., Ford (Wyandotte P. O.)—Vil- 
lage let contract grading, shaping and 
paving St. John, St. Antoine, Davis and 1st 
Sts. and Riverside Drive, involving 30,000 
4.yd. 2 course concrete, concrete curbing, 
© Rice Constr. Co., Wyandotte. About 

50,000. Noted May 20 and June 17. 

_TIL, Chicago — Bd, Local Impvts., 207 
ity Hall., received bids June 29, paving (1) 
ey between East 43rd St., St. Lawrence 
nd Champlain Aves., involving 400 cu.yd. 
rading, 640 sq.yd. asphalt pavement on 7 

concrete, (2) alley between Roosevelt 

d. Ashland Ave., Washburn and Paulina 
's., 1,354 ft. concrete curb, 520 cu.yd. grad- 
£, 1,080 sq.yd. vitr. brick pavement on 6 
- concrete, (3) alley between Douglas Blk, 


Kedzie Ave., West 13th and Troy Sts.. 409 
cuyd. grading, 939 sq.yd. asphalt pavement 
on 7 in. concrete, 166 ft. 10 in. tile sewer, 
ete, (4) alley between Wabansia, Campbell, 
North and Maplewood Aves., 474 cu-yd. 
grading, 1,220 sq.yd. asphalt pavement on 
7 in. concrete, (5) Bernard St. from Wave 
land to Elston Aves., 1,220 ft. concrete curb, 
926 cu.yd. grading, 1,900 sq.yvd. asphalt 
pavement on 6 in, concrete, (6) California 
Ave. from Devon Ave. to Albion St., 2,470 
ft. concrete curb, 2,800 cu.yd. grading, 5,800 
sq.yd. asphalt pavement on 6 in. concrete, 
ete., (7) North Fairfield Ave from Peter- 
son to Granville Aves. 2.560 ft. concrete 
curb, 930 cu.yd. grading, 3,790 sq.yd. as 
phalt pavement on 6 in. concrete, ete.. (8) 
West 50th Pl. from Hoyne Ave. to Western 
Ave. Blvd., 3,252 ft. conerete curb, 1,350 
cu.yd, grading, 3,200 sq.yd. asphalt pave- 
ment on 6 in. concrete, ete, (9) North 
Harding Ave, from Augusta to Division 
Sts., 2.460 ft. concrete curb, 250 cu.yd. grad 
ing, 3 asphalt pavement on 6 in 
concrete, ete., (10) Keystone St. from West 
End to Park Aves., 800 ft. concrete curb 
500) cu.yd. grading, 1,250 sq.yd. asphalt 
pavement on 6 in. concrete, etc. (11) Mof 
fat St. from Western Ave. to Rockwell St., 
2,480 ft. concrete curb, 1,350 cucyd. grad 
ing, 3,830 sq.yd. asphalt on 6 in. concrete, 
ete., (12) North Oakley Blvd. from Ber- 
teau to Cullom Sts., 1,260 ft. concrete curb, 
700 cu.yd. grading, 1,820 sq.yd. asphalt on 
6 in. concrete, (13) sections of North Fair 
field, California, Glenlake, Granville and 
Rosemont Aves., 9,660 ft. concrete curb, 
8,000 cu.yd. grading, 18,400 sq.yd. asphalt 
payement on 6 in. concrete, ete. from 
Contg. & Material Co.. 3219 South Michi 
gan Ave., (1) $4,000, (2) $9,388, (3) $6,068; 
Central Paving Co., 179 West Washington 
St., (1) $4.065, (2) $9,388. (3) $6,068. (4) 

5.588; J. Dillon & Co.. 179 West Washing 
ton St., (1) $4,075, (2) $9,252, (3) $5,969, 
(4) $5,692; J. A. Ross & Co., 4561 Armi- 
tage Ave., (4) $5,481; R. F. Conway Co., 
133 West Washington St. (5) $12,376, (6) 
$28,904, (7) $22,394, (8) $31,222, (9) $22,- 
842, (19) $7,804, (11) $23,921, (12) $11,641, 
(13) $109,827; Amer. Asphalt Paving Co., 
133 West Washington St., (5) $12,495, (6) 
$29,589, (7) $22,734, (8) $31,263, (9) $22,- 
365, (10) $7,700, (11) $24,098, (12) $11, 
870, (13) $112,369; White Paving Co., 1 
North La Salle St., (5) $12,524, (6) $29,245, 
(7) $22,738, (13) $110,677. 

Ill., Chicago—Rad. Local Tmpvts., 207 City 
Hall, received bids July 8, paving (1) South 
Avers Ave. from Roosevelt Rd. to West 14th 
St.. involving 2,610 ft. concrete curb, 1,600 
cu.yd. grading, 4,300 sq.yd. asphalt pave- 
ment on 6 in. concrete, ete., (2) East 59th 
St. from Ellis to Woodlawn Aves., 2,400 ft 
concrete curb, 2,250 cu.yd. grading, 4,250 
sq.yd. asphalt pavement on 6 in. concrete, 
ete., (3) North Leamington Ave. from 
West North Ave. to Hirsch St., 2,580 ft. 
concrete curb, 1,300 cu.yd. grading, 4,120 
sq.yd, asphalt pavement on 6 in. concrete, 
ete., (4) North Lorel Ave. from West North 
Ave. to Hirsch St., 2,580 ft. concrete curb, 
2,000 cu.yd. grading, 4,129 sq.yd. asphalt 
pavement on 6 in. concrete, ete., 70 ft. 10 in. 
tile sewer, ete. (5) West 104th St. from 
Wentworth Ave, to point 979 ft. west, 2,090 
ft. concrete curb, 1,900 cu.yd. grading, 3,380 
sq.yd. 10 in. blast furnace slag, etc., (6) 
Trumbull Ave. from Augusta St. to West 
Grand Blvd., 1,100 ft. conerete curb, 600 
cu.yd, grading, 1,500 sq.yd. asphalt pave- 
ment on 6 in. concrete, etce., (7) Winona St. 
from North Clark St. to Bway., 4,520 ft. 
concrete curb, 2,590 cu.yd. grading, 7,170 
sq.yd. asphalt pavement on 6 in. concrete, 
etc., (8) sections of School, Henderson and 
Melrose Sts., Le Claire, La Vergne and 
Lamon Aves., 15,000 ft. concrete curb, 
9,069 cu.yd. grading, 25,980 sq.yd. asphalt 
pavement on 6 in. concrete, ete., from Amer. 
Asphalt Paving Co., 133 West Washington 
St., (1) $28,664, (2) $26,648, (3) $27,891, 
(4) $26,717, (6) $10.929, (7) $46,520, (8) 
$171,999; White Paving Co., 17 North La 
Salle St., (1) $28,885, (2) $26,835, (3) $28,- 
140, (4) $27,034, (6) $10,136, (7) $46.155, 
(8) $173,280; R. F. Conway Co., 133 West 
Washington St., (1) $28,900, (2) $26,829, 
(3) $28,065, (4) $26,922, (6) $109,193, (7) 
$45,818, (8) $172,378; Farr Bros. Co., 356 
West 111th St.. (5) $19,323; J. A. Sackley 
Co., 133 West Washington St., (5) $19,440. 

Wiscorsin—State Highway Comn., at div. 
office 7, Court House, Rhinelander, received 
only bid July 9, from Van der Boom Constr. 
Co., 120 Pelican-Crandon Rd., Federal Aid 
Project 73, Forest Co., involving 13,167 cu. 
yd, earth excav., at $0.88 per cu.yd., 80.5 
cu.yd. concrete in culverts, $28, 62,823 sq.yd. 
gravel surfacing, $0.40, 4.82 acres clearing 
and grubbing, $200, etc., total cost, $40,526, 
county to furnish 6,956 cu.yd. material for 
surfacing, $26,436; Crandon-Laona Rd., 
Federal Aid Project 55, Forest Co., 14,345 
tu.yd. earth excav., $1.20, 95.3 cu.yd. con- 
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erete in culverts, $28, 44,868 sq.yd. gravel 
surfacing, $0.42, 13.3 acres clearing and 
grubbing, $200, ete., $41,886, county to fur 
nish 4,780 cu.yd. material for surfacing 
$19,024 Noted July 1 

Wisconsin—State Highway Dept., at div. 
office 5, Court House, La Crosse, received 
bids July 8, improving 7.19 mi. Whitehall 
Ettrick Rd., Federal Aid Project 120, Trem 
pealeau Co., from Muson & Metzgar, Blair, 
$48,640 Work involves 32,096 cu.yd. earth 





exeayv,, at $0.55 per cu.yd., 2,850 cu.yd. rock 
excayv., $1.25, 661 cu.yd. concrete in cul 
verts, $28, 0.4 acre clearing and grubbing 
$40, 4,572 cuyd borrow excav., $0.55, 
108.5 cu.yd. Class “A” concrete, $28, etc 


Noted July 1 

Wisconsin—State Highway Dept. at 
office 5, Court House, La Crosse, received 
bids July 8, improving 3.76 mi. Black River 
Falls-Sparta Rd., Federal Aid Project 105, 
Monroe Co., involving (a) 14,469 cu.yd 
earth excav., (b) 112.5 cu.yd. concrete in 
culverts, (c) 35,622 sq.yd. 16 ft. shale sur 
facing, (d) 219 cu.yd. borrow excay., ete 
from Jordon Bros., New Albion, (a) $0.54 
(b) $36, (c) $0.64, (Cd) $0.54, ete., $35,048; 
J. Young, Leon, (a) $0.65, (bh) $35, (Ce) 
$0.60, (d) $0.65, ete, total cost, $35,122 
Noted July 1. 

*%& Wisconsin—State Highway Dept... Madi- 
son, Will pave 3.63 mi. Portage-Baraboo 
Rd., Federal Aid Project 177, Sauk Co. 
Work will be done by day labor under 
supervision of J. H. Gunnison, asst. engr. 
Noted July 8 

*Minn., Caledonia—Houston Co. let con 
tract graveling 20 mi. Federal Aid Project 
147, 24 ft. wide, to Thornton Bros. 34 
Central Bank Bldg., St. Paul, 226,630 

*&Minn., Faribault—Rice Co. let contract 
paving 25 stations, State Rd. 6, 24 ft. wide, 
concrete, to Schruth & Jackson, 633 Ply- 
mouth Bldg., Minneapolis About $28,700. 
Noted Jan. 8 

*&Minn,, Faribault—Rice Co. let contract 
grading 98 mi. County Job 2,002, 24 ft 
wide, involving 75,078 eu.yd. exeav., 157 cu 
yd. rein.-con,, 1,442 lin.ft. 15-24 in. culverts, 
also 5.4 mi. County Job 2,001. 24 ft. wide, 
to J Sampson, St. James, $59.645 and $36, 
617 respectively Noted April 1 

*Minr., St. Paul—City let contract pav- 
ing 7.000 lin.ft. various streets in MacAles- 
ter Park, involving 66,502 sqyd. sheet 
asphalt and 6,757 sq.yd. creosoted block, 
also 4,963 lin.ft. Cleveland St. from Univer- 
sity to Marshall Aves., creosoted Wood block 
on asphalt base, to Fielding & Shepley, 216 
University Ave., $253,000 and $93,998 re- 
spectively 

*Kan., Girard—Crawford Co. let con- 
tract grading and building culverts on 2.98 
mi. Federal Aid Project 40 Sects. H and 
I, 18 ft. wid,e to Maxwell Constr. Co., Co- 
lumbus, $44,450. Work involves 250 cu.yd 
concrete, 39,000 cu.yd. earth excav. and 5% 
ton steel. 

Kau., Troy—Doniphan Co. received bids 
July 12, grading and building bridges and 
culverts on 6.1 mi. Pikes Peak Highway, 
Federal Aid Project 52, Sects. A, B, C and 
Z, 18 ft. wide, from Hybskman & Wiley, 
Seneca, $39,675; Central Constr. Co., Kan- 
sas City, Mo., $44,590; C. L. Dolman, 1231 
West St., Topeka, $52,072. Noted June 24. 

*Mo., Clayton—St, ‘Louis Co. let contract 
grading and paving .57 mi. Susan Ave from 
Telegraph Rd. to Blow Ave. 12 ft. wide, 
Telford macadam, to J. Dillon, Clayton, 
$6,267: grading and building bridges on 
3.355 mi. Page Ave. to C. Israel, Clayton, 
$42,948. Noted June 17. 

*Tex., Cooper—Delta Co. let contract 
grading, surfacing and draining 11.7 mi 
Highway 39 from here to Hunt Co., 14 ft 
wide, to Wear, Thomas & Ratcliff, Rogers, 
$209,234, including 10% for engineering 
and contingencies and materials furnished 
by county. Noted July 15. 

*Tex., Georgetown—Williamson Co. will 
grade, surface and drain 5.61 mi. Highway 
2 from Granger to Bartlett, 16 ft. wide, 
$34,562. Work will be done by day labor 
under supervision of S. Moore, comr. Pre- 
cinct 3. Noted July 1. 


Tex., San Angelo—Tom Green Co. re- 
ceived bids June 30, grading. surfacing and 
draining, 19 mi. Highway 9 and 9-A, 16 
ft. wide, from C. T. Paul, co. judge (repre- 
senting Tom Green Co.), $170,397; W. H. 
Martin, San Angelo, $171,597; Brown & 
Root, Taylor, $300,448. Noted June 24. 

kNew Mexico—State Highway Dept., 
Capitol Bldg., Santa Fe, let contract grad- 
ing, surfacing and building structures on 
3.902 mi. Federal Aid Project 31 Sierra Co., 
to Kennedy, Steel & Gilbert, Hillsboro, 
$21,097, plus 19% for engineering and con- 
tingencies; 15.228 mi. Federal Aid Project 
47, Grant Co., to La Roe & Burgess, Pales- 
tine, Tex., $119,396, plus 19% for engineer- 
{ing and contingencies. Noted June 24. 
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Streets and Roads (Continued) 

* New Mexico—State Highway Dept., Capi- 
tol Bldg., Santa Fe, let contracts building 
15.084 mi. Federal Aid Project 32, including 
bridges, San Miguel Co., also 12.706 mi. 
Federal Aid Project 33, including bridges, 
Mora Co., to J. V. Stryker Constr. Co., 
Denver, Col., $141,198 and $176,269 respec- 
tively, plus 10% for engineering and con- 
tingencies. Noted June 24. 

*Ariz., Tombstone—Bd. Supervs. Cochis- 
(o. let contract grading 6.0198 mi. Sect. 
I Benson-Vail Highway, Federal Aid 
Project 18, to Eckerman & Chambers, 
Tombstone, $77,445. Work involves 7,850 
cu.yd. unclassified excayv. (surfacing in- 
cluded), at $0.52 per cu.yd., 9,750 cu.yd. 
borrow (surfacing included), $0.52, 10,445 
cu.yd. unclassified excav. (surfacing not in- 
cluded), $0.52, 8,280 cu.yd. borrow (surfac- 
ing not included), $0.52, 1,120 cu.yd. un- 
classified excav. for structures, $1.50, 1,180 
cu.yd. unclassified excav. for ditching and 
channel changes, $0.52, 250 cu.yd. levees. 
$0.52, 23.480 Ib. reinforcing steel, $0.04, 305 
lin.ft. 24 in. and 75 lin.ft. 30 in corrugated 
metal pipe, $1 and $1.20 respectively, 162 
cu.yd, Class “A” and 13 cu.yd. Class “C” 
concrete for bridges, $25 and $18 respec 
tively, 256 cu.yd. Class “A” concrete for 
bridges and culverts, $25, 118 cu.yd. rubble 
concrete for bridges and culverts, $20, 362 
cu.yd, Class “A” and 79 cu.yd. Class “C” 
concrete for fords, $20 and $18 respectively. 

Ariz., Tucson—Pd. Supervs., Pima Co., 
received bids July 3, building Sect. B, Ben- 
son-Vail Highway, Federal Aid Project 18 
from Cotey & Black, Clifton, $168,877. 
Work involves 29,345 cu.yd. unclassified 
excayv. in roadway, $2.50 per cu.yd., 27,365 
cu.yd. unclassified excay. in borrow, $1.50, 
1.475 ecu.yd. unclassified excayv. for struc- 
tures, $3, 1.670 cu.yd. ditching and channel 
changes, $1.50, 537 cu.yd. Class “A” con- 
crete for structures over 20 ft. span, $25. 
124 cu.yd. rubble concrete, $20, 88 cu.yd. 
Class “A” concrete in bridges and slab cul- 
verts with structures less than 20 ft. span, 
$20, 163 cu.yd. rubble concrete in bridges, 
$20, 84 cu.yd. Class “A” contrete in arch 
and box culverts, $30, 29 cu.yd. Class “B” 
concrete in arch culverts, $30, 22 cu.yd 
Class “B” concrete in slab culverts, $20, 3 
cu.yd. Class “A” and 70 cu.yd. Class “C 
concrete in fords, $20, 46,342 Ib. reinforcing 
steel, $0.04. Building Mescal Wash Bridge 
on above highway, involving (a) 840 cu.yd. 
unclassified execav., (b) 406 cu.yd. Class 
“A” concrete, (c) 64 cu.yd. Class “Lb” con- 
crete, (d) 28,592 Ib. reinforcing steel, from 
English & Pierce, 17 West Adams St. 
Phoenix, (a) $1.75 per cu.yd., (b) $24, (c) 
$24. (ad) $0.04, total $17,347; N. E. Carter, 
Pox 1491, Tucson, (a) $1.65, (b) $26.47, 
(c) $24.47, (d) $0.03, $18,202. State fur- 
nishes cement and steel and amount of bids 
does not include 10 per cent for engineering 
and contingencies. Noted July 17. 

Wash., Everett—City received bids July 
7. grading and paving California St. et al, 
from J. W. Hoover, 1607 Hoyt St., $25,222; 
i, Bancroft, 3024 Kromer St., $26,042; Fos- 
dick & Refsness, Everett, $26,343. 

*Wash., Port Angeles—City let contract 
paving, curbing, building retaining walls, 
storm and sanitary sewers, drains, ete., in 
4,280 lin.ft. Lincoln, Ist. Front and Laurel 
Sts., 51 ft. wide, concrete, to Woods Bros., 
Port Angeles, $196,717. 

Wash., Seattle—City received only bid 
July 10, grading and filling 4th Ave. S. et 
al, involving 333,000 cu.yd. earthwork and 
embankment, ete... from Grant Smith Co, 
Henry Bldg., $225,462. 

Ore, Portland—City received bids July 7, 
paving (a) Kerby St. from Portland Blvd. 
to Dekum Ave., (b) Baltimore St. from 
Bradford to Crawford Sts., (c) macadam- 
izing College St. from 12th to 16th Sts., (da) 
building sewer in Killingsworth Ave. from 
Fast 8th to East 9th Sts., (e) East 23rd 
St. from Sumner to Alberta Sta., (f) build- 
ing Buchanan and Jersey Sts. sewerage 
System, (gz) 41st Ave. S. E. from 56th St. 
S.E. to 41st Ave. S.FE. Sewerage System, 
(1) 2 in. asphalt concrete top on 4 in 
erushed rock base, (2) concrete No. 3. 
7 in. thick, (4) asphaltic concrete No. 2. 
2 in. top on 4 in. base, (5) cement, (6) 
vitr. pipe, from United Constr. Co., North- 
west Bank Bldg, (a1) $2.30 per sq.yd.. 
total $12,145, (b4) $2.65 per sq.yd., $4,718; 
Cochran Bros., 415 South Syracuse St., (a2) 
2.35 per sq.yd.. $11,910, (b3) $2.75 per 
sq.yd., $4,759; Hahn & Rebman, Portland, 
(b3) $2.80 per sq.yd $4,633; N. Costanzo, 
651 Bway., (c) $7. per sq.yd., $6,685; 
Joseph & Son, Portland, (d5) $1,484, (e5) 
$1,093, (g5) $729; Portland Realty & Trust 
Co.. Ry. Exch. Bldg., (45) $1,513, (e5) 
£1,046, (e5) $672; Mehemarie & Co., Port- 
land, (45) $1,527, (e5) $1,117. (76) $7,020, 
(e5) $646: Azar & Co. (f5) $8,149; J. 
Keating, (f5) $8.643, 





*xQue., Hull—City let contract paving 
Main and Maisonneuve Sts., asphalt, »to 
Ottawa Constr, Co., Central Chambers, EI- 
gin St., Ottawa. About $30,000;.cost plus 
15%. E. Bedard, City Hall, engr. 

*Ont., Stratford—City let contract resur- 
facing various streets with asphalt and re- 
moving old asphalt blocks, to Standard 
Paving Co., Central Chambers, E'gin St., 
Ottawa. About $45,000. 

*Ont.. Walkerville — Town let contract 
paving various streets. to Warren Bitumi- 
nous Paving Co., McKinnon Bldg., Toronto. 
About $80,500. 


Railways 
PROPOSED WORK 


Ohio.—Cleveland Ry Co., Leader-News 
Bldg., Cleveland, plan to relay 1,500 ft. 
double track on Clifton Blvd. from West 
117th St. to West Clifton Blvd., involving 
rock excav., concrete and slag ballast and 
mass concrete. About $160,405. G. Rad- 
cliffe, mgr. H. Clark, ch. engr. 

New Brunswick—Canadian National Ry... 
Ottawa, plans to rearrange yard and build 
«xtension for 700 cars, at St. John. About 
$240,000. C. B. Brown, Moncton, ch. engr. 

Quebee—Canadian Government Ry., Ot- 
tawa, receives bids in August, building new 
road from Alfred to St. Ursule. About 
$2,000,200. H. Kingsland, 160 St. James St., 
Montreal, engr. 

Ontario—Canadian Government Ry., Ot- 
tawa, receives bids in August building line 
from Canadian Natl. R.R. main line 1 mi 
cast of Harrowsmith, along Valley of Mud 
Creek to join main line of Grand Trunk 
at point west of Collins Bay. About 
$300,000, 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 

* Michigan—Street Ry. Comn., 419 City 
Hall, let contracts to J. A. Mercier, 216 
Hammond Bldg... Detroit, building Charle- 
voix-Buchanan Route, involving 62,500 cu. 
yd. excav., 75,900 sq.vd. 8% in. concrete 
foundation, 59,600 ft. 6 in. drain tile, ete., 
also St. Jean-Shoemaker and Montclair 
Line, 21.500 cu.yd. excav., 26,300 sq.yd. 
foundation, 21,300 ft. 6 in. drain tile, ete. 
$605,531 and $164,730 respectively; to J. 
Porath, 23 McGraw Bldg., Detroit, Warren 
Ave. West Line, 10,830 cu.yd. excav., 13,- 
932 s«.vd. foundation, 9,100 ft. 6 in. tile. 
ete., $78,019: to Lennane Bros., Union 
Trust Bldg., Detroit, Charlevoix Ave. from 
Connors Ave. to Detroit Terminal Ry., 
2,070 cu.yd. excav., 2,600 sq.vd. foundation, 
1,640 ft drain tile, ete. $19,269; to Lo- 
raine Steel Co., Loraine, O., furnishing 4,150 
ton 91 Ib. rail, 307,174 lb. tie rods, 43,080 
lb. 3 in. nuts, 577 kegs track spikes, 704 
pair rail splices, 2,158 Ib. 1 in. bolts, 80 
pieces special work, $553,392. Noted 
July 15. 

*Missouri—Kansas City and Leeds Elec- 
tric Ry.. 309 Massachusetts Bldg., Kansas 
City. let contract building 3 mi. double 
track including necessary appurtenances 
from 31st and Hardesty Sts., Kansas City, 
to Leeds, etc., to Clinton Constr. Co., c/o 
W. Winner, Kansas City, ch. engr. Noted 
June 17. 


Excavation and Dredging 


PROPOSED WORK 


Miss., Senatobia — Ditching — Strayhorn 
Creek D. D. plans to enlarge creek and dig 
cutoffs in hill valley stream to reclaim 
land. Work involves about 20 mi.. ditch- 
ing. Southern Eng. Co., Clarksdale, engrs. 

B. C., Grand Forks—Irrigation—Provin- 
cial Government, Victoria, had detailed sur- 
veys made and receives bids in August for 
installing system in’ Grand Forks Valley 
to irrigate 50,000 acres near here. About 
$350,000. 

Wis., Kansasville—Drainage—Racine Co. 
D.D. (Racine), having plans prepared 
draining 1,500 acres here, using 6-30 in. tile. 
J. English, secy. M. Dodge, Washington 
Bldg., Madison, engr. 

Mont., Shelby — Irrigation — Irrigation 
Dist., Toole Co., plans to irrigate 500,000 
acres of land. H. Gerharz, Shelby, chief 
ener. 

BIDS DESIRED 

Tenn., Somerville—Drainage—Until Aug. 
2. by Bd. Dirs. Cypress Creek D.D. of 
Fayette and Shelby Counties, clearing 
right of way of main canal and laterals, 
involving 348,600 cy.yd. excav. 

Ky., Madisonville—Ditches—Until July 
31, by Hopkins Co., Drainage Bd., building 
Greazy Creek Ditch, near here. C. Riddle, 
secy.; advertised in this issue. 

Til, Mt. Carmel—Levee—Until Aug. 7, by 
Levee Comrs. Rochester and McClearys 
Bluff Levee Dist., Wabash Co., at office of 
A. Kinnard, circuit clk., rebuilding 33 mi. 





old levee, to include strengthening and 
largening, involving 82,000 cu.yd. exca 
also constructing 6 mi. new levee, 325 
cu.yd. excav., and clearing 164 acres rig 
of-way. G. C. Harvey, Mt. Carmel, eng: 

la., Sioux City—Ditch—Until Aug. 3 
W, M, Prichard, aud, Woodbury Co., bu 
ing 15,967 ft. Maple River Ditch in Ma 
River D. D. 1, 18 ft. wide, involving 1: 
000 cu.yd. excav. Cc. E. Carlson, Bat 
Creek, engr. 

la., Waterloo—Ditch—Until Aug. 2 
Bd. Supervs. Black Hawk Co., for tile a 
open ditch work in Sects. 1-5, D. D. 7, 
volving 82,357 ft. tile, 105500 cu.yd. execs 
ete. J. A. Francis, co. aud. A. E. Mic! 
Algona, engr. 


PRICES AND CONTRACTS  AWARDE}| 
(xIndicates award of contract) 


*xIa., Emmetsburg—Drainage—Palo A 
Co. let following contracts for building 
D. 132; open work, involving 48,030 cu.y 
excav., to Wilson Bros., Benson, Minn., fi 
nishing 14,344 ft. 6-24 in. tile, to Shadh 
& Middleton, Emmetsburg, labor on 1 
ditches, to A. Kikenwold, Emmetsburg 

xIa., Montezuma — Drainage — Centr 
State Eng. Co., Muscatine, and W. C. M: 
Kee, aud. Poweshiek Co., let contract build 
ing Bear Creek D. D. 1, involving 476,960 
cu.yd. excav., to C. A. Walb, La Grange: 
Ind.; Bear Creek D. D. 2, 239,443 cu.yd 
excav., to Matthews Bros., Galt. Noted 


June 24, 
Industrial Works 


PROPOSED WORK 


Mass., Boston—Boston & Maine R. R 
North Sta., soon lets contract builindg 
story, 60 x 120 ft., brick and mi!l construc 
tion, freight station, at Warren Bridge on 
Warren Ave. H. B. Fletcher, c/o owners 
archts, 

Mass., Boston—Haven & Crosby, archts 
and engrs., 40 Court St., soon let contract 
building 3 story, 80 x 240 ft., rein.-con. and 
steel plant, concrete foundation, on Cause- 
way St., for W. F. Schrafft & Sons Corp., 
169 Washington St. About $200,000. Noted 
July 8. 

Mass., Cambridge—J. C. Spofford, archt., 
36 Bromfield St., Boston, soon lets contract 
building 6 story, 100 x 100 ft., rein.-con. 
plant, rein.-con. flooring, concrete founda- 
tion, on Main St., here, for Suffolk Engrav- 
ing & Electrotyping Co., 394 Atlantic Ave., 
Boston. About $225,000. 

Mass., Chelsea (Boston P. O.)—Walker 
Bros. Dyeing & Bleaching Co., Clinton St.. 
plans to build plant on Bway. and Clinton 
St., to replace one recently destroyed by 
fire. About $50,000. Architect not selected. 

Mass., Danvers—Commonwealth of Mas- 
sachusetts, Comn. on Mental Diseases, 36 
State House, Boston, having plans prepared 
by Kendall, Taylor & Co., archts. and engrs., 
93 Federal St., Boston, for 1 story, brick 
steel and concrete power plant at Stat 
Insane Hospital, here. About $250,000. 

Mass., Dorchester (Roston P. 0.)—M. H 
Maney, archt., 16 .Paisley Park, soon lets 
contract building 1 story, 95 x 165 ft., brick 
and concrete addition to garage, rein.-con 
flooring, concrete foundation, on Holmes 
Ave., for Byrne Realtv Co., 435 Geneva 
Ave. About $50,000. Noted July 15. 

Mass., Fitchburg—Fitchburg Gas & Elec- 
tric Co. plans to remodel and build addi- 
tion to plant. About $690,000. CC. Tenney, 
201 Devonshire St., Boston, engr. 

Mass., New Bedford—K. C. Richmond, 
archt. and engr., 526 Grosvenor Bldg. 
Providence, R. I., soon lets contract build- 
ing 4 story, 100 x 120 ft., brick and steel 
storehouse, concrete foundation, on Pur 
chase St., for Beacon Mfg. Co. About 
$175,000. 

Mass., New Bedford—LaBrode & Ballard 
archts., 255 Union St., soon let contract 
building 2 story, brick and concrete service 
station, rein.-con. flooring, concrete foun- 
dation, on Purchase St., for Motor Sales 
Co., 514 Pleasant St. About $100,000 

Mass., New Bedford—J. C. Rhodes & 
Inc., 123 Front St., soon lets contract build 
ing 4 story, brick and steel addition to 
plant, concrete foundation, on Front and 
4th Sts. About. $150,000. Private plans 

Mass., Salem—J. J. McAuliffe and W. J 
Fox, 150 Washington St., plans to build |! 
‘ory, brick, concrete and steel garage, ©! 
Washington and Norman Sts. About $5!.- 
000. Architect not selected. 

Mass., Taunton— Municipal  Lightins 
Comn. plans to build large 1 story, bri 
steel and concrete addition to electric lis 
plant, on West Water St. Architect ™ 
be named shortly. 

R. 1, Providence — Lockwood, Greene « 
Co., engrs. and archts., 60 Federal St., 5: 
ton, soon lets contract building 2 story, 

x 175 ft., rein.-con. dye house, rein.-« 
flooring, concrete foundation, for Frank 
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strial Works (Continued) SEWERAGE SYSTEM—FT. MADISON. IOWA 

cess Co., 29 Promenade St. About $159,- Bids were received by city or constructing sanitary sewerage system, from (A) 
Noted May 20. National Constr. Co... Davenport, (awarded contract); (B) Tibbetts & Pleasant, 2 

Kk. L, Woonsocket—Lafayette Worsted Daniels Bldg., Tulsa, Okla.; (C) O. P. Herrick, 704 Observatory Bldg., Des Moines 

“Hamlet Ave. having plans prepared The unit bids were as fo'lows: 

Ww. F. Fontaine, archt., Federal Bldg. 
story, 135 x 250 ft.. brick and mill 


nA 
aA 


a t sant Satna 102,585 lin.ft. furnishing and laying &in. standard sewer pipe 
truction aa ition oO. 6plan con 16,370 lin ft. furnishing and laying 10-in. standard sewer pipe 
ndation About $200,000 . 3,005 lin ft. furnishing and laying 12-in. standard sewer pipe 
Corn., Bridgeport — Economy Mfg. Co., 4,864 lin.ft. furnishing and laying 15-in. standard sewer pipe 
Main St., plans to build brick and 1,170 lin ft. furnishing and laying |8in. standard sewer pipe 
| factory, on Brewster St About $75,- 4,945 lin. ft. furnishing and laying 15-in. D.S. sewer pipe 
Architect not selected. 3,930 lin. ft. furnishing and laying 18&in. DLS. sewer pipe 
Conn.. Bridgeport—Westcott & Mapes, 683 lin.ft. furnishing and laying 24-in. DS. sewer pipe 
engrs. and archts., 207 Orange St., 16,905 lin ft. excavating and refilling trench, 0to 6 ft 
« Haven, soon receive bids building 1 22,950 lin ft. excavating and refilling trench, 6 to 8 ft 
rv. 140 x 150 ft. brick, concrete and 49,990 lin ft. excavating and refilling trench, 8 to 10 ft 
el power plant,, rein.-con flooring, con- 27,230 lin.ft. excavating and refilling trench, 10 to 12 ft 
te foundation, on East Majin St., here, 13,290 lin. ft. excavating and refilling trench, 12 to 14 ft 
United Illuminating Co, 84 Temple St., >, 1 30 lin.ft. excavating and refilling trench, 14 to 16 ft 
w Haven. About $1,500,000 1,945 lin.ft. excavating and refilling trench, 16 to 20 ft 
Conn., Hartford—Comrs. Fire Dept. soon 420 lin.ft. excavating and refilling trench, 20 to 24 ft 
contract building 2 story, 59 x 125 ft., 3,060 lin ft. excavating 6 in. on 8 in. standard Y-connection 
ck and concrete machine shop, rein.-con aor anevada 6 in mo in. standard Y-connection 
ring, concrete foundation, on John St > Areata : in. on a7 in — Y-connection 
out $125,000. Whiton & McMahon, 36 J excavating © in. on [3 in. stan ard Y-connection 
“4 4 : aan oe 20 excavating 6 in. on 18 in. standard Y-connection 
‘earl St. archts. Noted May 27 170 excavating 6 in. on 15 in. DS. Y-connectio 
’ : ene - ” ) t -connection 
Conn., cote) D —_ = ao a 70 excavating 6 in. on 18 in. DS. Y-connection 
\ve., — aa Mair 7" :* Y . atone on a 6 excavating 6 in. on 24 in. D'S. Y-connection 
riero, ar it , 647 I — St.. " a ae ea 260 lin.ft. furnishing and laying 6-in. ¢.i. pipe, Class “A 
8 ft... br fl a ir ~’ rm i ‘ a ‘jan vale nee 380 lin.ft. furnishing and laying 8-in. ci. pipe, Class “D 
n.-con ooring, concrete é . 99 e ay . » . OSes ) 
Morgan St. About $50,000 6 lin.ft. furnishing and laying 14in. ¢.i. pipe, a I 


12 lin.ft. fr 8 and laying 24in. «i. pipe, Class “D" 
Conn,, Montville—R. Gair & Co., 50 Wash- a ore en een Sepeaae e ee ' 
ngton St.. New York City. having revised 21 lampholes 
ns prepare@™ by W. Higginson. archt 77 flushtanks 
d engr., 18 East 41st St., New York City, 6 old manholes converted into flushtanks 
for 2 story addition to waste paper plant, 23 old outlets converted into lampholes 
rein.-con. and steel, rein.-con, flooring, con- 1,590 sq.yd. brick paving —concrete base 
crete foundation, here. About $500,000. 1,720 sq.yd. two course brick paving 
Conn,, New Haven—Natl. Folding Box & 345 sq.yd. macadam paving 
Paper. Co., James St., plans to build addi- 150 sq.yd. concrete paving 
nto plant. Architect not selected 27 sq.yd. Class ““B"’ concrete 2 
Conn., Stamford—Perfection Enameling & 15,000 ft. lumber in trench, b.m 00 
Painting Co., Main and Grove Sts., plans to 5,000 lin.ft. j-in. foot connection installed complete 90 
build 8 story, 100 x 125 ft., concrete and 10,000 lin.ft. }-in. foot connection installed complete 00 
steel plant. Private plans. con St. wreetat sta., = per plans (lump sum) m4 
, , Tillage ans ime iller St. ejector sta. (lump sum) 
N. Y., Freeport os illage plans | to im Equipment at Bluff St valle (lump sum) 00 
ae lighting — = About $63,000 m Equipment at Miller St. station (lump sum) 00 
N. J., Sersey City—Amer. Butterine Co., 100 cu.yd. earth excavation Bluff St. station 50 2 4 
107 Hudson St., had plans and specifica- 16 cu.yd. Class “B" concrete, Bluff St. station 00 00 30 
tions prepared for 4 story, rein.-con. fac- 250 cu.yd. earth excavation, Miller St. station 75 30 2 
tory, office, ete., on 8th and Henderson Sts. 95 cu.yd. Class “A” concrete, Miller St. station 5 00 00 30 
About $100,000. 30 cu.yd. Class ‘‘B" concrete, Miller St. station 00 00 25 
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Pa., Norristown—Wildman Mfg. Co. soon 15,000 Ib. reinforcing steel, Miller St. station 


ets contract building addition to foundry, 
rein.-con. and steel, rein.-con. flooring, con- 
crete foundation. About $75,000 Lock- 
wood, Green & Co., 101 Park Ave., New 
York City, archts. and engrs. 

Pa., Seranton— Bour Refractories Co., 
Laurel Line and Front St., plans to build 

story, 90 x 200 ft., rein.-con. and steel 
refractories, rein.-con. flooring, rock founda- 
tion, on Stafford Ave. About $300,000. 
Architect not selected : 
Pa., Scranton—Edison Lamp Co. plans to 
build 3 story, 100 x 100 ft. bulb blowing 
plant. brick and steel, rein.-con. flooring, 
rock foundation, on Washington Ave. About 
$200,000, Architect not selected. 


Va., Richmond—A. G. Jones, 1418 East 
Main St., having plans prepared by Moores 
& Dunford, archts., 38 South Dearborn St., 
Chicago, for 7 story, 70 x 150 ft., rein.-con. 
and brick Warehouse, rein.-con. flooring, 
concrete foundation. About $400,000. 

N. C., Forest City—Florence Mills having 
plans prepared by J. E. Sirrine, archt. and 
ener.. Greenville, S. C., for 3 story, 50 x 80 
ft. mill construction plant. 


N. C., Four Oaks—Ivanhoe Mfg. Co., 
Smithfield, plans to build 1 story, 40 x 50 
ft. mill, also warehouse and small heating 
plant, here, mill construction. J. E. Sir- 
rine, Greenville, S. C., engr. 

Ss. C., Fairmont—Fairmont Mfg. Co. hav- 
ng plans prepared by J. FE. Sirrine, archt. 
ind engr., Greenville, for 2 story 40 x 80 
ft. warehouse and 1 story 40 x 80 ft. waste- 
house, mill construction. 

La., New Orleans—Presto-Lite Co., 30 

st 42nd St., New York City, plans to 

‘uild 2 story, concrete, brick and_ steel 
«tylene plant on Anthony and St. Louis 
ts, here. About $200,000 
0., Cinecinnati— Edwards Mfg. Co., 3rd 
nd Eggleston Aves., having plans prepared 
r 4 or 6 story, 95 x 308 ft. warehouse. 
0., Cincinnati—Lunken Window Co., 4018 
erry St., plans to build 2 story, 25 x 100 
factory, 
0., Cleveland—J. Laronge Co., c/o J. H 
ckman, 214 Williamson Bldg., having 
ns prepared by J. L. Weinberg, archt., 
hofield Bldg., for 1 story, 50 x 120 ft., 
ck and steel garage, rein.-con. flooring, 
k foundation, on East 16th St. and St. 
ur Ave. About $75,000. 

0., Cleveland—Waiter Ice Co., c/o A. C, 

shop, archt. and engr, Guardian Bldg. 

ing plans prepared for a 1 story, 45 x 


Make of ejector equipment 


Extended totals 


146 ft.: brick and steel plant, brick founda- 
tion, on West 25th St. About $75,000. 

Ind., East Chicago—Carrol Castings Co. 
purchased site and plans to build plant 
along tracks of Indiana Harbor Belt R.R. 

Ind., Hammond — Union R.R. Equipment 
Co., 332 South Michigan Ave.. Chicago, hav- 
ing plans prepared by F. TD. Chase. Ine., 
archts and engrs., 645 North Michigan Ave., 
Chicago, for 1 story, 75 x 125 ft.. forge 
shop, concrete, brick and _ steel, concrete 
foundation About $125,000. 


Ind., Indianapolis—UT. S. Corrugated 
Fiber Box Co., Martindale and Roosevelt 
Aves., having plans prepared by C. E. 
Bacon, archt., 617 Merchants Bank Bldg., 
for 4. story. 100 x 160 ft. rein.-con. and 
brick factory, rein.-con. flooring About 
$125,000. 

Ind., Mooresville—Van Briggle Mfg. Co. 
429 North Capitol Ave., Indianapolis. had 
plans prepared by C. E. Bacon, archt. 617 
Merchants Bank Bldg., Indianapolis, for 4 
story, 80 x. 300 ft., rein.-con., steel and 
brick factory and office. About $225,000. 

Til., De Kalb—Vassar Swiss Underwear 
Co. 2545 Diversey St.. Chicago, having 
jjans preparing by F. D. Chase, Inc., engr., 
645 North Michigan Ave., Chicago. remod- 
eling 1 story, rein.-con. armory, here, into 
knitting mill. About $50,000. 

Wis., Ft. Washington—Turner Mfg. Co. 
having plans prepared by F. D. Chase, Inc., 
engr., 645 North Michigan Ave.. Chicago, 
for 1 story. brick and steel foundry, con- 
crete foundation. About $75,000. 

Wis, Kenosha—Greiner-Nash (Co., , 266 
Wisconsin St., plans to build 1 story, 80 
x 162 ft., concrete and brick garage and 
repair shop, concrete flooring and founda- 
tion, on Chicago St. Architect and engi- 
neer not selected. 

Wis., Pickett—A. H. Fortnum, c/o State 
Bank of Ripon, Ripon, plans: to build 3 
story, 50 x 100 ft. canning factory and 2 
story, 100 x ‘100 ft. yarehouse. About 
$75,000. ‘ ° 

Wis., Port Wing—T. N. Okerstrom re- 
tained J. C. Jacobson, engr., 533 Metropoli- 
tan Bank Bldg., Minneapolis, to prepare 
plans for power plant and high dam, on 
Iron River, 169 ft. long, 75 ft. head, to 
develop 16,000 hp. About $200,000. 
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$487,248 $520,671 $552,139 


Minn., Minneapolis—Russell Grader Mfg 
Co., 2037 University Ave. S. E., having 
plans prepared by E. R. Ludwin, and Sund 
& Dunham, archts., 512 Kssex Bldg., for 
1 story, 424 x 600 ft. rein.-con., brick and 
steel factory on Kennedy St., near Stinson 
Blvd. About $250,000. Noted Mar. 18. 

Tex., Port Arthur—Eastern Texas Elec- 
tric Co. plans to build addition to generat- 
ing station, cost, $600,000; also install 
4,000 k.w. turbo-generator, two 665 hp. 
boilers with auxiliary equipment and pumps 
J. Bowers, supt., Stone & Webster, Inc., 
147 Milk St., Boston, Mass., engrs 

Que., Levis—Levis Pulp & Paper Co. re- 
ceives bids about Aug. 1. building mill on 
St. Romauld Rd. About $500,000. Address, 
Engineer, c/o J. Breakley, Breakerville St., 
Levis. 

Que., Montreal—Standard Iron & Chemi- 
cal Co., 524 Ambrose St., soon receives bids 
building 4 story, brick and steel addition 
to plant, concrete foundation. Cost to ex- 
ceed $100,000. . 

Que., Westmount—See ‘Streets & Roads.” 

Ont., London—Grand Trunk Ry. Dundas 
St.. is preparing plans and soon receives 
bids for reclamation yards, including 3 
buildings equipped with machinery for sal- 
vaging wrecked and worn-out cars. About 
$300,000. F. L. C. Bond, Montreal, Que., 
ch. engr. 

Ont., Port Arthur—Kaministiquia Pulp & 
Paper Co. having plans prepared by C. D. 
Howe, engr., Port Arthur, for timber mill, 
concrete foundation, of 30 ton daily capacity. 
About $1,000,000 


Ont., Toronte—Canada Bread Co., Ltd., 
160 Avenue Rd., having plans prepared by 
McCormack Co., archts. and engrs., Cen- 
tury Bidg., Pittsburgh, Pa., for 2 story, 82 
x 182 ft. bakery and 3 story, 52 x 81 ft 
stable, both rein.-con., rein.-con. flooring, 
Cost between $300,000 and $400,000. 


BIDS DESIRED 


Mass., Watertown——Lockwood Green & 
Co., engrs. and archts.. 60 Federal St., Bos- 
ton, receiving bids building 1 story, 200 x 
230 ft.. brick and mill construction foun- 
dry, rein.-con. flooring..concrete foundation, 
for Walker & Pratt Mfg. Co., 31 Union St., 
Boston. 
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Industrial Works (Continued) 
La., New Orleans—Packers 
& Eng. Co., archts. and 
Dearborn St., Chicago 
constructing packing plant, here, including 
2 story, 100 x 198 ft. main building, 1 story, 
57 x 67 ft. power house and 2 story, 24 x 36 


Architectural 
engrs., 431 South 
In., receiving bids 


ft. reduction plant, rein.-con.. brick and 
steel, rein.-con. flooring, concrete founda- 
tions, for Arabi Packing Co About $400,- 
O00, 


Ky., Louisville—Dixie Belle Refining Co., 
701 Inter. Sou. Bldg., receiving bids build- 
ing refinery on Western Parkway About 
$500,000. CC. B. Haun, c/o Dixie Belle Re- 
fining Co., archt Noted July 15. 

0., Cleveland—Until July 30. by Chris- 
tian-Schwarzenberg & Gaede, archts., 1900 
Euclid Ave., building 1 story, 150 x 200 ft. 
brick and steel warehouse on Kraukau 
Ave., for Fishel & Marks, East 68th St. 
and Krakau Ave. About $100,000. 

0., Cleveland—Until Aug. 2, by 
Taxi & Livery Co., 1467 East 6th St., 
ing 2 story, 66 x 280 ft., rein.-con., 
and brick garage, rein.-con. flooring, brick 
foundation, on Superior Ave. near East 
12th St About $200,000. Noted May 6. 

0., East Cleveland (Cleveland P. O)— 
Until July 30, by Bd. Educe., building 1 
story, 48 x 66 ft. heating plant, rein.-con., 
brick and steel, rein.-con. flooring, con- 
crete foundation, at Prospect School [. 
Ammerman, clk About $100,000 Noted 
July 8&8 

Ill., Chicago — Henshein 
arehts., 37 West Van Buren St., receiving 
bids building 3 story, 115 x 170 ft.. rein.- 
con. and brick packing plant, rein.-con 
flooring, concrete foundation, on West 39th 
St. and Emerald Ave., for D. Levi & Co., 
West 409th St. and Packers Ave. About 
$350,000. 

Mo., Kansas City—Kansas City Maca- 
roni Co., 401 Grand Ave., receiving bids 
building 4 story. 50 x 100 ft... rein.-con. 
stone and brick factory, rein.-con. flooring, 
on Pacific and Campbell Sts About $50.- 


Waite 
build- 
steel 


& McLaren, 


000 H. F. Brandenburger, 517 Mur Bldg.. 
archt 

Wash., Prossor—Nyburg & Galliven 
Fruit Co., Box 297, receiving bids building 


cold storage plant About $75,000 

Que., Montreal—Hudon Hebert Co 
18 De Bres St.. receiving bids building 
story, 40 x 72 ft. concrete, brick and steel 
garage, concrete foundation on Panineau 
Ave About $50,000 Cc. Dufort, 195 St. 
Catharine St., archt. 

Ont., Ft. William—Until Aug. 1, by J. G. 
Sutherland, archt., City Natl Bank Bldg. 
Dayton, O., building mill at mouth of Mis- 
sion River. for Ft. William Pulp & Paper 
Co., Ltd., Ft. William. About $1,000,000. 

Ont. Port Arthur—Tntil Aug. 15, by Nip- 
igon Fibre & Paper Mills, Ltd., building 4° 
ton mill in Nipigon Dist. About $200,000. 
J. A. Little, Port Arthur, engr. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates Award of Contract) 


*Me., Augusta—State Highway Comn., 
Augusta. let contract building 2 and 3 
story. 80 x 410 ft. brick and_ rein.-con. 
garage and machine shop, rein.-con. floor- 
ing. concrete foundation, on Grove St., to 
T. F. Moreau & Co. 468 Lisbon St., Lewis- 
ton. About £250,000 

*Me., Lewiston—See 

*™Mass., Brookline—B 
any Oswego Sts., Boston. will build 1 story, 
70 x 229 ft.. brick and concrete garage, 
rein.-con. flooring, concrete foundation, on 
Brainerd Rd About $80.000. Work will 
be done by day labor. Noted July 8&8 

*Mass., Chicopee Falls—Chicopee 
Co., West Main St., 


Ltd., 


» 


“Buildings 
Davies, Albany 


Mfg 
let contract building 1 
storv, 150 x 250 ft. weave shed, brick and 
steel, rein.-con. flooring, concrete founda- 
tion, to F. T. Levy & Co, Inc., 499 Main St.. 
Springfield About $130,000 

*Mass., Fall River—New England Oil Co 
will build 17 x 25 ft. oil receiver house, 32 
x 74 ft. and 45 x 181 ft. oil condensers, 
20 x 95 ft. and 61 x 125 ft. oil stills and 
24 x 40 ft. addition to boiler house, all 1 
story, brick. concrete and steel, rein.-con 
flooring. concrete foundations, along Taun- 
ton River. About $100,000. Work will be 
done by day labor 

*™Mass., Holyoke—New 
Rubber Co., 
ing 3 story, 
factory on 
Constr. Co., 
Noted July 8 

*Mass.. Lynn—General Electric Co., 84 
State St.. let contract building 1. story, 
brick, concrete and steel plant, rein.-con. 
flooring, concrete foundation, to C. W. 
Wright. 23 Central Ave. About $100,000. 


England Tire & 
285 High St., let contract build- 
110 x 210 ft.. brick and steel 
Main St., to Casper Ranger 
20 Bond St About $350.000. 


Noted June 17. 
* Mass., Springfield — Westinghouse Elec- 
Page 


tric & Mfg. Co., Blvd., will build 1 
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125 x 160 ft., brick and con- 
crete foundry, concrete foundation About 
$60,000, Work will be done by day labor. 


*Conn., Cedar Hill (New Haven P. 0.)— 
New York, New Haven & Hartford R. R. 
will build 1 story, 100 x 160 ft., brick and 
concrete addition to machine shops, here. 


and 2 story, 


About $60,000. Work will be done by day 
labor 

*Conn., Hartford—Hartford Auto Club 
Garage Co., 36 Pearl St., will build 7 
story, 147 x 150 ft... brick, rein.-con. and 
steel garage, club, showroom and _ office, 
rein.-con. flooring, concrete foundation, on 
Hicks and South Ann Sts. About $500,000. 
Work will be done by day labor. Noted 
June 3. 


*N. Y., Brooklyn—W. Wrigley. Jr., Met- 


ropolitan Ave., let contract building 87 x 
380 ft., rein.-con. and steel factory, rein. 
con flooring, concrete foundation, to 


Barney-Ahlers, 
York City. 


110 West 
About $100,000. 


40th St., New 


*N. Y., Long Island City—McEvoy & 
Smith, archts. and engrs., Queens Plaza 
Court, let contract to G. Violante, Astoria, 


building rein.-con. and steel factory, rein.- 


con. flooring, concrete foundation, on Ely 
and Sunswick Aves., for Hellman Motor 
Corp., c/o architects. About $75,000. 


Noted June 10. 
*N. Y., Long Island City—Stein-Hall & 


Co., Ine., 61 Bway., New York City, let 
contract building 4 story, rein.-con. and 
steel factory, rein.-con flooring, concrete 


foundation, on 6th and Jackson Aves., here, 


to Turner Constr. Co., 244 Madison Ave., 
New York City. About $400,000. 
*N. Y., New York—Hill-Ware Co., c/o 


McCormick Co., archts. and engrs., 41 Park 
Row, let contract building brick, steel and 
concrete bakery, rein.-con. flooring, con- 
crete foundation, on 165th St. and Park 
Ave., to Niewenhous Bros., Inc., 316-318 
East 161st St About $100,000. Noted 
July 1. 

*N. Y., New York—H. Kauffman & Sons, 
206 Division St., will build 3 story, 25 x 150 
ft., brick and steel garage, rein.-con. floor- 


ing, concrete foundation, on South St. 
a $75,000. Work will be done by day 
labor 


*N.J,. Bound Brook—C. H. Pierce Estate 
let contract building 1 story, 75 x 215 ft., 
rein.-con., brick and steel factory, rein.-con. 
flooring, conerete foundation, to Levering & 
Garrigues, 552 West 23rd St., New York 
City About $50,000. 

*N. J., Camden—Victor Talking Machine 
Co., Front and Cooper Sts.. let contract 
building 1 story, 400 x 430 ft. concrete ware- 


house on River Ave. and State St. to Tur- 
ner Constr. Co., 1713 Sansom St., Phila. 
Noted May 13. 

*Pa., Cedar Grove (Phila. P. 0.)—J. F 


Stokes, 17th and Cambria Sts., let contract 
building 1 story, 90 x 160 ft. and 140 x 300 
ft. chemical plant, brick and steel, to J. N. 
Gill, Otis Bldg., Phila. 

*Pa., Phila.—L. Brenner & Sons & Per- 
loff, 837 North American St., let contract 
building 6 story, 100 x 160 ft., rein.-con. 
warehouse on Delaware and Poplar Sts. to 
Cramp & Co., Denckla Bldg. About $200,- 
nnn 


*Pa., Scrarnton—Amer 
contract building 3 story, 50 x 100 ft. 
wholesale grocery, brick and_ steel, rock 
foundation, on Dockash St., to Barrett Eng. 
Co., Real Estate Bldg. About $100,000. 

*Pa.. Scranton—Bosak Mfg. Co. let con- 
tract building 3 story, 55 x 137 ft., rein.- 
con. and steel factory, rein.-con. flooring, 
rock foundation, on South Washington Ave., 
to H. Beilman, Ash St. About $201,000. 

*Pa., Scranton—Linder Bros. let contract 
building 3 story, 90 x 160 ft. garment fac- 
tory, brick and steel, rock foundation, on 
Capouse and Poplar Sts., to E. A. Fuller 
Co., Dickson Ave. About $155,000. 

*Pa., Scranton—Scranton Button Co.. 
109 Cherry St., let contract building 1 story, 
85 x &5 ft., brick and timber factory, rock 


Grocery Co. let 





foundation. on Washington Ave., to Wash- 
burn-Williams Co., Meridian St. About 
$50,000 


*Md., Baltimore—Canton Co., Commerce 
and Water Sts.. let contract building 6 
story, 80 x 153 ft., rein.-con. and brick ad- 
dition to warehouse, concrete foundation, 
on 12th Ave. and 6th St., to Sanford & 
Brooks Co., 24 Commerce St. About $100,- 
000, cost plus percentage basis. 

*0., Cleveland—Cleveland Electric Il- 
luminating Co., Tuminating Bldg., let con- 
tracts buiding two 2 story additions to sub 
stations, one 40 x 66 ft., at 2002 East 65th 
St. and one 36 x 49 ft., at 1753 East 17th 
St.. rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation, to F. FE. Han- 
selman. 408 Illuminating Bldg., $75,000 and 
$60,000 respectively. 7 

*0., Cleveland — Natl. Lamp Co., Nela 
Park, East Cleveland, let contract build- 





ing 1 story, 50 x 100 
and brick garage, 
crete foundation, 
Hough Ave., 


ft., rein.-con., ste: 
rein.-con. flooring, co: 
on East 45th St. ar 
to S. Emerson Co., 1900 Euelj 


Ave. About $75,000. 

*0., Cleveland—W. D. Sixt, c/o S. I 
White, archt., Schofield Bldg., let contra 
building 2 story, 60 x 110 ft., rein.-co 


steel and brick garage and sales room, rein 


con. flooring, concrete foundation, at 68 
Euclid Ave., to E. Wetzig, 650 East 1251 
St. About $100,000. Noted June 24. 


*0., Middletown—Advance Bag Co., 1° 
North Bway., let contract building 3 story 
65 x 300 ft.. rein.-con., steel and brick add 
tion to factory, brick and concrete founda 
tion, to J. R. Stevens, Odd Fellows Temp|: 
Cincinnati, $150,000. 

*Ind., Indianapolis—McCoy & Garten, 51+ 
South Senate St., let contract building 
story, 81 x 190 ft., rein.-con. and steel war: 
house, on South St., to Bedford Stone & 
Constr. Co., Fletcher Saving & Trust Bld: 
About $300,000; cost plus percentage basi: 

*Ind., Indianapolis—Pioneer Brass Wks 
424 South Pennsylvania St., let contract 
building 1 story, 200 x 300 ft., rein.-con 
brick and steel factory. rein.-con. flooring 
on 28rd St. along tracks of Lake Erie & 
Western R. R., to J. G. Karstedt Const 
Co., 429 Lemcke Bldg. ; cost plus percentag: 
basis. 

xInd., West Hammond — La Salle Iro 
Wks., 2305 South Halsted St., Chicago, let 
general contract building 1 story. 210 x 5&: 
ft.. brick and steel plant, concrete founda 
tion, to Broline-Nolan Co., 8 South Dear 
born St., Chicago. About $650,900, includ 
ing equipment. Noted June 24. 

*&Mich., Detroit—Walker Saxe Motor Cay 
Co., 1525 Gratiot Ave., let contract building 
1 story, 119 x 135 ft., rein.-con., brick and 
steel garage and service station, rein.-con 
flooring, concrete foundation, to J. Bollin 
Co., 906 Bellevue Ave. About $50,000. 

Mich., Detroit—Water Bd. received bids 
furnishing labor and material building 1 
story, 90 x 120 ft. machine shop, brick and 
steel, rein.-con. flooring, concrete founda 
tion, from Martin & Krausmann Co., 747 
Garland Ave., $20.916; Hanna, Zabriski & 
Daron, 1856 Penobscot Bldg., $24,250. 


*Mich., Kalamazroo—R. FE. Fair, Ros: 
and Water Sts. let contract building 2 
story, 100 x 175 ft., concrete and_ brick 
service station and storage, to A. J. De 
Koning, Kalamazoo. About $110,000. 

*Mich,, Pontiae—Pontiac Oakland Sales 
Co. let contract huilding garage and show 
room, to I. J. Isrigg, High School Bldg 
Ahout $60.000. 

*ll., Chicago—Abbot Laboratories, 4753 


tavenswood Ave., will construct chemical 
manufacturing plant, to include ten 1 story 
buildings, rein.-con., concrete foundations 
to cover 55.000 sq.ft. floor space, at 4809 
Ravenswood Ave. About $225,000. Work 
will be done by day labor. 

*xIll., Chicago—Ajax Forge Co., 2503 Blue 
Island Ave., let contract building 65 x 20) 
ft. and 80 x 400 ft. forge plant, also small 
boiler shop, brick and steel, concrete foun 
dations on Hoyne and Blue Island Aves. 
to C. B. Johnson & Son. 111 West Wash- 
ington St. About $300,000. 

*Wis., Waukesha — Waukesha Casting 
Co., 340 Bway., let steel contract for 1 story 
120 x 130 ft., brick and steel foundry, con 
crete flooring and foundation, to Federal! 
Bridge Co., Lincoln Ave. About $50,000 
Noted July 15. 

*Mo., St. Louis—Columbia Taxi Cab Co 
4539 Delmar Blvd., let contract building | 
story, 150 x 150 ft., brick and steel garax 
to Kellerman Constr. Co., Victoria Bldg 
About $160,000. 

*Mo., St. Louis—Ralston-Purina Co. 8°! 
South 8th St.. let contract building 5 story 
flour and feed mill, rein.-con. and brick. 0” 
8th and Gratiot Sts, to Fruin Colro 
Constr. Co., Merchants Laclede Bldg. About 
$50,000. : 

*Ont., Oakville—Oakville Basket and Ve- 
neer Wks., will build 3 story, 80 x 170 ft 
concrete and brick factory, concrete fon- 
dation, on Lake Shore Rd. About $150 - 


000. Work will be done by day labor 
Noted April 1. 

*Ont., Toronto—Grinnell Co., Ltd. |*' 
contract building 1 story, 100 x 150 ft. 


rein.-con., brick and steel foundry, rein 
con. flooring, concrete foundation, to Anglin- 
Norcross Co., Ltd., Toronto. Noted Mar. 1§ 


Buildings 
PROPOSED WORK 
Vt., Pittsford — Hosnital—Vermont Sani 


torium plans to build hospital. About $25 


900. Architect not selected. F 
Mass., Arlington (Boston P. 0.)—Higr 

School—School Com. soon receives bids 

building 3 story, 65 x 140 ft. brick ané 
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ldings (Continued) 
1, on Massachusetts 
H. B.S. Prescott, 
ht. Noted July 8 
Mass., Brighton (Boston I’. O.)—School- 
Educ., Boston, plans to build 2 story, 10 
m brick, concrete and steel addition to 
ymas Gardner School, here. About $225,- 
Architect not selected 
Brockton—Theatre—A. H. Bow- 
h, areht. and engr., 44 Bromfield St., 
ston, soon lets contract building 2 story, 
x 190 ft.. brick, rein.-con. and steel, 
con. flooring, concrete foundation, on 
n St.. for Dreyfus & Bardol, 17 Milk 
_ Boston. About $300,000. Notec May 20. 


Ave About 
12 Pearl St 


$150.- 
Boston 


Mass., 


j 


Mass., Derchester (Boston PP. O.)— 
hool—Bd. Educ., Boston, plans to build 2 
ry, 12 room, brick, concrete and_ steel 


hool in Mather School Dist., cost $250,000 

a brick, rein.-con. and steel addition to 
hdward Everett School. on Northampton 
st. $200,000. Architect not selected. 
East Borton (Boston P. O.)— 
Educ., Boston, plans to build 
and steel addition to Kmer- 
About $300,000, Archi- 


Mass., 
School—Bd. 
brick, rein,-con 
son School, here. 

ct not selected 

Mass., Holyoke — Business 
Water Power Co., 1 Canal St., plans to con- 
struct brick and concrete, on Dwight St. 
{bout $150,000. Architect not selected. 

Mass., Jamaica Plain (Boston P. 0.)— 
Theatre—F. Green, 37 Tremont St., Boston 
having plans prepared by W. Dykeman, 
areht., 120 Tremont St., Boston, for 1 story 


Holyoke 


brick and steel, rein.-con, flooring, concrete 
foundation, on Hyde -Sq.,_ here. About 
$150,000, 

Mass., Malden (Boston P. O.)—Business 


—Trafton Realty Co., Common 
to build 5 story, brick, rein.-con. and steel 
About $150,000. Architect not selected. 
Mass., Montague — Theatre and Store — 
Perry & MacNaughton, archts., 19 Congress 
St., Boston, soon let contract building 1 and 
2 story, 70 x 100 ft.. brick and steel, con 
crete foundation, here, for D. J. Shea, Tur- 
ners Falls. About $100,000. Noted May 27. 
Mass., Northampton—Auditorium—Smith 
College plans to build brick, concrete and 
steel, on campus. About $150,000. W. A 
Neilson, pres, Architect not selected. 
Mass., Palmer—Housing-W ickwire—S)pe n- 
cer Steel Corp., 69 Hammond St., Wor 
cester, plans to build 2 story, frame houses 
for workmen, concrete foundations, near 
plant, here. About $125,000. Private plens 
Mass., Quincy (Boston P. O.)—Dormitory 


Sq., plans 


-Eastern Nazarene College, Wollaston 
Park, plans to build 3 story, 40 x 120 ft., 
brick and steel. About $125,000. Archi- 


tect will be named soon. 
Mass., Roxbury (Boston P. O.)—School— 


Bd. Edue., Boston, plans to build 2 story, 
20 room, brick, concrete and _ steel high 
school, here. About $400,000, Architect 


not selected. 

Mass., Roxbury (Boston P. 
id. Edue., Boston, having plans prepared 
by J. E. Ritchie, archt., 8 Beacon St., Bos- 
ton, for 2 story, brick, limestone and steel. 
on Paulding St., here. About $242,000. 

Mass., Roxbury—Theatre—Humbolt Ave. 


0.)—School- 


Theatre Corp., c/o D. H. Brand, 245 Hum- 
bolt Ave., having plans prepared by Funk 
& Wilcox, archts., 1148 Old South Bldg., 


Boston, for 2 story, brick and steel. 


$150,000, 


About 


Mass., Sharon—School—School Bd. hav- 
ng plans prepared by Monks & Johnson, 
archts., 99 Chauncey St., Boston, for 3 story. 
brick and steel. About $100,000, 

Mass., South Byfield — School — Dummer 
\cademy plans to build 3 story brick and 
concrete. About $150,000. Architect not 
selected, 


4 


Mass., Springfleld—High School — Bd. 
Edue. having plans prepared by H. L. 
Sprague, archt., 310 Main St., for 3 story, 
brick, conerete and steel, on State St. 
About $800,000. 

Mass., Wakefield — High School— Bd. 

due. rejected bids building 3 story, 208 x 


50 ft., on Main St. About $450,000. Project 
stponed. F. I. Cooper Corp., 33 Corn- 
| St., Boston, archts. Noted June 3. 
Mass,, West Roxbury (Boston P. 0O.)- 
ool—Bd. Educ., Boston, rejected only bid 

nd will have revised plans prepared by 
irews, Rantoul & Jones, archts., 50 Con- 
ss St.. Boston, for 3 story, brick and 
| addition to Mary Lyons High School, 


-con. flooring, concrete foundation, on 
St., here. About $165,000. Noted 
e 17. 
Mass., Williamstown — Community — 


n having plans prepared by G. ‘ 
rding, archt., 7 North St., Pittsfield, for 
story, brick and limestone, on Main St. 

it $100,000. 

Mass., Williamstown—School—School Bd 
‘ns to build 2 story, 10 room, brick and 














steel, on School St 

tect not ‘selected 
Conn., Hartford Hospital 

Hospital plans to alter present 


About $125,000. Are 
St. Francis 
building and 


construct 3 story, brick, rein.-con, and steel 
ward buildings, rein.-con. flooring, concrete 
foundations on Woodland St \bout $500,- 
000. Private plans 

Conn., Hartford—School—I. A. Allen, Jr. 
Inc., archts. and engrs., 994 Main St.. re 


jected bids received July 1, building 3 story, 


108 x 139 ft.. on Taleott St., for Bd. Edue 
About $600,000 Project postponed indef, 
nitely W. E. Cone, 89 Asylum St., chn 

Conn., Meriden—Hospital—Meriden City 
Hospital, Cook <Ave., plans to alter and 
build addition to hospital About $300,000, 


Architect not selected. 

Conn., Milford—Hospital—Milford Hos. 
pital, Ine. having plans prepared by J. W 
Skinner. archt., 1188 Main St., Bridgeport 
for 3 st ry, brick, concrete and steel. Abou 
$100,000, 


1500 Years 


to replace 
U.S. Railways 


In the first half of 1920 
contracts Jet for track- 
work on the steam rail- 
ways of the United 
States amounted to 
$3,600,000, both for ex- 
tension of route and for 
switching, according to 
the 14 tracklaying con- 
tracts that have been 
noted in the construction 
pages of Engineering 
News-Record. 


Accepting 20 biliion dol- 
lars as being the total 
valuation of the rail- 
ways, the trackage would 
be valued at about 
$5,400,000,000. 


At the present rate of 
construction, present 
prices persisting, the rail- 
way system of the 
United States could be 
replaced in 1500 years. 





Are the railways 
keeping pace with the 
| other industries ? 


ltl 


Conn., New Haven—Hospital—New Haven 
Hospital soon lets contract for additions to 
present hospital and constructing new build- 
ings to include private room ward, chil- 
dren's ward, nurses’ building, also home and 
service building, brick, rein.-con. and steel, 
rein.-con. flooring, concrete foundations, on 
Cedar St. About $1,100,000. C, S. Palmer, 
191 Church St., archt. 

Conn., New Haven—Office—City plans to 
construct large office building. D. Fitz- 
gerald, mayor. Architect not selected. 

Conn., Orange—School—Western School 
Dist. rejected bids building 2 story, 65 x 90 
ft.. on Seaview Ave. About $100,000. Plans 


a 





will be revised and work readvertised. D. E. 
Smith, 207 Grange St., New Haven, archt. 
Noted June 


17. 
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Conn,, Waterbury Hospital : ‘. 
Valsh, archt. and engr 1 Leavenwortn 
St., soon lets contract building story, 60 
x 135 ft. brick, conerete and steel, rein 
con flooring, concrete foundation, on Frank- 
lin St.. for St. Mary Hospital \bout 
$500,000 Noted April 1 
Conn,, Westport—-Fi.c House, ete FE. T 
Bedford, Green Farms, soon lets contract 
constructing 2 story, brick. concrete and 


steel firehouse and Y _ <— A. building 
rein.-con. flooring, concrete foundation ’ 
State St About $250,000 W. BR. Tubby 


81 Fulton St., New York City, archt 


N. Y., Annandale — College — Stephens 
College having plans prepared by Hoppit 
& Koen, archts. and engrs., 4 East 43rd St., 
New York City, for several small college 
buildings, brick and stone, brick foundation. 
About $600,000, 

N. Y., New York-—-Office—-F. Begrisch 
and C. L. Acker, 200 Bway., having plans 
prepared by R. H. Almiroty, areht. and 
engr., 46 West 46th St., for 12 story, brick 
steel and stone, concrete foundation. on 
36th St. and Sth Ave About $3,500,000 
Noted May 20. 

N. d., Collingswood (Camden P. O.)— 
School—Bd. Educ. plans to build 2 story 
75 x 110 ft.. brick About $160,000 i 
Davis, 1713 Sansom St., Phila, areht 

N. J., Garfield (Passaic P. O.)—Sechoo! 

dl. Edue. opens bids about Aug. 15, build 
ing story, 83 x 150 ft., on Lineoln Pl 
\bout $225,000, A. L. Vegliante, archt 

f aa Jersey City-—Office—See “Industria 
Vorks 


N. d., Newark—School—Bd. Educ. having 


plans prepared by J. H. and W. ¢ ely 
archts. and engrs., Firemans Trust Bldg 
for 4 story, 106 x 128 ft. addition to Car 
feret School, on Oliver St., conerete and 
brick Cost to execed $100,000 Noted 


May 20. 

Pa., Altoona—Temple—Jaffa Temple, 707 
Chestnut Ave. having preliminary plans 
prepared by R. G. Sehmid & aurchts 
Randolph St... Chieago, Ii for story 
13h x 149 ft addition, briek, and 

About $200,000 Dr. A. 109 
Ave., member bldg. com 

Pa., Kingston (Wilkes-Barre P.O.) 
School—sSt. Hedwig Roman Catholic Parish 
Assn. having plans prepared by Morris & 
MacHale, archts.. Burr Bldg., Seranton, for 
2 story, 50 x 212 ft.. brick and rock 
foundation. About $150,400, 

MeKeesport School — Ba Mdue 
plans to build Centennial School, 2 story 
20 room, brick. About $350,000 Ww. © 
Norton, secy. 

Pa., Phila. 
18th and Buttonwood 
prepared by P. H. 


Co., 


steel] 
Little, 


stone 


Pa., 


—College—Temple University 
Sts., having plans 
Johnson, archt. and 
engr., 1713 Sansom St., for 6 story, 300 x 
300 ft., brick and stone, on Montgomery 
and Broad Sts. About $500,000. 

Pa., Phila—Nurses Home—J. B. Stetson 
Hat Co., Montgomery and 5th Sts., plans 
to build 4 story, 35 x 60 ft., brick, at 1200 
North 4th St. About $100,000 Private 
plans. 

Md., Baltimore—Bank and Office—Title 
Guarantee & Trust Co., St. Paul and Lex 
ington Sts., having plans prepared by J. E. 
Sperry, archt., 409 Calvert Bldg., altering 
Hoffman Bldg. in rear, for own use. About 
$125,000, 

Md., Baltimore—Office—H. MP. 
Kast Lexington St., and others, plan to 
build 15-20 story, 150 x 200 ft.. concrete, 
brick and steel, concrete foundation, on 
Lexington and Calvert Sts. 


Wolf, 114 


Md., Baltimore — School — City having 
plans prepared by ©. N. Friz, archt., 814 
Lexington Bldg., for 3 story, 125 x 150 ft., 
brick and stone concrete foundation, on 
3erd St. and Hillen Rd. About $200,000 
C. L. Reeder, Pa¥k Ave. and Saratoga St., 
engr. 


N. C., Asheville—Hospital—A. T. Pritch- 
ard and others plan to build modern general 
hospital, brick. About $150,000. Architect 
not selected. 


N. C., Asheville—Hotel—Bd. Trade plans 


to build hotel. About $1,000,000. N. Buck- 
ner, secy. 

N. C., Charlotte — School —City voted 
$750,000 bonds to build new schools. 

N. C., Greenshoro—Passenger Station— 
City plans election to vote on $1,300,000 
bond issue. This amount will be loaned to 


Southern R.R. to build passenger depot. 


S. C., Anderson — Bank — Citizen Natl. 
Bank having plans prepared by J. J. Bald- 
win, archt., Anderson, for bank. About 
$100,000. 


Tenn., Nashville—Home—Methodist Epis- 


copal Church, South, plans to build new 
home. About $1,000,000. Architect not 
selected. 
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Buildings (Continued) 


Ky., Covington — Hospital — Booth Me- 
mcrial Hospital, 2nd and Kennedy Sts.. 
plans to build 4 story, 93 x 190 ft brick 
addition, rock foundation About $250,000. 
B. T. Wisenall, 1643 Reading Rd., archt, 

Ky., Louisville—Masonic Home—Masonic 
Grand Lodge plans to build home. About 
$1,000,000. Architect not selected. 


0., Akron—Business Block—Portage Taxi 


& Baggage Co., 11 South High St., having 
plans prepared for 10 story, 66 x 132 ft., 
on South High St About $200,000. Archi- 
tect's name withheld. 

0., Akron—Hotel—Portage Hotel plans 


200 room addition, on 
Main and Market Sts. About $300,000. 

0., Akron—Theater and Office—J. H. 
Romweber, 720 East Market St., plans to 
build 3 story, concrete, steel and brick, on 
Brown and East Market Sts About 
$150,000 

O., Alliance—Auditorium and Gymnasium 
—Mount Union College had plans prepared 
by Walker and Weeks, archts., 1900 Euclid 
Ave., Cleveland, for 2 story, 100 x 150 ft., 
brick, on Hartshorn St. About $200,000. 

0., Alliance — Hospital—City plans to 
build 2 story. rein.-con. and brick addition, 
on College St. About $140,000. 


O., Carthage (Cincinnati P. 0.) — Hos- 
pital—Comrs. Hamilton Co. having plans 
prepared by Elzner & Anderson, archts.. 
4th and Main Sts., for 2 story, 150 x 358 
ft.. brick addition to Longview Hospital 
About $400,000 


0., Cincinnati - 
lumbus, 6th and Sycamore Sts., 
site and plan to build lodge, on 
About $250,000. 

o., Cleveland—Bank—Midland Bank 
plans to build 1 story, rein.-con., brick and 


to alter and build 


Lodge — Knights of Co- 
purchased 
9th St. 


steel, rein.-con. flooring, concrete founda- 
tion. About $100,000. Address W. H. Min- 
ton, Hollenden Hotel Arcade. Architect 


not selected. 

0., Cleveland—Commercial—T. Coughlin, 
East 6th St. and Rockwell Ave., plans to 
build 2 story, rein.-con., steel and_ brick, 
rein.-con, flooring, concrete foundation, at 


2613 Detroit Ave. About $100,000. Archi- 
tect not selected. 
0., Cleveland—Commercial—J. L. Free 


Land Co., 1004 Prospect Ave., plans to build 
4 story, rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation, on Prospect 
Ave. near East 32nd St. About $200,000. 
J. L. Free, pres. Private plans. 

0., Cleveland—Commercial—B. Reuben, 
Plymouth Bldg. plans to build 2. story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on Lakeside Ave 


near East 17th St. About $100,000. Archi- 
tect not selected 
0., Cleveland—Commercial, R. E. Rick- 


son, c/o Ulmer & Berne, Amer. Trust Blde., 
purchased site on Euclid Ave. and East 
17th St.. and plans to build 3 story, rein.- 


con. flooring, conerte foundation. About 
$150,000. Architect and engineer not se- 
lected 


O., Cleveland — Commercial and_ Club 
Rooms—Ohio Athletic Assn., c/o T. Ferry, 
©151 Scranton Rd., plans to build 8 story. 
rein.-con., brick and steel, rein.-con. floor- 
ing. concrete foundation, on Euclid Ave. 
and East 32nd St. About $400,000. Archi- 
tect not selected 

0., Cleveland—Commercial and Garage— 
Cc. A. Forster. c/o Packard Cleveland Motor 
Car Co., 5206 Prospect Ave.. plans to build 
2 story, 75 x 180 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, at 6612 Euclid Ave. About $200,000 
Architect not selected. 


0., Cleveland—Hospital—-St. Alexis Hos- 
pital, Bway. and McBride Ave., plans to 
build 4 story, rein.-con., brick and_ steel 
addition, rein.-con. flooring, concrete foun- 
dation. About $450,000 Address C. A 
Grasselli, chn. Bldg. Comn. W. C. Jansen, 
Electric Bldg., archt 


0., Cleveland—Lodge—Order of Macca- 
bees, c/o O. C. Loughner, 10815 Churchill 
Ave., plans to build 2 story, 80 x 120 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing. concrete foundation, on Superior Ave 
About $100,000. Architect and Engineer 
not selected. 


O., Cuyahoga Falls — Lodge — Cuyahoga 
Falls Masonic Temple plans to build 4 story 
on Hollway and 2nd Sts. About $200,000 

0., Elyria — School — Bd. Educ. having 
plans prepared by R. S. Silsbee, archt., Lo- 
rain Co. Bank Bldg., for 2 story, on Gulf 
St.. also 2 story addition on Clark St., both 


rein.-con., steel] and brick, rein.-con. floor- 
ing. concrete foundation. 
and $150,000 respectively. 


About $250,000 
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0,, Lakewood (Cleveland P. O.)—Nurses 
Home—Lakewood Hospital Assn., 14537 
Detroit Ave., plans to build 2 story, rein.- 
con., steel and brick, rein.-con. flooring, 
concrete foundation. About $100,000. A. 
Cross, pres Architect not selected. 

0., Miamisburg—High School—Bd. Educ. 


having plans prepared by F. L. Packard, 
archt., New Hayden Bldg., Columbus, for 2 
story, 120 x 140 ft., brick and concrete. 


About $200,000 

0., Oxford—Hospital, Library and chemi- 
cal—Miami University plans to construct 
additions to library and chemistry build- 
ing, also build hospital, rein.-con. and brick, 


concrete foundation. About $25,000, $40,- 
000 and $60,000, respectively. 
0., Youngstown—Theatre and Arcade— 


~ 


Steinberg Bros., 307 East Federal St., plan 
to build theatre and arcade, on East Fed- 


eral St. About $210,000. 
Ind., Brazil—Theatre—Citizens Theatre 
Co. plans to build 3 story, concrete, steel 


and brick, on National Ave. About $100,- 


000 Architect not selected. 

Ind., Evansville—Theatre—Vendome The- 
atre Co. having preliminary plans prepared 
for 2 story, 90 x 145 ft., brick and fireproof 
construction, on Main St. About $500,000. 
Architect’s name withheld. 

Ind., Gary — Hotel — Fulton Realty Co. 
plans to build 6 story, rein.-con., steel, 
brick, terra cotta and stone, rock founda- 
tion. About $500,000. Architect and engi- 
neer not selected. 

Ind., Indianapolis—Bank—Bankers’ Trust 
Co., 10 East Market St., plans to remodel 
building and install banking fixtures and 
vault. About $100,000. MeGuire & Shook, 
Pythian Bldg., engrs. 

Ind., Indianapolis — Clubhouse — Indian- 
apolis Athletic Club having preliminary 
plans prepared by Bass, Knowlton & Gra- 
ham, archts.. Hume-Mansur Bldg., for 11 
story, 127 x 195 ft.,. rein.-con., brick and 
steel, rein.-con. flooring, rock foundation, on 
Meridian St. About $1,400,000. 


Ind., Mooresville—Office—See “Industrial 
Works.” 


Ind., Terre Haute—Coliseum—RBad. Comrs. 
Vigo Co. having preliminary plans prepared 


by Johnson, Miller & Miller, archts., 105 
South 7th St., for 2 story, concrete, steel, 
brick and stone, rein.-con. flooring. About 


$1,500,000. 


Mich., Bessemer—Hotel—Bessemer Hotel 
Co. plans to build hotel on Moore and Lead 


Sts. About $100,000 Architect not se- 
lected 
Mich., Detroit — Library — Detroit Pub. 


Library Comn., Library Blde., having plans 
prepared by Stratton & Snyder. archts., 
Union Trust Bldg., for 2 story, 60 x 100 
ft. rein.-con., brick and _ stone. rein.-con. 
flooring. concrete foundation, on Fort St., 
near Waterman Ave. About $100,000. 
Noted Jan. 1 


Mich., Detroit—Temple, Store and Office 
—Wayne Assembly Order of Amaranth, c/o 
B. C. Wetzel & Co., archts., Dime Bank 
Bidg., having plans prepared for 3. story, 
45 x 128 ft. and 50 x 118 ft., rein.-con., 
brick, steel and stone, rein.-con. and wood 
flooring, on McDougal and Gratiot Aves 
About $160,000. 

Mich., Gladstore — Church — All Saints’ 
Congregation had plans prepared by G. 
Arntzen, archt., Escanaba, for 2 story, 60 x 
149 ft. brick, concrete and steel, rein.-con. 
flooring. concrete foundation, About $100,- 


Mich., Pontiae—Church—G. FE. Sutton, 
Crowfoot Bldg., opens bids about July 26, 
building 1 and 2 story, 75 x 100 ft., brick, 
stone and steel, brick foundation, on Lin- 


coln Ave., for Bethany Baptist Church. 
About $100,000. Stahl & Kinsey, 435 Wood- 
ward Ave., Detroit, archts. 


Mich., Pontiac — Hotel] — Woman's Hotel 


Co. plans to build 4 story brick, concrete 
and steel, concrete foundation, on Mt. 
Clemens St. About $100,000. F. W. War- 
ner, chn. Architect not selected. 


Til., Albion—High School—Bd. Educ. hav- 
ing plans prepared by L. H. Osterhage, 
archt., Vénecennes, Ind., for 2 story, 130 x 
144 ft. concrete, steel and brick, rock foun- 
dation. About $150,000. 

Til., Chicago—Exchange—Holabird & 
Roche. archts., 104 South Michigan Ave., 
open bids about Aug. 15, building Went- 
worth Exchange, 2 story (ultimate 6 story), 
50 x 150 ft., rein.-con. and brick, rein.-con. 
flooring, concrete foundation, on Engle- 
wood and Stewart Aves., for Chicago Tele- 
phone Co., 212 West Washington St. About 
$125,000. ; 

lL, Chicago — Exchange — Holabird & 
Roche, archts., 104 South Michigan Ave., 
open bids about Aug. 15, building Oakland 
Exchange, 2 story, (ultimate 6 story), 50 x 
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150 ft., rein.-con. and brick, rein.-con. floo: 
ing, concrete foundation, on 44th St. nes 
Drexel Blvd., for Chicago Telephone ©, 
212 West Washington St. About $125, 

Il., Chicago—Office—W. V. Kelly, ¢/o « 
C. Nimmons & Co., archts., 122 South Mic} 
igan 


Ave., having plans prepared for 
story, 75 x 100 ft., rein.-con. brick a; 
terra cotta, rein.-con. flooring, concre: 
foundation, at 546-548 South State s;: 
About $500,000. Bd. Edue., lessee. 

Wis., La  Crosse—School—Rad. Edu 
plans to build Hogan School. About $10 


000. 
lected. 


Wis., Milwaukee—Administration — Ci: 
plans to build 1 and 2 story, hollow til: 
concrete foundation, at sanatorium on Bly 
Mound Rad. Cost between $75,000 an 
$100,000. C. Malig, city engr. 


_ Wis., Milwaukee — Hospital—Milwauke. 
Co. plans to build 6 and 8 story, brick 
rein.-con., stone and steel, rein.-con. floo: 
ing, concrete foundation, on Grand Av; 
About $2,000,000. Van Ryn & De Gellek: 
Caswell Blk., archts. Noted March 18 
Wis., Milwaukee—Hospital—St. Mary's 
Hospital, 448 Lake Drive, plans to. buil: 
rein.-con and brick addition, rein.-con. floor 
ing, concrete foundation. About $200,000 
Architect and engineer not selected. : 


Wis., Racine — Hospital — City havine 
plans prepared by E. B. Funston a 
archts., Robinson Blk., for 2 story, 60 x 126 
ft.. isolation hospital, concrete and brick 


rein.-con. flooring, concrete i 
iear aaeeeen foundation 


e Wis., West Allis (Milwaukee P. 0.) — 
School—St. Aloysius Church, 521 Murray 
Ave., Milwaukee, had plans prepared by E 
Brielmaier & Sons., archts., University 
Bldg., Milwaukee, for 2 story, 60 x 100 ft. 
brick and concrete, rein.-con. flooring, con- 
crete foundation, on Greenfield Ave., here. 
Cost between $75,000 and $100,000. Bids 
will soon be received on foundation. 


Wis., Whitehall—High School—Bd. Educ. 
plans to build 2 story, 73 x 124 ft., brick. 
Oppenhamer & Obel, Wausau, archts. 


Ia., Des Moines—Temple of Justice—State 
Ba. Control having plans prepared by 
Proudfoot, Bird and Rawson, archts., 81) 
Hubbell Bldg., for 6 story, brick and ‘steel 
on State Capitol grounds. About $100,000 


Ia., Dubuque—High School—Bd. Educ 
ne, ae a tow saa 3 story, rein 
+ brick and steel junfor hi 1 
About $300,000. N. Poijan, — a 


Ia., Dubuque—High School—Bd. Educ 
having plans prepared by Leitha & Rush 
archts., 4th and Main Sts., remodeling high 
school. About $100,000. N. Polan, secy 


: Ia., lowa City—Library and Chemistry— 
State Bd. Educ. plans to construct library 
and chemistry buildings at University, here. 
About $2,000,000. W. H. Bates, secy. 


Ia., Orient — School — Bd. Educ. having 
revised plans prepared by W. Gordon. 
archt., Hubbell Bldg., Des Moines, for 2 
story, brick, rein.-con. and steel, rein.-con 
flooring, concrete foundation. About $136,- 
000. Noted April 29. 


Minn., Mankato—Armory—City plans to 
build armory. About $125,000. Toltz, King 
& Day, 1410 Pioneer Bldg., St. Paul, engrs 


Minn., Minneapolis — Administration — 
State Bd. Control, St. Paul, having plans 
prepared by C. H. Johnston, archt., 715 
Capital Bank Bldg., St. Paul, for 4 story 
rein.-con., brick and stone on state Univer- 
sity Campus, here. About $1,000,000. 


W. Luening, pres. Architect not s 


Minn., Minneapolis — High School — Bd 
Educ. had plans prepared by E. H. Enger, 
archt., c/o Bd. Educ., for 4 story, 220 x 


300 ft., rein.-con., brick, tile and stone, on 


20th Ave., N.E., and Quincy St. About 
$700,000. 
Minn., Minneapolis — Home —Augustana 


Home for Aged, 1411 10th Ave. S,, having 
plans prepared by Edwins & Edwins 
archts., 911 Northwestern Bldg., for 3 story. 
60 x 118 ft. rein.-con. and brick, on 10th 
Ave. S. between 14th and 15th Sts. About 
$100,000. 


Minn., Minneapolis—Store—New England 
Furniture & Carpet Co., Marquette Ave. 
and 5th St., plans to remodel 7 story, 156 x 
162 ft. brick and steel factory on Ist Ave. 
N. and 5th St., into store. About $200,000 
Architect not selected. 


Minn., Olivia—High School—Bd. Educ 
rejected bids April 30, building high schoo! 
— o_o Project postponed. Noted 
Apr ; 


Minn., St. Peter—Gymnasium—Gustavi's 
Adolphus College having plans perare? by 
Magney & Tusler, archts. 450 Builders 
Exch., Minneapolis, and receives bids in 
fall, building 2 story, 62 x 92 ft. rein.-con. 
brick, steel, tile and stone. About $100,000. 
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Buildings (Continued) 


*xConn., Meriden—Business—-Mag & At 
water, 10 Colony St., will build 3 story, 50 
x 100 ft. with two 2 story structures on 


either side to form arcade, brick and rein.- 


con, rein.-con. flooring, concrete founda 
tions, on Hanover St About $100,000 
Work will be done by day labor Noted 


June 17. ; 
*#Conn., Meriden — Infirmary—Undereliff 


State Tuberculosis Sanitorium, West Mount 
St., let contract building story, $5 x Loo 
ft. with two 20 x 30 ft. ells, frame, ston: 
und conerete foundations, to L. A. Milter 
’ Church St. About $100,000 
*&Conn., New Britain—Pusiness—S. Shur 
berg. 55 Franklin St., will build 4 and 5 


story, 95 x 100 ft.. brick, concrete and stee!}, 


in.-con. flooring, concrete foundation, on 
Main St. About $200,000 Work will In 
done by day labor. Noted July 8. 


*N. Y., Brooklyn—DPank—FEast Brooklyn 


Savings Pank, 643 Myrtle Ave., will buil! 
1 story, 50 x 100 ft., brick, steel and stone. 
brick foundation, on Bedford and De Kalb 
Aves. About $110,000 Work willl be done 
by day labor, Noted July 1. 

N. Y.. Brook'yn—Nurses Home 1 pt 
Lub. Welfare, Municipal Bldg. New York 
City, received bids July 15, building and 


completing additions on grounds of Kings 
Co. Hospital, Clarkson St., here, from W 
Werner Eng. Co., 50 Court St., $216,280; 
W. Kennedy Co., 215 Montague St., $222,- 


408 Noted July 8. 

N. Y., Far Rockaway—School—cC. BR. J 
Snyder, supt. school bldg., Municipal Bide 
New York City, received only bid July 12 


addition to P. S. 39, 
Roanoke and Cleve- 


building 
between 


altering and 
on State St 


land Aves., here, from T. Dwyer, Bway. and 
216th St... New York City, $134,000 Noted 
July 8. 

*N. YV.. Hudson—Rank—First Natl 
Bank let contract building 1) story, brick 
and stone. brick foundation, to Criswold 
Co., 101 Park Ave., New York City About 
$150,000, 

*¥N. YV., New Rochelle—Theatre—A. W 
Johnson, archt. and engr., 469 5th Av 
New York City, let contract to Wells 
Constr. Co., 237 5th Ave., New York City. 


foundation 
architect 


brick 
Realty Co., c/o 


building brick and stone, 
for Columbia 
About $140,000, 

*Pa., Indiana — Theatre, 
Dance Hall—Jefferson 
tract building 3 story, 71 x 201 ft.. con 
crete, brick and steel, to Powell & Justus, 
Punxsutawney. About $165,000. 

*Pa., Phila.—Station—City Transit Dept.. 


Office 
Theatre Co. let con- 


and 


1211 Chestnut St., let contract building sta- 
tion on Front and Berk Sts., to W. W. An- 
stine & Co., 1218 Filbert St.. $79,816. Noted 


” 


“Miscellaneous 
Cleveland—Sales—Sew 


June 10 under 
*0., 

Works.” 
0., Columbus—Schoo!l—Bd 

ceived bids 


“Industrial 


Edue re- 


July 8, building 2 story, con- 
erete and brick, on Linden Heights, from 
State Constr. Co., 11 West State St., $218,- 


(00; KE. H. Latham Co, 60 Kast Broad St., 


$224,484 Noted March 4. 
0., Columbus—Schools—Rd. Educ. re- 


ceived bids for general contract building 
(a) 2 story, 110 x 190 ft.. on Sullivant 
Ave., (b) 2 story, 110 x 190 ft.. on Taylor 
Ave., (c) 2 story, 110 x 112 ft. on Fulton 
St., from Federal Constr. Co Hartman 
Bldg, (a) $201,081, (b) $204,931, (c) (if 
entire building is constructed) $207,234; 
State Constr. Co., 11 West State St.. (a) 
$217,000; J. Hina, 711 Oakwood Ave., (b) 


$207,500; E. H. Latham Co., 60 East Broad 
St.. (c) for part of proposed building, $121,- 
074. Noted May 20. 


0., Warren—Schools—Bd. Educ... ¢/o J. 


Buckwalter, Trumbull Blk., received bids 
building (a) 2 story, 125 x 150 ft. addi- 


tion to East Technical High School and (b) 
» story, 110 x 182 ft. addition to West 
Technical High School, rein.-can., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, from Shustrump Co., Youngstown, (a) 
$322,212 and (b) $329,869 

0., Youngstown—Hospital—City received 
low bid building 2 story. rein.-con., brick 
and steel, rein.-con, flooring, concrete foun- 


dation, from Parish Bros... 217 Wick Ave 
About $152,000. 
Ind., Indianapolis — School — Bd. School 


Trustees received bids building 2 story. 24 
room, rein.-con., steel and brick, on Martin- 


dale Ave.. from Cornell Eng. Co., 2611 
Cornell Ave.. $422,650; C. J. Wacker, Law 
Rldge.: W. P. Jungceclaus & Son, 541 East 


Georgia St. 

Ind., Indianapolis — Schoo! 
Trustees received bids building 
® story, 12 room, rein.-con., brick and steel, 


Pa. School 
P. S. 22 





on Talbot Ave., from C. J. Wacker Law 
Blag.. $248 588: W. P. Jungclaus & Son, 
541 East Georgia St Schlegle & Roehm, 


Lombard Pid« 
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ROAD WORK—CALIFORNIA 

ids were received by Bd. Superyv. of San Diego Co. for paving 9.75 mi. M 
Rl. No. LA, from (A) Hunkin-Conkey Constr. Co., Box 536 (awarded contr 
(3) Me Peak-Dillon Co., 620 Security Bldg.; (C) Rogers Bros. 350 Merrick 
(1)) «. H. Hudson, 409 Marsh-Strong Bldg., $339,520. Contractors all of Los An: 
The unit bids of the lowest 3 bidders were as follows: 

A B 

Grading and Paving 

5,235 cu_yd. earth excavation $1 20 $1.75 
00 cu yd loose rock excavation 2 00 2.00 
1,000 cu.yd. solid rock excavation 3 50 3 00 
2,000 cu_yd. disinf. gran. foundation 153 2 00 
14,003 cuyd Class “A"’ concrete 16. 53 17.55 
20,000 sq ft. reinforcing mesh 04 04 


Extended totals 
Bridges and Culverts 
200 cu.yd. excavation and backfill 
136.02 cuyd. Class “A” concrete 
4,031 lb. reinforcing steel 


Extended totals 
extended grand totals 


wl, Decatur—Churech—St. Paul's Metho- 
dist EHpiscopal Chureh, 221 North Ist St. 
will build 2 story, 75 x 100 ft.. brick and 
timber, rock foundation. About $100,000, 
Work will be done by day labor 

kla., Muscatine——Theatre, Stores, 
teria, ete.—K. M. Henle will build 5 story, 
120 x 140 ft., brick, rein.-con. and _ tile. 
About $527,000, Work will be done by day 
labor. 

*Minn., Coleraine — High School —- Inde- 
pendent School Dist. 2 let contract building 
2 story, 176 x 208 ft.. rein.-con., brick and 
steel, to Evenson & Utterberg, 552 Builders’ 
Exch., Minneapolis. About $455,000. 

*Minn., St. Paul — Academy — Sisters of 
St. Joseph, c/o St. Catherine’s College, 


Cafe- 


Cleveland Ave. and Randolph St., let con- 
tract building 4 story, 45 x 145 ft. music 


academy, rein.-con, and brick, on Cleveland 


Ave. and Randolph St. to J. Hoffman, 190 
Forbes Ave. About $147,000. 
*xNeb., Omaha — Church — Westminster 


Presbyterian Church, 20th and Mason Sts. 


let contract building 1 and 2 story, 70 x 
120 ft.. brick, concrete and steel, concrete 


Woolworth 
Omaha. 


foundation, on 35th St. and 
Bivd., to MeClere Constr, Co., 
About $120,000. Noted May 27. 
*N. D.. Farreo—S ool and Dormitory— 
Oak Grove Lutheran Ladies Seminary let 
contract building 3 story. tile, rein.-con. and 


Redford stone, to T. Ortbye, Fargo. About 
$125,000, 

*Mo., Kansas City—PBank and Office— 
Searritt Estate, Scarritt Bldg., let contract 


building 2 story, 100 x 100 ft., rein.-con., 


on 26th and Grand Sts. to Hoffman Bros., 
Ridge Bldg. About $100,000. 
*Mo., University City (St. Louis P. O.)— 


building 3 
steel, on 


contract 
brick and 


Edue. let 
153 ft., 


School—Ra. 
story, 60 x 


Harvard Ave., to E. C. Gerhard Bldg. Co. 
Post Dispatch Bldg., St. Louis About 
$114,000. 

*xQue., Montreal — School — School Bad 


Comn., 83 St. Catherine St., E., let contract 
building 3 story, 55 x 144 ft.. concrete, brick 
and steel, on Demoniteny St... to J. A 
Purocher, 291 Chambly St. About $165,000. 

*Ont., Kitchener — Theatre — Paramount 
Theatres, Temple Bldg., let contract building 
1 and 2 story, rein.-con. brick, steel and 
marble, rein-con. flooring, concrete founda- 
tion, on Queen St., to P. H. Secord & Sons, 
1233 Nelson St.. Brantford. About $200,000, 


Federal Government Work 
PROPOSED WORK 


N. W.. Portsmouth—Welding Shop—RBu- 
reau Yards & Docks, Navy Dept., Wash., 
PD. ¢C., plans to build, here. 

D. C.. Wash,—Extending Bathhouse and 
Reach-—U’.. S. Engr. Office. War Dept.. 
plans to extend at Tidal Basin Bathing 
Reach. 





Tenn., Nashville—Locks and Dams—t. 
S. Engr. Office, 4th and 1st Natl Bank 
Bldg... having surveys made and sites in- 
vestigated for purpose of constructing 4 
locks and dams on Cumberland River. R. 
Ralston, dist. ener. 


Mich,, Mt. Pleasant—Power and Heating 
Plant—Bureau of Indian Affairs. Wash.. 
D. C., plans to build at school, here. 

Kan,., Lawrence—Improving Heating and 


Power Plant—Bureau of Indian Affairs, 
Wash., D. C.. plans to imnrove at Indian 
School, Haskell Institute. here. 


Ark.. Hot Springs—Repsiring and Build- 
ing Hospitals——-Rurean Yards & Docks. 
Navy Dent... Wash., D. C.. plans to repair 
and build hospitals at military posts, here 

N. M., Sante Fe—Steam Heating Svstem 
-—-Bureau of Indian Affairs. Wash., D. C.. 
plans to improve and enlarge at school 
here 


$258,112 $273,596 $3 


$2 00 $2. 00 : 
30 00 35 Ov 
10 15 
$4,884 $5,705 $ 
$262,995 $279,362 $304 
BIDS DESIRED 
N. H., Portsmouth 3oilers and Sto 
—Spec. 4124—Until, Aug. 11, by Bur 
Yards & Docks, Navy Dept.. Wash., [> 
removing and re-erecting, here; $10 dep 
required for plans and spec, Noted Jul 
Mass., Boston—Riprap—Until Aug. 6 


Supt, Lighthouses, 
Cape Cod Canal. 
Mass., South Boston—Tracks—Spec. 415; 
Until Aug. 11, by Bureau Yards & Do 
Navy Dept., Wash., D. C., completing, her 
$10 deposit required for plans and s 
Noted May 20. 
N. J., Jersey City—Remodeling Post © 


Boston, furnishing 


fice—Until Aug. 5, by Treas. Dept., Was 
D. C.. remodeling, here. J. A. Wetmor 
superv. arch.; advertised in this issue 

PD. C., Wash.—Boiler and Piping—s; 
1242—Until July 28, by Bureau Yards «& 


Docks, Navy Dept., installing here: $1 
deposit required for plans and spec. Not: 
July 15. 

dD, C.. Wash.—Lumber, ete.—ntil At: 
’. by A. L. Flint, genl. purch, agt., Panama 
Canal, Wash., D. C., furnishing sfeamer or 
dock at Cristobal or Balboa, Canal Zon 
109,500 ft. b.m. lumber, hickory, white nin 
oak, maple, cedar, Redwood, ete. ; also 15,1) 
nieces 9 ft. lengths and 600 nieces 46 
lengths, siding, box car, Douglas fir. 


Va., Hampton Roads—FElectric Under- 
rround Distributing System—Spec. 4240 
Until Aug. 11 (change of date), by Bureau 
Yards & Docks, Navy Dept... Wash. PD. © 


installing, here: $10 deposit required for 
plans and spec. Noted July 15. 

Va., Norfolk—Paint and Oil Storehouss 

Spec. 4222—tUntil July 28 by Bureau 
Yards & Docks, Navy Dept... Wash., D.C 
building, here; $10 deposit required fo 
plans and spec 

Til., Great Lakes—Harbor Development— 
Spee. 4136—-Until Aug. 11 by Bureau Yards 
& Docks, Navy Dept., Wash., D. C., for 
developing harbor, here; advertised in this 


issue. Noted March 25, 
Neb., Omaha-—Post Office Substation 
Treas. Dept.. Wash... D. C., receiving bids 


building 3 story. 66 x 132 ft. here. J 
Wetmore, superv. archt. 


Arizona—Road Work—Until July 26. by 







Bureau Pub. Rds., Luna-Strickler Bldg 
Albuquerque, N. M., building 10.02 mi, Salt 
River, Pleasant Valley, Sec. 2-C Project 
20 ft. wide. within Tonto Natl. Forest, Gi! 
Co., involving 25 acre clearing and g - 
bing. 4.767 cu.yd. rock and 59.086 cu.yd 
common excav., 1,766 lin.ft. 18-36 in. C.M.P 
culverts, ete. E. S. Wheeler, dist -engr 
Cuba, Guantanamo—Pier—Spec. 416 
Until Aug. 18 (change of date) by Bureau 


Yards & Docks, Navy Dept... Washington 


D. C., building rein.-con., at Naval Sta 
here: $10 deposit required for plans and 
spec. Noted July 8 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—Protected Switchbou 1 
and Plotting Rooms—U. S. Engr. Offic: 
Custom House, let contract constructins 
protected switchboard room and_ plotting 
room, at Ft. Andrews and protected swit 
board room at Ft. Revere. Boston Har! 
to A. MacDonald & Sons, 79 Milk St.. $ 


006. Noted June 10. : 
*Mass.. Boston—Sand and Grave! U. 


S. Ener. Office. Custom House, let con! 
furnishing and delivering, at Hog Is ind, 
Roston Harbor. to Roston Sand & G: 
Co., 88 Broad St., $23.250. Noted Jun 


*Mass.. Nahant—Sand—vw. S. Engr. if 
fice, Custom House, Boston, let cont: 


furnishing and delivering at U. 8. Reser- 
vation, here. to E. L. Lane, Boston. A 
$29,500 Notee@ June 10 
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deral Government Work (Continued) 


N.Y., Brooklyn—Kitchen and Commissary 
uipment — Spee. 4177 — Bureau Yards & 
icks, Navy Dept., Wash., D. C,, received 
is July 14, installing in Bldg. F, at Naval 
yspital here, (1) work complete, from L. 
rth & Son, 38 Cooper Sq., New York City, 
$190, (3) $230, (3a) $330, (4) $18,543; 
rns Co., 133 West Lake St., Chicago, 

) $13,044, (2) $183, (3) $19,912, (sa) 
:019: J. Hoose Co., 306 South Hanover 

Baltimore, Md., (1) $14,404 (90 days), 
) $175, (3) $47.50 (10 days), (Sa) $200. 
oted July 8. 

*xN. Y., New York—Dredging—vU. S. 
iner. Office, 39 Whitehall St., let contract 
dredging in East Chester Creek, to T. A. 
Seott Co., Inc., New London, Conn,, $10,- 

0 Noted June 3 

*xD. C., Wash,—Electric Cable—U. S&S. 
Inger. Office, War Dept., let contract build- 
ng. here, to Okonite Co., Canal St., 
Passaic, N. J., $36,113. 

xD. C., Wash.—Electric Power Cable— 
U. S. Engr. Office, War Dept., let contract 
building, to Standard Underground Cable 
Co., 26 Washington St., Perth Amboy, N 

$35,322. 

xD. C., Wash.—Repairing Mechanical 
Isquipment—Treas. Dept., let contract re- 
pairing in treasury annex, Butler and Wind- 
er Bldgs., to Allen, Mitchell & Co., 1818 E 
st.. N. W., $9,995 (60 days) 

Va., Cape Charles—Wharf, Bulkhead, 
ete —Treas. Dept., Wash., D. C., received 
bids July 12, building wharf, bulkhead, 
breakwater and dredged channel for U. S. 
Quarantine Sta., Craney Island, here, from 
J. Stewart, 30 Church St., New York City 
(a) $69,500, (b) $9,800, (ec) $3,300; Ray- 
mond Concrete Pile Co., Munsey Bldg., 
Baltimore, Md., (a) $45,000, (b) $72,000, 
(ec) $10,800, (da) $3,050; Newport Contg. 
Co., Silsby Bldg., Newport News, (a) $99,- 
550, (b) $11,360, (c) $24,880, (d) $70. 
Noted July 8. 

*Va., Norfolk — Bulkhead, ete.—U. S. 
Engr. Office, Custom House, let contract 
building bulkhead on Craney Island Flats 
and furnishing and placing riprap stone on 
existing bulkhead, to J. Stewart & Co., 30 
Church St., New York City, $128,275. Noted 
June 10, 

*Va., Quantico — Incinerator — Spec. 
1137—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract building at 
Marine Barracks, here, to McLean Contg. 
Co., 1412 Fidelity Bldg., Baltimore, Md., 
$28,345. Noted July 15, 

*W. Va., South Charleston — Railroad 
Track Seales—Spec. 4207—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract furnishing and installing at Naval 
Ordnance Plant, here, to Strait Scale Co., 
Shawnee and Adams Sts., Kansas City, 
Kan. About $16,900. Noted July 1. 

*%Ala., Florence — Electric Generators 
and Accessories—U. S. Engr. Office, Flor- 
ence, let contract furnishing and deliver- 
ing at Wilson Dam, to Westinghouse Flec- 
tric & Mfg. Co., East Pittsburgh, Pa., $779,- 
100. Noted May 6. 

*0., Athens — Boiler — Treas. Dept., 
Wash., D. C., let contract installing in Post 
Office, here, to C. Gleason, Augusta, Ga., 


$3,925. 
Mo., St. Louis—Repairing Boiler Plant— 
Treas. Dept., Wash., D. C., received lowest 
’ bids July 16, repairing at U. S. Marine 
Hospital, here, from W. Wilby, Selma, Ala., 
$4,000 (Nov. 1); Werner Hencke Plumbing 
Co., 2335 South Grand St., $4,095 (90 
days); Elliott & Barry Eng. Co. 1426 
Olive St., $4,115 (30 days). Noted July 1. 
*Tex., Galveston—Redredging Channel 
U. S. Engr. Office, Trust Co. Bldg., let 
contract redredging Clear Creek Channel, 
io J. Jacobson, Galveston. About $6,500. 
Cal, San Diego—Refrigerating Equip- 
ment, ete.—Naval Pub. Wks. Office received 
only bid June 30, for refrigerating equip- 
ment and cold storage installation at 
narine brigade post, from York Constr. 
o., 308 Boyd St., Los Angeles. Bid was 
not in conformity with plans and specifica- 
ns as to type of machinery for refriger- 
‘or plant, but bidder offered to supply and 
nstall such equipment as it now has on 
ind for $34,500 (180 days). Noted June 17. 
*Cal., San Francisco—Removing Rock— 
S. Engr. Office, War Dept., Wash., D. 
let contract removing rock in Suisun 
iannel, to Amer.-Dredging Co., 255 Cali- 
fornia St. About $5,400. 


Miscellaneous 


PROPOSED WORK 


Entrance—New York, N. Y.—Transit 

nstr. Com., 49 Lafayette St., rejected 

is received May 20, building new entrance 
a! 168th St. Sta. of Manhattan-Bronx Rapid 
sransit R. R. Work will be readvertised 
‘oted May 27. 





























































































ENGINEERING NEWS-RECORD 


Park Development—Baltimore, Md,—City 
having plans prepared for development of 
94 acres adjoining Meters Park, Spring 
Gardens, into municipal water front park 
Work includes filling, grading, top soiling, 
building macadam roads, also gravel and 
cement walks. About $40,000 H. G. Per 
ring, City Hall, engr 

Transmission Line—Smithville, Tenn.—~ 
Cerporation of Smithville voted $30,000 
bonds to build transmission line from here 
to Great Falls Power Co., Rock Island 

Dam—Port Wing, Wis.—See “Industrial 
Works.” 

Electric Light and Power Systems—Ar- 
xyle, Minn.—City plans to build electric 
light and power system, also 45 mi. high 
power line from here to Crookston. About 
$30,000. 

Water Meter System, etc,—Halifax, N. 8. 

City Council voted $70,000 to install water 
meter system and new pumping station 

Electric Light and Fire Alarm Systems— 
Westmount, Que.—See “Streets & Roads’ 

Water Power Development—Kenora, Ont. 
Lake of the Wood Pulp Mill Co. plans to de- 
velop water power, here. About $1,000,000 

Dam—London, Ont. — Utilities Comrs. 
having plans prepared by E. V. Buchanan, 
xen. megr., Hydro Bldg., and opens bids in 
August for power dam at Springbank 
About $300,000, including equipment. 

Subways—London, Ont.—City and Grand 
Trunk Ry., McGill St., Montreal, Que. soon 
receives bids building subways at Edger- 
ton and Rectory Sts. crossings. About $159,- 
000. H. Brazier, city engr., F. L. C. Bond, 
ch. engr. Grand Trunk Ry 

Breakwater and Widening Harbor—Pt. 
Stanley, Ont.— City Council having plans 
prepared by A. Lamb, engr., Toronto, and 
soon receives bids building 500 ft. break- 
water and widening harbor from 80 to 175 
ft. About $105,000. 


BIDS DESIRED 

Well Drilling Rig—Bnoffalo, N. Y.—F. 
Schreiner, 22 Pearl St., receiving bids for 
well drilling rig, steam preferred. 

Bathhouse — Harrisburg, Pa. — FE Z. 
Gross, park comr., receiving bids building 
35 x 160 ft. rein.-con. bathhouse, on island 
in Susquehanna River About $60,000. 
Lawrie & Laffley, Harrisburg, archts. 

Lake—Pittsburgh, Pa.—Until July 26, by 
city, improving and enlarging Lake Fliza- 
beth, West Park, involving plain and rein. 
con., excav., etc. About $35,000. N. S 
Sprague, city engr. 

Trucks — Scranton, Pa,—City receiving 
bids for 3 heavy motor trucks for street 
work. W. P. Heuster, clk. 

Machines — Wilkes-Barre, Pa.—I. Saba 
Cone Co., Airy St., receiving bids on 3 auto- 
matic concrete block machines. 

Equipment—Detroit, Mich.—Until July 26, 
by G. J. Finn, comr. Purch. & Supplies, fur 
nishing three 5 kva, one 74 kva., three 10 
kva., two 50 kva. and one 75 kva. single 
phase, oil immersed self cooling pole type 
transformers and miscellaneous electric 
tighting equipment. 

Motor-Driven Pump, Oil Switches, Air 
Compressor, ete. — Florence, Wis. — Until 
Aug. 15, by C. R. Johnson, comr. Water- 
works Impvts., furnishing 3 centrifugal 
motor driven pumps, 100-500 gal. per min- 
ute capacity, 2 operating panels equipped 
with automatic controllers, meter and oil 
switches, 1 electric, siren affd 1 small air 
compressor. W. G. Kirchoffer, 31 Vroman 
Blk., Madison, ener. 

Paving Materials—St. Paul, Minn.—Until 
July 26, by H. W. Austin, city purch agt., 
furnishing material for paving 3,000 lin.ft. 
Fairfield Ave. from Robert to State Sts., 
involving 3,371 bbl. portland cement, 2,608 
cu.yd. crushed rock for concfete base, 1,565 
cu.yd, concrete sand, 282 tons asphalt ce- 
ment, 1,141 cu.yd. fine asphaltic sand, 295 
ton limestone dust, 488 cu.yd. binder stone, 
135 tons trap rock; State St. from St. 
Lawrence to Utah Sts., 803 bbl. portland 
cement, 594 cu.yd. crushed rock for concrete 
base, 357 cu.yd. conerete sand, 64 ton as- 
phalt, 64 ton limestone dust, 171 cu.yd. 
binder stone, etc. 

Road Grading Outfit—Hutchinson, Kan.— 
P. C. Buskirk receiving bids for road grad- 
ing outfit and 10 ton road roller. 

Diesel Engine, Centrifugal Pump — San 
Benito, Tex—Until July 29, by Cameron 
Co. Water Impvt. Dist. 2, furnishing 1 
Diesel or semi-Diesel engine and 1 centrifugal 
pump of sufficient capacity to deliver 100,- 
000 gal. water per minute, discharging 
against variable head up to 20 ft. average 
actual fift about 16 ft. (2 units with com- 
bined capacity of 100,000 gal. per minute 
will be considered). F. S. Robertson, mgr. 

Storage Tank — La Tuque, Que. — Brown 
Corp. Ltd., receiving bids for steel storage 
tank, 25-30 ft. long, 12-15 ft. diameter. 











Crib—Ottawa, Ont.—Until Aug. 5, by 
Dept, Pub. Wks, building 400 ft. closed 
face constructed crib, fully ballasted, 20-30 
ft. wide, also 53.5 ft. crib fully ballasted, 
8 ft, wide, at Anse aux Gascons, Que. Work 
involves 1,000 cu.yd. earth exeav. and fill 
About $36,000 kK. Lafleur, Ottawa, ener 
Noted April 15 


PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 


Gate Valves — Boston, Mass—City re 
ceived bids July 8, furnishing twenty 16 in 
gate valves, from Kennedy Valve Co., 47 
India St., $9,532: Coffin Valve Co, Ne 
ponset, $16,900. Noted July 1 

Granite Edgestone — Boston, Mass.—C its 
received bids July 6, furnishing 30,000 lin 
ft. granite edgestone, from Lombard Granite 
Corp., $1.90 per linft delivered at yard; 
H. G. Fletcher, $2.09; New England Granite 
Wks., $2.50 

* Dam—Millers Falls, Mass—Millers Falls 
Co. let contract repairing concrete dam 
recently damaged by water, to H. P. Cum 
mings Constr. Co.. Ware. About $25,000 

*Tanks—South Boston (Boston P. O) 
Mass.—Amer Sugar Refining Co, Bd 
Trade Bldg., Boston, let contract buildin 
2 rein.-con. oil tanks, on Granite St., t» 
® RR. Gow Constr. Co. 166 Devonshire St 
Boston About $30,000 


*xkHeating and Sanitary Work—Kine’s 
Park, N. Y¥.—State Hospital Comn., Capi 
tol, Albany. let contract for heating work 
at State Hospital, here, to W. B. Armstrone 
Co., 3 Fulton St., Albany. $124,000; sani 
tary work and service connections, to T 
E. O'Brien, 6311 5th Ave., Brooklyn, $33, 
aoo Noted May 20 

Platforms, ete.—Phila,, Pa.—City Transit 
Dept., 1211 Chestnut St., let contract build- 
ing station platforms on Front and Berk 
Sts... Kensington and Tioga Sts. and Torres- 
dale Ave., also Frankford Ave. and Pratt 
St., to F. J. Boas, 201 North Broad St., 
$237,429 and $72,410 respectively; track 
floors, drains, footwalks, on Front St. from 
Callowhill to Arch Sts. and on Frankford 
St. from Dwyer to Bridge, to R. E. Lamb, 
oe North 19th St., $168,335. Noted June 
10. 


Tracks—Phila.. Pa.—City Transit Dept., 
1211 Chestnut St., received only bid June 
22, building tracks on Front St. from Arch 
to Callowhill Sts., and on Frankford St 
from Harrison St. to Bridge, from Snare & 
Triest, Pennsylvania Bldg., $150,018. Noted 
June 10 

Cast Iron Pipe and Specials—Washington 
D. C.—Dist. Comrs. received bids July 15 
furnishing (1) 3 in. pipe, (2) 8 in, pipe, (3) 
20 in. pipe, (4) Class A Specials, (5) Class 
3 Specials, from U. S. Cast Tron Pipe & 
Fdry Co., Phila., (1) $85.90, (2) $75.90 
(3) $75.90, (4) $0.0825 Ib, (5) $0.0925 Ib.. 
(20 to 110 days); R. D. Wood Co., 400 
Chestnut St., Phila., (1) alternate 4 in 
$92, (2) $82, (3) $87, (4) $160, (5) $160 
(45 working days): Glamorgan Pipe & 
Fdry. Co., 98 Adams St., Lynchburg Va.. 
(1) $85.40, (2) $75.40, (3) $75.40, Specials, 
$145 base price (45 days.) 

*Subway—Cincinnati, O.—City let con- 
tract building 3rd section of Rapid Transit 
Loop involving excavation of old canal bed 
to Hickey Bros., Furnace and Mound S8Sts., 
Columbus, $556,905. 

*Paving Materials—St. Paul, Minn.— 
City let following contracts for Lincoln 
Ave. paving project: 9,342 cu.yd. crushed 
rock for concrete base to St. Paul Crushed 
Stone Co., Stewart and Victoria Aves., 
2.70 per cu.yd., and J. L. Shiely Co., 7th 
and St. Peter Sts., $2.60; 5,600 cu.yd. con- 
crete sand, $1; 4,390 cu.yd. crushed stone 
or gravel for curb, $3; 576 cu.yd. screened 
stand, $1.60; 3,800 cu.yd. fine asphaltic 
sand, $2.25; 1,138 cu.yd. coarse asphaltic 
sand, $1.75, to J. L. Shiely Co., 7th and 
St. Peter Sts., 2,420 cu.yd. binder stone to 
St. Paul Crushed Stone Co., Stewart and 
Victoria Aves., $2.70, 94,598 lb. pitch filler 
to Barrett Co., 1 19th Ave. S., $33.60 per 
ton, and 908 tons limestone dust to Minne- 
sota Crushed Stone Co., 1500 N. E. John- 
son, Minneapolis, $5.50 f.o.b. 

*&Culverts—Troy, Kan.—Doniphan Co. let 
contract building culverts on 6.1 mi. Pikes 
Peak Highway, Federal Aid Project 563, 
Sects. A, B and C, 18 ft. wide, to Hybsko- 
man & Wiley, Seneca, $15,405. 

* Road Planer—Mott, N. D.—Comrs. Het- 
tinger Co. let contract for road planer, 
Gilbert Mfg. Co., Aberdeen, S. D., $1,350. 
...-excav and dredging.. ....... oe ehawess 

* Fill, ete.—Reed Springs, Mo. — Mis- 
souri Pacific R.R., Exch. Bldg., St. Louis. 
let contract for 800,000 cu.yd. of fill and 
building, 2,000 cu.yd. rein.-con. culverts on 
White River Div., here and in Cricket, Ark., 
to L. J. Smith Constr. Co., 1315 Commerce 
St., Kansas City. About $450,000. 
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Bids: July 27. 
New County Jail | 
Toms River, N. J. 
The Board of Chosen Freeholders of the 
County of Ocean, ir the State of New Jer- 
sey, will receive on Tuesday, July 27, 1920, 


ut 12 o'clock noon, at the Freeholders’ 
Room in the Court House, Toms River, 
Ocean County, N. J., sealed proposals for 


the construction of a new county jail build- 


ing complete with steel cell equipment 
Separate |lans and specifications for the 
vlumbing and gas fitting and all work 
hindred thereto and of the steam heating 
and ventilating apparatus and work kin- 
dred thereto and electrical work and for 


the steel cell equipment have been prepared 
and separate bids for each of said branches 
of work will be received. Bids will also be 
received for the general work of coustruc- 
tion of said, jail building excluding the steel 
cell equipment, plumbing and gas fitting, 
steam heating and ventilating 
and electrical work. Separate bids will also 
be received for the general construction of 
said building including steel cell equipment, 
but excluding plumbing and gas fitting, 
steam heating and ventilating and electrical 
work. 

Each bid must be accompanied by a cer- 
tified check of the bidder for 107 of the 
amount of the bid, payable to the County 
Treasurer as a guarantee that if his bid is 
accepted he will, within ten days from the 
date of said award, enter into a contract 


with the said Board of Chosen Freeholders, | 


in accordance with said bid, and file a bond 


in the penal sum of an amount equal to 
the amount of said bid, with good and suf- 
ficient surety thereon, said surety to be 
approved by the said Board, conditioned 


for the faithful performance of said work 
in strict compliance with the plans and 
specifications for the same and to the entire 
satisfaction of the said Board. 

The right is reserved to reject any or 
all bids 

Said proposals should be endorsed “Pro- 
posal for construction of new county jail,” 
“Proposal for construction of new county 
jail including steel cell equipment,” “Pro- 
posal for steel cell equipment in new county 
jail,” “Proposal for electrical work,” “Pro- 
posal for steam heating.” “Proposal for 
plumbing and gas fitting.” or as the case 
may be. All proposals should be addressed 
to the Board of Chosen Freeholders, Toms 
River, N. J. 

Plans, specifications and complete data 


are on file at the office of Clarence W. 
Smith, Architect, Thompson Building, 


and open to the inspection 
of prospective bidders A complete set of 
plans and specifications will be furnished 
by the said architect upon receiving a de- 
posit of $10.00, which said amount will be 
refunded upon the return of the set in an 
undamaged condition 
WILLIAM H. SAVAGE, 
Director of Board of 
Chosen Freeholders, 
DAVID O. PARKER, 


Clerk. 
Dated July 6, 1920. 


Lakewood, N. J., 





Bids: Aug. 14. 
Construction of Highway 


FIRST ROAD DISTRICT OF THE THIRD 
POLICE JURY WARD 
St. Landry Parish, La. 

Sealed proposals will be received at the 
office of the Board of Supervisors, at 
Opelousas, Louisiana. up to 3 o'clock pm., 
Saturday, August 14th,.1920, for construct- 
ing the Opeloousas-Arnaudville Highway 
from Cain's to Arnaudville, St. Landry 
Parish, La., 11.93 miles 

Information as to location, character of 
work, extent and class of material, esti- 
mated cost, terms of payment, regulations 
governing manner of submitting proposals 
and executing contract may, on application 
and deposit of $19.00. be obtained at the 
office of the Engineers 

HOLLIER & DURIO, Engineers, 
Room 6, Saizan Building, 
Opelousas, La 

PR. A. C. DURTIO, Chairman, 

Arnaudville, La. 
J. J. BENOIT, Secretary 

Arnaudville, La 


apparatus | 


The publication of an ad- 
vertisement on this page 
is an: official notice that 


bids are ‘wanted frém 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 


ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 


each week by nearly. every 
worth-while contracter in this 
country who bids on _ public 
work outside his own city. 


Official Proposals reaching our office 


in first mail Wednesday *morning (9 
o'clock) can usually be published in 
the issue out the ‘next“dhy. ‘Special 


price for Official Proposals, 40 cents a 
line. 











Bids: Aug. 17. 


Barge Canal Terminals 
STATE OF NEW YORK 
OFFICE OF SUPERINTENPENT OF 
PUBLIC WORKS 

Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N, Y., until 42 o’clock-noon of Tues- 
day, August 17th, 1920, at which place and 
hour they will be publicly opened and read, 
for the construction of Barge canal termi- 
nals pursuant to the provisions of Chapter 
746 of the Laws of 1911, and amendatory 
laws, and Chapter 402 of the Laws of 1920, 
as follows: 

TERMINAL CONTRACT No. 71 

For completing the Court Street approach 
to the Rochester terminal. 

Contract plans, sheets 1-17, inclusive. 

Plans may be seen and detailed specifica- 
tions, engineer's estinvates of quantities, pro- 
posal blanks, form of contract and bonds 
required and other information for proposers 
may be had at the office of the Superin- 
tendent of Public Works at Albany, N. Y., 
at the office of the Assistant Superintendent 
of Public Works for the Middle Division at 
Syracuse, N. Y., at the office of the Assistant 
Superintendent of Public Works for the 
Western Division at Rochester, N. Y., and 
at the canal office, Spaulding Exchange, 
3uffalo, N. Y. 

Copies of detailed plans or drawings may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y., upon payment to 
him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
yayable at sight to the Superintendent of 
*ublic Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
uldress given in the proposal. 

Upon execution of the contract and ap- 


proval of bonds, the certified check or draft | 


will be returned to the proposer unless the 


same shall have been presented for collec- | 


tion prior to such time, in which ease the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 


The bond required for the faithful per-. 


formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
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of the estimated cost of the work, accord 
the contract price, and an additi 
bond, known as the labor bond, in 
sum of ten per’centum (10 percent) of 
amount? of the estimated cost of the wo 
necording’ 16 the-conhtract’ prieg,. will be 1 
quircd aS security ‘that’ the.¢6ntractor 


pay in full at least once in” each mor 

all laborers employed by him’ upon 

ork specified to be done in the contra 
In the event that more than one su: 


company is offered as surety on said bon 
co-insurance only will be accepted 

Kach proposal must be addressed 
Superintendent of Public Works, 
N. Y., and must be endorsed’'on the 
velope with the name of the constructi 
for which the proposal is made. 

Award, if made, will be made to the yp: 
son or persons whose proposal shall be low 
cst in cost to the state for doing the wor! 
and which shall comply with all provision 
required to render it formal. Before an 
award shall be made the lowest bidder wi]! 
be required to satisfy the Superintend nt 
of Pubic Works of his ability to provide 


to t} 
Albany 


suitable equipment and materials for the 
proper performance of the work. 
The right is reserved to reject all pro- 


posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 





ment of the undersigned, the interests of 
the state will be enhanced therby. 
EDWARD S, WALSH, 
Superintendent of Public Works, 
July 16th, 1920. 
Bids: July 29. q 
Concrete Bridge and 
Approaches 
Herkimer, N. Y. 


Sealed proposals will be received by the 
Town Boards of Fairfield and Herkimer and 
by the Town Clerk in the Municipal Build- 
ing, Herkimer, N. Y., until 2 p.m., on the 
29th day of July, 1920, for the construction 
of a reinforced concrete arch bridge over 
the West Canada Creek and crossing over 
the tracks of the Adirondack Division of the 
New York Central Railroad, with ap 
proaches and appurtenant structures, «at 
Dempster’s. 3 miles north. of Herkimer, 
N. Y., at which time they will be opened and 
read. 

The contract will be let in two parts but 
proposals must be made to cover the whole 
work. 

Certified checks in the total sum of $5,000 
must accompany each proposal. 

Surety bond in the sum of of the 
amount of the contract will be required 

Plans and specifications may be seen at 
the office of the Town Clerk at Herkimer, 
N. Y., or copies may be had from the office 
of E. J. Doyle, Consulting Engineer, 95 
State Street, Albany, N. Y., and from the 
office of G. A. Noren, Engineer of Grade 
Crossings, New York Central Railroad Com- 
pany, Grand Central Terminal Building 
New York City, N. Y., upon the deposit of 
$20, which will be returned upon the return 
of the plans and specifications in good 
condition, 
eondition. ELMER GAY, 

Town Superintendent of Highways, 
Town of Herkimer 
CHARLES RICHARDSON, 

Town Superintendent of Highways, 
Town of Fairfield 
FE. J. BECKINGHAM, 

Town Clerk of the Town of Herkimer. 
B. J. RASBACH, 

Town Clerk of the Town of Fairfield. 
E. J. DOYLE 

Consulting Engineer 


DONE, 





Bids: July 30. 


- 
Concrete Paving 
Gibbstown, N. J. 
Bids will be received by the Township 
Clerk until 5.30 p.m., on Friday, July 3(th, 
1920, for the furnishing of all labor and 
material for 533 cubic yards of excavation 
and the laying of 1,893 square yards of rv- 
inforced concrete paving on Repauno Ave- 
nue in the Village of Gibbstown, N. J. 
Plans and specifications may be seen on 
file at the Office of Township Engineer, 
Owen Carter, 48 Cooper Street, Woodbur: 
N. J., or with the undersigned. 
ELI A. ALLEN, 
Township Clerk 
Greenwich Townsh 
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Waterworks 


PROPOSED WORK 


Mass., Palmer—Thorndike Co. having 
plans prepared by Leary & Walker, engrs., 


Times Blidg.. New Bedford, for reservoir 
and water supply system. 
Mass., West Springfield (Springfield P 


©.)—Town plans to install waterworks sys- 


tem About $100,000. F. A. Barbour, 1121 
Tremont Bldg, Boston, engr. 
Pa., Phila—City plans to expend $250,- 


000 on Waterworks system, to include modi- 
fications at Queen Lane Pumping Sta. and 
improvements at Torresdale Filters and 
Lardners Point Pumping Sta., also increas- 


ing water supply for industries in West 
Philadelphia. 
Tenn., Pulaski—City plans to sell $100, 


600 bonds to build water works system. 

0., Lakewood (Cleveland P. O.)—City 
having surveys made for waterworks sys- 
tem and pumping station FE. A. Fischer, 
City Hall, engr. 

Kan., Haven—City voted $70,000 bonds 
to build reservoir and cement pipe line 
Rollins Eng. Co., 209 Ry. Exch. Bldg., Kan- 
~as City, Mo. engrs 

Kan., Minneola—City voted $45,000 bonds 
te build reservoir and cement. pipe line. 
Rollins Eng. Co., 209 Ry. Exch. Bldg., Kan- 
sas City, Mo., engrs. 

Neb., David City—City voted $30,000 
bonds to build 500,000 gal. reservoir. 

Mo., Fayette—City had plans prepared by 
Johnson & Benham, engrs., Firestone Bldg.. 
Kansas City. Mo., and soon receives bids 
building 14,000 ft. 8 in. ci. or wood pipe 
line and earth filled dam About $75,000 
Noted June 24. 

Tex., Alpine—City plans to build water- 


works system About $20,000. Bartlett & 
Raney. Moore Bidg.. San Antonio, engrs 
Okla., orick—See “Sewers.” 
Que., Montreal—Sve “Buildings”. 
BIDS DESIRED 
Mass., Boston—Until Aug. 4, by Joint 
Bd. on Water Supply Needs and Resources, 


making wash borings in Barre, Oakham, 
Enfield and Greenwich; advertised in this 
issue. 

N. ¥., Marey—Until Aug. 25, by State 
Hospital Comn., Capitol, Albany, building 
mechanical filtration plant and pumping 
station with building, reservoir, pipe line 
and appurtenances for Marcy Div., Utica 
State Hospital, here; advertised in this 
issue. 

S. C., Hartsville—Until Aug. 4, by town, 


building 14,750 ft. 6 in. water mains. C. ¢ 
Wilson, 804 Palmetto Bldg., Columbia, engr. 
Minn., Rush City—See “Sewers” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*® Mass., Auburn—Auburn Water Co. will 
take up present 4 in. mains and build 3 
mi. 6 in. ¢c.i. Watermains. Work will be 
done by day labor 

*Pa., PittsdDargh—City let contract con- 
structing 2 story, 28 x 60 ft.. rein.-con. 
building for water purification plant, with 
capacity of 20,000 gal. per hour, to Cuthbert 
Bros, Co.. Bessemer Bldg. About $35,000 

*Mich., Tronwood—City let contract lay- 
ing pipe. also building pumping. station, 
sub-stations, etc... to W. S. Peters, Wake- 
field, $50,230 and $62,613 respectively ; cen- 
trif 1 equipment, to Lee Courtenay Co., 


334 0: valves, to Ludlow Valve Co.. 
3,131. Noted June 17. 
2M, Crystal Lake—Bd. Local Impvts. 


let contract building extensions to main 


wat supply system, to C. M. Porter, 111 
Ww ington St., Chicago, $76,344 Noted 
June’ 17 


*Minn., Columbia Heights—City let con 
tract extendi waterworks system, to W 
D.-Lovell, 14 &th St. S. E.. Minneapolis 
About $25,000. 

*N.D., Grand Forks—lIndustrial Comn. of 
North Dakota, Bismarck, let contract build- 
ing reservoir, filter plant, power house, etc., 
including boilers, stokers, etc., to Fegles 
Constr. Co., Minneapolis. Noted May 13. 

*Okla., Fl Reno—City let contract fur- 
nishing labor and material improving 
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Merkle Mohy. Co., 
Kansas City, Mo 


waterworks system, to 
408 Interstate Bldg., 
Noted June 24. 

*xOkla., Madill—City let contract building 
extensions to waterworks system, Sect. B, 
to Chicago Bridge & Iron Wks., Praetorian 
Bldg., Dallas, Tex., $18,540; Sect. C, to 
T. C. Brooks & Sons, Jackson, Mich., $53,- 
833; Sect. D, to Merkle Mchy. Co., Inter- 
state Bldg., Kansas City, Mo., $29,875. 
Noted June 10 

*xCal., Hayward—City let contract build- 
ing rein.-con. reservoir, to E. H. Martin, 
Synd. Bldg., Oakland, $15,974; excavation 
work, to Carlin Grading Co., 110 Jessie 8t., 
San Francisco, at $1.25 per yd., totab $3,875. 


Sewers 
PROPOSED WORK 


N. J., Exe Harbor City—City having 
plans prepared by Remington & Vosbury, 
engrs., 6th and Market Sts., Camden, for 
sewage disposal plant and storm and sani- 
tary sewerage system, involving 12 mi. terra 
cotta pipe. About $175,000. 

N. J., Westfield—Boro. having survey 
made by Remington & Vosbury, engrs., 6th 
and Market St., Camden, for sanitary sew- 
erage system, involving 20 mi. terra cotta 
pipe. 

Pa., Phila.—City plans to build sewers 
in B St. from Rosehill St. to Erie Ave. ; 
Erie Ave. from B to D Sts.; Bingham_ St. 
from Tacony Creek to Adams Ave.,; 51st 
St. from Grays Ave. to Schuylkill River ; 
Godfrey Ave. from 10th to Broad Sts. ; 
9th St. from Champlost Ave. to Green Lane ; 
Summerdale Ave. from Adams Ave. to 
Phila. & Reading R.R.; intercepting sewer 
along Tacony Creek in I St.; H St. and 
Tacony Creek Park from Ramona Ave. to 
Roosevelt Bivd.; extension of Bigler and 
Packer St. Sewer, also 7 mi. branch sewers 
About $1,200,000. 

0., Akron—City had plans prepared for 
building 24 mi. of sewers. About $75,000 
J. E. Root, supt. Dept. of Sewage. 


O., Marion—City retained G. B. Gascoigne, 
consult. engr., 1449 East 116th St., Cleve- 
land, to prepare plans for sewerage and 
sewage disposal improvements. About 
£600,000. T. S. Cathers, city engr. 

Mich., Detroit — City having plans pre- 
pared building and backfilling Lateral 
Sewer 3,306, Connors, Lenox, De Buck and 
Forest Sts. ; 3,307, Raymond, Clarion, Geor- 
gia and Edgewood Sts.; 3,309, Erwin, Hol- 
comb, Georgia and Edgwood Sts.; 3,310, 
Livernois, Canterbury and Pembroke Sts. 
and Seven Mile Rd.; 3,311, Jos. Campau, 
Mitchell, Davison and Cody Sts.; 3,312, Jos. 
Campau, Mitchell, Cody and Halleck Sts. ; 
3,313, Jos. Campau, Mitchell, Carpenter and 
Halleck Sts.; 3,314, Arlington, Maine, Car- 
penter and Davison Sts.; 3,315, Riopelle, 
Dequindre and Davison Sts. ; 3,316, ee 
3,o 5 


Orleans, Davison and Victor Sts. ; 
Gratiot, Roseberry and Rosemary Sts., in- 
volving 10-24 in. vitr. crock, ete. C. W 
Hubbell, city engr. 


Wis., Whitefish Bay (Milwaukee P. O.)— 
City having plans prepared for concrete 
sewage disposal plant, filter beds" and 
syphons. About $20,000. Parsons & Or- 
bert, 627 M. & M. Bank Bldg., Milwaukee, 
engrs. 

Neb., Omaha—See “Industrial Works.” 

Okla., Eriek——City plans to install sew- 
erage system, also enlarge waterworks and 
electric light plant About $120,000. J. A 
Richardson, mer. 

Okla., Ponea City—City election 
to vote on $50,000 bonds to build 
sewers in various streets. Engineer 
decided. 

Ore., Portland—City had plans prepared 


Aug. 3, 
storm 
not 


and soon receives bids laying sewers in 
Pacific St. from East 63rd to East 65th 
Sts., Jarrett St. from East 6th to East 9th 
Sts.. Church St. from East 7th to East 9th 
Sts. Sumner St. from Serene Park to East 
th Sts. East 9th St. from Sumner St. to 
Ainsworth Ave., East 36th St. near Shiller 


St., cost $31,950; building Morse St. Trunk 
Sewerage System, $31,529; 41st Ave. S. E 
and 49th St. S. FE. Sewerage System, $5,029; 
67th St. S. BE. and 45th Ave. S. E. Sewerage 
System, $20,616. ©. Laurgaard, city engr 
Cal, Stockton—City having preliminary 
estimates prepared for building storm 
sewers in various streets W. B. Hogan. 
city’ engr. . . 
Que,, Montreal—See “Buildings.” 


.Ont., Teronto—City plans to. build 900 ft. . 


trunk sewer in York St. from King to Front 
Sts., 6 ft. diameter, concrete or brick. About 
$29 GER R. C. Harris, city engr. 


“pipe syphon and 1 valve cham 
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BIDS DESIRED 


S. C., Hart .ville—Until Aug. 4, by tow, 
building 10,200 ft. 8 and 10 im. sewer 
C. Wilson, 804 Palmetto Bank Bldg, ¢, 
lumbia, engr. 

Mich. Pontiac — Until 
Leubke, city clk., building trunk sanitary 
sewers; advertised in this issue. 

Wis., eeage e Aug. 10, by | 
Swift, city ck. furnishing and | layin, 
8,650 ft 10-24 in. vitr, storm sewers, 4 
catchbasins, etc, in Main and Galena St. 
About $25,000. W. F. Reichardt, Wat.) 


Aug. 9, by | 


town, engr. 

Minn., Rush City—Until Aug. 12, | 
— ae. building sanitary sewerage s\ 
em an aying water ; ut $90 
000. J. F. Druar, 617 Gibbet Idg., 
Paul, engr. Noted May 27. 

Minn., St. Paul—Until Aug. 2, by H. \ 


Austin, city purch. agt., building sewers | 
Mississippi River Bivd. Capitol PL, Dal. 
Gaultier, Clifton and Hyacinth Sts, Plea: 


ant, Asbury, Simpson, Taylor arid Weic. 
Aves. O. Claussen, city engr. 
Mo,, St. Louis—Until Aug. 10, by 1h 


Pub. Serv., building sewers, including inlet 
catchbasins, ete., in 10,665 ft. Glaise Cres 
Sewer Dist. 17. About $70,000. W. 
Horner, City Hall, engr. 

Ss. D. Armour—Until 
Felton, city aud., building 8 and 10 j; 
service or lateral sewers in Spark, Mai 
and Braddock Sts.; advertised in this issu 

Ont.. Elmira—Until Aug 2, by J. H. Ruy; 
pel, clk, supplying and laying 9,400 ft. 8-1 
in. Vitr. sewer pipe, with manhole covers 
castings, etc. About $30,000. H. Johnsto: 
103 Frederick St.. Kitchener, engr. Note 
May 6 


Aug. 17, by | 


PRICES AND CONTRACTS AWARDED 
(indicates of contract) 


Mass., West Koxbury (Boston P. 0.) 
City of Boston received bids July 21, builk 
ing Saville and Wren Sts. Sewerage Systen 
here, from J tarletta, $29,328; J. Todesc: 
Roslindale, $45,783: Ff. Drinkwater, $44,514 

wN. 4... Haddontield—City let contrac 
building 2 sewage disposal plants and lay 
ing 1 mi. terra cotta sewer pipe, to W. I 
Corson, 1141 Syveamore St., Camden. Abou 
$150,000, 

¥N. d.. Irvington 
“Streets and Roads”. 

*Pa., Phila.—City let contract buildin; 
sewer in Octalaune and 18th 8ts. and 66t) 
and 67th Aves., to A. J. Jaffola, 139 Sout! 
0th St, $130,000; branch sewer in Olney 
Ave. from 11th St. to Wayne Ave., to J. J 
McHugh, 1439 South Penn Sq, $30,000 
Noted July 8. 


_&S. C., Kingstree—Comrs. .Williamsbury 
Co. let contract building 23 mi. causewa) 
through Black River Swamp gn. road fron 


inward 






(Newark P. O.)—-Se 


here to Manning, involving ‘98,000 cu.yd 
excav., to ©. Campbell, Foreston. Abou 
$34,300. : 

*0., Xenia—City let contract buildin: 


sewer extension in Dists, 1, 2. 3, 5 and + 
to J. C. Mercer & Son, Piqua, 28,628. Note:! 
April 29. 

wxiInd., Wabash—See “Streets and Roads 

Mich., Detroit — City received bids July 
29, furnishing labor and material buildin: 
(a) Lateral Sewer 3,173, (b) 3,295, (ce) 
3,296, (d) 3,297, (e) 3,302, (f) 3,304, (¢ 
Coventry Blvd. Arm, (h) John §S. St. Arn 
(i) Charleston Ave. Arm, from Oakwoo 
Constr. Co.. 165 Fort Blvd., (a) $41,000 
(b) $6,125, (ec) $11,000, (a) $17,511, & 
$9,370; Western Constr. Co., 1208 For 
Bldg., (bd) $4,935, (e¢) $10,368; N. Ma: 
eini, 580 Coneord Ave., (e) $4,600, (f) $4 


670; A. H. Haynes, 70 Davenport Av 
(e) $4,775, (f) $4,825; Jaynes & Affel 
1208 Ford Bldg, (g@) $222,485, () 
$59,292, (i) $69,200; J. Porath. 23 McGra. 
Bldg.. (g@) $210,492, (h) $63,616, (i) $69 
139; Lennane & MclIlvenna, 1205 Boo 


Bldg.. (g) $205,877, (i) $71,990; W. Blanc! 
. a 827 Ford Bldg., (h) $62,797. Note: 
July 22 


*Mich., Detroit—City let contract to \ 
Mancini, 580 Concord Ave., building Spri' 
gle Ave. Sanitary Sewer, $57,750; to W 
Blanck & Co., 827 Ford Bldg., John R. Arn 
$57,145; to J. Porath, 23 McGraw Bldg 
Swift Ave. Arm, Puritan Ave. Arm an 
Oakland Ave. Arm, $66,550, $65,912 an: 
$54,840 respectively. Noted July 15. 


*Wis., Milwaukee—Sewerage Comn. |: 
contract building 595 ft. 30 in, c.i. sypho 
and. 2 valve chambers _in Concord and Aur) 
Aves., to Knowles & Fehr, 314 North Dea 
born, St., Chicago, $47,030. ee 

*Wis., Milwaukee—Sewerage Comn. re 
ceived only bid July 22, laying 860 ft. ¢.i 
rin Brad 
ford Ave and Wright St., from Wenze! & 
Henoch, 498 27th St., $27,040 





— 
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Sewers (Continpied) 
gua 

> wCol., Ft. Collins—City let contract build- 
ing storm sewers in Whitcomb and Whedbee 
Sts. and Oak and Laurel Sts. to M. John 
son & Co., Boulder. About $102,000. 

Ore., Portland—City received bids July 
14. furnishing labor and’ material building 
(a) Killingsworth Ave. and Kast 29th St. 
Sewerage System, (b) Mohawk and Jersey 
Sts. Sewerage System, (c) sewer in East 
véth St. from point 260 ft. south of Bast 
tturnside to East Glisan Sts. all cement, 
from Portland Realty & Trust Co., Ry. 
ixeh, Bldg., (a) $22,663, (b) $4,872; J 
Keating, Portland, (a) $26,201, (b) $5,008, 
(ce) $7,443; Azar & Co. Portland, (b) 
4.758, (c) $6,471,; Braley & Cusick, Van- 
couver, Wash., (b) $4,857, (c) $6,796; Mehe- 
marie & Co, Portland, (b) $5,171, (ce) 
$6,944. 


Bridges 
PROPOSED WORK 


Me., Kittery—See “Portsmouth, N. H." 


N. HL, Portsmouth — Piscataqua River 
tvidge Comn,. having plans) prepared by 
Strauss Baseule Bridge Co. engrs., 104 
South Michigan Ave., Chicago, for super- 
structure of Interstate Highway and Elec- 
trie Ry. Bridge, over VPiscataqua River, 
connecting Portsmouth and Kittery, Me. to 
have three 300 ft. spans, center one being 
Strauss double leaf bascule. Cost will he 
borne by New Hampshire, Maine and UW. 8S. 
Navy Dept 

N. J., Newark—Essex Co. (Newark) and 
Morris Co. (Morristown) soon receives bids 
building Hanover, Cook and Columbia 
ridges, over Passaic River, rein.-con, and 
steel. About $70,000. FE. J. Reimer, co 
ener 

i. Carbendale—Stiate Highway Dept. 
Springtield, opens bids about Aug. 15, build- 
ing 410 ft. bridge over Big Muddy River. 
1. Schwartz, dist. engr 

Kan.,, Chapman—Comrs. Dickinson Co. 
(Abilene) having plans prepared and soon 
receive bids building one span rein.-con. 
areh bridge, 150 ft. long, 18 ft. wide, near 
here. About $40,000. LL. J. Reese, co. engr. 
Marsh Eng. Co., 205 Masonic Temple, Des 
Moines, Ta., designing engrs 


Kan., Junction City—Comrs reary 
(Junetion City), having plans prepared and 
coon receive bids building one span rein.-con. 
ireh. bridge, 150 ft. long. 18 ft. roadway, 
near here. About $40,000, G. A. Russell, 
co. engr. Marsh Eng. Co... 205 Masonic 
Temple, Des Moines, Ia., designing engrs. 

Kan., Wakarusa — Comrs. Shawnee Co. 
(Topeka), having plans prepared and soon 
receive bids building one span rein.-con. 
ereh bridge, 130 ft. long, 20 ft. wide, near 
ere. About $40,000, J. KB. Williams, 1511 
Clay St., co. engr. Marsh Ene. Co., 205 
Masonie Temple, Des Moines, la.. designing 
engrs, 

Kan., Wichita—City election Aug 32, 
to vote on $175,000 bonds to build bridge 
over Big River on Maple St Pr. LL. Brock- 
way. city ener. 

Mo., Forsythe—State Highway Dept.. Jef 
ferson City, plans to build 18 ft. bridge. 
over White River, here About $72,600 


BIDS DESIRED 


Me., Augusta—tUntil \ug. 11, at office of 
Supervising Engineer, Dent Pub Wks 
Quebec, Que., Canada, building substructure 
and superstructure of Mdmundson N. B 
Madawaska, Me., International Bridge; ad 
vertised in this issue 

Pa., Harrisburg—lUntil Aug. 24, by T OW 
Templeton, supt. pub. grounds & buildings 
constructing Soldiers and Sailors Memorial 
Bridge, in Capitol Park: advertised in this 
issue. 


Va... Dungannen—Until Aug. 11, by Rad 
Supervs, Seott Co. (Gate City). building 
71} ft. steel beam bridge over Little Stony 
Creek on Hanging Rock Rd... near here. 


Georgia—Until \ug. 5. by State Highway 
Dept.. at div. office, Americus. building 120 
ft. rein.-con, bridge, Ben Hill Co., involving 
oO acres clearing and gvrubbing 1,160 lin, 
ft. timber piling, 167.58 cu.yd. Class “A” 
and 111.32 ecuw.yd. Class “RB” concrete, 40.320 
Ih reinforcing steel, ete.: 300° ft. bridge 
Irwin Co., 2,080 lin, ft. timber piling, 404.76 
cuyvd, Class “A” and 100.76 cu.yd. Class 
‘Th conerete, 91,742 Ib. reinforeing steel, 
ete. W. C. Cays, Jr., div. entr. 


" O., Kenten—Until Aug. 6, by D. C. Jones, 
“vd Hardin Co.,. furnishing labor and ma- 
terial building 50 ft. span steel: girder 
bridge with rein.-con. flooring 


ILL, Rdwardsville—See “Excavation and 
Dredging.” 


Wis., Fond duo Lac—Until Aug. 3, by 
Bd. Pub. Wks., building 107 ft. bridge, on 
Scott St.. Plan “A” phate girder, ‘B” con- 
crete arch. Pinney & Scarliffe, 1200 Syca- 
more St., Milwankee, engrs Noted May 6 


Minn., Cambridge — Until Aug. 6, by 
Comrs. Isanti Co., building State Bridge 
3332, to have three 18 x 75 ft. truss spans 
on rein.-con. abutments and gravity piers. 
About $25,000 Pr. M. Torell, Cambridge, 
ener. 


Missouri—Until Aug. 9, by State High- 
way Bad., at St. Joseph, building skew elab 
superstructure and 4 rein.-con. pile bents 
over Contrary Creek, Sta. 64 plus 32, to have 
three 27 ft. clear spans, involving 28,000 
Ib. steel reinforcement, 10 cu.yd. Class “A"™ 
and 215.7 cu.yd. Class “B" concrete, cost 
$9,491; through girder superstructure and 
2 rein.-con abutments over Rushville 
Drainage Ditch, Sta. 649 plus 51, to have 
one 40 ft. clear span 25,105 Ib. steel rein.- 
forcement, 6.1 cu.yd. Class “A" and 244.1 
cu.yd. Class “B" concrete, $9,887; deck 
sirder superstructure, 2. rein.-con. abut- 
ments and 1 temporary bridge, over Drain- 
age Ditch, Sta. 229, to have one 24 ft 
tear span, 10,730 Ib. steel reinforcement, 
55 ewyd. Class “A” and 109.9 cu.yd. Class 
“B" concrete, $4,788; skew slab superstruc- 
ture, 2 rein.-con. abutments and 1 concrete 
pier over Drainage Ditch, Sta. 515 plus 65. 
to have two 19 ft. clear spans, 8,596 Th 
steel reinforcement, 9.9 cu.yd. Class “A,” 
104 cu.yd, Class “RB” and 192 cu.yd. Class 
“Cc concrete, $4,869; skew slab suyperstruc 
ture, 2 rein.-con. abutments and 2 piers 
over Drainage Ditch, Sta. 357 plus 94, te 
have three 15 ft. clear spans, 11,840 Ib 
steel reinforcement, 9.8 cu.yd. Class “A,” 
123.5 eu.yd. Class “B" and 44.8 cucyd. Class 
“Cc” concrete, $6,381. Above projects” in 
Buchanan Co. Federal Aid Project 49, Sect 
B and all to have 18 ft. clear roadway 


Que., Contrecoeur—Until Sept. 2, by &. 
Cormier, secy.-treas., building steel bridge 
over River Aulnaies, on the main road 
About $150,000, Engineer, c/o Dept. Pub 
Wks., Quebec. 


PRICES AND CONTRACTS AWARDED 


(*Indicaies award of contract) 


N. H., Manchester—M. F. Shea, dir. Ba 
Pub. Wks., City Hall, reeeived bids July 6, 
building bridge over Merrimack River, from 
Conners Bros. Co., 15 West 91st St.. New 
York City, $152,000; United Constr. Co., 24 
James St., Albany, N. Y¥., $242.700 Noted 
June 17. 


*N. H., Seott—Boston & Maine R. R., 
North Sta., Boston, let contract building 
Rridge No, 131, concrete and stone, here. 
to A. Michelini, Reading, Mass About 
$28,000. 


*Vt., Orleans—PBoston & Maine R. R.. 
North Sta., Boston, let contract building 
concrete and stone bridge, here, to J. W 
Ruswell, Salisbury. Mass. About $25,000 


* Mass., Holden—Boston & Maine R. R., 
North Sta., Boston, let contract building 
Bridge 172, concrete, to W. H. Pike & Sons, 
264 Essex St.. Lawrence. About $33,000 


*xConn,, Stamford—Bd. Selectmen let con- 
tract building 102 ft. rein.-con. bridge, 38 
tt wide, over Rippowam River, on Green- 
wieh Ave., to Genovese Bros. Main and 
Spruce Sts. About $35,000. Noted July 1 


#Pa., New Castle — Lawrence Co. let 
contract building through = plate = girder 
bridge encased in conerete, over Neshan 
nock Creek, on South Jefferson St., to have 
it ft. C to C girders and 30 ft. brick road- 
way, to Standara Eng. Co, Toledo, ©., 
£$151.617. 


*O0., Defiance—Defiance Co. let contract 
building 200 ft. Brunersburg Bridge, 22 ft 
wide, over Tiffin River, with 3 arches. to 
Roberts Supply Co., 419-21 Oper Bik 
$41,777. 


*&Mich., Detroit--Wayne Co. let contract 
fabricating and erecting 120 ft. low truss, 
24 ft. roadway and two 5 ft. sidewalks for 
State Reward Bridge 5. to Amer. Bridge 
Co.. Beecher St. and along tracks of Michi 
gan Central R.R., $25,429; building rein.- 
con. floor on same, to G. F. Bristol, High- 
land Park, $2,500. Noted March 11 


*N. Y.. Schenectady — New York State 
Canal wd. Albany, let contract building 
foundation and pier for Great Western 
Gateway Bridge connecting Schenectady 
and Scotia, to Amer. Pipe & Constr. Co., 
112 North Proad St.. Phila., $961,963. 


*Mich., Detroit—Wayne Co. let contract 
building 2 rein.-con. abutments for State 
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Reward Bridge 7, also rein.-con. floer 
same, to G. F. Bristol, Highland Park, $1" 
112 and $2,500 respectively; fabricating an 
erecting 120 ft. truss, to Amer. Bridge (Co 
Beecher St. and along tracks of Michign: 
Central R.R., $19,309. Noted March 11 


kMiinois—Dept. Pub. Wks. and Bids: 
Springfield, let contract building bridges o 
following sections of Vandalia-Cairo Hix! 
way, Sects. 26B and 29B, Marion Co, Sect» 
32B and 33B, Washington Co, to H. © 
Halleck, Rushville, $57,482; Sect. 24B, Fa) 
ette Co., Sects. 25B, 27B and 28B, Marior 
Co., 30B, Marion and Washington Coun 
ties, and Sect. 31B, Washington Co., to 
W. CC. Johnson, Belleville, $119,667 Noted 
July 1 


win., Chariton—Luecas Co. let contract 
building 120 ft. conerete skew high truss 
bridge, 18 ft wide, to Pittsburgh-Des 
Moines Steel Co., Des Moines. About $28 
70 Noted April 22 


la., Des Moines—Polk Co. received bid: 
July 15, building one 18 x 24 ft. conerets 
slab and one 18 ~x 120 ft. steel high truss 
span bridges, «also 6 concrete box culverts 
from 2 x 2 ft. to 6 x 6 ft., from Alexande 
& Higbie, 2733 6th Ave., $37,673; FO k 
Marsh & Co Jefferson, $39,866; Koss 
Constr. Co., ZSI8 Sth St., $39,875 Wor 
involves 635 ecuvd rein.-con., 2,240 linft 
wooden piling, #3.@87 Ib. steel bars and 
92,600 Tb. structural steel 


kla., Nevada—lid. Supers. Story Co. bk 
contract building steel plate girder bridge 
on conerete piers and abutments over Squaw 
Creek on Lineoln Way, to Ce’ Bros. Ames 
$45,258 Noled June 17 


kia... Sigourney—Keokuk Co. let contract 
building 20 ~ Yo ft. rein.-con. slab bridge 
und several rein.-con. box and cireular cul 
Verts, Varving in size from 2 x 2 ft. to6 «© 6 
ft. to J. Ritzingxer, Sigourney About $25 
ne Noted April 1 


kIa., Sioux City—Woodbury Co. let con 
tract building 8 conerete and steel tridges 
nnd culverts, to Piekus bing. & Constr. Co 
Sioux City, $33,048 


*&Minn., Minneapotis—City will build 820 
ft. rein.-con. bridge over Lake Nokomis. to 
have forty 20-ft. spans, 10 ft. roadway, and 
two 6 ft. walks About $100,000 Worl 
will be done by day labor 


*&kKan., Oswego—Labi tte Co. let contract 
building 15 conerete bridges, to M. t&. Gil 
lioz, Monnett, Mo., $28,999. Noted July & 


Cal, Oroville——State Highway Comm... 515 
Forum Bldg, Sacramento, received bid Juby 
1% building substructure and approach 
spans for bridge across Feather River, neat 
here, Federal Aid Project 61, from G. Pol 
lock Co, Forum Uldge.. Sacramento, $251 
Soe. Work involves 1,850 eucvd. mass of 
pier bakes (including crib, caisson or coffer 
dam), at $90 per eucyad., 1,880 eu.yd. Class 
“CC porthind cement concrete in pier shafts 
(exeepting top 5 ft.). $26, and. 470°eucyad 
Class “A” portland cement coner@te in pier 
tops, approach spans and bents, £55 
Noted July & 


Streets and Roads 


PROPOSED WORK 


Conn,, New Haven—City plans to pave 
$2,000 savd various streets, concrets 
asphalt or bituminous macadam y. 2 
Ford, city engr 


N. J., Bayonne—City having plans and 
specifications prepared for improving West 
1e¢th St. from Ave. A to Ave. ( rein.-con 
About $50,000. C. O'Neil, elk. 


N. d.. East Orange—Essex Co. (Newark) 
soon receives bids paving Sanford St., here 
involving 4,000) ft. bitulithice Cost to ex 
coed $25 000 ke. J. Reimer, Newark, co 
engr 


Pa... Phila.—City plans to expend.$1,475 
Ho0 on street improvements, of this amount 
S500 000 will be devoted to grading 94 mi 
$575,000 for paving 123 mi. with asphalt 
and $62,500 eaeh for paving 14 mi. granite 
block and 13 mi. with vitr. block, atso $150 
000 for improving 44 mi. county roads with 
bituminous macadam An important fea 
ture of this work is the extinsion of Dela 
ware \ve between Fairmount Awe. and 
Laurel St.. which will involve the demolition 
of considerable property and repaving to its 
full width with granite block 


W. Va... Huntington — City soon receives 
bids widening 5th Ave. from 8th to 9th Sts 
About $30,000 A. B. Maupin, Huntington, 
ener. 


W. Va., Keyser—Comrs. Minera!l.Co. soon 
receive bids paving 24 mi. road from Blaine 
to Elk Garden, bituminous macadam. About 
$55.000. S. H. Lee. co. engr. 
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Streets and Roads (Continued) 


W. Va., Lewisburg—Greenbrier Co. plans 
election seen to vote on $102,500 bond is- 
sue, to improve Blue Sulphur Turnpike 
from Monroe Co. line to Meadow Bluff 
Dist. line. F. R. Rader, Lewisburg, engr. 


W. Va., Madison—Boone Co. soon re- 
ceives bids grading 8 mi. Charleston-Logan 
Turnpike, Peytona Dist. Election Aug. 3 to 
vote on $67,000 bonds for project J. P. 
Blundon, co. engr. 


W. Va., Madison—Comrs. Boone Co. re- 
jected bids received July 12, grading 3.3 
mi. read, involving 33,000 cu.yd. earth 
excav., 310 cu.yd. concrete and $24 ft. vitr. 
—— pipe. P. Btundon, co. engr. Noted 
June 17. 


Ww. Va... Marlington—Pocahontas Co. 
voted $300,000 bonds to grade 10 mi. Dur- 
bin-Bartow-Arbovale Rd. and 7 mi. Green- 
bent.-Dunsmore Rd. 5S. L. Brown, clk. 


W. Va., Martinsburg—Comrs. Berkeley 
Co. soon receive bids hard surfacing 3 mi 
road between Cumberland Valley Bridge 
and Wellton, Hedgeville Dist... Kentucky 
rock asphalt. About $63,000. C. N. Stuckey, 
Marting®urg, ener. 

Ww. Va., Parsons—Tucker Co. plans to 
pave 1.9 mi. Thomas-Oakland Rd., concrete. 
About $50,000. J. J. Taney, co. engr. 


W. Va., Union—Comrs. Monroe Co. soon 
receive bids grading 64 mi. Wolf Creek- 
\lderson Rd. About $53.000. J. H. Syden- 
stricker, co. engr. 


s. C€., Kingstree — Comrs. Williamsburg 
Co. reevived no bids July 7, grading, sur- 
facing and building bridges on 8.5 mi. sand 
clay read, Federal Aid Project 80. Work 
will be readvertised, J. M. Martin, co. engr. 
Noted Juty 1 


0., Bucyrus—C ity rejected bids July 6, 
improving Lane and East Sts. Noted July 1. 


0., Canten—City plans to grade, curb, 
drain, build storm sewers, sidewalks and 
pave 1,360 ft. Elgin Ave., N. W., 30 ft. wide, 
in. volving 4,715 sq.yd. each vitr. brick and 
vertical fibre on 6 in. concrete base, 2.390 
lin.ft. stone or concrete curbing, 13,065 
sq.ft. concrete and stone sidewalks, 6,196 
cuyd. embankment, cost $51,969: repave, 
redress, reset stone curbing, lay concrete 
sidewalks, grade and drain 2,100 ft. Mar- 
ket Ave, S., 50-69 ft. wide, 12.750 sq.yd. 
vitr. brick on 6 in. concrete base, 7,430 
sq.vd. asphalt, 1,130 lin.ft. concrete curbing, 
5.292 cu.yd. earth excav., $122,962; 5,058 
ft Tuscarawas St., E., 46-52 ft. wide, 26.987 
sa.v@. each vitr. brick and vertical fibre on 
6 in. concrete base, 13.465 yd. each vitr. 
brick and vertical fibre on 6 in. concrete 
hase, 13,466 sq.yd. asphalt, 1,600 lin.ft. pro- 
tected concrete curbing, 3,114 sq.ft. brick 
guttering, 1,820 sq.ft. concrete sidewalks, 
7.809 cu.yd. earth excav.. $201,406. Alter- 
nate bids on asphaltic concrete, bitulithic. 
vitr. brick and sheet asphalt paving. W. FE. 
Sarver, city ener 


0., St. Claireville—Belmont Co. rejected 
bid received for paving 11.418 ft. Colerain 
Pike, 16 ft. wide, concrete. About $72,000 
Noted June 24. 


O., St. Clairaville—Belmont Co. rejected 
only bid received July 19, paving 2 mi. 
Flushing-Union Twp. Rd., 16 ft. wide, vitr. 
brick on concrete base. Noted July 8. 


0., Steabenville—City plans to pave 18,- 
590 sq.yd. 7th St. from South to Buckeye 
Sts., involving vitr. brick, sand cement cush- 
ion and cement filler. About $161,758. G 
McConnell, Steubenville, engr. 


0., Toronto—City rejected only bid re- 
ceived July 19, furnishing labor and mate- 
rial for grading, curbing and paving Cleve- 
land, Freeman and Volmer Sts. Work will 
be readvertised. M. Boyd, Toronto, engr. 
Noted July 8. 


Minn., Alexandria—Douglas Co ‘received 
no bids July 12, grading and graveling 7 
mi. Federal Aid Project 151 Project 
abandoned. 


Minn., Fairmont — Martin Co. rejected 
bids July 12 grading and graveling 6 mi 
Federal Aid Project 71, 24 ft. wide. Proj- 
ect abandonet. 


Neb., Omaha—Comrs. Douglas Co. plan 
to grade and pave 4 mi. Ridge Rd. from 
Southey Omaha to Bellview. probably 30 ft. 
wide, concrete. About $160,008. 


South Daketa—State Highway Comn., 
Pierre, will receive bids in 1 or 2 months, 
grading and @raining 13.11 mi. Yankton- 
Vermillian Rd., 36 ft. wide, Yankton Co., 
involving 69.000 cu.yd. excav., 14,000 Ib. 
reinforcing steel, 170 cu.vd. concrete for 
culverts, ete. About $55,000. F. S. Peck, 
state highway engr. 


a AE 


Missouri—State Highway Dept., Jefferson 
City, plans to build 4.84 mi. Sedalia-Spring- 
field Rd., 24 ft. wide, Dallas Co., involving 
17,000 cu.yd. earth excav., 25,555 sq.yd. 
gravel surfacing and culverts; 20 mi. St. 
Louls-Springfield Rd., 24 ft. wide, Phelps 
Co., 70,000 cu.yd. earth and 5,000 cu.yd. 
rock excayv., 42,320 sq.yd. gravel surfacing, 
960 lin.ft. stone underdrain, 625 cu.yd. rip 
rap, culverts, one 48 ft. and one 36 ft. span 
bridges; 6.5 mi. Monroe City-Hunnewell Div, 
of Pikes Peak Ocean to Ocean Highway, 24 
ft. wide, Marion Co., 33.500 cu.yd. earth 
excav., 34,320 sq.yd. gravel surfacing, 15 
culverts, one 30 ft. span bridge; 2.33 mi. 
Villa Ridge Cut off, 24 ft. wide, 8,000 cu.yd. 
earth excav., 12,310 sq.yd. gravel surfacing, 
18 culverts; 7.64 mi. Jamesport-Trenton 
Rd., 24 ft. wide, Davies Co., grading and 
building bridges; 9 mi. Springfield-Hollister 
Rd. (Spokane Special Rd. Dist.) 24 ft. wide, 
Christian Co., 22,500 cu.yd. earth excav., 
23,311 sq.yd. gravel surfacing and culverts ; 
6.5 mi. Springfield-Hollister Rd. (Selmore- 
Highlandville Special Rd. Dist.), 24 ft 
wide, Christian Co., 17,788 cu.yd. earth 
exeayv., 34,320 sq.yd. chat surfacing, cul- 
verts; 7 mi. Joplin-Siloam Springs Rd. (Elk 
River Special Rd. Dist.), 24 ft. wide, Mc- 
Donald Co., 12,000 cu.yd. earth and 666 
cu.yd. rock excav., culverts, 2 bridges, 1 
to have two 150 ft. and other two 16 ft. 
spans; 4.72 mi. MeNutt Special Rd. Dist., 
24 ft. wide, St. Clair Co., 14,830 cu.yd. 
earth excav., 500 cu.yd. overhaul, 44,545 
sq.yd. 2 course gravel surfacing, 3.8 cu.yd. 
Class “C” concrete masonry; 1 mi. Fulton- 
Mexico Rd., 24 ft. wide, Calloway Co., 18,- 
000 cu.yd. earth and 2,000 cu.yd. _rock. 
excay., 9,400 sq.yd. gravel surfacing, 7 cul- 
verts and 1 bridge. 


Missouri—State Highway Dept., Jeffer- 
son City, plans to build 8.24 mi. road be- 
tween Potosi and Berryman, 20 ft. graded 
earth. Washington Co., cost $43,095; 4.25 
mi. gravel road betwen Sequioto Park and 
Christian Co. line, 15 ft. wide, Greene Co., 
$21.250; 9 mi. gravel road between Dudley 
and Dexter, 16 ft. wide, Stoddard Co, 
$90,000, 


Missouri—State Highway Dept., Kennett, 
received no bids July 16. building 8.62 mi. 
Dexter-Malden-Kennett Rd., 24 ft. wide, 
Federal Aid Project 26, Dunklin Co. About 
$107,288. Noted July 8. 


Mo.,. New Madrid—New Madrid Co. re- 
ceived no bids July 5, improving 19,3 mi. 
State Rd. Project S. 18.93, 24 ft. wide, in- 
volving 75,685 cu.yd. earth excav., 24,359 
cu.yd. borrow, 36.3 cu.yd. Class “B” and 
121.9 cu.vd. Class “C” concrete masonry, 
2.520 lb. reinforcements for concrete ma- 
sonry, 930 lin.ft. 12-24 in. vitr. pipe cul- 
verts. About $57,186. C. V. Hansen, high- 
way engr. Noted June 17 


Mo., St. Louis—City having plans pre- 





pared for improving various streets. About 
$360,000. Noted May 27. 
Tex., Angleton—Brazoria Co. having 


plans prepared grading, surfacing with sand 
and building timber bridges and trestles on 
5.73 mi. Highway 36 in Rd. Dist. 24. 16 ft 
wide, involving 11 acres clearing and grub- 
bing, 54 cu.yd. earth excav., 7.432 cu.yd. 
sand, 48,437 ft. timber and 1,520 lin.ft 
timber piling. About $39,964. W. A. Ran- 
die, Freeport. ener. 


Tex., Breckenridge—Stephens Co. having 
plans prepared grading, surfacing and 
draining 31.8 mi. Highway 1, Federal Aid 
Project 1%, from Palo Pinto to Shackelford 
Counties, 16, 18 and 20 ft. wide, involving 
70 acres clearing and grubbing, 255,000 
cu.yd. earth borrow, 252,000 cu.yd. earth 
overhaul, 273,448 sq.yd. bituminous, 100,000 
cu.yd. crushed rock, 68,288 sq.yd. 2 in. bitu- 
minous concrete, 1,800 cu.yd. Class “A”, 
1.500 cu.vd. Class “B" and 800 cu.yd. Class 
“Cc” conerete. About $1,251,645. Nagle, 
Witt & Rollins, Amer. Exch. Natl Bank 
Bldg., Dallas, engrs. 


Tex., Henderson—Rusk Co. having plans 
prepared grading, surfacing and building 
rein.-con. bridges and culverts on 37.71 mi. 
Highways 26 and 43, involving 119 acres 
clearing and grubbing, 14.78 mi. sodding 
slopes, 240,000 cu.yd. earth exeav., 1.581 
lin.ft.. 24-36 in. pipe culverts, 215,000 Ib. 
reinforcing steel, 1,675 cu.yd. Class ‘‘A”, 


795 cu.yd. Class “RB” and 121 cu.yd. Class’ 


“Cc” concrete, etc. About $254,215. Hess 
& Skinner. Southwestern Life Bldg., Dallas, 
eners. 


Uteh, Ogden—City plans to pave various 
streets in Dist. 131, involving 13,047 sq.yd. 

halt or bitulithic on concrete base, cost 
$47,830; Washington Ave. from Ogden 
River to city limits, 38,135 sq.yd. concrete 
or bitulithic, 3.470 lin.ft. curbing and = 
tering, $182,500. W. M. Tracy, City Hall, 
ener. 
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Utah, Springville—City plans to pave 
mi. Main St., 18 ft. wide, 7 in. coner: 
About $65,000. C. A. Swan, Provo, eng 

Utah, Wellsville—City rejected bids 
10, furnishing labor and material build 
32,000 lin.ft. 4-6 ft. walks. T. H. Huu 
pheries, Logan, engr. Noted June 17 

Cal.,National City—City voted $126.5 
bonds to pave 7.5 mi. various streets 16 )4 
ft. wide, 5 in. cement concrete. 


Que., Laprairie—Town Council soo: 
ceives bids building 5 mi. concrete roudw 
14 ft. wide. About $150,000. 


Que., Outremont—City plans to pave « 
St., Catherine Rd. About $75,000 


Ont., Toronto—City plans to pave 
curb 14 mi. Bloor St. from Quebec Avs 
Runnymede Rd., 48 ft. wide, involving 
000 sq.yd. asphalt About $69,263. 
Harris, city engr. 


BIDS DESIRED 


Khode Island—Until Aug. 4, by State Pd 
Pub. Rds., State House, Providence, bu 
ing 2 mi. state highway, beginning at I’ 
tucket City Line and extending wes 
Mineral Springs Ave., North Provider 
advertised in this issue. 


Connecticut — Until Aug. 2, by C7 
Bennett, state highway engr., Hartfor:! 
building 11,400 ft. 3 in. bituminous nat 
stone macadam over 7 in. broken. ston 
base on Columbia-Vernon Highway, cost 
$100,000; 3,650 ft. Columbia Highway a 
25,000 ft. Brooklyn-Hampton Highway 


N. Y., Buffalo—Until July 31, by Dep: 
Pub. Wks., paving Warwick Ave fr 
Grider St. to Wyoming Ave., Ryan St. fro 
southwesterly curb line of Seneca St 
point 500 ft. southwesterly, Maywood 
from Beyer Pl. to Seneca St...) repaving 
Spring St. from Genesee to Cherry Sts., | 
press St. from Michigan Ave. to Pine 
Franklin St. from Allen to North Sts... }<- 
witt St. from Forest Ave. to Fernwood 1! 
Bailey Ave. from Bway. to Genesee St \ 
W. Kreinheder, comr. Noted July 1. 


N. Y., Johnstown—Tntil Aug. 2. by G | 
Yerdon, city clk., paving and curbing 1,709 
ft. Miller St., paving 2,400 ft. Maple Ave, 
2C ft. wide; advertised in this issue. 


N. Y., New VYork—Until Aug. 3 by HH 
Bruckner, pres. Bronx Boro., repairing shit 
asphalt pavement in railroad area, wh 
and where directed. 


N. J., Belvidere—Until Aug. 11. by Id 
Freeholders Warren Co... building section 
of New Brunswick Turnpike. M.S. Faust 
elk.; advertised in this issue. 


Pa., Braddock—Until Aug. 2. by city 
paving various streets, involving 3.200 sq 
yd. brick or concrete. W. H. Williams 
supt. pub. wks. Noted May 20. 


Del., Middletown—Until Aug. 4, by Tow? 
Council, paving Broad and Main Sts... in- 
volving. 480 cu.yd. exeay., 510 sq.vd. con- 
crete gutter, 480 cu.vd. concrete roadws 
and 11,000 lin.ft. elastite. C. M. Upham, 
ch. engr.; advertised in this issue. 


Maryland—Mntil Aug. 9, by State Pils 
Comn., Baltimore, grading and draining 
1.99 mi. state highway from Friendsvil! 
toward Love, Garret Co., Contr. 485. J. \ 
Mackall, chn.; advertised in this issue 


W. Va., Charleston—Until Aug. 11. |! 
Clerk Kanawha Co., grading and Juilding 
bridges on 33.9 mi. roads in Cabin (Cre 
Dist. L. C. Massey, clk. 


W. Va., Princeton—tT'ntil Aug. 1°. 
l.. G. Bowling, clk. Mercer Co. shale surf. 
ing 20 mi. Duhring-Goodwill Rd., 9 ft. wid 
E. G. Barton, co. engr. 


W. Va., Webster Springs—Until Aug. °! 
by Clerk Webster Co., brilding, eradins 
and draining 3.3 mi. roads, in Fork ! 
Dist. near Pleasant Grove Church to 
Point Mountain. J. W. Hancock, co 


engr.; advertised in this issue. 


Ga., Athens—Until Aug. 5, by Co 
tds. and Revenues, Clarke Co. building 
mi. Athens-Lexington Rd. Federal Aid I'ro)- 
ect 129. Work involves 7,694 cu.yd. com: 
mon excay., 21.4 cu.yd. Class “RB”, and 7 
cu.yd. Class “C” concrete, 1.902 Ib. rein 
forcing steel, 39,328 sq.yd. paving, “9.4 
cu.yd. Class “A” concrete in culverts ad 
37.8 cu.yd. Class “B” conerete in head- 
walls. 


Ga., Athens—Unti!l Aug. 5, by Comrs 
Rds. and Revenues, Clarke Co., building 
1.71 mi. Athens-Dantelson Rd, involving 
4,928 cu.yd. common excav., 18,000 say4 
paving, 2.38 cu.yd. Class “B" concrete in 
headwals, ete. 
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<:reets and Roads (Continued) 


Ga., Carroliton—Until Aug. 18, by Bd. 
Cemrs. Rds. and Revenues Carroll Co., 
building 11.11 mi. sand clay road between 
Sta. O and 586-79, State Aid Project S-4-5. 
Work involves 67,841 cu.yd. earth excav. 
ind borrow, 21,727 cu.yd. top surfacing, 
1345 lin.ft. pipe, 86.60 cu.yd. Class “‘B" 
onerete in headwalls, 15 cu.yd. Class “A” 
cnerete for extending arch culverts, 11.11 

grassing slopes, ete. 

Fla., Fort Myers—Until Aug. 5, by J. W. 
Owens, city clk., paving 2,607 sq.yd. Oak 
St. from Atlantic Coast Line R. R. to 
Henry St.; 1.156 sq.vd. Hendry St. from 
Oak to Ist Sts.; 1,106 sq.yd. Monroe St. 
from Oak to Ist Sts.; 16,007 sq.yd. Ist St. 
from Monroe St. to Evans Ave Alternate 
ds will be received on cement concrete, 
sphaltic concrete, sheet asphalt asphaltic 
block and vitr. brick J. A. Davidson & 
Son, city engrs. 

Miss., Hooker—Until Aug. 15. by Great 
Southern Lumber Co., Bogalusa, La., build- 
ng 5 mi. log road near here, involving 25 
acres clearing, 130 stations grubbing, 80,000 
cu.yd. earth excav. and 25,000 cu.yd. over- 
haul. J. H. Cassidy, asst. genl. mer. 


Miss., Poplarville—Until Aug. 4, by Bd 
Supervs. Pearl River Co. building 12.98 
i. Federal Aid Project 93. between here 
nd Lumberton, involving 18.5 acres clear- 
ng and grubbing 33,941 cu.yd. excay., 112.2 
cu.yd. conerete, 70.200 ft. lumber in bridges, 
0,340 cu.yd. gravel, 3,696 Ib. reinforcing 
steel, ete. X. A. Kramer, c/o State High- 
wav Dept., Jackson, engr. 


Ohio—Until Aug. 20. by State Highway 
Comn., Columbus, building roads in follow- 
ing counties: 

Ashland Co., Seet. ID. Mansfield-Wooster 
2d., 3.509 mi, grading, constructing bridges 
and culverts and paving with monolithic 
brick or concrete. State to furnish brick 
About $152,321. 

Sect “Jeromeville.” Mansfield-Wooster 
Ra 039 mi. grading, constructing bridges 
nd culverts and paving with monolithic 
brick or concrete, $7,992 

Sect. “Hayesville,’ Mansfield - Wooster 
Ra, .624 mi., grading, constructing bridges 
nd culverts and paving with monolithic 
brick or concrete, $33,175. 

Clermont Co., Seet. K, Cincinnati-West 
Tnion Rad., 5.489 mi., grading, constructing 
bridges and culverts and paving with water- 
hound macadam or bituminous macadam, 
$182,362. 

Sect. A, Milford-Vera Cruz Rd., 2.443 mi., 
grading, constructing bridges and culverts 
nd paving with waterbound macadam, 
£69,552. 

Hardin Co., Sect. FE, Findlay-Kenton Rd., 
»O8 mi., grading, constructing bridges and 
culverts and paving with bituminous con- 
crete, $97,721. 

Richland Co.. Sect. M. Mansfield-Galion 
Rd., .682 mi., grading. construeting bridges 
ind eulverts and paving with brick on con- 
erete base, $42,537. 

Sandusky Co., Sect. U. Sandusky-Clyde 
Rad., .995 mi.. grading, constructing bridges 
ind culverts and paving with rein.-con., 
$41,645. 

Sects. C-1 and C-2,. Fremont-Bowling 
Green Rad., 2.222 mi., grading. constructing 
bridges and culverts and paving with brick 
on concrete base or plain concrete, $113.098 

Vinton Co.. Sect. “Hamden,” MeArthur- 
Jackson Rd., .96 mi., grading, constructing 
drainage structures and paving with brick 
on rolled base, $46,052 

Ashtabula Co., Sect. FE, Jefferson-Andover 
Ra., 1.22 mi .,resurfacing with brick, $41.992. 

Crawford Co., Sect. A. Galion-Buecyrus 
Ra., 1.13 mi., resurfacing with bituminous 
concrete on Kentucky rock asphalt, $32,637 

Huron Co.. Seet C. Monroeville-Chicago 
Tunction Rd., 1.78 mi. resurfacing with 
waterhbound macadam, $23.967. 

Richland Co... Sect H, Mansfield-Mt 
Gilead Rd., 4.36 mi.. resurfacing with bitu- 
minous macadam, $92.725 

Warren Co., Sect PD. Cineinnati-Chilli- 
cothe Rd., 2.99 mi.. resurfacing with water- 
hound macadam, $52.046 

Lorain Co... Sect. M. Oberlin-Elyria Rd... 
1.72 mi.. resurfacing with hituminous mac- 
dam, $34,395 


0... Louisburg—Until \uc 4. by Comrs 
Franklin Co., grading. draining and paving 
1.260 ft. West Broad St. from Hogue to 
West Corporation Aves.. 55 ft. wide, 3 in 
sheet asphalt with 2 in. wearing surface on 
f in. conerete base. About $27.786. R. W. 
Smith. clk. C. C. Lattimer, surveyor. 


_0.. Massillon—Until Aug. 6. by Comrs 
Stark Co. (Canton). building new floor on 
Columbia Heights Bridg: ere, involving 
19,800 sq.ft. surfacing and extending scup- 
pers, 2,200 sq.vd. creosote block wearing 
surface, including expansion joints. W. C. 
Schick, elk 
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Indiana—By Bd. Co. Comrs 
roads -in following counties 

Aug. 2, Dearborn Co., Lawrenceburg, 12,- 
847 ft. W. Grelle Rd., Caesar Creck Twp., 
broken stone. A. EK. Jackson, aud 

Washington Co., Salem, 19.316 ft. Salem 
and Delaware Creek Rd. Washington 
Twp.; 9,652 ft. Salem and Martinsburg Rd, 
Pierce Twp.; 14,069 ft. Campbelsburg and 
Palmyra Rd., Howard ‘lwp KE. FE. Batt, 
aud. 

Aug. 3, Hancock Co., Greenfield, 15,390 
ft. N. H. Fry et al Rd., Center Twp.; 13, 
300 ft. L. FL Richman Rd... Sugar Creek 
Twp., gravel. A. Cooper, aud 

Bartholomew Co... Columbus, 29,154. ft 
Sewyer Rd., Harrison Twp. gravel and 
stone. R. Henderson, aud 

Morgan Co., Martinsville 8.009 ft. KE 
Crone Rd., Adams Twp 6,293 ft. Elmer 
Stierwall Rd., Adams Twp.; 2.935 ft. J. F 
Lewis Rd., Ashland Twp... crushed stone; 
18,896 ft. J. EK. Williams Rd... Green Twp.; 
5,320 ft Kk. Lambert Rad Gregg Twhp., 
gravel. H. H. Nutter, aud 

Aug. 4, Whitley Co., Columbia, 11,195 ft 
Orville Huffman et al Rd... Washington 
Twp., gravel. W. K. Burwell, aud 


building 


Michigan—Until Aug. 14, by State Dept., 
at dist. office, Port Huron, grading, draining 
and surfacing 1.192 mi. State Trunk Line 
Rad. 27-2, 20 ft. wide Former hids re jected 
Noted July 15. 


Mich., Bessemer—Until Aug . by Bad 
td. Comrs., Gogebic Co., grading, draining 
and surfacing 4.039 mi, State Trunk Line 
Rd. 26-6, Sect. A, 16 ft. wide, involving 
7,770 cu.yd. earth exeav., 37,911 sq.yd 
gravel surface, 8,000 cu.yd. special diteh 
excav., etc 


Mich., Fenton—Until Aug. 5. by Village 
Clerk, grading, draining and surfacing 1.65 
mi. State Trunk Line Rd. 87-2 and 65-1 B, 
20 ft. wide, involving 19,177 sq.yd. bitumi- 
nous concrete and 6,750 cu.yd. earth excay 
State Highway Dept., Lansing, engrs 


Mich., Ludington—Until Aug. 10. by Rad 
Comrs. Mason Co., grading, draining and 
surfacing .847 mi. State Trunk Line Rd 
11-23, Seets. A and B, 18-20 ft. wide. in- 
volving 9,194 sq.yd. conerete, bituminous 
concrete, bituminous macadam or bitumi 
nous concrete on macadam base, 2.988 cu 
yd. earth excav 


I., Chteago—Until Aug. 2, by Rd. Comrs 
Cook Co., H. A. Zender, supt. Pub. Serv., 
G. A. Quinlan, co. engr., 1126 County Bldg., 
paving 28,531 ft. Homewood-Lansing Rd., 
Sect. 6. 8 15 D, Route 33, Thornton and 
Rloom Twhps., 18 ft. wide. 6 and 7 in. bitu- 
minous concrete with binder course, cost 
$351,829, or 6 and 7 in. portland cement 
concrete, $268,020; 2,188 ft. Archer Ave., 
Sect. 46, 15 D, Route 19. Lyons Twp 18 
ft. wide, & in. bituminous concrete with 
binder course, $18,486, 8 in. portland ce- 
ment concrete, $14,982; 15,352 ft. Glenview 
Rad.. Sect. 69, Northfifld Twp.. 18 ft. wide, 
8 in bituminous concrete with binder 
course, $156,850, 8 in. portland cement con- 
erete, $119,486 


Ia., Bloomfield—Until Ang. 11. by Comrs 
Davis Co.. improving 10.32 mi. various 
roads, involving 147,444 cu.vd. exeav., 2.190 
lin.ft. 6-12 in. tile and 5 tile intakes H 
Hensel, Bloomfield, engr 


Ia., Forest City—Until Aug. 3. by Comrs. 
Winnebago Co., improving 22 mi. various 
roads, involving 15,257 cu.vd. earth excav. 
and 28.300 eu.yd. gravel G. M. Diekson, 
Forest City, engr 


Ia., Museatine—Until Aug. 4. by Comrs. 
Muscatine Co.. improving various roads, 
involving 115,055 cu.vd. excav G. Halb- 
fass, Muscatine, engr. 


Ia., Sidney—Until Aug. 3, by Comrs. Fre- 
mont Co.. improving 18.07 mi. various roads, 
involving 256,669 cu.yd. excav.. 120 lin-ft. 
12 in. drain tile and 2 tile intakes. B. L 
Gray, Sidney, engr 


Minn., Eveleth—Until Aug. 3. by city, 


paving various streets, avenues and alleys. 


Cost to exceed $25,000, 

Minn., Hastings—Until Aug. 10. by Da- 
kota Co. improving Federal Aid Project 23. 
State Rd. 1, involving 48,000 ft. grading 
19.650 sq.vd. paving, ete. About $55,000. ¢ 
IL. Methven, Hastings. engi Noted Mar. 25 


Minn. Red Lake Falle—-Until Aug. 6, by 
Red Lake Co.. grading and graveling & mi 
Federal Aid Project 144, 24 ft. wide. About 
$56,000 H. E. Palmer. Red Lake Falls, 
ener. 


8. D., Onacoma—Until Aug. 3. by Comrs. 
Lyman and Tripp Counties at office of 
auditor Brule Co. (Chamberlain), surfacing 
6 mi. Presho-Winner Rd., 24 ft. wide. in- 


volving 1,800 cu.yd. exeav., 6,680 cuyd 
gravel surfacing, 525 cu.yd. clay binder 
About $25,000 


Missouri—-Until Aug. 9, by State oe 
Dept., at St. Joseph, buildin 376) mi 
Frederick Ave Rad., 29 ft wide, deral Aid 
Project 94, Buchanan Co. fivolving 23° 
eu.yd. earth excav., 2,960 cu.yd borrow, 
6.434 sqyvd. plain cement concrete bas: 
course, 6,434 sq.yd. spee. “B" bituminou: 
surface course, 3,785 lin. ft. combination con 
crete and 240 lin.ft. plain conerete curbing 
and guttering, cost $30,998; 20.02 mi. Sect 
A, St. Joseph-Atehison Rd., 24 ft. wide 
Federal Aid Project 49, Buchanan Co. Work 
involves 35.045 cu.yd. earth and 1,658 cu.yd 
rock excay., 210,181 cu.yd. borrow, 9,570 li) 

ft. 4 in. tile underdrain, $127,213, algo 211 

154 sq.vd) 1 course plain cement concrete 
pavement, and 10.805 lin.ft. wooden guard 
rail, $814,330 Noted June 14, 


Arkansas—lI'ntil Aug. 14. by State High- 
way Comrs.. Littl Roek, building 8.3 mi 
road in Dermott-Collins Rd. Impvt. Dist., 
Drew and Chicot Counties Work involves 
30 acres clearing and grubbing, 87,300 cu.ya 
earth embankment, 885 lin.ft. pile trestle 
bridges, 180 lin.ft. I beam bridges, 20 ft 
span, 650 cu.yd. Class A conerete, 36,600 
Ib. deformed steel bars, 85,950 lin.ft. eon- 
crete curb, 76,720 sq vd. asphaltic conerete 
or Warrenite surface, 15,350 ecu.yd. erushed 
stone base ceurse in place, or 15,350 cu.yd 
xravel base course in place Pritchett & 
Fry, 203 Reigler Bldg., Littl Rock, engrs 


Tex., Amarillo—-Until Aug. 20, by Ro © 
Johnson, judge Potter Co., surfacing 10 mi 
Highways 13 and 33, 16 and 18 ft. wide, in 
volving 110,078 sq.yd. bituminous concret« 
25,237 cu.vd. gravel and 9,410 eu.cyd. clay 
About $175,000 Nagle, Witt & Rollins 
Amarillo, engrs 


Tex,, Canyon—Until Aug. 18, by «| hk 
Flescher, judge Randall Co., grading and 
building rein.-con. culverts on 17.030 mi 
Highway 33 from here to Clovis Rd., 24 ft 
wide, involving 8,590 lin.ft. grader work 
6,438 cu.vd. earth borrow, 107 eu.yd. earth 
and 250 cu.yd. structural exeav., 15,477 Ib 
reinforcing steel and 193.3 cu.yd. Class “A” 
concrete About $28,507 Nagle, Witt & 
Rollins, Amer. Exch. Natl Bank Bidg., Dal 
las, engrs. Noted June 24 


Tex., Groesbeek—Until Aug. 5, by J. ik 
Bradley, judge Limestone Co, grading, sur 
facing and draining 23.37 mi. Highway 14 
Federal Aid Project 161, 15 ft. wide, in 
volving 17 acres clearing and grubbing. 
146,500 eu.yd. earth exeav., 1,730 euyva 
concrete, 165,000 Ib. reinforeing steel, ete 
About $287,155 Hess & Skinner. Sout} 
western Life Bldg., Dallas, engrs 


Tex., Spur—Until Aug. 7, by W L. 
Powell, judge Dickens Co., grading, surfa: 
ing and draining 7.557 mi. Highway 18, ¥1 
Worth-Roswell Rd., 15 ft. wide involving 
2.5 searifying and reshaping, 16,491 cu.vd 
earth excav., 10,242 cu.yd. gravel surfacing. 
22,873 Ib. reinforcing steel, 55.32 cu.yd. con- 
crete pavement, 281.5 cw.yd. 1:2:4 and 47.12 
cu.yvd. 1:24°5 conerete. About $39,316. K 
C. Cade, co. engi 


Colorado—Until Aug. 3, by State High 
way Comn., Denver, grading and drainin« 
1.357 mi. road between Steamboat Springs 
and Kremmling, 28 ft. wide, Federal ‘‘1 
Project 196, Routt Co., involving 10,1 ) 
cu.yd. earth and 1,148 ecu.yd. roek exe: 
and one 60 ft. span steel truss bridge. @o:1 
$25,500; 6.647 mi. Steamboat. Springs- 
Hahns Peak Rd., 28 ft. wide, Fedral Aid 
Project 80, Routt Co., 37,965 eu.ya. earth 
and 5.174 cu.yd. rock excav,, and one 60 
ft. span steel truss bridge, $54,000; paving 
956 mi. road between Grand Junetion and 
Fruita, 18 ft. wide, Mesa Co., 10,104 sq ya 
concrete, $45,000. J. FE. Maloney, state 
highway ener. 


Utah, Lehi—Until Aug. 3, by State Rad 
Comn., Salt Lake City, paving 2.47 mi 
Main St., 18 ft. wide, 6 in. cement with 2 
in. bituminous top, or 7 in. plain concrete 
Cost to be borne by city and state nm 
Browning, state highway ener. 


Ontario—Until Aug. 4. by W. A. MeLean 
deputy minister of highways, Toronto, grad- 
ing 4 mi. Provincial Highways, near Ham 
ilton, Contr. 122 from city of Hamilton east 
to Red Hill Contr. 123 from Red Hill east 
to Sta. 167-00, Contr. 124 from Sta, 214-00 
to Sta. 264-90 About $60,000. G. Ho- 
garth, Parliament Bldgs., ener 


Ont., Chapleau — Town § receiving bids 
building 3 mi- sidewalks. thvolving 70.000 
sq.ft. concrete. About $30,000. Chipman & 
Power, Mail Bidg.. ‘Toronte, engrs. 


Ont., Chatham—Essex Co. receiving bids 
paving 2 mi. suburban streets, involving 
29.000 sq.vd. rein.-con. About $115,000. W. 
G McGeorge, 152 Queen St.. ener 
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Streets and Roads (Continued) 
PRICES AND CONTRACTS AWARDED 
(xIndicates Award of Contract) 


& Massachusetts—Stiit: 
Boston, let contract building 3,300 ft 
vay, Leicester, to C. Bianchi & Co., 
Framingham, $61,023. Noted July 22 


*&Mass., Boston— City let 


Comn., 
high- 
Inc, 


Highway 


contract paving 


“larendon St., bitulithic, to Warren Pros 
Co., 142 Berkeley St., $12,614; 1.162 ft 
Blackstone St., to J. Landis, $18,633. 
Mass., Bosten—City received bids July 
24, paving Public Alleys 710 and 818, gran 
ite block, from J. Landis, $11,084, J. A. 
Singurella, 220 Devonshire St.. S11.540; 
Faulkland Terrace, (a) Topeka, ¢b)) bitu- 
lithie, from J. Jd. Lane, (a) $15,964, Ob) 


Warren Bros., 142 Berkeley St, 


$14,255 ; 


(bp) $14,457. 

*Rhode Island—State Ed. Pub. Ras., 
State House,’ Providence, let contract build- 
ing 2 mi. road from point 1,000 ft. south 
of Nanaquaket Bridge, south on Sakonnet 
Point Rd., in town of Tiverton, to J. Bris- 
tow, Narragansett Pier, 387.652 Noted 
July 22. 

* Connecticut—State Highway Comn., 


Hartford, let contract building 3,050 ft. 
Middiebury-Southbury Rd... Middlebury, 7 
in. sereened gravel, to J. Arborio, 80 Park 


St.. New Haven. 

*xConn., Wallingford—M. Kk Pickett, 
Warden, and Court of Burgesses, at office 
of Boro. Clerk, let contract furnishing labor 
and material for 12,800 sqyd. pavement, 
1,660 lin.ft. conerete curbing and guttering 
and 2,300 ft. curbing reset, to Connecticut 
Nath Pavements, Ine... New Haven Cost 
between $50,000 and $75,000, 

N. Y¥. Broeklyn—E. Riegelmann, boro. 
pres., received bids July 21, regulating and 


paving (1) Atlantic Ave... (2) regulating 
and paving 229th Ave (3) resurfacing 
Kings Highway, (4) building sewer in 
mcean Ave. (5) Kast Tth St.. from Con- 
olidated Asphalt Paving Co., 52 Yth St, 
(1) $262,599, (2) $l2.8105 Uvalde Asphalt 
Paving Co., 1 Bway., New York City, (1) 
S265,.811, (2) $12,803; Sicilian Asphalt 
Paving Co., 41 Park Row, New York City, 
(1) $264,726; Ward & Tully, 2047 West 
lith St. (3) $73,014; Millvale Constr. Co., 
1455 T6th St. (4) vera (5) $3,418; 





$3,876: 
Noted 


$5.017. (5) 


Tomassetti & Co., (4 
2 (5) $4,334 


( 

\ Ferris, (4) $5,1 
July 15 

N. Y¥.. New York— II. Pruckner 
Bronx Boro., received bids July 20, 
with granite block, (a) East 
sheet asphalt, (b) Whitlock 
minous concrete, (¢) Garfield St...) regu- 
lating, grading, setting curh, ete. ¢d) Har- 
jem River Terrace, building sewer in (e) 
Fox St., from C. Helbrock, 6223 Wales Ave 
(a) $11,480; PL J. Kearns, 2206 Creston 
Ave., (a) $11,506; Burnside Contg. Co., 270 
Rurnside Ave (ad $11,707; Davney As 
phalt Paving Co., Ine... 458 Kast 91st St, 
(by) $295 (c) $21,960; Uvalde Asphalt 
Paving Co., 1 Bway., (b) $29,845, Ce) $2 
820; Asphalt Constr. Co., 2197) M: udison 


pres 
paving 
ssrd St. with 
Ave. with bitu- 





555, 














Ave., (b) $32,116, (c) $22,820; J. LL. Br 
star, 159th St. and Harlem River, (bh) &: 
To, (Ce) $22,152; N. Delbalso, T4ASl Toe 
Ave., (Cd) $2,188, (Ce) $7,461; A. WL Caval- 
luzeo, 1538 Walton Ave. Gi) $2,555: Am- 
brello Co. (@) $2,610; MeLoughlin & 


buckley, (e) $7,998; N 
Cambrelling Ave.. (d) $2, 
Noted July 15. 


N. ¥V.. New 
Manhattan 
regulating 


Dimmenna, 2536 
669 (ey) $8,185 


York—H. Hl 
Loro., received 
and repaving with asphalt block, 
(1) Bway. with sheet asphalt, (2) West 
ith St. G3) 86th St.. (4) 125th St. 5) 
Rway. with granite block, (6) Greenwich 
Ave.. from Hastings Paving Co. 25 Droad 
St.. (1) $268,858; Cleveland Trinidad Pav- 
ing Co., Flushing. (2) $13.673, (3) $33,878. 
(4) $102.45 J. u. B russti ur, Harle m River 
and 150th St. (2) $15.14 : 
42 
R 


Curran, pres. 
bids July 21, 





(3) $35,338, (4) 
$99,735, (4) $302.2 : Sicilian Asphalt Pav- 
ing Co 11. Park ow, (2) $14,125, (5) 
$34,052, (4) $98,268: Uvalde Asphalt Pav- 

Co., 1 Bway.. (2) $14,347, (3) $35,625. 
$104,235, (5) $291,356; Asphalt Constr 
Co., 2197 Sadison Ave. (8) $34,359, (4) 
$109,765, (5) $306,872; H. G. Gents, (6) 
$6,385; P. J. Kearns, 2306 Creston Ave., 
(6) $6,542 Noted July 15 


*xN. J., Hoboken—City let contract im- 
provine Ist St, to W. T. S. Crichfield, 
Washington St., $93,805; Monroe St.. from 
Sth to 9th Sts. and various other streets, 
Belgium block, to Letteri & Belezza, Jersey 
City, $791,245. Noted June 17. 


*xN. J., Irvington (Newark P. 0.)—City 
let contracts to J. Dorer, 646 Nye Ave., 
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paving with concrete 20th St. and Clinton 


Terrace, $13,721 and $12,790 respectively, 
also paving and building sewer in Alpine 
St from UGrove to Zlist Sts., $16,600. 


*N. J., Upper Mentelair (Montclair P. ©.) 

Essex Co. let contract paving Various 
roads here, to Osborn & Marcellis, Bellevue 
Ave., Montclair. About $45,000. 


*W. Va., Moundsville—Comrs. Marshall 
“o. let contract grading and draining 3 mi. 
Cameron-Poplar Springs Rd., 10 ft. wide, 
to N. M. Leigh, Mannington, W. Va. Noted 
July 15. 


*N. C., Salisbury—Comrs. 


contract building 7.2 


Rowan Co, let 
mi. Federal Nid Proj- 








ect 57, 16 ft. wide, gravel, to W. E. Graham, 
Mt. Ella, $42,046, 
*sS. €., Columbia—Comrs. Richland Co. 


let contract 
Saluda’ Ra., 
Chatham, Va 


building 20) mi. 
gravel, to White 
About $123,000 


*s. C.. Lexingten—Bd. Comrs. Lexing- 
ton Co. let contract sand claying 20 mi. 
road from Columbia to Saluda, to White & 
Simpson, Chatham, Va. About $123,000. 
Noted May 20. 


*Fla., Tavares—City let contract paving 
- mi. street, 30 and 40 ft. wide, asphaltic 
concrete, to J. Y. Yeats Co., Tampa. About 
$92,000, 


*& Tennessee—State Highway De “pt. 
Ville, let contract surfacing 14.322 mi. 
Highwe iy 8, Federal Aid Project 20, 
tress Co., waterbound macadam, 
Constr. Co. Cookeville, $312,876: 19.086 mi 
State Highway 82. Federal Aid Project 25, 
Giles Co., rock asphalt, to Columbia Constr. 
Co., Columbia, $534,605: bridges over 20 ft. 
span, to Chiston Paving Co., 808 4th Ave., 
Nashville, $35,384. Noted July 1. 

* Ohio— State Hizhway 
let contracts building 
counties: 

Columbiana and Mahoning Counties, Sect. 


Columbia- 
& Simpson, 


Nash- 
State 
Fren- 
to Putnam 


Comn., 
rouds in 


Columbus, 
following 


IX. \Hianee-Salem Rd., 1.02 mi., grading, 
constructing bridges and culverts and pav- 
ing with brick, to Jones Constr. Co., Lisbon 


Rd., Salem, O., $49,875. 
Guernsey Co., Seet. C, 
Well Ra, constructing 
Mumaw, Byesville, $928. 
Hluron Co., Seet 1. Norwalk-Plymouth 
Ra, 258 mi., grading and draining road- 
way, to A. J. Baltes, Norwalk, $10,062. 
Mahoning Co., Sect. B, Youngstown-Lis- 
bon Read. 2.51 mi, grading, constructing 
bridges and culverts and paving with mono- 


Cambridge-Calda- 
bridge, to J. P. 


lithic brick, to T. W. Miller Constr. Co., 
Youngstown, $93,493 

Miami Co., Sect. A, Piqua-Troy. Rd., .146 
mi., grading, constructing, drainage struc- 


tures and paving with rein.-con., 
nesey, Piqua, $9,609. 

Pautding Co., Seet. A-2, Paulding-Ft. 
Wayne Rad., 2.997 mi., grading, constructing 
bridges and culverts and paving with mono- 


to J. Hen- 


lithie bricks, to S. Monroe & Son Co., Ply- 
mouth, $150,112 

Sandusky Co., Seet. S-1, Tima-Sandusky 
Rd. LIT9 mi, grading, constru ting bridges 
and culverts and paving with briek, to 


Modern Constr. Co., Fremont, $74 866 

Sect. T, Sandusky-Clyde Rad., 264 mi 
grading, constructing drainage structures 
and paving with briek. to Lee Bros. and 
Petticord, Clyde, $60,980 

Sect. A, Memorial Rd., .3) mi., 
constructing bridges and culverts 
ing with brick, to Modern Constr. 
mont, $39,958 

Trumbull Co., Seet. S., 
Ra. 1.54 mi., gradin 


grading, 
and pav- 
Co., Fre- 


Warren-Sharon 
#, constructing bridges 


and culverts and paving with brick, to Me- 
Dermott & Hannan, Niles, $70,664. 

Sect. R-1, Youngstown-Sharon Rd., .66 
mi.. grading, constructing bridges and cul- 
verts and paving with brick, to W. H. 
Keesecka, Youngstown, $47,083. 

Wyandot Co., Sects. J and K of I. C. H 
No. 113, 4.545 mi., grading, constructing 


bridges and culverts and paving with bitu- 
minous concrete, to H. P. Streicher Co., 
319 Terminal Bldg., Toledo, $220,423. 


*0., Akron—City let contract paving 
Silver Lake Blvd., to Columbia Asphalt Co., 
708 2nd Natl Bank Bldg. About $160,000. 


*0., Akron—City let contracts to Colum- 
bus Asphalt Paving Co., 288 East 16th Ave., 


Columbus, improving Portage Path from 
Overlook Ave. to Twin Oaks Rd., involving 
795 cu.yd. grading, 935 lin.ft. 12-18 in. drain 


saaper 


pipe, 5 cu.yd. Class “2 
6-8 in. concrete*base, 1,265 lin.ft. sandstone 
curbing. 4,645 sqft. each 1 and 2 course 
cement walks, 2,895 sq.yd. wood block pave- 
ment, 1,000 Ib. reinforcing steel, 2.985 sq.yd. 
conerete pavement, $29,252; Cook St. from 
Mary St. to Goodyear Ave., 580 cu.yd. grad- 
ing, 2,400 sq.yd. 6-8 in. concrete base, 595 


conerete, 8,685 sq.yd. 


lin.ft. sandstone curbing, 2.350 sq.ft. cement 
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walks, 395 sq.yd. each cement, asphalt ; 
mastic pitch filler for brick filler pavem.:, 
s00 sq.yd. concrete pavement, 100 Ib. ry 
forcing steel, 405 sq.yd. each cement 
cement and asphalt filler for Hillside 1, 
pavement, $8,408; Brookside Av: fr 
Main to Bellows Sts., 1,900 cu.yd. gradir 
2,750 lin.ft. 4 in. under drain pipe, 285 | 
ft, 12 in. drain pipe, 10 cu.yd. Class 
concrete, 16,950 sq.yvd. 7-8 in. concrete ba 
3,750 lin.ft. sandstone and 300 lin.ft. granit 
circular curbing, 700 sq.ft. cement wil! 
4,350 sq.yvd. each asphalt, asphaltic conc: 
and bitulithic pavement, 5,650 sq.yd. « 
asphalt, cement and mastie pitch filler 
brick pavement, 4,350 sq.yd. bitoslig 
5,650 sq.yd. each concrete and wood })} 
pavment, 1,000 Ib. reinforcing steel, $45.14 





Ida Ave. from Main to Bellow Sts., 2 
cu.yd. grading, °%.800 lin.ft. 4 in. w 
drain pipe, 810 lin.ft. 12-15 in. drain pi 


2" concrete, 24,520 sq. 
6-8 in. concrete base, 3,790 lin. ft. sandsto 
and 425 lin.ft. granite circular curbir 
1,000 sq.ft. cement walks, 5,030 sq.vad. « 

asphalt, asphaltic concrete and bitulit 
pavment, 6,050 sq.vd. each cement, asph: 
asphaltic and mastic filler for brick pu 
ment, 5,050 sq.vd. bitoslag, 6,030 sq. 
each concrete and wood block paveny 
1,000 Ib, reinforcing steel, $50,700. 


*0., Akron—City let contracts: grad 
and laying sidewalks on Storer Ave 
Wildwood Ave. cte., to A, E. Guilford, 
lington and Johnston Sts., $65,910 and § 
868 respectively: Butler Ave., to Bro 
Gros., Akron, $10,370. 


*0., Cleveland—City let contract pa 
West 85th. West 74th, West 65th, W. 
61st, West 41st Sts. and intersecting stre: 
at New York, Chicago & St. Louis lh! 
grade elmination, to toehl TBros., W: 
25th St. and Clark Ave., $166,887 Not 
July &. 


*0., Kenmore—City let contract pavi 
road from Manchester Rd. to west 
poration line, brick on 7 in. base, wit! 
in. sand filler and stone curbing, to 
MecShaffrey Co., 173 South Forge St., Akr 
About $117,000. 


*0.. North Canton—City let contr: 
paving Portage St.. to P. Christisnns: 
North Canton. About $75.000. 


*xInd., Wabash—City let contract pay 
East St. from Manchester Ave. to Mau» 
St., to Mead Constr. Co., 1023 Lemeke Bld: 
Indianapolis, $49,491; building sewer 
above street from Ohio to Spring St: 
A. C. Hipskind, $6,847. 


*Michigan—State 
sing, let contract 
2.956 mi. Federal 


10 cu.yd. Class 


Highway 
surfacing 
Aid Rad. 1, 


Dept. 1 
and grad 
Sect. A, 16 f 


wide, to Rd. Comn. Muskegon Co., Mi 
kogon, $120,709. Noted May 15. 


*Michigan—State Highway Dept. 1. 
sing, let contract grading, draining and si: 
facing 5.938 mi. Federal Aid Rad. 33, S: 
BR, 16 ft. wide, Alacona Co., involving 24," 25 
cu.yd. earth exeav., 55,740 sq.yd. gravel 
surfacing, $0.4 cu.yd. concrete in culver! 
614 Ib. steel reinforcement, ete., to T. W 
Edison, Rogers, $77,895. 


kIinois—Dept. Pub. Wks. & Blde 
Springfield, let contracts building followin: 
sections Vandalia-Cairo Highway, Sect 
24A, 4 and 26A, Fayette and Mari 
Counties, to Frazier-Davis Constr. Co.. A 
cade Bldg... St. Louis, Mo., $56,000; Sec! 
27A and 28A, Marion Co., Sect. 30A, M 
rion and Washington Counties, Sects. ° 
and 338A, Washington Co., to Camero 
Jeyee & Co., Keokuk, $94,841; Sect. 2'\ 
Marion Co., to Embankment Co., Joli 
$21,623. Noted July 1. 


*& Wisconsin — State Highway Dept 
div. office 5, Court House, La Crosse 
contract improving 7.19 mi. Whitehall-l!' 
trick Rd., Federal Aid Project 120, Trem: 
leau Co., to Mason & Metzgar, Blair, $15 
640. Noted July 22. 


* Wisconsin—State Highway Dept., Mu 
son, let contract improving Woodruff-Fitie!! 
Ra Federal Aid Project 165, Vilas Co 
to Michaels & Fitzpatrick, Tronwood, Mv 
$58.857. Work involves 51,354 cu.yd. ear 
excav., at $0.60 per cu. yd., 294.5 cu.yd. con 





crete in culverts, $25. 5, 160 eu. yd. top s 1 
surfacing, $1.05, 57.65 acres clearing an‘ 


grubbing, $150, 2,527 borrow exci 


£0.60, ete. 


xIa., Grundy Center—Grundy Co. let co’ 
tract improving various highways, invols 
ing 37.700 cu.yd. excav., to Smith & Co 
Des Moines; $0.57 per cu. yd. 


*Ia., Dakota—Humboldt Co. let contra ret 
building 1.85 mi. roads, involving 15,93 
sq.yd. pavement, to Emerson & Sonnaon 
Humboldt, $3.68 per sq.yd. Noted Mar. 4 


cu.yd. 





July 29, 1920 








sireets and Roads (Continued) 


«zia., Hampton—Franklin Co. let contract 
» Kughn & Son, 


gia., Primghar—O' Brien Co. let contracts 


rein.-con. pavement, to J. 


loines, $385,968; 9 mi., 95,040 sq.yd 





Noted March 


Breckenbridge 
itraect grading 10 mi. Federal Aid Project 


tarnard, Globe Bldg. Minneapolis, 


Fairmont- 
7 mi. County Job 1906 


Fairmont—Miartin 


Minn., Little Falls—City let contract 


blocks Ist St. S. KE. 


vdam foundation, to General Conte 
Minnapelis 


*Minn., Long Prairie 
Long Prairie. 


Montevideo E 
tract graveling 14 mi. Federal Aid Proj- 
) Minnesota 


regs Co., Montevideo 


xMion., Kush City—Chisago Co 
mi. concrete paving and ; 


2 and 1, to W. S&S. 


- Harris Co., 
volis, and C, Johnson, Sandstone 


Willmar — Kandiyohi 
de % mi. and gravel 18 mi. Job 2004, 24 
\ Work will be done by day labor 
ut $35,000 and $72,000 respectively 


Scott—Bourbon 
building concrete 
Scott-Pittsburg 
3urkirk, Hutchinson, $16,585: 
bituminous 

ond Branch Rd., 


grading and 


10 ft. wide, also 3.64 
usas City Rd., Federal Aid Project 5B. 
bituminous 
to Thogsmartin 


both $1.91 per sq.vd. Noted June 24 


*xMo., Carthage—Jasper Co 
2.76 mi. Joplin-Carthage Rd. (Car- 


to Carterville Constr. 

Work involves 7,833 cu.yd 

h and 1,200 cu.yd. rock excay., 

$2.80 per cu.yd. respectively, 700 cu.yd 
9 


ville, $85,466. 





pavement, 
18.74 cu.yd. Class “I 
reinforcement 
masonry, $0.10. Noted July 15 
Austin—Travis 
Austin-Oak 
wide, including grading and sur- 
structures, topping with 4 in. 
» rock surface, (2) grading and surfac- 
with rock, 8.1 mi. Austin-Upper George- 
n Rad., 16 ft. wide, (3) topping with 1 in. 
treatment 
ructures on 3.1 Austin-Upper George- 
(Jollyville Branch) from Brown 
Root, Taylor, (la) $13,414: 
Austin Natl. 
& Austin, 
(ic) $14,159; McMillen & 
\V i liamson, 


ering and contingencies. Noted July 15. 


Center—Shelby 
lighway 8 from Panola 


‘rocktt, $350,97 
; Center, $375,000. 
earing and grubbing, 82,022 
yd. earth borrow, 125,131 cu.yd. earth 
‘cay., 8,230 lin.ft. timber piling, 15,417 Ib. 
cinforecing steel, 4 


Augustine 


172.9 cu.yd. 
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KAILWAYS—DETROIT, 


Lids were received by city for constructing railway, 


(2) St. Jean, Shoemaker, Montclair Line, 


materials, from (1A) J. A. Mercier, 216 
Wks., (1C) Lennane & MelIivenna, 1205 Book Bldg. ; 
IX. Currie, 20 McGraw Bldg.; (3A) Julius 
& Melivenna; (4A) Lorain Steel Co., Lorain 


Pa. The unit bids were as follows 


(tl) Charlevoix——Buchanan Kout: 
62,500 cu.yd. excavation 

75,000 sq.yd. 8}-in. concrete 
59,600 ft. of 6-in. tile 

98 vitrified crosses 

4,400 cu.yd. !-in. crushed stone 
112 manholes 


Iextended totals 


(2) St. Jean, Shoemaker, Montelair Line 
21,500 cu.yd. exeavation 

26,300 sy.vd. 8}-in. concrete 

21,300 ft. of 6-in. tile 

45 vitrified crosses 

1,500 cu.yd. of }-in. crushed stone 

82 manholes 


Extended totals 
(3) Warren Ave., West Line 
10,830 cu.yd. excavation 
13,932 sq.yd. 8)-in. concrete 
9,100 ft. of 6-in. tile 
765 cu.yd. }-in. crushed stone 
30 manholes 


Extended totals 
(4) Miscellaneous Materials: 
4,150 tons of 91-lb. T-rails 
307,174 Ib. tie rods 
j-in. nuts, 43,080 Ib 
577 kegs of track spikes 
704 pairs of rail splices 
2,158 ib. of I-in. bolts 
80 pieces of special work 


Extended totals 


71.86 cu.yd. 1:3:6 concrete, etc. Materials 
to be furnished by county, to cost $116,336 


¥Tex., Oruange—Orange Co. let contract 
grading, paving and building concrete and 
steel drainage structures on 10.26 mi. High- 
way 3 between Beaumont and Port Arthur, 
16 ft. wide, to Houston Constr, Co., 3102 
McKinney St., Houston, $451,503; including 
10° for engineering and contingencies. 
Noted June 3. 


*Tex., Richmond—Ft. Bend Co. let con- 
tract grading and draining 13.01 mi. High- 
way 36 from Roseberg to Austin Co. line, 
24 ft. wide, to M. M. Craven, Bellaire, $70.- 
318; including 10° for engineering and 
contingencies. Noted July 8 


*Tex., Van Horn—Culberson Co. let con- 
tracts improving 23.356 mi. Highway 12 
ft. wide, also 43.167 mi. Highway 1, 9 ft. 
wide, to W. KE. Hamilton, Mineral Wells, 
31,984 and $114,990 respectively. Noted 
June 24. 


*xkNew Mexico—State Highway  Dept., 
Capitol Bldg., Santa Fe, let contract grad- 
ing and draining 32.411 mi. Federal Aid 
Project 18, between Carlsbad and Loving- 
ton, Eddy Co., to La Roe & Burgess, Pales- 
tine, Tex., $80,950; grading, surfacing and 
building structures on 10.859 mi. Federal 
Aid Project 13-A, between Armijo and 
Laguna, Valencia Co., to A. P. Atchison 
Raton, 83,095; 11.365 mi. Federal Aid Proj- 
ect 24, between Clovis and Portales, Roose- 
velt Co. and 15.437 mi, Federal Aid Proj- 
ect 25, between Texico and Portales via 
Clovis, Curry Co., to Atlas Constr. Co., La 
Veta, Col., $97,184 and $91,252 respectively. 
Above contracts do not include 10°; for 
engineering and contingencies. Noted June 
9 





Utah, Ogden—City received bids July 15, 
paving various streets in Dist. 132, involv- 
ing (,795 sq.yd. asphalt on concrete base, 
from Wheelwright Contg. Co., Ogden, $38,- 
672; Moran Paving Co... Felt Bldg., Salt 
Lake City, $42,307. 


*xWashington—State Highway Comn. 
Olympia, let contract grading, draining and 
paving with concrete 1.71 mi. Olympic High- 
way, from Elma east, Grays Harbor Co., to 
Cc. BK. Philbrick & Co., Raymond, $60,417: 
1 mi. Pacific Highway from Silvana north. 
Snohomish Co., to J. I. Smith, Pioneer 
Bldg., Seattle, $35,436: clearing, grading. 
draining and surfacing with gravel 1.24 mi 
State Rd. 5, from Randte west, Lewis Co.., 
to Copenhagen Bros. & Co., Portland, $39,- 
980. Noted June 29 


&Wash., Aberdeen—City will pave road- 
way of east city entrance, 18 ft. wide, con- 
crete. About $31,300. Work will be done 
by day tabor. 


Hammond 


(4B) Bethlehem 


ing and filling 4th 


*Wash., Seattle 


A. Moceri, Alaska 
Work involves 9% 


8,370 lin.ft. Type “ 
. concrete pavement 
* Oregon—State 


Creek-Pleasant 
way, Josephine Co., 


Roseburg-Wilbur 
Pouglas Co., 
glomerate, 


gravel, and 3 mi. 
Tillamook Co., 
Tillamook, 
respectively 
Reservoir Sect 
Jackson Co., 


Sheridan-Polk 
ville-Tillamook Highway, 
McMinnville, 


to 


Monkland 
Boyer to St. Hubert Sts., 
and $6,985 respectively 


* Ontario—Provincial 
rento, let contracts building pavements, cul 
verts, and supplying crushed stone as fol- 
pavement on 
Catharines to Stoney Creek, 
Scott 
and 


bituminous 
road from St. 


Twps., to J 


& Stidwell, 








Detroit 
A. Mercier, 


$> 70 


50 
55 
00 
0 


10 00 


201 


95 


> 00 


60 
00 


> 00 


00 


$te 4,730 


$2 40 
3.20 


35 


4 00 
40 00 


$78,019 


90 


7 67 
4,643 

0 0584 
232,020 00 


$553,393 









Chartevoix-Buchanan Rout 
(4) miscellaneous 
Dept. Pub. 
(2B) 
(SB) 


Co. 


Thomas 
Lennane 


Bethlehem 


$5.50 
4 50 
70 

2 00 
5.35 
35 00 


$676,977 


25 


3 

3 10 
28 

1 00 

4 60 

30 00 


$ 


$167,080 


$3 70 
4 50 
70 

4 8 
35.00 


699,963 


$96.13 
7 40 
7 40 
9 38 
6,426 
075 


278,340 00 


$709,676 


contract grad- 


3. et 
$225,462 


to Grant 
Noted 


City let contract paving 
N. W., et 
Bldg., concrete, $135,476 
;000 cu.yd. subgrade, 10,500 


al, toS 


concrete curb 


and 


’ integral concrete curb 
13,900 ag 


Comn., Port 


mi. Grave 


Pacific Hig! 


broken stone or gravel 
to D. M. Stevenson, 264 East 31st St., Port- 
Bend-Jefferson Co 
Dallas-California 


Highway, in 


’ gravel 
stone, to Wicker, Sharp & Chindahl, Lewi 
$2.45 per cu.yd.; 
Pacifie 
gravel 
Haakenson, Oakland, $38, 
New berg- Dundee 
Ce.. 


broken 


5.45 mi 


Highway 


or con 


Sect. West 
3.500 eucyd 
Palmer, Lafayette, $8,645 
Hobsonville 
Tillamook 


Sect. Coast 


10,400 euvad 


Beaver-Hebo 
Tillamook 


Sect Coast 


11,000 cu.yd 


Moore Cutoff Coast High 
6.400 cu.vad 
$2.90 


gravel, to 
per cucya 
grading 0.64 
Pacific Highway, 
Natwick, $8,327; pay 
Point-Coquille Sect 
Coast Highway, Coos Co., to Scandia Ship 
macadamizing 4.5 
Sect. 
W 


MeMinn 


N. Tren 


*Que., Montreal—City let contract paving 


Sherbrooke to 


tosaire 
to Quinlan, Rob 
James St 
Noted 


macadam 


Charlottenburg Tw 
Cornwall ; 


About $70.900, 


July 


td. from 


$38,145 


Government, To- 


St., To- 


Blenheim 
Vance, 209 Light St., Wood- 
stock; in Whitby Twp., to J. A. McDonald, 
delivering 4,200 
Bs to Mc- 
00 


cu.yd 


stone, Lancaster Twp., to Chisolm & Well- 
Lancaster. 
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Railways 


PROPOSED WOKK 


Pennsylvania—CGenl Hlectric Co., River 
Ra,, Schenectady, N. Y., plans to build 3,900 


ft. standard railroad tracks, also grade 
1.077 x 772 ft. tract between tracks of 
Phila., Baltimore & Washington R.R., Elm- 
wood Ave.. East 68th and West 70th Sts., 
Phila., involving 68,000 cu.yd. excav. and 
150,000 cu.yd. filling 

Nebraska—See “Industrial Works" under 
Omaha 

W yoming—Union Pacitic RR. 15th and 


Dodge Sts. Omaha, Neb., 
mi. of track between 
Gateway, Utah, R. L. 


plans to build 125 
Granger, Wyo. and 
Huntley, ch. engr 
PRICES AND CONTRACTS 
(x Indicates 

* Iilinois—Alton 


AWARDED 
contract) 
R.R., 


award of 


& Southern 2st 


and Boismenue Sts., East St Louis, let 
contract laying tracks, grading, bridging 
and ballasting on about 4 mi. old electric 
line between Wast St. Louis and Belleville. 
to Mellon Contg. Co.. Oliver Bldg., Pitts- 
burgh, Pa About $500,000. Work involves 
300,000 cuyd, earth fill, 10,000 eu.yd. bal- 
last and 1,500 ecu.yd. rein.-con 
wUtah—State Ra. Comn., State Capitol, 
Salt Lake City, will build 3.2 mi. road from 
Salt Lake Route tracks to point of Moun- 
Grand Pits Work will be done by 
labor LR. Browning. state highway 





Excavation and Dredging 





PROPOSED WORK 

Miss., Cleveland — Dredging Laban 
Bayou 1D). Bolivar Co. soon receives bids 
for 80.000 curyd. floating dredgework and 
building Sea.000 cuyd. lateral ditches. W 
W. Boone, Cleveland, engr. 

Miss... Cleveland — Dredging — Christmas 
it) Bolivar Co. seon receives bids for 12 
mb floating dredgework, involving 350,000 
ouyve. earth exeay building 12 mi. lateral 
ditches, 160,000 curva. earth exeas WwW. W 
hioone Cleveland. engr 

Ark... Helena—Diitches, ete Phillips Co. 
(Helenad and Desha Co. (Arkansas City) 
plan ote build ditches and levees to reclaim 


land 5. & 
Howard & Ash, Orear- 


You sqomi. overflowd Hlarring- 


ton, c o Harrington, 
leslie Blde., Kansas City, Mo... engr 
BIDS DESIKED 
Miss.. Summer - Until Aug. 5, by Blue 
Lake | 2. Comrs. building 11 mi. open 


diteh, involving 550,000 ya. floating dredge- 


work in Tallahatechie and Sunflower Coun- 
ties \. lL. Dabney, Randolph Bidg., Mem- 
phis. Tenn., engr 

ail., Edwardsville — Excavation — Until 
Aug. 5, by Comrs. Cahokio Creek Levee and 
Ib 1D). straigtening 6 x 6 mi. Cahokio Creek 
Channel from Carpenter to Edwards, to in- 
clade beam bridges with conerete abut- 
ments About $115,000 Shepard & Mor- 
gan, Mdwardsville, engrs 

Wis, Milwaukee — texcavation—tntil Aug, 






5. by Bd. Industrial Educ... Manufacturers’ 
Hiome Bldg.. excavating for 7 story, 145 x 
ves ft continuation sehool (¢2nd unit). 
brick, rein.-con. and steel, rein.-con. floor- 
ing. conerete and pile foundation, on 7th 
and Prairie Sts Van Ryn & De Gelleke, 
Caswell Blk... archts 

la., Ft. Dodge—Drainage—Until Aug. 3 
by Comrs. Webster Co., building D.D. 316 
involving 8,620 ft. 10-22 in. tile, cost $9,480; 
DD. D. 311, 9,400 ft. 8-24 in. tile, $12,415; 
furnishing labor building D.D. 4, 5,000) ft. 


12-18 im. tile J. lL. Parsons, Ft. Dodge, 





ene 

la., Rockwell City Ditch—Until Aug. 12 
by RB. Dixon aud. Calhoun Co., building 
Joint DD. DP 181, in Cathoun, Sac, Poca- 
hontas and Buena Vista Counties, Branch 
Sect includes 51,680 ft. open ditch and 
involves 1.513.000) cucyd. excav., Sect q 
64.050 ft. open ditch, 506,560 cucyd. excay 
and Sect. 5, 40.905 ft. open ditch, 682,952 
cu.vad. excay About $250,000 

Minn., Wasca—Until Aug. 10, by Comrs 
Waseca Co. building County Ditch 16, in- 


volving 21.555 lin ft 8-28 in. tile, 850 ft 
10-28 in. sewer pipe. & surf water inlets, 
4 cuvad. concrete in bulkheads, 2 mi. haul. 
About $50,000 J Ww Hruska. Waseca, 
engT 

Mo... Trenton—Ditch—Until Aug. 4, by 
W. N. Norris. elk. Grundy Co., building 
19 mi. drainage ditch 

Ariz., Phoenix—Excavation—Until Aug 
5 by Salt River Valley Water Users Assn 


ENGINEERING 





Water Users Bidg., drilling ten to twenty 
10 or 12 in. diameter wells L. Kemper- 
man, purch, agt.; advertised in this issue. 


PRICES AND CONTRACTS AWARDED 
(windicates award of contract) 


kia., Algona—Drainage—NKossuth Co. let 
contract for tile work in Sub. DPD. TD. 9 of 
ID» DPD. 4 to Humboldt Gravel & Tile Co., 
Hlumboldt Noted May 20. 


kia... Carroll—Carroll Co. let contracts 
for labor building D. D. 87 to W. O. Schuy- 
ler, Seranton, $59,045; tile to Cement Prod- 
ucts Co., Spencer, $127,277. Noted March 





kxla., Emmetsburg—Drain—W. T. Krie- 





ger, aud. Palo Alto Co... let contract) im- 
proving ED.D. 1, involving 670.000 Culyd. 
exeav., to EF. G. Sternberg 2 West Jack- 
son Blvd., Chieago, $0.14 per cu.yd. Noted 
July 8 


kia... Ft. Dodge—!rainage Calhoun Co 
let contract furnishing labor building DPD. D 
16-247, Webster and Calhoun Counties, to 
Rude & Wold, Pomeroy, $16,959; tile. to 


McHose Sand & Tile Co., Boone, $30,484 

kia., Harlan—Shelby Co. let contract 
building Nisha Botna Ditch 11 and Elk 
Creek laterals, to FL. M. Crane Co., 1124-6 
(*ity Natl Bank, Omaha, Neb About 
RH O00 

*Minn., Willmar—litech——-Kandiyohi Co. 
let following contracts for building County 
Ditech 48: digging trenches, laying tile and 
backfilling 44,477 ft. 6-30 in. tile, to Lee 
& Nodland, Starbuck. $8,914; delivering 
44,477 ft. cement tile, to Minnesota Pipe 
& Tile Co. S20 West 6th St... Mankato, 
$17,170; hauling above tile, to W. Camp- 
bell and F. Euling. R. FL D. 4, Raymond, 
$1,820 


Kandiyohi Co. let con- 


involving 


*Minn., Willmar 


traet building County Diteh 47, 
169.512 ecucyd. earth excay 172) stations 
open work, to Mulgrew & Sons Co., 
Dubuque, Ta., $0.16) per cucyd 

wOnt., Ottawa — Dredging Dominion 
Government let contract dredging harbors 
at Kingston, Coburg and Port Hope, Fron- 


tenae Co., to Frontenac Dredging Co., King- 


ston. About $150,000, 
. y 
Industrial Works 
PROPOSED WORK 
Mass., Holyoke—Ilm Garage Co., 243 
Kim St., plans to build 2 story, rein.-con 
garage, on Elm and Cabot Sts About $65,- 


ono, Architect selected. 

Mass., West 
.)—Springfield 
Corp., Springfield, plans to 
and steel plant on 4 acre site, 
S250,000 1. PP. MeGregor, treas 


not 
(Springfield P 
Serew Machine 
build concrete 
here. About 

Architect 


Springfield 
Automatic 


not selected. 

Mass., Whitinsville—J. 1). Leland, archt., 
185 Devonshire St.. Boston, soon lets con- 
tract building 5 story, 90 x 400 ft. brick 
and rein.-con, addition to plant, rein.-con 
flooring, conerete foundation, for Whitin 
Machine Wks. About $600,000. Noted 
Jan. 15 

R. £L., East Greenwich—Greenwich Mills, 


Division St., plans to build 4 story, 80 x 90 
ft. brick and mill construction addition 
to plant. About $50,000, Private plans 

R. L., Olneyville (Providence P. 0.)—P 
Laudati, 8&7 Weybosset St., Providence, 
having plans prepared by C. E. Burling- 
hame, archt., 76 Dorrance St... Providence, 
for rein.-con. warehouse, on Grove St., here 
About $75,000 


Conn., Bridgeport—A 1699 Madison 


Aldo, 


Ave.. having plans prepared by F. A 
Cooper, archt., 1024 Main St., for 1 story, 
100 x 110 ft., brick and steel garage, rein.- 
con. flooring, stone foundation, on North 
Ave About $50,000. 

Corvn., Devon (Milford P. O.)—Milford 
Shipbuilding Co. plans to build shipyard 


Housatonic River, for building coast 


s. Engineer not selected. 
Hartford—Hartford Mattress Co., 
having plans prepared by B 


along 
Vesaie 





Conn.. 
Kilbourn St 


A. Sellew, archt., 223 Asylum St., for 3 
story, 43 x 90 ft.. brick, concrete and steel 
plant, rein.-con, flooring, concrete founda- 
tion About $50,000 

Conn., Norwalk—City plans to build 2 
story electrical plant, brick. concrete and 
steel, rein.-con. flooring. concrete founda- 
tion About $50,000 Westcott & Mapes, 
Inc.. 207 Orange St., New Haven, engrs. 

Conn., Suffield—W. E. Dibble, archt., 317 
Main st.. Springfield, soon lets contract 
building 1 and 2? story, brick and concrete 
plant, concrete foundation, fon Fords-Waw- 
beek Springs. Inc. e/o Architect. About 
$50,000, Noted June 17 
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_N. d., Newark—Williams Baking Co 
South 10th St.. having plans prepar.; 
J. T. Simpson, archt., BPssex Bldg, fo 
story, 50 x 125 ft.. brick and timber 


tion to bakery, also new stable. \ 
$100,000, 
Pa., Altoona— Altoona Merchandis. 


lith Ave. and 10th St.. plans te bu 
story, 120 x 150 ft., brick and steel 
house. About $200,000. G. W. 8) 
pres. Architect not selected. 

Pa,, Johnstown—Peris Products Co 
to build 2 story, 30 x 47 x 167 ft. 
and steel plant, on Sheridan Ave. ° 4 
$150,000. R. K. MeManamy, Ft. St 
Hotel, fiscal agt. Architect not select, 


Pa., Phila.—FE. 3. Steinmetz Co, 
Huntingdon and Hancock Sts., soon lets 
tract building 2 story, 48 x 105 ft 
factory, brick, on Sedgely St. Peuck: 
Wunder, $10 Chestnut St., arehts. and « 


Pa., Seranton—F. Nelson, archt., ©: 
Bidg., preparing plans for 3 story, 50 
ft. handkerchief factory, brick and ti 
reck foundation About $100,000. © 
name withheld. 


Md., Baltimore—Natl. Bitulithic EF 
& Paint Co.. Lawrence and Wood:!l! 
receives bids about Aug. 9, building ° 
1) x 150 ft., rein.-con. and brick ad 
to plant, rein.-con. flooring, concret: 
dation About $100,000, Private pla 

Va., Richmond—Standard Paper Mfe 
Hull and Canal Sts., had preliminary ; 
prepared by J. H. Wallace & Co., 5 | 





man St., New York City, for 2, 3 
story, 150 x 230 ft. factory, at sout 
Mayo Bridge. About $200,000 


La., New Orleans—Union Paper Prox 
Co., 109 Tehoupitoulas St., soon lets 
tract building 1 story, concrete and 
factory, on Colapessa St., to have ° 
sq.ft. floor space. About $125,000 
Weil, Whitney Central Bank Bldg. 

La., Shrewsbury (New Orleans P. «) 
tex Motor Mfg. Co., 628 Gravier St 
Orleans, having plans prepared by | 
Soule. archt., 429 Carondelet St., New © 
leans, for 1 story brick factory, eco 
flooring, to cover 7 or 8& acres, her 


0., Akron—Akron Gear & Eng. Co., = 
und High Sts., purchased site and pla 
build new factory, on East Market Si 
Martha Ave. J. A. Palmer, pres. 


0., Canton—Timken Robler Bearing | 
Dueber Ave., plans to build 13 story 





tion to factory, on 18th St., S. W \ 
$75,000. 

0O., CincinnatimNash—Cinemnati M 
Co., 804 Sycamore St., plans to bu 
story brick and concrete garage, on |: 
ing Rd. and Morgan St. About $95 

O., Cleveland—t. S. Leather Co 
E. B. Cassett, East 13th St. and Ff 
Ave., plans to build 1 story, 100 x 


rein.-con., steel and brick factory, rein 
flooring, concrete foundation, on Broa: 
td. About $100,000. Architect not sele 


O., Cleveland—Walter Ice Co., ¢ 0 \ 
Bishop & Co., areht. and engr., 427 (iu 
dian Bldg., soon lets contract buildi 
story, 45 x 142 ft.. brick and steel | 
brick foundation, on West 25th St \ 


$100,000. Noted July 22. 


0., Defiance—Highway Motor Co 
lets contract building ° story, 100 x 14 
brick addition to plant. About $» 
Mills. Rhines & Nordhoff, 1234 Ohio 
Toledo, arechts. and engrs. 

Mich., Detroit—Genl. Forging Cor 
J.D. Edwards, 54 Lafayette Blvd, pk 
build drop forge plant, Ist unit to 
story, 65 x 210 ft.. rein.-con., brick 
steel shop, rein.-con. flooring, concrets 
dation, Private plans. 


Mich., Detroit — Michigan Creamery “ 
e/o S. Raboniwitch, Ford Bldg., havins 
liminary plans prepared by T. A. Hy 
areht.. 307 Moffat Bldg., for 7 story 
con., brick and steel plant, rein.-con 
ing, conerete foundation, on Grand | 
Ave., to inelude power plant, refrige! 


system, etc 
Mich., New Buffalo—Pere Marquet! 



















Union Depot Bldg., plans to build 1 sto! 
16 stall engine terminal house, re! 
brick and steel, rein.-con. flooring, co 


Union Depot Dice 


foundation. J. Tuthill, 
engr. 

Mich., St. Johns—See “Buildings 
Mich,, Traverse City—City plans to. 
steam electric power plant. About $7..' 

Ill., Chieago—Standard Electric Mfe. ‘ 
£16 North Clinton St., plans to buil 





5% story, 125 x 150 ft. factory, on Wri! : 
wood Ave. About $250,000. Architect bet 
selected. 
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industrial Works (Continued) 


Wis., Milwaukee—R. Williamson, archt., 
405 Bway., opens bids about July 30, build- 
ing 1 story, 80 x 150 ft., Steel and concrete 
yarage, concrete flooring and foundation, on 
cirand Ave., for Packard Motor Car Co., 
4501 Grand Ave. Noted June 3 

Wis., Milwaukee—Ramstack & Son., 1826 
Brown St., plan to build 2 story, 60 a 100 
ft.. brick and mill construction addition to 
factory, concrete flooring and foundation, 
on Brown St. Private plans. 


Wis., Sheboygan—Tomah Rubber Wks.. 

176 16th St., Milwaukee, plans to build 2 
story, 80 x 160 ft., rein.-con. factory, rein.- 
con. flooring, concrete foundation, here 
Architect and engineer not selected. 
Des Moines—Mid-West Steel Co. 
plans to build 2 story, rein.-con and steel 
plant About $200,000. J. Van Lew. ¢/o 
es Moines Steel Co., 4th St. south of Tut- 
tle St.. pres Eengineer’s name withheld. 

Des Moines—Woods Co., East 20th 
Washington Sts., having preliminary 
for 3 story. brick, rein.-con 
About $200,000, Engineer's 


Ia., 


Ia., 
and 
plans prepared 
and steel plant 
name withheld 


Minneapolis—Western Chemical 
(o.. Hutchison, having plans prepared by 
Downs & Eads, archts., 803 Phoenix Bldg.. 
for 3-5 story patent medicine factory, rein.- 
eon. and briek, on Malcolm and University 
Aves. Cost between $125,000 and $150,000 


Kan., Atechison—Harwi Hardware Co., 9th 
und Commercial Sts., soon receives bids 
building 5 story, 75 x 150 ft., brick, rein.- 
con. and steel warehouse, rein.-con. floor- 
ing, brick foundation. About $125,000. W 
H Sayler & Co., Mutual Bldg., Kansas 
City, Mo., archts. Noted July 8. 


Neb., Omaha—Corn Products Co. plans 
to build large manufacturing plant, 15 mi. 
railroad tracks and sewage facilities to 
earry off 10,000,000 gal. waste water every 
24 hours. 


Mo., Kansas City—Irving Pitt Publishing 
o,. 411 East 8th St., having plans pre- 
pared by Smith, Rea & Lovitt, archts., 602 
Finance Bldg., for 6 story, 130 x_ 130 ft 
publishing house .rein.-con and brick, rein.- 
con. flooring, on Admiral and Locust Sts. 


Mo., St. Louis—City having 
pured for electric lighting plant 
tem About $1,000,000 

Mo., St. 
c/o R. 8. 
Bldg, 
stuceo, steel and brick garage. 
H00 

Okla., Erieck—See “Sewers.” 


N. B., St. John—T. McAvity & Sons plan 
» build warehouse in Queen Ward. About 
F100,000, 


N. B., St. Stephen — Mann Axle 
plans to build 1 story, 50 x 
rein.-con. and brick factory Cc. E 
genl mer. 


Ont., Sudbury Creosoting Co, 
plans to build 1 and 2 story, concrete and 
timber plant, rock and concrete foundation. 
\bout $50,000. Private plans, 


Minn., 


plans 
and 


pre- 
sys- 


Louis Pierre Investment Co,, 
Price, archt. and engr., Arcade 
plans to build 1 story, 175 x 200 ft.. 
About $150,- 


& Tool 
360 ft 
Huestis, 


Co 


Canada 


BIDS DESIRED 


Pa., Phila—L. B. Rothchild, archt. and 
engr., 1225 Sansom St., receiving bids build- 
ing 2 and 8 story, 25 x 135 ft., brick fac- 
tory, on 8th and Locust Sts... for W. Gold- 
stein, 1001 Filbert St 


Ky., Louisville—Kentucky Tire and Rub- 
ber Assn., 502 Realty Bldg., receiving bids 
building 60 x 280 ft. factory. About $400,- 
o00. H. J. Huff, Louisville, archt. 


O., Cleveland Heights—Until Aug. 11, by 
School Bd., for excavations, foundations, 
structural steel, overhead coal storage bin, 
piping, chimney and mechanical equipment 
for 50 x 67 ft. heating plant for Pub. School, 
on Lee Rd. About $100,000. EK. K. Bryan. 
clk L. A. Quayle, 1455 98th St.. 
“leveland, engr 

Wis., Milwaukee — A. C. Clas, areht.. 
Colby-Abbott Bldg., receiving bids building 
- story, 50 x 150 ft.. conerete and brick 
addition_to plant, rein.-con. flooring, on 4th 
St.. for Kletzsch Realty Co., 3rd and Cedar 


Sts. 


West 


Ont., Brantford—Until Aug. 8, by Cock- 
shut Plow Co. constructing 70 x 200 ft. 


foundry and forging building. About $150,- 
600. Private plans. 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


_*Mass., Boston—Boston & Maine P.R., 
North Sta.. let contract building 2 story, 
- X 115 ft.. brick and steel freight station. 


Ave, to 
About $50,000. 


concrete foundation, on Warren 
Tredennick Co., 10 High St. 
Noted July 22 


*&Mass., Cambridge—Revere Sugar Re- 
finery, 15 Broad St., Boston, let contract 
building 1 story, 90 x 200 ft., rein.-con. shop, 
rein.-con. flooring, conerete foundation, on 
9th St., here, to Walsh Bros., 150 Hamp- 
shire St. About $190,000. Noted July 8. 


*Mass., Holyoke—K. R. Chariton, Inc. 
118 Race St., let contract building 1 story, 
110 x 110 ft. brick, concrete and steel 
garage, rein.-con. flooring, concrete founda- 
tion, on Suffolk and Elm Sts., to P. J. Ken- 
nedvy & Co... Ine 1464 Maple St About 
$60,000 


*&Mass., Holyoke—Farr Alpaca Co 
son St., let contract constructing 5 story, 
60 x 205 ft... brick and steel warehouse, on 
Cabot St. and 4 story, 75 x 156 ft., brick 
and rein.-con. inspection building. on Jack- 
son St., to S. M. Green Co., 293 Bridge St.. 
Springfield 


* Mass... Holyoke — Hampden 
Paper & Card Co., Riverside, let contract 
building 4 story, 92 x 291 ft.. brick and 
steel factory, on Water St to Casper 
Ranger Constr. Co., 201 Devonshire St 
Boston. About $165,000 


w&Mass., Holyoke — Magna 
Co., 2 Division St., let 
story, 90 x 100 ft.. brick, concrete and 
steel garage, rein.-con. flooring. concrete 
foundation. on Northampton St.. to Casper 
Ranger Constr. Co., 293 Bridge St. About 
$75,000. Noted Jan. 15 


*&™Muass.. New Bedford—J. C 
Co., Inc., 123 Front St., let 
ing 4 story, 70 x 200 ft.. rein.-con. and 
brick addition to factory, rein.-con floor- 
ing. concrete foundation, on Front and 4th 
Sts., to J. W. Bishop Co.. 411 Times Bldg. 
About $200,000. Noted July 22 


*Mass., New Bedford—Sharp Mfg. Co., 
77 Franklin St.. Boston, let contract build- 
ing 4 story, 70 x 121 ft.. brick storehouse, 
rein.-con. flooring, concrete foundation, on 
Hemlock St., here, to J. J. Prindiville Co., 
South Framingham About $200,000 


*&Mass., Watertown—Lockwood Greene & 
Co.. engrs. and archts.. 60 Federal St., 
Boston., let contract to H. Nawn Constr 
Co., 82 Savin St... Roxbury, building 1 story. 
200 x 2380 ft.. brick and mill construction 
addition to plant. concrete flooring and 
foundation, here, for Walker & Pratt Mfg. 
Co., 31 Union St., Boston About $200,- 
000. Noted July 22 


*xConn,, Cedar Hill (New Haven P. O.)— 
New York, New Haven & Hartford R.R., 
Meadow St., New Haven, will remodel pres- 
ent freight yards here to include machine 
shops, Blacksmith shops. office. ete About 
$150,000, Work will be done by day labor. 


*Conn., Waterbury—M. J. Daly & Sons, 
543 Bank St., let contract building 1 and 3 
story, brick and mill construction plant, 
rein.-con. flooring, concrete foundation, to 
G. S. Chatfield Co., 138 Division St About 
$85,000 Noted July 1 


*Conn., Waterbury—E. J. Manville 
chine Co., 574 East Main St., let 
building 2 story, 50 x 200 ft., 
mill construction addition to plant, con- 
crete foundation, to Torrington Bldg. Co.. 
197 Water St.. Torrington About $65,000. 
Noted July 1 


*Conn., Waterville 


Jack- 


Glazed 


Automobile 
” 


contract building 2 


Rhodes & 
contract build- 


Ma- 
contract 
brick and 


(Waterbury P. 0.)— 
3erbecker & Rowland Mfg. Co... Main St., 
let contract bnilding 3 story, 49 x 180 ft., 
brick and mill construction factory, con- 
crete foundation, to Torrington Bldg. Co., 
197 Water St., Torrington About $100,000, 


*N. J... Monmouth Jet. — Aleoholic 
Products Corp. let contract constructing 
addition to plant. to inelude two 1 story, 
rein.-con and steel buildings,  rein.-con 
flooring, concrete foundation, to Barney- 
Ahlers, 110 West 49th St., New York City. 
About $50,000 


*N. 3., Newark—Osborn Co. 
Amer. Color Type Co.), 759 Summer St., 
let contract building 1 story, 43 x 75 ft. 
power house, brick and concrete, to S. Mar- 
shall, 326 Devon St... Arlington. About 
$50,000 


*N. J.. Trenton—Acme Rubber Mfg. Co., 
East State St., let contract building 1 story, 
90 x 300 ft., brick and steel addition to 
plant, to N. A. K. Bughbee Co., 296 East 
Hanover St. About $60,000. 


*¥N. J... Trenton—Neidt-Ertel Motor Co.. 
354 South Broad St., let contract building 
1 story, 60 x 181 ft. garage and machine 
shop, brick and steel, to J. H. Morris, Broad 
St.Bank. About $50,000 


*Pa., Carbendale—Hendrick Mfg 
Dundaff St.. 1} + eontrect huildine 2? 


(branch of 


Coe., 53 
story, 
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rein.-con. and steel shop, rein.-con. floorin: 
concrete foundation, to Turner Constr. Co 
244 Madison Ave., New York City. About 
$100,000 


*xPa., Phila. — Electric Storage Batterv 
Co., Allegheny and 19th Sts, let contract 
constructing forming room, pig lead manu 
facturing, jars and castings, buildings and 
separators, all 1 story, conerete and steel 
on Rising Sun Lane and Adams Rd to 
W. Steele & Sons.. 16th and Arch Sts 


*#Md., Baltimore—FE. HH. Koester #48 
West Lexington St., let confract building 
$ story, 20 x 80 ft.. rein.-con. and brick 
addition to bakery, concrete foundation, te 
A. Kratz 4185 Carrollton Ave About 
$150,000 


*#Md., Baltimore—-McCawley & Co $000) 
Exeh. PL, let contract building 4 story, 175 
x 190 ft., rein.-con., brick and steel factors 
rein.-con. flooring, concrete foundation, on 
North Ave. and Wolfe St., to West Constr 
Co., 907 Amer. Bldg About $350 000 
Noted June 24 


*Md., Baltimore—Miller Safe Co. re 
mont Ave. and Briscoe St., let contract 
building 1 and 2 story, 123 x 400 ft., rein 
con. and brick factory, concrete foundation 
on Wilkens Ave. and Katherine St., to Il D 
Watts Co. 502 Garrett Bldg. About 
$1,900,000 Noted July 8. 


*Tenn., Knoxville——Holsten 
contract building rein.-con 
Aberthaw Constr. Co.. 27 School St. 
ton About $250,000 


*0., Cleveland—Bd 
and Rockwell Ave. let 
story, 30 x 66 ft 
steel and brick 


Mfg. Co. let 
factory to 
Bos- 


Educ., Bast 6th St 
contract building 1 
heating plant, rein.-con., 
rein.-con. flooring, con- 
erete foundation, on HWast 92nd St. and 
Parkgate Ave to Drummond-Miller Co 
1500 Euclid Ave. About $100,000 


*0., Cleveland—Jordan Motor Co. 1652 
East 152nd St., let contract building 2 story 
rein.-con., steel and brick plant, rein.-con 
flooring, concrete foundation, at 1070 Fast 
152nd St.. to Hunkin-Conkey Constr. Co., 
Century Bldg. About $100,000. 


*O., Cleveland— J. Laronge 
J. F. Dickman, 214 Williamson 
contract building 1. story, 50 x 
steel and brick garage, rein.-con 
brick foundation, on East 16th St. and St 
Clair Ave... to R. FE. Davis, 10809 Morrison 
Ave. About $75,000. Noted July 22 


*0., Columbus—Jeffrey Mfg. Co.. North 
ith St., let contract building 1 story, 215 x 
277 ‘ft., steel and concrete factory, to in- 
clude six 15-50 ton cranes, to R. H. Evans 
& Co., Columbus Savings & Trust Wide 
About $500,000 


kxInd., Kokomo—Havyvnesw Automobile Co 
1108 South Main St., let contract building 
1 and 2 story, 75 x 900 ft. body plant. brick 
and steel, to M. J. Hoffman Constr. Co, 
Fletcher Trust Bldg., Indianapolis About 
$250,000 


wIL., Chiecago—Chicago Jct. Ry., 38 South 
Dearborn St., let contract building com- 
pressor room and addition to boiler room 
also installing two 150 hp. high pressure 
boilers, air compressor, ete, to EE W 
Sproul Co., 2001 West 39th St About 
$80,000. 


#1... Chicago—Enterprise Paint Mfg. Co 
854 West Van Buren St., let masonry and 
carpentry contract for altering and build- 
ing 5 story, 44 x 60 ft., mill construction 
nddition to factory, on Van Buren and 
Peoria Sts., to O. W. Rosenthal Co., 84 
Fast Jackson St. About $50,000 


wil, Katzinger 
North Peoria St let contract 
story, 100 x 120 ft.. rein.-con. and 
factory, rein.-con. flooring, concrete foun- 
dation, on Washington and Sangamon Sts 
to J. W. Snyder Co., 122 South Michigan 
St. About $450,000. Noted June 29 


*xWis., Milwaukee — Scott & Maver, 
archts., Colby-Abbott Bldg., let contract to 
Amer. Contg. Co., 198 Milwaukee St., build- 
ing 2 story, 60 x 112 ft. and 70 x 1606 ft, 
rein.-con. and brick factory, rein.-con. floor 
ing, concrete foundation, on Lake St for 
Piteairn Varnish Co., 213 Lake St About 
$180,000 


*Wis., Racine—J. I 


Co., c/o 
Blag., let 
120 ft., 
flooring, 


Chicago—FE 


Co.. 12 
building 7 


brick 


Case Threshing Ma- 
chine Co. State St.. let contract building 1 
story, 200 x 420 ft., brick and steel ware- 
house, concrete flooring and foundation, to 
Nelson & Co., Robinson Blk 


*Ia., Dubuque—Adams Co. will 
story, rein.-con. foundry About 
Work will be done by day labor 


kxIa., Newton—Newton Fury. Co. let con- 
tract building 2 story, 106 « 300 ft., brick 
rein.-con. and steel foundry. to A. H. Ne 
man Co. 517 Hubbel! Pide#, Des Moines. 
Abhont *100.000 


build 3 
$150,000 
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Industrial Werks (Continued) 


*Minn., Minneapolis—Hennepin Atomized 
Fuel Co.. 520 Security Bldg... let contract 
building 1 and 2 story, 100 x 150 ft. fuel 


crushing plant, corrugated metal construc- 


tion, on Bway. and Johnson St . BK. to 
Fegles Constr. Co., 706 Ist Ave. N. About 
$150,000; on time-material basis. Noted 
Mar. 25 

*Minn., St. Paul—House of Good Shep- 
herd, Blair and Virginia Sts., let contract 


constructing 3 story, 42 x 122 ft. laundry 


and domestic science building with 1 story. 
10 x 56 ft. wing, brick and steel, on Blair 
and Victoria Sts., to Foley Bros., 209 Gil- 
fillan Blk Cost to exceed $100,000 

*xN. D., Fargo — Advance Rumeley Co. 
508-10 Northern Pacific Ave. let contract 
uilding 2 story, 100 x 190 ft... rein.-con 


warehouse, rein.-con flooring concrete 


foundation, to Albinson Constr. (o., Minne 
tpolis, Minn About $185,000. 
*Wash., Seattle—Fisher Flouring Mills 


Harbor Island, let contract building 2 story 
100 x 400 ft. heavy timbered warehouse and 


oo x 100 ft. dock, at 3305 Chelan Ave 
here, to Grant Smith Co, Henry Bldg 
\bout $250,000 

*Ont.. Hamilton—Firestone Tire & Rub- 
ber Co., Sherman Ave., let general contract 


building 4 story, rein.-con. and brick fac- 
tory, rein.-con. flooring, concrete founda- 
tion, on Sherman Ave., to Piggott Healey 
Constr. Co., 36 James St. S About $500,- 
aon Noted Mar. 4 

xOnt., Listowel —Perfect Knit Mills will 
build 3 story, 80 x 280 ft. rein.-con. exten 
sion to factory About $85,000. Work will 


be done by day labor 


Buildings 


PROPOSED WORK 


Mass., Boston—Bank and Office—T. M 
James, archt., 3 Park St... soon receives 
bids building 6 story, 45 x 75 ft.. brick and 


concrete foun- 
Workingmen’s 
About 


conerete, rein.-con. flooring. 
dation, on Cornhill St.. for 
“o-operative Bank, 101 Tremont St 
$150,000, Noted June 24. 


Boston— Mercantile— 
Crosby, archts. and engrs., 40 
soon let contract altering brick and. steel 
nercantile building .on North St., here, for 
| Kk. Whiting, Milk St.. Charlestown 


Mass., EHKasthampton — Housing West 
oviston Mfg. Co.. Pleasant St plans to 
build brick and frame houses for workmen, 
on Everett St About $125,000 Private 
plans 


Haven & 
Court St., 


Mass., 


Mass., Greenfield—School—-Trinity Ro- 
man Catholic Society plans to build brick 
nd steel, on Federal and Beacon Sts. About 
$100,000 M. J. Carroll, pastor Architect 


pot selected. 
Mass., Haverhill—School—Bd. Educ. re- 
jected bids building 3 story, 40 x 130 ft., 


brick and concrete addition to Tilton Gram- 


nar School, on Grove St About $100,000 
Project postponed. C. 1D. White, 191 Merri- 
mae St.. archt Noted July 22 
Mass., Jamaica Plain (Poston PO.) 

Theatre-G. Green, 27 Tremont tS., Boston, 
soon lets contract building 1°) story, brick 
ind steel, rein.-con. flooring, concrete foun- 
ination, on Hyde Sq... here. About $150,000 


\W Dyvkeman, 120 Tremont St... Boston, 


ireht Noted July 22 


Mass., Spencer—Church—First Congrega- 


ional Chureh plans to build 1 story, brick 
\bout $150,000 R. G. Armstrong, pastor 
\rchitect net selected 

Mass., Swampscott (Lynn P. O)— Club 
ouse Swampscott Masonie Club having 
plans prepared by Peare, Quiner, Nevin & 
Chiekering, archts., 6 Beacon St Boston, 
for clubhouse, on Humphrey St \bout 


£100,000, 


R. L.. Providence—Store and Offices—F. 
W. Woolworth Co., Woolworth Bldg... New 
York City, having plans prepared by A. H. 


Bowditch, archt, 44 Bromfield St... Boston 
for 5 story, brick. concrete and steel, on 
Westminster and Dorrance Sts. here. 
Conn,, Bridgeport—Club—Davis & Dane, 
arehts.. 1024 Main St.. soon let contract 
building 4 story, 55 x 60 ft.. brick, con- 


erete and steel addition, wood flooring. con- 
crete foundation, on State St.. for B. P. O 


i. 260 State St. About $100,000. Noted 
July 8. 
Conn., New Haven — Dormitory — Yale 


building 4 
rein.-con. 
S400. 


University soon lets contract 
story brick, concrete and steel, 
About 


flooring. concrete foundation. 
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WATERWORKS EXTENSIONS—MADILL, OKLA. 
Bids were received by city Cowest 3) for constructing extensions to waterworks, fro; 








(A) T. C. Brooks & Sons, Jackson, Mich., (awarded contract); (B) Woodard & Go, 
land Constr. Co., Ponea City; (C) J. S. Terry, Poteau, Okla. he untt bids wer, 
follows: 
\ B ( 
Crenching and Backfilling 4in. C.-L. Vipe 
3,000 lin. ft. 5-meter lengths lead and jute joints $0 35 $0.32 $0 44 
3,000 lin.ft. 12-ft. lengths lead and jute joints 3] 34 49 
3,000 lin.ft. 5-meter lengths metalium joints 35 30 47 
3,000 lin.ft. 12-ft. lengths metalium joints 5 32 4y 
Trenching and Backfilling 6-in. C.-L. Pipe 
1,160 lin.ft. 5-M. lengths lead and jute joints 40 34 
1,160 lin.ft. 12-ft. lengths lead and jute joints 4t 36 
1,160 lin.ft. 5M. length metalnun joints 38 32 4 
1,160 lin.ft. 12-ft. lengths metalium joints 38 34 
Trenching and Backfilling 8-in. C.-I. Pipe 
2,630 lin.ft. 5-M. lengths lead and jute joints 38 
2,630 lin.ft. 12-ft. lengths lead and jute joints 45 40 64 
2,630 lin.ft. 5-M. lengths metalium joints 42 36 + 
2,630 lin.ft. 12-ft. lengths metalium joints 42 38 ; 
Trenching and Backfilling 10-in. C.-I. Pipe 
60,650 lin.ft. 5-M. and 16ft. lengths, lead and jute joints ” 50 ‘ 
60,650 lin.ft. 12-ft. lengths lead and jute joints 1 54 ¢ 
60,650 lin. ft. 5-M. and 16-ft. lengths, metalium joints 48 48 ( 
60,650 lin.ft. 12-ft. lengths metalium joints 49 52 4 
204 lin ft. laying 10-in. flex. c.-i. pipe lead and jute joints 10.00 2 50 2% 
204 lin.ft. laying 10-in. flex. c.-i. pipe metalium joints 2.25 2 
2,400 lin.ft. taking up present 2-in. water pipe 10 30 { 
1,062 lin.ft. taking up present 4in. water pipe 15 50 4 
2,862 lin. ft. taking up present 6-in. water pipe 20 54 4 
10 taking up present fire hydrants 5.00 15.00 74 
( taking up ¢in. universal gate valves. 1.00 2.50 7 x 
2 taking up 6-in. universal gate valves 1.00 3.00 7 x 
1,050 lin.ft. trenching, backfilling 4-in. universal pipe 35 30 $5 
2,874 lin.ft. trenching, backfilling 6-in. universal pipe 38 12.50 tt 
9 setting 6-in. steamer hydrants 12 00 15.00 7 4 
(1 setting 4in. hydrants 10.00 34 7.5 
1 setting 4in. universal gate valves 2.00 2.50 5.00 
2 setting 6-in. universal gate valves 3.00 3.00 7.50 
12 setting 4in. hub end gate valves 2.00 2.50 7 50 
4 setting 6-in. hub end gate valves 3 on 3.00 7 50 
4 setting 8-in. hub end gate valves > 00 3.50 10 00 
13 settiag 10-in. hub end gate valves 10 00 3.75 2 + 
2 4-in. wet connections 24 Ov 14.00 15 04 
4 6-in. wet connections 25 on 15 00 20 0 
2 8 in. wet connections 30 00 17 00 25 
2 10-in. wet connections 35. 00 20 00 35 00 
800 cu.yd. loose rock excuvation in trenches 3 00 3.50 3 00 
2,500 cu.yd. solid rock excavation in trenches 5 00 6.00 5 Of 
5 placing {-in. air valves and boxes 5 00 3.00 7 50 
Extended totals, 12 ft. lead and jute joints $53,833 $58, 360 $63,991 
Extended totals, 12 ft. metalium joints $52,445 $56,960 $62,092 
900. W. A. Delano. 126 East 38th St.. Bldg.. Scranton, for 3 story, 110 x 200 ft 
New York City, ureht. Noted April 1. brick and steel, rein.-con. flooring, roc! 
Conn., Simsbury—Church —Chureh of foundation. About $350,000. 
Immaculate Conception, Tariffville, plans to Pa., Elysburg—High School—Bd. Kdiux 
build 1 story, on Hop Meadow St., here. having plans’ prepared = by Richter-Le: 
\bout $100,000. J. Q. Dolan, pastor. Archi- archts.. 32 South 17th St.. Phila., for 
tect not named. story, 60 x 80 ft.. brick and stone. Cost 


Conn., Thompsonville — School — Thomp- 
sonville School Dist. having plans prepared 
by Il. A. Allen, Jr., Inc., archt., 904 Main 
St.. Hartford, for 2 story, 8 room, brick and 
steel, on North Main St. About $125,000. 


N. V., Niagara Falls-—School—City voted 
$3,260,500 bonds to build 5 new schools. 


N. J... Boonton—sSchool—Bd. Educ. plans 
to build story, brick and terra cotta, on 
Lathrop Ave About $200,000, W. Potter, 


22? ast 17th St.. New York City, archt. 
N. I. 
Rd. Educ., 


Glassboro—Normal School—State 
Trenton, having plans prepared 
for 3 story, 121 x 300 ft. here, to include 
power plant About $422,000, F Bent, 
142 West State St.. state archt 


N. 3... RoseHe Park (Elizabeth P. 
School—RBa Kduc. rejected bids July 20, 
building 1 and 2 story, 77 x 118 ft., con- 
erete and brick, in) Aldene Park Cost to 
exceed $100,000, J. N. Pierson & Sons, 175 
Smith St.. Perth Amboy. archts.. Runyon 
& Carey, 845 Broad St.. Newark, engrs 
Work will be readvertised Noted July 1. 


Pa., Bethlehem — Hotel —Chamber_ of 
Commerce having plans prepared by V. T 
Ritter, archt.. North Amer. Bldg., Phila., 
for 10 story, 116 x 120 ft.. brick and steel. 
Cost to exceed $500,000. 


iss 


Pa., Collegeville—Library—tUrsinus Col- 
lege having preliminary plans prepared by 
FE. R. Watson, archt.. 1211 Walnut St. 
Phila., for 2 story, 85 x 105 ft., stone. Cost 
tou exceed $100,000. 

Pa., Ebensburg — Courthouse — Comrs. 
Cambria Co, having plans prepared by J. R. 
tordon, archt.. 507 5th <Ave., New York 
City, and soon receive bids building 1 
story, 100 x 150 ft. addition to courthouse 


involving removal of tower and wooden 
roof of old portion and constructing dome 
and finished front. About $400,000. H,. T. 
Jones, controller. P 


Pa., Elmhurst—Orphanage—Greek Cath- 
clic Séiciety of America having plans pre- 
pared by Morris & MacHale, 


archts., Durr 


to exceed $100,000. 


Pa., Phila.—Clubhouse —- Colonial Dan 
of America, 1525 Locust St., having pan: 
prepared by V. TT. Ritter, areht., Nort! 
Amer. Bldg., for 3 story, 40 x 80 ft., con 
crete and brick, on 16th and Latimer Sts 
About $100,000, 


Pa., Pittsburgh—Office—H. Du Puy c/o 
F. l.. Merrick, archt., Empire Bldg., having 
plans prepared for 14 additional stories to 
present building, also 26 story, 50 x 115 ft 
addition, brick and steel, rein.-con. flooring 
on Liberty Ave. and 5th St. About $1,000 
aan 


Pa., Shamokin—Bank, ete.—Polish Amer 
Trust Co., c/o Richter-Lee, archts., 32 South 
17th St., Phila., having plans prepared fo: 
3 story, 55 x 65 ft. brick and stone. About 
s100,000 


Pa., Sunbury—Bank and Office—Sunbury 
Trust & Safe Deposit Co., c/o V. T. Ritter 


archt., North Amer. Bldg., Phila., having 
plans prepared for 6 story, 60 x 120 ft. 
brick and stone. About $500,000. 

Pa., Sunbury—Hospital—-Central Penn- 


sylvania Odd Fellows Assn. plans to im 
prove and build 2 story, 100 x 200 ft. ad 


dition, brick, near here. About $100,000 
H. I. Romig, Beaver Springs, secy. Archi- 
tect not selected, 


Pa., Wilkes-Barre—Church—Greek Cath- 
olic Chureh plans to build 2 story, 40 x 8 
ft.. brick, stone and marble, rock found:- 
tion, on North Main St. About $190,000 
Architect not selected. 


Williamsport — Theatre — Majest\ 


Pa., 
x 120 


Theatre Co. plans to build 2 story, 80 


ft.. on Pine and Laurel Sts. G. H. Bubb 
mer. Architect not selected. 

Ma., Baltimore—Church—Christ Protest 
ant Episcopal Church, c/o S. A, Huston 
rector, 16 East Biddle St., having plans 
prepared by H. B. Upjohn, archt., 45 


4th Ave.. New York City, for stone addition 
concrete foundation, on St. Paul and Chas: 
Sts. Ahout $100,000. Noted July 8. 
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Baltimore — Polytechnic Institute 
plans prepared by C. M. 
Jerson, arceht., 324 North Charles St., 
r 3% story, 75 x 200 ft.. concrete and 
ck addition, concrete foundation, on Cal- 
St. and North Ave About $100,000 


Md., Baltimore—Schoo!—City, ¢/o JF 
wther, bldg. inspector, City Hall, re- 
os bids about Aug. 15, building 3-story, 
« 271 ft. concrete, brick and steel, con- 
te foundation, on Fort Ave. and Latrobe 
k About $500,000. ©. G. Simonson, 
ryland Casualty Tower, archt 


w. Va. Charleston—Administration- 

‘y having plans prepared by J. R. Warne. 

eht., Masonic Temple, for ‘administration 
iding, on Virginia St About $500,000, 
H. Hill, city mgr 

w. Va, New Cumberland—Courthouse— 
neock Co, voted $100,000 bonds to build 
® story courthouse on Square. Noted 
1 


x. ©. 


Md., , 
vy having 


Kanapolis—Church—Re or me a 

urch having plans prepared by ¢ 

ton, archt., Witherspoon Bldg... P hila.. 
1 story, 60 x 8&8 ft. stone About 
0,000. 

renn., Bristol—Bank and Otfice—Bank of 
stol plans to build 11 story, 130 room 

Ky., Louisville—Terminal—l. ouisville & 
hville R.-R. plans to build new terminal 

About $15,900,000 % " Abbott, 

ener, 

Ky., Louisville 

Co., ¢/o A. W. 


Theatre—Columbia Real- 
Johnson, archt. and engr., 
' 5th Ave., New York City, having 
tches made for brick, steel and stone. 
ne foundation. About $700,000 

o., Akron—Hospital—Summit Co 
mild county bospital. Bonds for 
voted for project. 

o., Canten—High School—City 
1d 2 story, 100 x 200 ft., 

k Ave., S:W. About $800,000. 


o,. Cleveland—Bank—Colonial Savings & 
n Co., 14600 Detroit Ave... plans to 
d 2 story, 50 x 100 ft., rein.-con., steel 
| brick, rein.-con. flooring, concrete foun- 
on, on Detroit Ave and Warren Rd 
it $100,000. H. Hart, seey. Architect 
selected. 

o,.. Cleveland—Bathhouse—City having 
sed plans prepared by J. H. MacDowell. 
ht., City Hall, for 2 story, 66 x 70 ft.. 
-con., steel and brick, rein.-con. floor- 

concrete foundation, on Starkweather 
About $100,000. Noted April 22. 


0., Cleveland—Commercial and Theatre— 

il. Luzins, archt., Erie Bldg... preparing 
ns for 2 story, 50 x 135 ft., brick and 
el, brick foundation. About $135,000 
ner’s name withheld. 


o., Cleveland—Mercantile—J. Babin, 827 
Superior Ave., plans to build 4 story, 50 x 
\ ft., rein.-con., steel and brick, rein.-con. 
woring, eonerete foundation, at 3602 Euclid 
About $250,000. Architect not selected. 


o.. Cleveland — Orphanage 
irities Corp., c/o A. O'Reilly, Kast 9th 
and Superior Ave., plans to purchase 
in Cuyahoga Co. and build 38. story, 
-con., steel and brick, rein.-con_floor- 

«. concrete foundation. About $500,000. 
hiteet not selected. 


plans 
$1,000,- 


plans to 
brick, on 


Catholic 


0, a. -Cottage—Bd, Administra- 
. Kast Oak St., Columbus, rejected bids 
\ building 1 ‘story, 78 x 117 ft.. brick 
d concrete at Ohio Hospital for Epilep- 

here. Work will be postponed until 
xt year. About $100,000. Noted June 17. 


O., Sandusky—Church—Sandusky Trinity 
hodist Episcopal Church having plans 
pared - W. H. Nicklas, archt., 1900 
lid Ave., Cleveland, for 2 story, 60 x 72 
and 60 x 112 ft., rein.-con., steel and 
ck, rein.-con. flooring, concrete founda- 
tion, on Wayne Ave. About $190,000. FE 
Sellers, pastor. 


0., Uhrichsville—Library, Rest Room and 
\uditorium—City plans to build library. 
t room and auditorium. About $250,000. 


0., Warren—Hotel—Warren Hotel Co., 
FF. E. Robbinson, Guardian Bldg., Cleve- 
|. having plans prepared by Moulthrop 
Nichols, archts., 5716 Euclid Ave., Cleve- 
1, for '8 story, 80 x 180 ft., rein.-con., 
el_and brick, rein.-con. flooring, concrete 
dation. About $1,000,000. 


».. Youngstown—Temple and Auditorium 
~-Anshe Emeth Temple Congregation plans 
‘o build 2 story, brick, steel and terra cotta, 

luding auditorium, 80 ft. in diameter, 

‘h 800 seating capacity, on Elm St. About 

000. A.M. Frankle, chn. Bldg: Com. 


— Comrs 
N. Cole- 
Chicago, 
-con., steel 


Ind., Crown Point—Hospital 
Lake Co. had plans prepared by J 
man, archt., 6257 St. Lawrence St., 
for 2 story, 100 x 200 ft. rein 
and brick About $400,000 


Ind., Indianapolis—Hospitil 
Home—City having plans 
E. Russ., areht., 315 
St., for 4 story, 88 x 175 ft.. rein.-con 
steel and brick, rein.-con. flooring, on West 
Michigan St. About $400,000 


Mich., Detroit—Clubhouse and Auditori 
um—Polish Roman Catholic Union, 1616 
Seminole Ave., plans to build 2 story, rein.- 
con,, brick and steel About $150,000 A 
Praybyiski, pres Architect not selected 


Mich,, Detroit—Library—Library 
retained G. V. Pottle, archt.. David 
ney Bldg., to prepare plans for 2 story. 
60 x 100) ft... rein.-con., brick, steel and 
stone, rein.-con. flooring, concrete founda 
tion, on Mack and Montclair Aves \bout 
$1O0,000 \. Strohm, librarian Noted 
Jan, 1. 


Mich.,, 
having 
archt., 


and Nurses’ 
prepared by W 
North Pennsylvania 


(omn 
Whit 


Kalamazoo—School—-Bd duc 
plans prepared by R.A. LeRoy, 
122 Pratt Blk., for 2 story, 159 x 
362 ft.. rein.-con., brick and steel, rein.-con 
flooring, concrete foundation, on Nort! 
Burdick St 


Mich,, St. Johns—Station—Grand Trunk 
Ry.. Dinnan Bldg., plans to build 1 story, 
27 x 105 ft. station and freight house, brick 
and stone, tile and rein.-con. flooring, brick 
foundation. About $100,000. A. N. Laird 


Dinnan Bldg., asst. engr. 


Wt. Chieago — Exchange Holabird & 
Roche, archts., 104 South Michigan Ave., 
open bids in August, building 3 and 6 story 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, on Wabash Ave. and 9th 
St., for Vitagraph Co., Ine., 207 South 
Wabash Ave. About $125, 000 


tl... Chieago—Hotel—Rogers Park Hotel 
& Bldg. Corp., c/o B. L, Steif & Co., archts 
30 North La Salle St., having plans pre- 
pared for 9 story, 140 x 150 ft.. rein.-con.. 
terra cotta and brick, rein.-con. flooring. 
concrete foundation, on Sheridan Rd. and 
Pratt Ave. About $1,300,000 


il., Chieago—Oftice——Dubin & 
arehts., 139 North Clark St., open bids 
about Aug. 15, building 2 story, 110 x 141 
ft., brick,and steel, concrete foundation, on 
Roosevelt Rd. and Avers Ave., for HR 
Otto, c/o architects. About $125,000 


W., Evanston—Club—Holabird & Roche 
archts., 104 South Michigan Ave., Chicago. 
open bids about Aug. 15, building 1} story. 
brick and timber, concrete foundation, for 
Glenview Golf Club here. About $175,000 
Noted July 8. 


Ia., Des Moines—Office—Proudfoot, Bird 
& Rawson, archts., 810 Hubbell Bldg., re- 
ceive bids about Aug. 19, building 2 story 
106 x 110 ft brick and rein.-con., on Grand 
St. between 9th and 10th Sts., for Ist and 
2nd Mortgage Co. R & T Bidg. About 
$120,000 


Ta., Hinton—School—Ra. 
in August, building 2 
con. and steel. About $130,000. H. Brown, 
secy. Beuttler, Arnold, Grain Exch. Bldg. 
Sioux City, archts. Noted Jan. 


Ia., Mason City—Hotel—Proudfoot. Bird 
& Rawson, archts., 810 Hubbell Bldg.. Des 
Moines, open bids about Aug. 1 building 
6 story. rein.-con. and brick, for Mason City 
Hotel Co. About $1,000,000. Noted April 
15 

Ta., Redfield—School- 
plans prepared by W. Gordon, archt., 315 
Hubbell Bldg., Des Moines, for 2 story 
rein.-con., brick and steel. Abow $120,000 
W. Taylor, secy. Noted May 6 


Minn., Marble—City Hall—Pa 
Trustees rejected bids July 19, 
story, 80 x 120 ft., rein.-con., 
About $100,000. C. TT. 
ers Exch., Minneapolis, archt. Noted July 8 


Minn., Minneaolis—Chemistry—State Bd 
Control, St. Paul, rejected bids July 20, 
building 3 story, 80 x 110 ft. rein.-con., 
brick, steel and stone addition on State 
University Campus. About $200,000. Proj- 
ect postponed until October 


Minn., Red —Lutheran 
Ladies Seminary avtas — ‘prepared by 
G. Gauger, archt., 302 Central Bank 
Bide. St. Paul, for 3 story, 120 x 250 ft 
rein.-con.. brick and stone. About $400,000. 


Kan., Wichita—Fire Station—City elec- 
tion Aug. 12, to vote on $125,000 bonds to 
build fire station in Riverside Addition 
Architect and engineer not selected. 


Fisenberg, 


Educ. opens bids 
story, brick, rein.- 


-Bd. Educ. having 


Village 
building 2 
brick and tile 
Parsons, 600 Build- 
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Kan., Wichita—Home—Order of Good 
Shepherd, 2001 Cleveland Ave., Kansas Cits 
Mo., plans to build % story home, on Col 
lege Hill, here. About $100,000 Architec 
and engineer not selected 


Kan., Wichita—Hote! Arkansas V 
Interurban Ry 1°28 West Ist St 
build 5 story, 90 x 180 ft., on 
Douglas Aves About 
tn pres Architect 
lected 


alles 

plans to 
Waco and 
$100,000 G. Thei 
and engineer not se 


Ss. D., Mitehell \uditorium 
celves bids about Aug. 16, building corn 
palace auditorium on North Main St. and 
Sth Ave About $200,000 G. Lo Rappy 
190 North State St archt 


Mo., Fulton — Gymnasium 
College having plans 
& Flinn, arehts.. 8 South Dearborn = St 
Chicago, I, for 2 story, 70 x 140 ft. rein 
con. steel and brick. rein-.con. flooring 
concrete foundation \bout $120,000 


Mo., Nevada 


City re 


Chicago 


Westminster 
prepared by Holmes 


Hotel--lL. C. Hornshu hay 
ing plans prepared by H R. Primmer 
archt., Nevada, for 4 story, rein.-con., steel 
and brick, rein.-con. flooring, conerete foun 
dation About $250,000 


Mo., Nevada —Sanitorium—L. C 
having plans prepared by H. R 
archt.. Nevada. for 8 story, 
ind brick, rein.-con. flooring 
dation About S200 000 


Hornshu 
Primmer 
rein.-con., steel 
concrete foun 


Mo., St. 


Louis—-Fire Houses—City having 
plans 


pprepared for 6 new fire houses 
\bout $360,000. Noted May 27 


Mo,, Sedalia—City Wall—City 
plans ‘pre pared by T. W. Blast, a 
dalia. for 2 story, 66 x 90 ft 
steel and brick \bout j 
Nelson, clk Noted Jan. 8 


Ark. Ft. Smith—Headquarters—United 
Mine Workers of America plan to construct 
headquarters building for Dist. 1. About 
$100,000 Architect not selected 


Ark., Little Rock—Temple- 
Consistory plans to build 3 
300 ft.. rein.-con., briek and 
rein.-con. flooring, concrete 
Scott St About $700,000 
708 ALO. U. W. Bldg, 


Tex.. Del Rio 
(“o. opens 
Story, rein 
flooring 
Chandler 
Diver 
engr 

Okla., Muskogee 
lege plans to 
Memorial Building rr 
$100,000 for project 
neer not selected 


Ariz., 


having 
archt., Se 
rein ‘con 
$100,000 VN. S 


Arkansas 
story, 146 
steel, tempk 
foundation. on 
Mann & Stern 
archts 
1 —Hotel—San Felipe Hotel 
bids in September, building 6 
-con., brick and stone, conerete 
About $225,000 G Willis 
Bldg., San Antonio, archt M. L 
Ave. © and Travis St.. San Antonio 


Conewe 
construct 


Bacone 

Samuel 
tichards 

Architect 


Col 
tichards 
donated 
and engi- 


Mesa—Hospital 
munity Hospital, c/o Rerlin. 
Randall, archts.. 19 La Sa'le St 
having Plans prepared for ist section to be 
3 story, 42 x 100 ft.. rein.-con. and terra 
cotta rein -con. flooring, conerete founds 
tion. About $125,000 
Que., Montreal—Rank 
Savings Bank, St. 
bids building 75 
stone, concrete 
and City Hall 


Southside Com 
Swern & 


Chicago 


—City and District 
James St.. soon receives 
x &5 ft. brick, steel and 
foundation, on St. Catherine 


Aves About $150,000 


Que... Montreal — Hotel United 
Co. having plans prevared = by 
McDonald, archts., 1 Belmont St., 
story. 1.000 room, concrete, limestone, steel 
and brick, on Peel St.. to be known Mount 
Royal About $8,000,000 


Hote ! 
Ross & 
for 10 


Que., Montreal Housing—Senneville Di 
velopment Co. soon receives bids building 
12 houses, also sewerage and water sys 
tems, on Cote de Neighes Rd. Cost to ex 
ceed $250,000 


Que., Sherbrooke 
Chain Store Co 
ton St 


Store — L. P. Steel 
plans to build on Welling 
About $100,000 


Ont., London—Hall—City plans to build 
rein.-con., brick and steel, rein.-con. floor 
ing, concrete foundation. About $1,250,000 
Architect not selected. 


Alta., Calgary—Theatre—Allen Theatre 
Co., Toronto, soon receives’ bids building 
concrete, brick and steel on &th Ave., here 
About $350,000 


Alta., Calgary—Theatre ~Famous Play 
ers Corp. soon receives bids building rein - 
con. on 8th Ave About £500,000 


Alta., Edmonton—Theatre — Trans-Can- 
ada Theatre Co., Ltd., 453 Guy St., Mon- 
treal, Que., soon receives bids building 
theatre on Main St., here. About $225.00 
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Cuba, Havana—-Hlospital—Anglo-Saxon 
Hoepital having plans prepared by Berlin, 
Swern & Randall, archts, 19 South La 
Salle St.. Chicago, UL, for 5 story, rein.- 
econ., rein.-con, flooring, concrete foundation. 
About $600,000 


BIDS DESIKED 


Mass., Somerville (Boston P. O.)—The- 
atre—J. M. Parks, archt., 46 Pritchard Ave., 
receiving bids building 2 story, brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Moquin Sq About $150,000. 


Owner's name withheld 


Conn., West Hartford (Hartford PP. O.)— 
High School—Until Sept. 1, by Bd. Educ., 
building 2 story, 200 x 204 ft., brick, con 
crete, Steel and stone, rein.-con. flooring, 
concrete foundation, on South Main St 
About $500,000, WT. Marehant, 36 Pearl 
St Hartford, archt Noted April & 


Pa., McKeesport—School—Until Aug. 9, 
by Bd. Edue., building Centennial School, 2 
story, 20 room, brick and fireproof con- 
struction. About $325,000 W. T. Morton, 
Secs Noted July 15. 


0., Zanesville—Club Amer. Rolling Mills 
(o., Lindon Ave. receiving bids building 1 
story, 64 x 192 ft. and 2 story, 57 x 118 
ft.. brick and steel. rein.-con flooring 
About $200,000, F. G. Mueller and W. R 
Hair, Rentschler Bldg.. Hamilton, archts 


Ind., Fort Wayne— Hospital asd Nurses’ 
Hiome—Until Sept. 3, by Comrs. Allen Co 
building two 3 story, 42 x 87 ft. wings to 
Tuberculosis Hospital also 3 story, 26 x 
39 ft. nurses home, brick, 8&8 mi. north of 
here. About $115,000, CC. R. Weatherhoge 
Citizens Trust Bldg... archt Former bids 
rejected Noted June 10 


Mich., Detroit—Club and Temple—Until 
Aug. 10, by hb. C. Wetzel & Co., archts., 
Dime Bank Bldg, constructing 5. story, 
4 xn 123 ft. and 50 x 118 ft... rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on MeDougal Ave. for Wayne 
Assembly, Order of Amaranth, c/o archi- 
tects. About $160,000 


Mich., Detroit—Engine House—Until Aug. 
°2, by H. Brabyn, secy. Bd. Fire Comrs., 
West Larned St., building 2 story, 50 x 8&0 
ft., rein.-con., brick and steel, rein.-con 
flooring, concrete foundation, on Davison 
Ave. and Goddard St. About $100,000, CC 
Kotting, 2306 Dime Bank Bldg., archt 


Mich., Detroit — Schools — Until Aug. 11, 
by Bd. Educ... 50 Bway, building 46 x 117 
ft. addition to Carstens School, on Coplin 
Ave, cost $200,000; 164 x 206 ft. addition 
to Jane Cooper School, on Georgia Ave 
between Helen and Concord Aves.,_ $530.- 
000: 50 x 125 ft. addition to Nellie Leland 
School, on Russel and Catherine Sts., $200,- 
000: 5R x 211 ft. Custer School, on Lin- 
wood Blvd. and Midland Ave., $300,000; 
$4 x 120 ft. addition to Crossman School, 
on Hamilton Blvd. and Taylor Ave., $179,- 
000, each to be 2 story, rein.-con., brick and 
steel. rein.-con. flooring, concrete founda- 
tion Maleolmson, Higginbotham & Pal- 
mer 405 Moffat Bldg. archts. Noted 
July 8 


., Kast Moline—Grade School—Until 
Aug. 9. by School Bd., building 2 story, 48 
x 140 ft.. brick, rein.-con. flooring, on_17th 
Ave. and 10th St About $95,000 Whit- 
sitt & Schulzke, Peoples Bank Bldg., Mo- 
line, archts. 


Il.. Monticello—School—J. CC. Llewellyn, 
areht.. 38 South Dearborn St., Chicago, re- 
ceiving bids building 2 story, 112 x_172 ft. 
brick and. steel concrete foundation, for 
eity (bout $225,000 


Wis.. Milwaukee—Sales—Van Ryn & De 
Gelleke, arehts., Caswell BIk.. receiving bids 
(on revised plans) for 2 story, 60 x 120 ft., 
rein.-con. and brick, rein.-con. flooring, con- 
erete foundation, on Jackson St., for F. 
Achen Co., 155 Oneida St Noted July 8 


Minn., Duluth—Chureh—Until Aug. 2, by 
J Berger, chn Lakeside Presbyterian 
Church Comn., building 2 story, 60 x 100 
ft. brick and stone, rein.-con. flooring and 
foundation, on 45th Ave. FE About 100,000 
IP. M. Olsen, Sellwood Bldg., archt 


Kan., Emporia— Hospital—Until Aug. 2 
(change of date), by Lyon Co. Hospital Bd., 
building 4 story, 40 x 150 ft. rein.-con., 
flooring. J. H. Felt & Co., 802 Grand Ave., 
Temple Kansas City, Mo., archts Noted 
July 8. 


S. D., Mitchell—Academy—Until Aug. 4, 
»y J. M. Brady, pastor, Holy Family Roman 
Catholic Church, Sioux Falls, building 3 
storv 328 x %4 ft. addition to Notre Dame 











About $100,000 
Bldg., Sioux Falls, archt. 


N. D., Ashley—Court House 
Hildenbrand, 


About $135,000. Buechner & Orth, 


Bldg., St. Paul, Minn., archts. 


Verdun—Schoo!l—Until 


500 Shubert 


x 95 ft.. brick 
foundation, 


and steel, 


1198 Wellington St., archt. 


W indsor— Hote!l—United 
Cities Hotel Co., 17 Ouellette Ave., receiving 
bids building 10 story 400, room, rein.-con., 
brick and steel, rein.-con 
foundation 
Blackwell, 
Noted Jan. 


flooring. concrete 
$1,500,000. 


AND CONTRACTS 
(x Indicates 


AWARDED 


O.)—High 
chool—School 
65 x 140 ft., 
crete foundation. on Massachusetts Ave., 
Cambridge. 


and steel, 


Noted July 22 


Boston—Theatre, 
Rand, archts., 50 Bromfield St., let contract 
14 Bromfield 
St.. converting store and office building on 
Washington 
brick, concrete and steel, 
for Washington-Essex Bldg 
$1,500,000 


Macomber 


Essex Sts., 


*&Mass., Holyoke—Theatre 
269 Maple St., let contract building 3 story, 


concrete foundation, 
About $250,000. 
Noted June 


Trade Bldeg., 


flooring, concrete foundation, here, to Aber- 
School St., 


Watertown 
Bank—Union Market Natl 
let contract building 1 story, 45 x°80 x 105 
and steel, 
con. flooring, concrete foundation, to W 
liiffe, Irving St. 


Bank, Main St.., 


Noted July 1. 


W orcester—School—Ba 


brick, concrete 
foundation, 
Rocheford 


*Conn., Hartford—RBusiness—D. A. 
let contract to 


brick and rein.-con., rein.-con. flooring, con- 
foundation, 
' Windsor St 
Noted May 6. 


Hartford—Hosrpital—st. 
Woodland St., 


About $100,- 


contract build- 
brick, concrete and steel, rein.- 
flooring, concrete foundation, on Wood- 


ing 3 story, 


Farmington 
Noted July 


Waterbury—Church — O'Connell 
18 Boylston 
let contract to M. A. Durrschmidt, Main St., 
rock foundation, 


and steel, Southmayo 


About $100,000. Noted July 1! 


Genes see—School—F. 


furt.ishing 
building addition 
here, from C. A. Foote, Mt. Morris, $96,619. 


N. J., West New York (Weehawken P 
O.)—-School—Bd. Educ. received bids June 
30, building school on 
Riso Bros., 
New York, $561,484; 


Polk Sts.. 


Cronin & Sons. 


Erie—Bank-—- 
and State 
und stone, 
brick foundation. 
About $400,000. 


Hazleton — Church — Church 
Transfiguration 


Noted July 








story, 60 x 130 ft.. brick and ston 
foundation, to H. L. Campbell, Nob). 
About $100,000. 


*Md., Baltimore—Fire House and } 
Station—Comrs. Baltimore Ce. let con 
let contract building five 2 story, 41 
ft., concrete and brick, concrete foundat 
on Belair Rd., also in towns of Pikes 
lissex, Dundalk and Haletherp, to © 
Tovell, Eutaw and McCulloch Sts Ali 
$100,000. 


*N. C..) Morgantown — Hotel — } 
Hotel Co. let contract building 60 
hotel, to Mackle Constr. Co., Grant } 
Atlanta, Ga. About $150,000. 


*N. ra Reidsville — }hotel — Reids 
Hotel Co. let contract building 60 
hotel, to Mackle Constr. Co., Grant 1: 
Atlanta, Ga., $150,000, 


x Ala., Mobile—Dept. Store—C 
Dept. Store, 171 Dauphin St., let con: 
remodeling 4 story, 125 x 150 ft, and b 
ing 1 story addition .rein.-con. brick 
steel, rein.-con. flooring, concrete fo 
tion, at 12-20 St. Emanuel St., to Has: 
& Harbin, St. Francis St. About $12 


*0., Cleveland—lixchange Cleve 
Telephone Co., Engineers Bldg., let cont 
building 3 story, 80 x 137 ft., reir . 


steel and brick, rein.-con. flooring, co 
foundation, at 12211 St. Clair Ay: 
Lundoff-Bicknell Co., 5716 WKuelid 
About $200,000, 


*0O., Cleveland—Temple — Anshi-l: 
Beth-Tephito Congregation, c/o L. Kk 
L0615 Grantwood Ave., let contract bu 
2 story, 150 x 240 ft. rein.-con., ste! 
brick, rein.-con. flooring, conerete fo: 
tion, on Kast 105th St. and Hampden 
to Edwards Eng. Co., Hippodrome \ 
Bldg. About $500,000. Noted Jan 


*0., Columbus — School — Bad. Ku 
contract building 2 story, 110 x 1t: 
rein,-con. and brick, on Fulton St., to | 
Latham Co., 60 East Broad St., $121 
Noted July 22. 


r0., den Heights—School—RBa. } 
let contract building 2) story, irre: 
shaped, rein.-con, and brick, te }° 
Latham Co., 6 Kast Broad St., Colun 
$150,447. Noted July 22. 






*O., Warren—High Schools—Bd. |} 
let contracts to Shustrump Co,, Youn: 
town, building 2 story, 125 x 150 ft. addit 
to Mast Technical High School, $322 
also ° 











story, 110 x 182 ft, addition te W. 
Technical High School, $329,869 N 
July 22. 


*O., Youngstown—Hospital—c it 
contract building 2 story, rein.-con., 
and brick, rein.-con, flooring, conerete fo 
dation, to Parish Bros., 217 Wick A 
About $260,000. Noted July 22. 


Mich., Detroit — Schools — Bd. Kduc 
Dway., received bids on masonry work f: 
building (a) Pattengill Sehool, 105 x 
ft., on Northfield and Spokane Aves.. | 
George School, 77 x 159 ft., on Russell : 
Superior Sts., (c) White School, 58 x 
ft. and 43 x 111 ft., on Charles Ave... ( 
Davison School, 65 x 104 ft., on Ror 
and Jos. Campau <Aves., all 2 story, f 
KF. H. Goddard, 516 Franklin St., (a) $1s> 
$60; Cooper-Widemann Co., 1430 Penol 
Bldg, Ca) $198,300, (2) $105,600; M. 1 
tholomaei Son & Co., 466 East Win 
Ave., (b) $91,445; F. N. Cooper, 400 1 
seot Bldg., (b) $105,000; N, A. Malhv 
100 Penobscot Bldg., (b) $113,338 
Bollin, 906 Bellevue Ave, (¢@) $256.8» 
Brayton Eng. Co., 907 Kresge Bldg 
$269,719; Corrick Bros., 507 Owen 13) 
(ec) $274,500, (a) $110,000; Culberts: 
Kelly, 814 Ford Bldg., (ad) $96,3 
pentry work, from Harcus & Co., 
sel St., (a) $86,834, (bh) $33,067, (c) SH 
996; E. Thiede, 287 Berlin St., (a) $90,806 
ib) 33,400, (ce) $66,500, (A) $54,500 I 
M. Martens Co., 221 Moffat Bldg (c) 
$67,200, (dad) $52,167; heating, ventil: 





‘ 
4 


4 
7 
( 


and plumbing, from Irvine & Meie! xo 
Woodward Ave., (a) $94,272, J W_ Part 
lan, 51 Park Pl. (b) $56.995, (ce) $92.» 
O’Connor Bros.. Vinton Bldg., (b) $6" 
(c) $99,998, (1) $85,741; Drake Avery 
19 State St., (c) $120,682. Noted July * 

*IIh, Chicago — Office — Chieago ; 
Island & Pacific R. R., 110 South Dew ; 
St., let contract bulding 3. story,, 6° . 
ft.. rein-con. and brick, rein.-con. floo 
concrete foundation, on 63rd St. § 
tracks Rock Island R.R, to J. FE. N 
& Sons, 3240 Michigan Bhvad \ 
$100,000. 

*xIL, Chicago — Restaurant — . 
Bldg. Corp., c/o Fugard & Knapp 3! ; 


E. Perry, archts., 64 Hast Van Bure 
let general contract tilding-3 story. * 
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111 ft., conerete and brick, concrete foun- 
dation, to H. Ericsson Co., 139 North Clark 
Sst. About $200,000. Noted May 27. 

& Wis, Milwaukee—School—School Ba., 
10th and Prairie Sts., let masonry contract 
building 2 story, 170 x 170 ft.. on Greenbush 
st, to P. W. Bringe, 1156 17th St. $108.- 
mg 

x1a., Cushing—School—Bd. Educ. let con- 
tract building 3 story, 59 x 111 ft., rein.- 
eon. and rick, rein.-con. flooring, con- 
crete foundation, to W. F. Kucharo & Co., 
s22 Hubbell Bldg... Des Moines, $111,444. 
Noted March 11. 

xla., Des Moines—Nurses’ Home—Luth- 
ran Hospital Assn. let contract building ° 
story, rein.-con., brick and steel, to J. A. 
tenson, 442 V. N. B. Bldg. About $150,- 
100: cost plus percentage basis 


la., Larrabee — School — bd. Educ. let 
oom ract building 3 story, 82 x 189 ft. 
rein.-con. and brick, rein.-con, flooring, con- 
crete foundation, to W. F. Kucharo & Co., 
622 Hubbell Bidg., Des Moines. About 


194,500. Noted Feb. 5. 


xla,, Morning Sun—School—Bad. Educ. let 
contract building 2 story, 56 x 130 ft. 
rein.-eon. and brick, rein.-con, flooring, con- 
crete foundation, to Western Constr. Co., 
artham, $142,400. Noted April 29. 


#1a., Packwood—School—Bd. Educ. let 
contract building 2 story, 58 x 99 ft., rein.- 
con. and brick, rein.-con. flooring, concrete 
foundation, to W. F. Kucharo & Co., 622 
Hubbell Bldg., Des Moines, $92,980. Noted 
\pril 15. 

xla., Pocahontas—School—-Bd. Educ. let 
contract building 3 story, 66 x_126 ft.. rein.- 
con. brick and steel, to C. E. Larson, Ft 
Dodge, $118,400. Noted June 10. 

*xMinn., Bahl—High School—RBd. Educ 
let contract building south section of high 
chool on Chestnut St., 3 story, 198 x 287 
ft. rein.-con., brick and_ steel, to Natl. 
Conte. Co., Virginia, $292,549; heating and 
ventilating for north and south sections, to 
\mer. Heating Co., 228 West Michigan St., 
Duluth, $145,687; electrical work for north 
ind south sections, to Sterling Electric Co.. 
8 South 5¢h. St., $38,165 


*xKan., Linweod—School—Bd. Educ. let 
contract building 3 story, 86 x 100 ft, rein.- 
con and brick, rein.-con: flooring, to Cork 
& Ferrier, Manhattan About $110,600. 
Noted July 1. 

xWyo., Rewlins—Hospital—Bd. Comrs. 
Carbon Co. let contract building county 
hospital, to H. Larsen, Rawlins. About 
$112,400. Noted June 3. 

*xMo., St. Leouis—Store—Central Natl. 
Rank, Bway. and Olive St., let general con- 
tract altering building on 7th and Olive 
Sts., to R. S. Price, Arcade Bldg. About 
£100,006 

xTex.,, San Antonio—Office—Pub. Serv. 
Corp. let general contract building 3 story. 
62 x 146 f¢., rein.-con., brick and _ steel. 
rein.-con. flooring, on St. Marys St.. to C 
’. Schoenfeld, 324 Hunstock St. About 
$163,080, 

*Wash., Pullman—(College—Washington 
State College let contract building 1 story. 
75 x 140 ft., concrete, concrete foundation, 
to S. G. Merin, 802 5th St. N.. Spokane. 
$103,345. 

&N. F., S¢. John—Pank—Royal Bank of 
Canada, St. James St., Montreal, Que., let 
contract building 3 story, 76 x 8&2 ft., rein.- 
con, and brick, rein.-con. flooring, concrete 
foundation here, to Dickie Constr. Co., Ryrie 
Ridg., Toronto, Ont. About $250,000, 


*Ont., Toronto—-School—Separate School 
Ba., 67 Bond St., let contract building 2 
story, 8 room, concrete, brick and _ stee?. 
rein.-con, flooring concrete foundation, on 
Beverly St.. to H. L. Svmons & Co., 43 
Scott St. About 100,000. 


*6nt., Toronto—Theatre—-Famous Play- 
ers Film Corp., Temple Bidg., let contract 
building 1 and 2 story, rein.-con., brick and 
steal, rein.-con. flooring, concrete founda- 
tion on Danforth and Pape Aves. to N. 
ne Kent Bldg. About $200,000. Noted 
Mav o. 


Federal Government Work 


PROPOSED WORK 


,_% LE, Previdence—Dismantling Boiler 
Shop—Spec. 4266. Bureau_of Yards & 
ocks, Navy Dept., Wash., D. C., received 
uo bids July 21, dismantling, here. 


_». C., Wash.—Dispensary—Spec. 4226- 
haveau Yards & Docks, Navy Dept., secon 
receives bids building, here ; $10 deposit re- 
ailced for plans and spec. Noted June 17. 
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KOAD WORK—VEKMONT 


Bids were received by State Highway 


Comn., Montpelier, for construction 5.6 mi 


Federal Aid Project 14, from Dummerston, from (A) Fallkill Constr. Co. 1 Washington 


Sq., Poughkeepsie, N. Y., 


t (awarded contract); (B) Alco Contr. Co., Boston, Mass.; (C 
Walter bk. Dix Corp., Springfield; (D) Perini & Sons, Ine 


Ashland, Muss The unit 


bids of the lowest 3 bidders were as follows 


34,445 cu_yd. earth excavation 

3,011 cu.yd, rock excavation 

1,054 cu.yd. borrow 

1,479 cu.yd. sub-base of field or quarry store 
Sub-base of gravel, per cu.yd 

14,106 cu.yd. gravel surface course 

144 cu.vd. concrete, Class A (1-2-4) 

402 cu.yd. concrete, Class C (1-3-6) 

7,992 Ib. reinforcing steel 

10,536 lin ft. wooden guard rail 

338 lin.ft. 12-in. corrugated pipe culverts 

34 lin.ft. 14in. corrugated pipe culverts 

206 lin.ft. 16-in. corrugated pipe culverts 

89 lin.ft. relaying pipe culverts 

600 lin.ft. standard underdrain 

100 sa.vd. cobble gutter 

Cobble gutter grouted with cement mortar, per sq. vd 
2 leaching basins 


Extended totals 


- 
- 
= 
= = 
= 
-” 
~ 


$! 1 90 
4 00 6 00 7 00 
1 40 2 00 2 50 
25 5 00 5 00 
2 50 2 50 300 
2 BI 275 2 60 

28 00 30 00 25.00 
16 00 29 00 20 00 

12 10 07 
06 75 1.00 
1 00 275 2 00 
1 50 3 00 2.2 
2 00 4 50 2 50 
10 2 00 1.10 
40 2 50 1.00 
110 1 50 2.00 
1 50 2 00 2.50 

50 00 100 00 10.00 

$124,083 $157,027 $156,149 


Bids were received by State Highway Comn., Montpelier, for constructing 13.57 mi 
Federal Aid Project No. 12, Dorset-Mt. Tabor-Danby, from (A) Pascal @ Ricci, Rut- 


land; (B) M. H. Ripton, Rochester, N. ¥ 


47,554 cu.yd. earth excavation 

478 cu.yd. rock excavation 

4,428 cu.yd. borrow 

2,892 cu.yd. sub-base of napped field or quarry stone 
Sub-base of gravel, per cu.yd 

32,841 cu.yd. gravel surface course 

485 cu.yd. concrete, Class A (1-2-4) 

708 cu.yd. concrete, Class C (1-3-6) 
26,773 ib reinforcing steel 

21,180 lin.ft. wooden guard rail 

192 lin.ft. 12-in. corrugated pipe culverts 
646 lin.ft. 14in. corrugated pipe culverts 
68 lin.ft. 16-in. corrugated pipe culverts 
324 lin.ft. 18in. corrugated pipe culverts 
400 lin.ft. relaying pipe culverts 

200 lin.ft. standard underdrain 

100 sq.yd. concrete gutter 

200 sq.yd. cobble gutter 

Cobble gutter grouted with cement mortar per sq. yd 
27 sq.yd. paving 

4 leaching basins 

2 drop inlet grates 

11 cu.yd. broken stone for blind drain 

20 cu.yd. rip-rap 


Exteuded totals 


The unit bids were as follows = aa 
\ hk 
$1 50 $2.25 
9 50 6.00 
' 25 258 
3 58 5 00 
3 65 5.00 
450 5.75 
22 00 25.00 
20 00 22 08 

10 i2 

75 80 

2 60 2 08 
2 25 2 59 
2.60 3 00 
2 60 3.50 
- 5@ 2 00 
1 25 1 00 
200 3.00 
1.2 1 58 

' 70 2 00 

| 50 3.00 
35 06 50 00 
15 00 10.00 
2 00 4.00 
2 50 6.00 
$286,610 $377,490 


OAPI epee 
Bids were received by State Highway Comn., Montpelier, for constructing 4.03 mi 


Federal Aid Project No. 15, from South 


Burlington to Shelburne, from (A) W. T 


Thayer & Son, Chateaugay, N. Y., (awarded contract); (B) John Arborto, New Haven, 


Conn, The unit bids were as follows 


2,296 cu.yd. earth excavation 

800 cu.yd. rock excavation 

7,175 cu.yd. borrow 

1,166 cu.yd. sub-base of field or quarry stone 
Sub-base of crushed rock or slag, per cu.yd 
Sub-base of gravel, per cu.yd ‘ 

4,142 cu.yd. broken stone base cours z 
Reconstructed base course stone, per cu.yd 
Shaping reconstructed base course, per sq.yd 
Telford base course, per cu.yd 

4,142 cu.yd. bituminous macadam surface course 
111,825 gal. oil asphalt 

Fluxed Bermudex asphalt, per gal 

Refined tar, per gal 

37 cu.yd. concrete, Class A (1-2-4) 

73 cu.yd. concrete, Class C (1-3-6) 

515 Ib. reinforcing steel 

3,640 lin.ft. wooden guard rail 

12-in. corrugated pipe*culverts, per lin ft 

132 lin.ft. 18-in. corrugated pipe culverts 

900 lin.ft. standard underdrain 

Cobble gutter, per sq.yd ‘ 
Cobble gutter grouted with en per sq.vd 


Extended totals 


D. C., Wash,—Repairing Wharf and Slips 
—Spec, 4260—Bureau Yards & Docks, Navy 
Dept., soon receives bids repairing Wharf 
3 and Slips 2 and 3; $19 deposit required 
for plans and spec. 


8S. C,, Charleston—Improving Boiler Plant 
—Spec. 4252—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., soon receives bids im- 
proving, here; $10 deposit required for 
plans and spec. 


Tex., Del Rio—Scwage Ejector—Treas. 
Dept., Wash., D. C., received no bids July 
22, installing in U. S. Post Office and 
Courthouse, here. J. A. Wetmore, superv. 
archt, Noted July 15. 


Ariz., Yoma—Secy. of Interior has ap- 
proved plan for developing 5,000 acres of 
irrigable lands, known as 2nd unit of Yuma 
Mesa Auxiliary Project. Election soon te 
vote on $800,060 for project. 





\ i 
$2 00 $2 19 
30 5.00 
1 90 2.25 
5 00 5 50 
6 00 5 
5 00 5 00 
8 00 6 On 
5 00 3.00 
19 3.50 
7.00 6.00 
8 00 9.75 
20 .25 
28 
24 
20.90 26.00 
15.08 20.00 
15 (2 
50 75 
1.25 2.25 
1 58 3.75 
75 2.00 
1.25 1.25 
175 150 
$119,697 $132,154 


BIDS DESIRED 


Me., St. Louls—Changes in Post Office 
Until Aug. 9, by Treas. Dept., Wash., D. C.. 
making changes in U. S. Post Office, here 

A. Wetmore, superv. archt 


N. M., Ft. Stanteon—Remodeling Boller 
Until Aug. 16, by Treas. Dept., Wash., D. (., 
remodeling boiler at sanatorium, here. J. A 
Wetmore, superv. archt. 


Oregon—Road Work—Until Aug 3, by 
Bureau Pub. Rds., U. S. Dept. of Agricul- 
ture, Post Office Bldg., Portland, surfacing 
7 mi. Medford Klamath Falls Natl. Forest 
Rd. Project, involving 14,000 cu.yd. crushed 
rock, 14.5 mi. McKenzie River Natl. Forest 
Rd., crushed rock or gravel, also improving 
2.2 mi. Dead Horse Grade Lane, involving 
12 acres clearing, 26,000 cu.yd. excav., one 
20 ft. timber span and 500 ft. culvert. 
C. H. Purcell, dist. engr. 
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Federal Government Work (Continued) 
PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*&Me., Portland—Steel 
tor Houses, ete—Chief of Constr. Div., 
Bldg “C,” 7th and B Sts., Wash., D. C., 
let contract constructing at Coast Defenses 
here to Forgione & Romano. Noted June 3. 


*N. Y..Brooklyn—Kitchen and Commis 
sary Equipment—Spec. 4177—Bureau Yards 
.& Docks, Navy Dept.. Wash. D. C., let 
.contract installing in Bldg. F, at Naval 
Hospital, here, to J. Hoos Co., 306 South 
Hanover St.. Baltimore. Md., $14.494 (90 
days). Noted July 22. 


“ON. ¥., New Vork—Gasoline Storage Shed 


Hanguars, Genera- 


.--Spec. 4224—Bureau of Yards & Docks. 
, Navy Dept., Wash., h received bids 
building at Navy Yard, here (1) work 


‘complete, from W. .F. Stewart, Hotel San 
, Remo, New York City, (1) $65,256 (60 
.days); R. M. Kearns, 692 Washington St., 


ajew York City, (1) $5,777 (70 days). (2) 
222; Anchor Corrugating Constr. Co.. 140 


Washington St., New York City, (1) $5,827 


(60 days), (2) $6,552 (60 days) Noted 
July 16. 

*&N. Y., New York-—-Steel Hangars. Gen- 
erator Houses, ete—Chief of Constr. Div., 
Bldg. “C,” 7th and B Sts., Wash., D. C., let 
contract building at Coast Defenses here 
and Long Island to Post & McCord, 191 
Park Ave. ° 

Pa., Pittsburgh—Gate and Valve Operat- 


ing Machinery—U. S. Ener. Office, 2111 
Farmers Bahk Bldg., received lowest 3 bids 
July 15, furftiishing and delivering for Ems- 
worth Dam,“Ohio River, (1) Lot “A”, (2) 
iat “". frayn J. and J. B. Milholland Co. 

Sth Avef, (1) $10,576, (2) $15,280; C. 
Hegewald Cv.. New Albany, Ind., (2) $19,- 
790; Poole Eng. & Machine Co., Woodberry, 
(1) $14,406, (2) $24,530. Noted June 24 


*D. C., Wash.—Clearing Railroad Bed— 
l". S. Engr, Office, War Dept., let contract 
clearing railroad bed from Somoa to North 


* Jetty, Cal., to Mercer-Fraser Co.. Eureka. 
Cal. $13,995. 
*D. C., Wash.—Fence and Gates—U. S. 


* ing 


iinegr. Office'’War Dept., let contract build- 
2 mi. fence and 3 gates, at Munitions 
ae between Andrade, Cal, and Algo- 
dones, Mexjeo, to Standard Fence Co., 314 


12th ‘St., Oakland Cal., $11263 

*Mo., St. Louis——Repairing Boiler Plant 
Treas, Dept. Wash., D. C., let contract re- 
pairing at Marine Hospital. here, to W. 
Wilby, Selma. Ala., $4,000 (Nov. 1). Noted 
JInly 22 

*Wash., Puget Sound — Steel Hangars, 
Generator Houses, ete.—Constr. Quarter- 


master, Ft.’ Mason, San Francisco, let con- 
tract constfucting at Coast Defenses here 


to Quist & Co. San Francisco Noted 
June 3 ’ 

eCal, San Franciseo — Steel Hangars. 
Generator Houses, ete —Constr. Quarter- 


master, Ft.’ Mason, let contract building at 
Coast Defenses here to Lange & Bergstrom, 
Sharon Bldg. Noted Jnne 3. 


Miscellaneous 


PROPOSED WORK 


Equipment—Secaucus, N. J. (Weehawken 
P. O.)—N. J. Bd. Comrs. Hudson Co., Jersey 
City, soon! receive bids installing motor 
power electric plant in power house here 
Cost to exceed $20,000 


Asphalt Plant—Phila., Pa.—City plans to 
build and equip new asphalt plant About 
$75,000 

Coal Breaker—Port Blanchard (Pittston 
Pr O.). Pa.—Pennsylvania Coal Co., River 
Rd., having plans prepared for 100 x 400 
ft. coal breaker, 125 ft. high, rein.-con. and 
steel, rein.-con. flooring. rock foundation 
on main road About $1,000,000 Noted 
March 11 


Dam-Koss (Stephenson _P. O.), Mich.— 
Marinette & Menominee Paper Co., Mari- 
nette, Wis., having plans prepared for 564 
ft concrete dam, 24 ft. wide at bottom with 
varying thickness at top, equipped with 7 
steel tainter gates, each 20 ft. wide and 10 
ft. deep, long shute or sluice, 5 ft. wide and 
{+ ft. deep. Private plans. 


Eliminating Grade Crossings—St. Louis 
Me.—City having plans prepared for elim- 
inating grade crossings. About $905,000 
Noted May 27. . 

*Dock—Seattle, Waseh.—See 
Works.” 


“Industrial 
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Deck — Owen Se d, Ont. — Dominion 
Government, Ottawa, plans to build con- 
crete dock here. About $8000 Kk. La- 


fleur, c/o Dept. Pub. Wks., Oftawa, engr 


BIDS DESIRED 
Heating System—Comstock, N. ¥.—Until 


\ug. 3, by C. F. Rattigan, supt. state 
prisons, Capitol, Albany, repairing heating 
system in cell blocks and cage, at Great 
Meadow Prison. here; advertised in this 


issue. 


Koad Materials—New York, N. ¥.—Until 
Aug. 2, by Bd. Purchase, Mnuicipal Bldg., 
furnishing and delivering lime, cement, fire 
clay and other building materials, to Dept 
Corrections, also structural steel and rivets 
to Dept. Plants & Structures. 

Piles—Detroit, Mich.—Until 
id. Water Comrs., East Jefferson Ave., fur- 
nishing and placing 438,000 lin.ft. concrete 
piles for foundations of filter beds and co- 
agulation basins. HW. S. Starkey, seey.; 
advertised in this issue. 


Aug. 17, by 






Portland Cement—Detreit, Mich.—Until 
Aug. 2, by Comrs. Purchases & Supplies, 
Municipal Courts Bldg., furnishing f. o. b. 
fvetroit, 200,000 bbl. Portland Cement. 


Equipment — Jackson, Mich. —G. Brady 
receiving bids on steam shovel with 3 or 1 
yd. dipper and extra long dipper sticks 
for use in gravel pits. 


Motor Driven Pump, Oil Switches, Air 
Compressor, etc. — Florence, Wis. — Until 
Aug. 17 (change of date), by C. R. John- 
son, comr. Waterworks Impvt. Dept., fur- 
nishing f.o.b. 3 centrifugal motor driven 
pumps, 2 operating panels equipped with 
automatic controllers. meters and oil 
switches, ete. W. G. Kirchoffer, 31 Vroman 
Dlk., Madison, engr. Noted July 22 


Cemenut—Minneapolis, Minn.—City receiv- 
ing bids for 2,000 bbl. cement, crushed 
rock. K. E. Alexander, city purch. agt. 


Culverts—St. Joseph, Mo.—Until Aug. 9, 


by State Highway Dept., at St. Joseph, 
building culverts on 20.02 mi. Sect. “B”" 


St. Joseph-Atchison Rd., 24 ft. wide, Fed- 
eral Aid Project 49, involving 376.6 cu.yd. 
Class “B” and 2360.4 cu.yd. Class “C” con- 
crete masonry, 29.748 Ib. reinforcement for 
conerete masonry, 2,916 lin.ft. 15-36 in. 
rein.-con. pipe culverts, and 28 lin.ft. relaid 
pipe culvert, cost $29,657. 





A Sign 
of Prosperity 


This issue contains 


Notice of Bids 


to be opened for 


63 Streets and Roads 

13 Sewers 
3 Water-works 

18 Bridges 

13 Excavation and Dredging 
7 Industrial Works 

33 Buildings 

18 Federal Government 

10 Miscellaneous 


Totaling Millions of 
Dollars 
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Dam—Montreal, Que.—Untit Aug. 2, §) 

Water Bad. building dam across aquedurt 
near Vedun Asylum. 


. Paving SE mrs *Que.—("}; 


receiving 


bigs furnishing . 240,000 
blocks. 


About $30,000. 


PRICES AND CONTRA€TS AWAKDED 
(xIndicates award of contract) 

Ferry Boat — Boston, Mass. — Cit, 
ceived bids July 20, building. (a) 1 fer 
boat, (b) 2 ferry boats, from Winnisim:) 
Shipyard, Inc., Bgston, (a) $335,000 
mo.), (b) $655,000 (15 mo.)3:,Groton | 
Wks., Eastern Point, Groton, Conn 
$379,950 (8 mo.). (b) $748,840 (9 1 
Bath Iron Ltd., (a) $387,000 (9 mo.). ()) 
$740,000 (103 mo.). 


* Granite 
City let 
straight 
Granite 
July 22. 


Road Muaterialk—Boston, Maes.—City 1: 
ceived bids furnishing 50,000 gal. hot ta: 
and 50,000 gal. cold tar patehing materi: 
from Independent Coal Tar Co., 26 Broa 
St., $0.21 per gal; 200,000 vitr. pavin, 
bricks, from J. W. Hahn, 166 Devonshire § 


*Ventilating System — Boston, Mass. — 
Commonwealth of Masszxehusetts let co 
tract installing ventilating system in vir 
ous rooms at State Hlouse to Cleghorn Co 
54 Batterymarech St., $55,310. 


*Pier and Approach—Everett,, Mass.— 
Merrimac Chemical Co., 148 State St., Bos- 
ton, let contract — rein.-con. pir 
approach and foundation, here, to Aberth:\ 
Constr. Co.. 27 Sehool St., About 
$50,008, 


*Bulkhead and Dock—Bridgeport, Conn. 
—Crane Co., South Ave., let contract build 
ing 250 ft. bulkhead and 200 ft. dock o 
wood pile foundation, to T. J:'Pardy Const) 
o., 1481 Seaview Ave. About $60,000 


*x Excavators — Syracuse, N. VY. — Ono - 
daga Co. let contract for two. model 4 Ke) 
stone excavators, to Keystone. Drilling (o 
Reaver Falls, Pa., $12,398. Noted July 15 


* Foundations—Baltimore, Md.—Prest-0- 
Lite Co., Ine., let contract Building foun 
dations for eight 1 and 2 story, brick and 
steel buildings, rein.-con. flooring, concert: 
foundations, averaging 25 x 50 ft. each. to 
West Constr. Co., 207 Amer. Bldg. Tota! 
cost $125,000, ‘ 


*& Pumps—Cleveland, 0.—City let contract 
furnishing and installing two 8,000,000 ga) 
and one 4,000,000 gal. motor driven vertical 
centrifugal pumps with motors, electrical 


pas 


Edgestone — Boston, Mass.— 
contract furnishing 30,000 lin s 
granite curbstone, to Lombard 
Co., 279 Rutherford Ave. Noten 


Boston. 


equipment, ete., to Dravo-Doyle Co., Dia- 
mond Bank Bldg., Pittsburgh, Pa., $20.756 
Noted July 15. 

Creosoted Block—Milwaukee, Wis.—City 


received bids July 6, furnishing 9,000 69.vd 
creosoted blocks for reconstructing 10ad- 
way on 27th St. viaduct, from Dean Constr 
Co., 82 Wisconsin St.. $45,405; Blodgett- 
Clayton Constr. Co., 204 Grand Ave., $45.- 
340; noted July 1 under “Bridges.” 


&eStructural Steel—Milwaukee.—City lect 
contract furnishing 125 ton structural steel 
for reconstructing roadway of 27th St. via 
duct, to Worden-Allen Co., Port Washine- 
ton Rad... $19,595. Noted July 1, under 
“Bridges.” 


* Foundation—Owen, Wis.—Clark Co. let 
contract building foundation for 2 story, 46 
x 200 ft. brick and concrete, asylum, to 
EK. F. Bauman, Monroe. About $74,000 
Noted May 27. 


* Foundation—West Allis, Wis. (Milwau- 
kee P. O.)—St. Aloysius Church, 521 Murray 
Ave., Milwaukee, let contract building foun- 


dation for 2 story, 60 x 0 ft., rein.-con 
and brick school, rein.-con. flooring, con- 
crete foundation, on Greenfield Ave., here. 
to G. Kahn, Noted July 


114 Grand Ave. 
22, under “Buildings.” ; 
Culverts—Tipton, Ia.—Cedar Co. let con- 
tracts building concrete culverts in various 
streets, Item 1109 and Group M., to V. | 
Hanssen, Monticello, $20,858; Items 1111- 
1115 ine., to J. Anderson & Son, Maquoketa, 
$37,953; Grou, L to A. P. Munsen, Marion 
$27,671; Groups N and O to Vinton Eng & 
Constr. Co., Vinton, $19,689; Groups P and 
S, to Wickes Eng. & Constr. Co., 1160 1th 
St., Des Moines, $20,250; Groups T and U. 
to S. R. Johnston, Tipton, $16,220. Noted 
June 3. ' 


*&Breakwater—Corpus Christi, Tex.—'lY 
let contract building riprap, breakwater in 
Corpus Christi Bay, to D. M, Picton & Co. 
Corpus Christi. “About $570,000. Noted 
May 20 ‘ ‘ 
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PIG IRON—The market for prompt tonnages is particularly 
strong, owing to many inquiries and extremely limited supplies 
The shortage is especially for foundry iron, as only a few mer 
chant furnaces are making this grade and most of them ure sold 
up through the remainder of the year. 


RAILWAY SUPPLIES—Demand for light rails for coal mines 
seems to have improved although price changes are practically 
negligible. Last month's figures for standard spikes in Chicago 
are now given as the lower limit of a range: $3.62 @$4.25. 


SEWER PIPE—Sewer pipe declined in price in Boston, but 
advanced in Minneapolis, Baltimore and Detroit. Fluctuations 
are so erratic in Denver that companies decline to give quotations 
at this time. 


CONCRETING MATERIALS—The present price of cement in 
New York is $4.10 exclusive of bags, delivered, an terease of 30c 
over last month. The price is advanced 25c in Jersey City, pres- 
ent quotation being $3.22 net. Fluctuations are such that this 
Jersey City price is only temporary. For example, one of the 
é dealers has received an offer from one manufacturer at 
$3.77 as against his own price to contractors of $3.22. His price 
is an advance of 25c over cost, but he does not wish to make 
any contracts on this basis, owing to the uncertainty of the mar- 
ket. The reason for the unusually high prices appears to be the 
coal situation. Although cement manufacturers have for the 
most part contracts, they are unable to obtain sufficient coal on 
the contracts and are therefore buying in the open market at 
prices ranging up to $15 per ton The only price change in the 
Middle West is in Minneapolis and St. Paul, which occurred be- 





ze 





cause of a freight adjustment. The Denver price is now $3.80 
net. Crushed stone advanced in Chicago, Minneapolis and Mont- 
real. Hydrated lime advanced in Boston, but decreased in Detroit 


and Baltimore. 


REINFORCING MATERIALS—Reinforcing bars, triangle mesh, 
and expanded metal lath are quoted the same as last month with 
the same conditions prevailing. 


BRICK—Common brick advanced 50c in New Orleans, $1 in 


Chicago and $3 to $5 in Minneapolis. Prices of paving block 
are the same as last month, but the car shortage has made it 
difficult to obtain the block in certain cities. We have heard of 


a quotation of $80 per thousand for 4-in. block in Boston. 


HOLLOW TILE—U>)p in Minneapolis; down in Detroit, Boston 
and New Orleans. Quotations have been withdrawn in Denver 


Price advances are indicated by heavy type; 


PIG IRON—Quotations compiled by The Matthew Addy Co.: 


Current One Year Ago 

CINCINNATI 

ns. Ss Wiiw 4 aid 0-89 2 eS wON A $45.60 $30. 35 

Northern Basic....... 42.80 27.55 

Southern Ohio No. 2.... 46. 80 28.55 
NEW YORK, tidewater delivery 

2X Virginia (silicon 2.25 to 2.75)...........40. 49.65 32.40 

Southern No. 2 (silicon 2.25 to 2.75)........... 49.70 35.20 
BIRMINGHAM 

ren an osu: didla die ke eek hai 42.00@ 44.00 28.00 
PHILADELPHIA 

REE eS Las ceeds wha ene ea ae e EES 46 .00@ 48 .25* 30 .65* 

IE oda chix Ci chiee o4s (44 bev Tes 45.00* 32.10* 

RRS odie avenge 9 04k Kens ow Sakae es SHS 44. 50t 30. 90t 

Ee Bo, so sid one easndda eee wnees 43. 50* 29 .90* 
CHICAGO 

DS ee ee 26.75 

No. 2 Foundry Southern. ..........-cccescees 48.70 28.00 
PITTSBURGH, including freight charge from the 

Valley 

Mes 2 DOMMNT VENT... 6c ockcsccabeiedsecnse 45.65 28.15 

eels ics on v6 ¥b.c came Ree aee% 44.40 27.15 

Na ei veusaescadicace Covecasrenes yy WTO 29.35 
MONTREAL 

Silicon 2.25 to 2.75%. .......06. csccccecscece 43.25 eenee 


+ Delivered, z 


* F. o. b. furnace. 


UPS ANDyDOWNS OF THE 





MARKET 


STRUCTURAL MATERIAL—The higher range of prices of 
beams, channels and angles has been dropped from $3.75 to $3.10 


In Pittsburgh the price of tees remain the same; plates have 
advanced 25c, to a level of $4. At warehouses prices remain 
unchanged. Inability of fabricators to secure raw material has 


lowered production, while a shortage of flat cars interferes with 
shipments. The demand for plates is not excessive and the Steel 
Corporation will accept orders. 

PREPARED ROOFING AND ROOFING MATERIALS—l’re 
pared roofings advanced llc per square in New York, with the 
Philadelphia price at the same level as was the New York price 
last month. Slate surface roofing in rolls of 108 sq.ft. advanced 
to $4.25 as against $3.50 last month. Tar pitch, asphalt pitch 
and asphalt felt advanced 

STEEL SHEETS—lIn spite of some cancellations of orders by 
automobile builders the demand for sheets is holding firm. Prices 
also are firm owing to obligations upon the mills that will tax 
them for the remainder of the year. Few manufacturers will ac 
cept orders. Unfilled tonnages of independent makers are reported 
as approaching 1,000,000 tons. At New York warehouses the 
range has advanced from 30c to $1 on galvanized sheets, and 
the higher limit for black sheets has advanced Tic, giving a range 
for No. 28 of $8@$9.70. 

LUMBER—Douglas fir advanced $3 per thousand in San Fran- 
cisco. Pife ‘prices in New York and St. Louis remain the same, 
but declined considerably in Chicago, due to a flat market. There 
were abrupt decreases in Boston and Denver. The Lumbermen's 
Bureau reports that for nearly a month yellow pine production 
has been falling off because of the declining market and the 
difficulties of transportation. Fifty per cent of the normal supply 
of cars is about the best that most mills are obtaining, while 
some are able to secure only 25%, which amounts almost to a 
shut-down. In New Orleans the lowest price since the war was 
reached for pine lumber about one month ago, but there has been 
a slight advance in the meantime. 

LABOR—Wage Increases in Boston, Denver, Minneapolis and 
Pittsburgh. Bricklayers are paid $1.50 per hour in Pittsburgh, 
as against the former price of $1.124, following a seven weeks’ 
strike. Carpenters are to receive $1.25 per hour in Pittsburgh 
after Sept. 16, as a result of the strike settlement. In Minne 
apolis there has been a 5c increase in the common labor rate, 
and another increase is expected in a few weeks; but this is 
seasonal, due to the lure of the grain fieds in harvest time In 
Chicago the labor supply is plentiful and contractors report 
increased efficiency. 


declines by stalics 


RAILWAY SUPPLIES 





STEEL RAILS-——The following quotations are per ton f. o. b. Pittsburgh 
and Chicago for carload or larger lots. For less than carload lots 5c. per 100 lb. is 
charged extra: 








——— Pittsburgh — —— ——— Chicago -— 
One One 
Current Year Ago Current Year Ago 
Standard bessemer rails.. $45.00 @$60.00 $45.00 $45.00@$55.00 $45.00 
Standard openhearth rails 47.00 @ 62.00 47.00 47.00@ 57.00 47.00 
Light rails, 8to 10lb.... 50.00 @ 55.00 2.585* 2.585*@3.75 2,835" 
Light rails, 12 to 14 lb... 50.00 @ 55.00 2.54* 2.54* @3.75 2.79* 
Light rails, 25 to 45 lb... 50.00 @ 55.00 2.45* 2.45* @3.75 2.70* 
* Per 100 Ib. 
RAILWAY TIES—For fair-sized orders, the following prices per tie hold: 
7 In. x 9In 6 In- x 8 In 
by 8 Ft. 6In by 8} Ft. 
CURES. ceases Plain $2.00 $2.25 
Chicago sea Creosoted 2.25 2.50 
San Francisco..... | Douglas Fir—Green 1.35 .96 
San Francisco..... Douglas _ —-Cuceseted s a on 1.92 
Prices per tic at Missouri mills; St. Louis prices about 25c. higher: 
Untreated A Grade White Oak Untreated A Grade Red Oak 
6x8x8 6x8x8 
NE Ss cadens caries awean $0.70 RR cc uuecasn er eeren an $0.55 
RR ss id oo dikse was eneeee .80 No. 2 .65 
BL uso ehh eexienedcabnanne 90 DU Ae uwcacwsnescecetsatedes ae 
BUS Bei, tanadeeee vee keess 98 
De Me Melt 2... aches dy cakh uokedemacnssseapecketenesuneen, nunne 
7x9x8 red oak (No. 4)......... $0.80 INO. FD. ccaccccesccoscggcccocs §o@e 


(Note.—Add 36c. each for treatment. 
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TRACK SUPPLIES—The following prices are base per 100 Ib. f.o.b.  Pitts- 
burgh for carload lots, together with the warchouse prices at the places named 


— Pittsburgh — San 

One Year Fran- 
Current Ago Chicago St. Louis cisco 

Standard spikes, y-in. and Snaer $4. @4 25 $3.35 $3.62@4 25 $5.34 $7.75 
Track bolts... . 6.0O0@6.50 4.35 4.75@6.50 Premium 8.75 
Standard section ‘angle bars.... § 004 00 3.00 2.753 75 Premium 5.30 


STEEL AND IRON—The following discounts are to jobbers for carload lots on 
the Pittsburgh basing card, discounts on steel pipe, applying as from January 14, 
1920, and on iron pipe from Janu: ary 7, 1920 


BUTT WELD 


Black Galv. 
57 @54 44@41) 


Inches Black Galv 
ito Ih 344@ 244 18}@ 8 
Zand 2}..... 333 17} 


LAP WELD 


Ros jiwbience 501@47 38 34! 2 jai 
24 to 6......... 534@50 41@37 2} to 6... 

7 to 12 50}@47  37(@ 33} 7 to 12 

13 and 14 41 @37} 

15. 38 @35 


BUTT-WELD, EXTRA STRONG, 

553@52 39} } to 1} 344 @ 24} 

56) (a 53 44(@ 40} 2 and 2} 344@ 24} 
LAP WELD, EXTRA STRONG, PLAIN ENDS 


483@45 37@33} 2 201021) 
514@48 4036} 2} to 4. le@ 234 
505@47 39@ 35} 4} to 6 30h 22) 
464@43 33429! 7 to 8 22)@ 14} 
413}@38 28@24} 9to 12 17i@ 9} 


Inches 
j to3 


28}@ 20} 
30} @ 22} 
271@.19} 


PLAIN ENDS 


STEEL—From warehouses at the places named the following discounts hold | 


for steel pipe: 

Black 
Chicago 
54@ 40% 45% 
50@ 40% 414% 

—— Galvanized ————_—~ 
New York Chicago St. Louis 
} to 3 in. butt welded 24% 403} @ 30% nee 
2} to 6 in. lap welded % 373° @273 273% 
Malleable fittings, Class B and C, from New York stock sell at + 32% list 
prices. Cast iron, standard sizes, net 


New York St. Louis 
to 3in. butt welded 40% 
} to 6in. lap welded.......... sesbesccon Blab 


CAST-IRON PIPE —The following are prices per net ton for carload lots: 
— New York— 
One Month One St. 
Ago YearAgo Chicago Louis 
4in. ..$79.30 $79.30 $55.30 $78.80 $78.00 
6 in. and over.. - 76.30 76.30 52.30 75.80 75.00 


Gas pipe ond 16-ft. lengths are $2 per ton extra 


San Fran- 
cisco 
$97.55 
94.55° 


Current 


CLAY DRAIN TILE—The following prices are per 1000 lin.ft.: 
— New York —~ 
One San 
Year Ago St. Louis Chicago Francisco 
$35.00 $60 00 $60 00 
60.C0 51.00 60.00 80.00 
85.00 65.00 100.00 
110.00 90.00 120.00 
175.00 130.00 180. 00 


Dallas 


$33.44 
50.16 
62.70 
83.60 
133.76 


Size, In. Current 
$45.00 
65.00 
90.00 
150.00 


SEWER PIPE—The following prices are in cents per foot for carload lots: 
—— New York 
Current Year Ago 
Delivered Not Del. St. Louis Chicago Francisco 

$0. 081 $0.15 $12 

081 eka 15 17 
1215 a 225 21 
.1215 = $0.1855 225 24 

. 169 2 35 38 

. 283 5 

305 

. 480 


San 


Dallas 


Wit &ewnn-— 


Boston .18 $0. $2 $0.81 $2.70 
Minneapolis. .... .29 2 09 
Denver. Quotations withdrawn 
Seattle. . 3850 68 

Kansas City....... No prices obtainable 

Los Angeles........ . 1525* 27 48 
New Orleans....... 
Cincinnati 

Atlanta 34 .55 
Montreal... ; .58 per cent. off 
Detroit. 

Baltimore delivered Bt 


* ¢in., Gin., 30-in ididnnbeily. : 


; .60* 
35 per cent off 


* 
50 per cent. off 
.539 1.0395 3.465 ae 
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ROAD AND PAVING MATERIALS 


ROAD OILS—Following are prices per gallon in tank cars 8000 gal. minir 
f.o.b. place named: Current One Month A 
New York, 45-65% —_ - terminal) $0. 13* $0.13 
New Y ork, liquid aaphalt.. ig? .13 
New York, binder. .14* 14 
New York, flux ( a3" 15 
St. Louis, 40% asphalt ‘ 10 
Chicago, 40-50%, asphalt : 08 
Chicago, 60-70% asphalt ............e0s00 ove : 085 
Dallas, 40-50% asphalt ; ‘ 07 
Dallas, 60-70% asphalt ° 08 
Dallas, 75-90° asphalt “ ‘ 10 
San Francisco, binder, per ton ‘ 


*Note—Quotations nominal in New York. Scarcity in road oils. 


ASPHALTUM—Price per ton in packages (350-Ib. bbls. or 425-Ib. drums), and 

bulk in carload lots 

Package 

$35.00 
42.42 ; 
30.90 23. 40 
19.00 13.00 
35.00 31.0 


= 2 Bulk 
New York (Bayonne, $30.0 
Boston 
Chicago 

San Francisco 
Dallas 

Seattle ; a sas 
Denver... ete fo Soke 35 .0¢ 
Minneapolis ; ; aaa ° ; 
Kansas City........ ‘ ; : 32.00 
Atlanta okmwages Sees s i0 erate 20.80 
St. Louis doh Metals eines : ae ; 23.90 
Baltimore cee Gass cel 3 

Los Angeles ues eas ees se max 
NINN <a'o6'xn onsenmae cies » pen idk ee es cae 37.00 
Detroit : 42.25 


PAVING STONE— 
. 5-in, granite 
{ About 4x8x4 dressed 
\ About 4x8x4 common 
Basalt block 4x7x8 
Granite 
5-in. granite 


Granite 
26} blocks per 


No ko eet 
$3 sq.yd 
2.90 sq.yd 
65.00 per M 
8q.yd 

per M 

sq.yd 

sq.yd 

sq.yd 

sq.vd 


sq.ya 


sq.vd 


Chicago 


San Francisco 
Kansas City 


Granite, 
Granite. . 
Granite 
Granite 
Granite. 


sq. yd. 
Baltimore Steen as 
Es Sie. ain is aeons 
New Orleans 
Cincinnati 


{ Bronx 
Manhattan. 
Queens, 5 ft. 
6x20-in. cross-walk.. 
18 in. wide 


FLAGGING— 
pte IE, o <0 wicnsiee Makin eneateon 


sq it 
8q.it 
sq it 
lin ft 
Chicago lin.ft 
CURBING—Bluestone per lineal foot, in New York, costs 70c. for 5x16 in., 80 
for 5x18 in. 


Size of Block Treatment Per Sq. \d 


34 $3.98 
4 33 
3.00 

3.75@ 4. U1 

3.25@3.50 
2.90 
3.32 

Off marke: 
3.00 
3 20 
2.30 
3 63 
3.57 
3.60 
4.60 
3.40 


WOOD BLOCK PAVING— 


New York 

Boston 

SET Core ee 
SID Swans. bee 45-03 

i eee 
EMER. Saistenics.acis x a) 
ee rr ree 

NR snes s <5 
Minneapolis...........- 
Atlanta os 
New Orleans..............- 
Dallas 

Baltimore 

Montreal 

Detroit 


frorees 


ee ee ee er or 


| 


CONSTRUCTION MATERIALS 


SAND AND GRAVEL—Price for cargo or carload lots is as follows, per cu.yd.: 
——_——_—— Gravel — 
—— Ij In. 


} In-—— —~Sand—— 
One Yr. One Yr. One Yr 
Ago Current Ago Ago 
$2. $3 $2. $1.25 
| # ! 25 
35 
0 


Current 
$1 50 


Current 


Kansas City 

St. Louis. ... 

Seattle, per ton 
Dallas... . 
Minneapolis........... 
Cincinnati 

San Francisco........ 
Boston ‘ 

SONNe CIPRNOTEE,, . 5 osiesvees ss 
Los Angeles 

Atlanta, per ton 
Detroit 

Baltimore. 

Montreal, per ton. 


* Fine white sand, Pacific and Ottawa, per ton $6. 
+ Kaw River sand is ‘1.75 per yd. {per ton. 


1 
| 
1 
1 
! 


Wee eRe WN 
Ne mee te ee ee 


- NN: 














i enticement 5, 1920 


‘; RUSHED STONE—Price for cargo or carload lots is as follows, per cu.yd.: 








VW In.—--——_— } In. ———— 

Current One Year Ago Current} One Year Ago 

w WRK. 6 <cessees $1. — 00 $1. 65@1.75 $2.15 $1.75@1 85 
HhicAMO. .2ccceseces 1.30 2.50 1.30 
St. LOUIS. .ccccccces ; 0 1.35 1.90 1.35 
Dallas. ..ccccccveces 3.50 2.25 3.50 2.25 
in Francisco....... 1.50 1.15 1.50 1.15 
alee tease Saas 3.00*(del) 3.00 3.00 (del) 3.00 
\inneapolis........  2.25f 1.15 2.50 1.25 
Den ...cissccseewe 3.75 3.75 1.60 
Kansas City......+- 2.39 1. 90 ai20 2.00 
Seattle (Del.)....... 3.50 1.50 ra 1.50 
( ‘incinnati errr ee et ‘i a 
Atlanta. ...cccceses 3. 10* 2.35 aces 2.60 
Los Angeles. . — 1. 60* 1.12 1.70* $a 
Deleelt.. .caveca0 400% 2.00* 1.20 2.00* 1.20 

Baltimore.......+¢+ 1.60* 2.00* 

Montreal. ........+. “ 2.30* 1.90 2.55* 2.15 


* Per ton. +t Limestone; traprock,”$1.60 and $1.80 per ton for 1} and j-in. 








CRUSHED SLAG—Price of crushed slag per net @on in carload lots 


1}-In. Qi-1n. Roofing Sand 
Lebanon or Bethlehem, Pa.......... $1.00 $1.00 $2.50 $0.90 
CNR OINY Cosas 6 die 85.6 6c a ceeees 1.20 1.20 3.00 1.10 
MRIS Eo ckdcenNcesawd<wsdvvac 1.25 1.00 2.00 1.00 
Rienk Came CUMIN, oes c0ccceseses 1.25 1.35 3.50 1.10 
PERIL SREENs Nae 6.640 52awecduees 1.25 1.25 2.05 1.00 
ee eee ere ee 1.50 1.50 ‘ 





LIME— Warehouse prices: 


Hydrated per§fTon Lump per 200-Lb. Barrel 


Finished Common Finished Common 
New York. ......c000- $19.50 $18.50 $3. 50*-atplant-$3.30* 
Kansas City. . ‘ics Oe 26.20 2.50 2.40 
Chicago. .....cccceess : 1.75 
St: SN xcaaeasuass 25.00 21.90 eae 2.50 
Boston. ....secccceces 27.50 25.25 3.70t 3.40t 
TES oo 500400646 40% ———  060t—“it«C 2 50t 
Cincinnati. wkaews. ae 20 16 20 ne eee 13. 20t 
San Franciaco. . ann | ae 19.50 ea ag 2.25 
Minneapolis. ......... 24.00 19.00 2.90+ 2.30} 
[eS ee rere 30.00 ‘ 95 (bu.) 95 (bu ) 
Detroit. ......cccceees 20.00 18.00 1.80t 1.a0t 
Sentéle. 2. cccesedcese wee. Rees ; 1.85¢ 
Los Angeles. . ‘ee 2.204 2.75t 2.00t 
Baltimore. ....-.+ee+: $3.00  —§ cece wate 12.50. 
Montreal.oss cevecesss 25.00 25.00 15.00 15. 00t 
Atlanta......cscccers meee” = adaware, | ee (li ee 
New Orleans......... eee. wean meets“ 


* 300-lb. barrels. Per 180-Ib. barrel. { Per ton. 
NOTE—Refund of 10c. per barrel with 25e per ton off on hydrated. 











NATURAL CEMENT—Price to dealers for 500 bbl. or over, f. 0. b., exelusive 


of bags: Current One Year Ago 
Minneapolis (Austin) .......0-scccessccceceececess $1.50 $1.45 
Kansas City (Ft. Soott)....cccccccccccccccccccsces 1.60 1.40 
Now Geta. 6c 55 occ cccccnsecvecccvcessceccecess 3.36 2.52 
Atlanta (Magnolia) . ....coccccccccccccccccccccccs 1.90 

Cincinnati (Louleville) ....ccccccccccccccccccccess 2.85 1. 50 
Pie CHINES 6 5d'o Biv dete0as ccnedeeweseess.s ‘ 2.35 





PORTLAND CEMENT—Current prices are for barrels in carload lots, without 
bags, to contractors: 


Current One Month Ago One Year Ago 





Without Bags Without Bags 
Wow Weth GO wick ccsvscccacaccess $4.10° $3.80 $2.30 
Jersey City (del.) ...ccccccccccccces 3.22 2.97 2.27 
BostoOR. . ccecccccccsecveseceecvcoose 8.32 2.60 2.42 
CUMMING, «05.04 650064 6000000000000 2.15 ——~_215 2.00 
PHAN, Srexécedciusesecsiowsunes 2.20 2.20 2.05 
| er ee err ere 2.42 2.42 2.32 
PONE so hob 50656 eka Kewseeesasews 3.00 3.00 2.08 
FnCleNON so o's560:400056 Feweseans 2.42 2.42 2.27 
PODS is 55. o6ai he 045500905050 800 2.28 2.28 2.12 
DTI avo 0s 0:64:65 6 55 eka nied dKe 2.20 2.20 2.11 
RR rin ché pa0es cascenedewseseas 2.20 2.20 2.10 
POO ok 5 onder c0e8.bek6ch cise cds 2.32 2.32 S.%2 
Colt THI 6.06056 650 5500b6e cece 2.40 2.40 2.18 
| ORR et rn ee 2.36 a 2.14 
Re Ble Wise da sa50d sine oe cons 2.85 2.65 2.20 
Cath FI oo 655.6 dawsiascecdves 2.88 2.88 2.43 
Diem SIN 0 ind vc diess0e0éddsewnc 3.24 3.52 2.36 
NGI 65 404 00.006060dceaweres 2.42 2.22 2.20 
PRO 55 cece kdcatedetesicexeastan 3.80 2.82 2.67 
GMI 6 484.4465044500000 80005 2.76 2.76 2.26 
Beattie i 65+ ix cana esseeteoseees atae oe 3.03 2.53 
De 3 es ecb snaked editeareeahss 2.15 2.15 2.03 
AURIS. cssasaaese Raw ecaesseee ewes 2.70 2.70 2.50 
CinGMMGEE 6.6 csscccsccescccecocces 2.85 2.85 2.90 
Los Angeles ........ 3.10 oe... foe 
“altimore (del) 3. 28¢ I tn, sale 
fontreal (ineluding bags) .00 3.00¢ 
Detroit 4.00 


NOTE—Bag charge is generally 2xl5e. each. *Delivered Manhattan, Broa 
r Brooklyn; bags 25c. each. Including bags. The " 


i 
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TRIANGLE MESH—Price per 100'sq.ft. in carload lots: 
PLAIN 4-INCH by 4-INCH MESH 


Sectional Area “ Gee. 
Style Square Inches Pitts- ew t an- 
Wemne or a Ft. Width burgh Y ork* Chicago Louis Dallas cisco 
Q32 0.032 $0.92 $1.16 $0.98 $0.99 $1.13 $1.32 
049 0.049 1.18 1.48 1.26 1.26 1.43 1.67 
068 0. 068 1.44 1.86 1.53 1.56 cc. 2.06 
093 0 093 1.85 2.39 1.97 2.00 2.41 2.65 
126 0.126 2.28 3.02 2.43 2.47 2.92 3 28 
153 0.153 2.72 3.59 2.90 2.95 3.48 3.93 
180 0.180 3.12 4.13 3.33 3.39 3.99 
245 0.245 4.12 5.44 4.40 4.47 5.27 
287 0.287 4.76 6.29 5.08 5.16 6.10 6.86 
336 0. 336 5.52 7.30 5.89 5.99 7.06 ee 
395 0. 395 6.40 8.45 6.83 6.94 er § Sean 
“ - PAVING 
036P 0.036 $0.71 $0.92 $0.76 $1.77 $0.80 
053P 0.053 1.00 1.28 1.06 1.08 1.42 
072P 0.072 1.26 1.66 1.34 1.37 1.46 
097P 0.097 1.62 2.12 1.73 1.76 1.88 
049R 0.049 1.00 1.28 1.06 1.08 1.12 
067R 0.067 1.26 1.65 1.34 1.37 1.4 
089R 0.089 1.62 3.11 1.73 1.76 1.88 


Made in 16-, 20-, 24-, 28-, 32-, 36-, 40-, 44-, 48-, 52- and 56-in. width in ‘role 
150-, 200- and 300-ft. lengths. Galvanized is about 10% higher. 


tNote— Practically no triangle mesh in New York market » ' ' 


EXPANDED METAL LATH—Prices in carload lots per 100 yd. for painted 
are as follows: 








a ra —_— 
‘urrent San 
Gage Weight C steele Less Carloads Chicago oak Francisco Dallas 


27 233 $32.10 $32. 20* $33.60¢ $35.00 $36.00 #32. 75 
26 250 33.45 33. 65* 35.20¢ 36.00 4.50 
25 300 34.90 35. 00* WR Pee cans 39.00 30.35 
24 340 36.50 36. 65* 40.00¢ 39.00 44.00 39.25 
22 450 39. 60 39. 80* COUP becsts 8 8 We wues 43.30 


* Delivered on job. 
tGalvanized is $8 per 100 yd., additional 
*Note—Practically no metal lath in New York market. 





BARS, CONCRETE REINFORC ING—Following quotations are per 100 Ib.: 


ROLLED FROM BILLETS 
———————— Warehouse, Uncut ————____. 


New York 
Mill Cur- 
In. Pittsburgh rent Chicago Dallas nit isco 


; ont larger. #2. 35@ $3.75 &. 52@$5.00 $3.37@$3.90 $3.87 $4.75 $5.30 
40@ 3.75 3.57@ 5.00 3.42@ : = 392 4.80 5.35 
oes 2 45@ 3.75 3.62@ 5.00 3.47@ ; 97 4.95 5.40 

- 2.60@ 3.75 3.77@ 5.00 3.62@ ‘ 20 4.12 5.00 5.55 
2.85@ 3.75 4.02@ 5.00 4.07@ 4.57 5.05 5.80 


Twisted bars cut to length take extra of 29}c. per bt Ib. 
ROLLED FROM RAILS 
St. 


Chicago Louis Dallas 





Chicago a Dallas 















in. and larger %. 2 $3.50 $4.25 Re or 00 8 $3.75 ne 
fiseneConees 3.55 4.30 Detdaseces 25 
bh ou ae aaa 2: 83 ee 
BRICK—To contractors price per 1000 in cargo or carload lots is as fellows: 
= — Common ——_—_—~ 
One One Year ~Paving Block— 
Current MonthAgo Ago Yinch 4-inch 
New York . au . $25.00 $25.00 $15. = oe. 50* $52. 50° 
New Orleans... .. -. 25.0 24 50 17.5 
Chicago. 16.00 15.00 13.00 39.51 
St. Louis, salmon. 16.004 16.00 ee lxsnds 37.00 
Denver. ........ 17.00 17.00 eee” —ttié wn wk iad 
SOUS oo vias vines oe 24.00 24.00 Cl ret eee 
San Francisco...... as 18.00 18.00 ee; Kawau 44.38 
Los Angeles : 13.50 13.50 12.50 ns 
Boston. . ae ae 32.00 18.00 51.00 55.00 
Minneapolis au ah daarina 24126 21.00 ok 
ee 22.00 22.00 15.00 Wek teas 
err 15.00 15.00 15.00 44.50 53.50 
NUE, cco acdsevecs 24.00 24.00 16.00 pas 
Montreal (del.)......... 16.00 16.00 | a ee ee 
Detroit . aeeus 23.00 23.00 19.00 40.00 48 00 
Baltimore ‘(del .: Shun eas. 28; 00-25.00 22.50 18.00 40.00 44.00 


*For paving blocks 3}x8}x3 and 3}x8}x4 respectively. tHard brick $20.50 in 
| st. Louis. 


HOLLOW TILE—Price per block in carload lots for hollow building tile: 





-——-New York-—— Fact 
Current One San Perth’. 
on Year Chi- St. Fran- Amboy 
Trucks Ago cago Louis cisco ee 
4xi2x12..... $0.11475 $0.1516 None $0.1425 ...... 
ol Serres . 153 . 2274 * . 1800 
SEtRaE. 2.60 ar Senackes 204 . 2728 e 2525 
MEME Nee Adicdidesics adaedes 3411 ee eh Ga 
Ni iers. La CG adna cule sole . 4093 Pe cieca 
Note—New York and Perth Amboy quotations will be given next month. 
4x12x12 8x12x12 12x02x12 
NN scan nakecn Cache rantoncenees $0.156 $0.192 $0.51 
ier e cctben cv ndegaadeeon -1152 . 2016 . 3168 
NINDS ainsi. 0:36 ancpeanaanee . 125 . 2186 . 3286 
NUMMINR v6 cWesitins oes caanaensiene No prices obtainable 
Denver ‘ Gutetion riharawe 


ee ee eee eee eee ee ee ee 
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STRU CTURAL MATERIAL—Following are base prices f.o.b. mill, Pittsburg®» WHITE AND RED LEAD— Base price per pound: 


er with quotations per 100 lb. from warehouses at places named: 





Mill New York San 
Pitts- Cur- 1 Yr. St Chi- Fran 
burgh rent Ago = _ Louis cago cisco 
Beams, 3 to 15 in....$2.45(@$3 10 34.47 $3.47 $4.04 $3.97 $5.85 
Channels, 3to Win.. 2.45@ 3.10 4.47 3.47 4.04 3.97 5.85 
Angles, 3 to 6 in., } in. 
thick 2.45@ 3.10 4.47 3.47 404 3.97 5.85 
Tees, 3 in. and larger. 2.45@ 3.75 4.52 3.52 4.09 402 5.85 
PU, ciccsctesssscs BOOM 4:47 3.67 4.24 4.17 6.30 
RIVETS—The folowing quotations are per 100 Ib.: 
STRUCTURAL ‘ 
—— ————— _ Warehouse 
——New York—— San 
_ Mill Current One Chi- St Fran- 
Pittsburgh Yr. Ago cago Louis cisco Dallas 
fin. and largee....... $4.50 $6.00 $4.72 $5.62 $5.69 $6.65 $7.50 
CONE HEAD BOILER 
i in. and larwen....... 45.60 7.10 4.82 5.72 5.79 6 75 7.50 
WR ER i ssdansnceawes §.7 7.25 4.97 5.87 5.94 7.00 7.50 
gaa eae ae 7. 7.50 5.32 6:22 6:39 9:25 -7.95 


Lengths shorter than | in. take an extra of 50c. Lengths between | in. and 2in. 


ean extra of 25c. 


NAILS —The following quotations are per keg from warehouse 


Mill San Mon- 

Pittsburgh New York Chicago Francisco Dallas treal 

Wire $3 250 $4.50 $8 59 $4.15 $6 00 $6.90 $4.95 

a 10.00 3.85 8.50 6 40 5 00 

PREPARED ROOFINGS—Standeard grade rubbered surface, complete 
with nafls and cement, costs per square as follows at maufacturing points 
- —New York . _ Philadelphia 

inPly 2-Ply 3-Ply 1-Ply 2-Ply 3-Ply 

cl Lel el el. Le el, 
No. | grade. . $z 50 $3 90 $3 55 $2.40 $2.90 $3.45 
No. 2 grade 2 3 2 70 3 20 2.15 2.60 3.10 


Slate-surfacca roofing ‘red and green) in rolls of 108 sq.ft. costs $4 25 per roll 
in carload lots ant $4.80 f.: -maller quantities. 

Shingles, red and wreen slate fnish, cost $7.75 per square in earloads; $8.00 in 
smaller quantities, in Philadelp’. » 





ROOFING MATERIALS—Pr..os per ton f.o.b. New York and Chicago: 

Tar felt (14 Ib. per square of 100 54 ft.) per roll $3.50 
Tar pitch (in 400-Ib. bbl.) per 100 Ib 2.00 
Asphalt pitch (in barrels) per ton.................-. 54.50 
Asphalt felt (light) per tom... ...........-ceceseceeeeeseeees 123 00 
Ree ey CS OE WOR ions a's seen sin caeue ee ees 127.00 








SHEETS —Quotations are in cents per pound in various cities from warehouse 
also the base quotations from mill 


Large San - New York — 
Mi} Lots St Fran- One 
Blue Annealed Pictsourgh Louis Chicago cisco Current Yr. Ago 
No. 10...........$3.75@ $7.00 $7.09 $7.02 $8.25 $6.62@28.00 $4.57 
PUR Genmacahsenc 3.80@ 7.05 7.09 7.07 8.30 6.67@ 8.05 4.62 
eS | ere 3.85@ 7.10 7.09 7.12 8.35 6.22@ 8.10 4.67 
PR MRicés ci ncase 3.95@ 7.2% 7.09 7.17 8.45 6.82@ 820 4.77 
Black 
*Nos. 18 and 20.. 4.15@ 7.30 8.10 7.80 9.35 7.80@ 9.50 5.30 
*Nos. 22 and 24.. 4.20@ 7.35 8.10 7.85 9.40 7.85@ 9.55 5.35 
“No. 26.......... 4.25@ 7.4 8.10 7.90 9.45 7.90@ 9.60 5.40 
TO Gi sck steers 4.35@ 7.50 8.10 8.00 9.55 8.00@ 9.70 5.50 
Galvanized 
Neo. 16..... . 4704 800 960 8.50 ; 8.55@11.00 6.20 
Oe | . 480@ 810 960 8.60 10.10 8.65@11.00 6.25 
Pee Bic kess ... 480@ 810 9.60 8.60 10.10 8.65@11.10 6.30 
Nos. 18 and 20... 510@ 8.40 9.60 8.90 10. 8.90@11.40 6.60 
Nos. 22 and 24... §. 25@ 8.55 9.60 9.05 10.55 9 05@11.55 6.75 
«| eee .. §4@ 8.70 960 920 10.70 9.20@11.70 6.90 
*No. 28..... . $.70@ 9.00 9.60 9.50 11.00 9.50@12.00 7.20 


*For painted corrugated sheets add 30c. per 1000 Ib. for 5 to 28 gage; 25c. for 
19 to 24 gages; for galvanized corrugated sheets add 15c., all gages. 








LINSEED OIL—These prices are per gallon: 


——New York—— 





—— Chicago 


e One 

Current Year Ago Current Year Ago 
Raw in barrel (5 bbl.)..... $1.53 $2.15 $1.95 $2.53 
5-gal. cans......... 1.56* 2.28 2.15 2.73 


*To this price must be added the cost of the eans (returnable), $2.25 for 
ease of six. 


a 


—_— TT Ens eee 





NEWS-RECORD Vol. 85, IN 
come —— Red — — ———White 

Current 1 Year Ago Current | Y; 

ry D 

and ar 

Dry In Oil Dry In Oil In Oi) In ¢ 

100-Ib. keg........ 15.50 17.00 13.00 14.50 15.50 13 

25 and 50-Ib.fkegs...15.75 17.25 13.25 14.75 15.75 13 

12}-lb. keg. . 16.00 17.50 13.50 15.00 16.00 13 
DE ORB. noses 18.50 20.00 15.00 16.50 18.50 15. { 
I-Ib. cans...... 20.50 22.00 16.00 17.50 20.50 16.0 


500 Ib. lots less 10% discount; 2000 Ib. lots less 10-24% discount. 





LUMBER 





San Francisco 


eatlead 1 Prices of rough Douglas fir No. | common, in more 
10} sts 


Lumber Prices in Yards at San Francisco 





6-8-12 and 10-16-18 and 22 and 

14 Ft 20 Ft 24 Ft. 25 to 321 

3x3 and 4 $36.50 $37 00 $38 00 $40 00 
3x6 and 8 37 50 38 00 39 00 41 00 
4x4-6 and 8 38 00 39 00 40 00 42 00 
3x10 and 12... 38 00 39 00 40 00 42 00 
3014 38 SO 39 50 40 50 42.50 
4xlO0 and 12....... 38 00 39 00 40 00 42 00 
4x14.... 39 00 40 00 41 00 43 00 
24 Ft. and Under 25 to 32 Ft. 33 to 40 br 

6x10 $37 50 $39.50 $40 50 

6x14 39.00 41 00 41 50 

8x10 37.50 39 50 40 50 

8x14 39 00 41 00 41 50 


New York, Chicago and St. Louis 


-—— Southern Pine 
New York* - Chicago -—~ 


Yellow Pine 


——St. Louis 


* Prices from Lumbermen’s Bureau 
Over 24 ft 


10x 10 and under. For prime add $2 to the price of merchantable for all sizes 


* Montreal—Up to 32 ft.; over which, $3.00 per M. increase up to 30 ft. 


+ Base price, 2x 3’s and 2x 4’s, 8 to 14 ft., is $54.00 


the market.” 








No. | common, $42; No. 2, $36 


— a, = 20 ft., 
Minneapolis—Fir !-in. x 8@ 10 in., 8@ 44250. Fir, 12x 12% 


Y.P., 2x 4, No. 1, $41.50; 2x 6 and 2x 8, $41; 2x 10, 
ft., rough, $46.50. 


20 Ft. 22-24 20 Ft 22- 20 Ft. 22- 

and Under Ft. and Under 24Ft. and Under 24 Ft 
3x 4to 8x 8... .$53.00 $54.00 $55 00 $55.00 $50.00 $51.00 
3x10 to 10x10..... 57.00 58 00 59 00 60.00 55.00 56.00 
3xI2to I2x12..... 65.00 66 00 63.00 64.00 57.50 58.50 
3x14 to 14x14 70.00 71.00 68 00 69 00 65.00 66.00 
3x16 to 16x16 75.00 76 00 74.00 75.00 67.50 68.50 
3x18 to 18x18..... 85.00 86 00 79.00 80.00 72.50 73.50 
4x20 to 20x20.. 90.00 See 8 viens) © aweder Tansienls 


Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 
12x 12 and under: for sizes over 12 x12 add $2. For merchantable add $2 to sires 


Other Cities 12x 12-In. 
8 x 8-In. x 20-Ft. and Under—— 20 Ft. and Under 
P. Fir Hemlock Spruce P. Fir 
Boston . $68.00 $65.00 SEE $62.50 $80.00 $70.08 
Kansas City 51.00 51.25 $51.25 51.25 60.00 51.25 
Seattle ee =  awun 35 
New Orleans.... 46.00 ‘ sect”. Aig pee 54.00 
Atlee... cce2es 62.50 64.50 66,00 76.00 79.50 82. OF 
Baltimore 75.06 see SR orp 87.50 ea 
Cincinnati . 45.00 50.00 50.00 ion 55.00 55.00 
Montreal . &.00 80.00 65.00 75.00 73.00* 100.00 
Los Angeles t ‘ PERS asave) | nae. — Satake 59.00 
Detroit 07.00 ae ee 79.00 79 00 
Denver ......6 soos: oP. 08 eater! - eae. © “eowem 4.7 
I-In. Rough, 10 In. x 16 Ft. 2-In. T. and Gr 
and Under 10 In. x 16 Ft 
P. Fir Hemlock P. Fir 
eee . $110.00 $102.00 $52.00 $100.00 
Kansas City... ... 102.00 106.50 106.50 113.00 $112.7 
cb v5.0 aed sdeeeus — > oe ken Sere. * hieches ‘ 38. 5 
New Orleans....... cere OS rer 46.00 , 
Atlanta... .. ceeuekas ae ee”: gestae 77.50 87. 5( 
Baltimore (box). ....... ee 57.50@62.50 . 
ee 50.00 55.00 50.00 45.00 50 
IIIS io a6 aso ais w sam 75.00 75.00 66.00 78.00 78 
ee SS eer eee a 58.00 : tat 
NEED Gosasccssos 50.00 oY 49.00 44.00 
Denver....... $2.75 4 


Detroit—Dimension stuff ranges from $60 to $68. See “ups and downs ir 


? 
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FREIGHT RATES 








On finished steel products in the Pittsburgh district, including plates, strue- 
tural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, 
rivets, spikes, bolts, flat sheets (except planished), chains, etc., the following 
freight rates are effective in cents per 100 Ib.: 


Das. co Gacectbseassnss SOrOe New Orleans.......... $0. 384 
SE, no's aw nnd cedsccen ae 17 Se aes 
CRICEBO. «0 2c scccccvcccccees 27 Pacific Coast (all rail)......  1.25* 
CIES ods isn ob 0ecscese 23 Philadelphia. ............. 244 | 
CON secictecrserens 17 RO er ere °} 
DONVET.. o cececccceccocccors 99 NTN 5 50 wn cake banan se 494 
oO ee ere ee 59 pO a ee 33 
MCS soc scceawarcans 273 


Note—Add 3% transportation tax. * Minimum carload, 50,000 Ib. 





CONTRACTORS’ SUPPLIES 


STEEL SHEET PILING—The following price is base per 100 Ib. f. @. b. | 
Pittsburgh, with a comparison of a month and a year ago: 
Current One MonthAgo One Year Ago 
$2.55@$3 65 $2.55@3.65 $2.25 





MIRE. ROBRE—Diseoants from list price on wegular .grades of bright and | 
galvanized are as follows: | 


New York and &t. Louis 


Hercules red strand, all constructions................ 20%, 
Patent flattened strand, special and cast steel ........ 20% 
Patent flattened strand, iron rope.................6. S% 
Plow steel round strand rope...............0eeeeeeee 30% 
Special steel round strand rope..............c.eeeee0e 30% 
Cast steel round strand rope...............0eeeee008 224% 
Iron strand and iron tiller... ... 0.2... ccccccccceces 5% 


San Francisco: Galvanized Iron Rigging and Guy 
Ropes. +174%; Bright Plow, 25% off. 


Chicago, +124 on galvanized, 30 off on bright. 





MANILA ROPE—For rope smaller than {-in. the price is 4 to 2c. extra; while 
for quantities amounting to less than 600 ft. there is an extra charge of le. The 
number of feet per pound for the various sizes is as follows: {-in., 8 ft., 2-in., 6; 
j-in., 4}; I-in., 34; Ud-in., 2 ft. 10in.; I}-in., 2 ft. 4in. Following is price per 
pound for §-in. and larger, in 1200-ft. coils: 





Praccte ncaa eas .29 Riise keance 
eC ee 274 EOP RIES a ocisa céi0c cen a | 
Minneapolis. ........0..0. . 295 Rs exes on 645005 me + 
ae .27 EY boca tabitanses . 263 
REI ovo xasnssasendece's 293 IES oo vs deeinskaewce . 353 
SR as ss waslaees etnies .30 BN 6 oN iGiereaee ans . 26 
Cs 60 cs cA hs2%s 35 Baltimore........... \ 





LABOR RATES AND CONDITIONS THROUGHOUT THE COUNTRY 
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EXPLOSIVES—Price per pound of dynamite im small lots and price per 25 Ib 
keg for black powder. 


Low Freezing —— Gelatin —— Black 
20% 40% 60° 80", Powder 

Mikes crea hNeaes $0. 314 $0.34} $2.30 
Ter naan 28 31 $.295 2.40 
Kansas City..... . 2475 27 30 4 >. 5 
Seattle. . ea 18 213 24} 29 2.4 
CRicce se ones .2175 . 2525 . 2975 2) 2.45 
Minneapolis . 2067 . 2476 2782 a 2.80 
ee eer .2175 . 26 285 . 295 1.90 
re .2175 . 2575 2875 .33 2.70 
Dc ccde ews aap" 275 . 3025 ieee 2.60 
Los Angeles... ... «ae .27 3 eae 2.95 
Atlanta a 245 [oe .. § ‘wees 2.55 
Baltimore. No shipments or quotations 
Cincinnati. . . 2275 2525 me. fata 2 30 
Montreal .30 52 37 38 4.10 
New Orleans 1975 2225 es. scare 


* 30 Per Cent 


POLES—For plain pine poles, delivered New York, the price is as follows: 


10in. butts, 5-in. 
12-in. butts, 6-in. 
12-in. butts, 6-in 
14-in. butts, 6-in. 
*l4in. butts, 6-in 


6-in 


6-in. 


tin 


&-in. 





OLD MATERIAL—The prices following are per gross ton paid to dealers and 
producers in New York 


es I Ic 3 ac vec e e eek euwauneeinees< $9.00 
NY dices catucvede bedeeneneuciue 11.50 
Re I NIN... .o'cy-ceecdbaek Cwaekeckeese< 12.50 
tops, length 51-60 ft. (i Ose pened Ree eeeede 21.00 
aR SU OG os kn 6 a2 054005 0c se eCRTenneeoes m0 
Dallas 

Lea Resee eenonde ee ee Cees ies aeereaeeee ee ennes $4.60 
S02 0660 006 Cee Oe DEW ESEK SOS EOSTERO CORNET CCORCES 7.10 
Pith bene debekeecn wewebee abound Leueeeenenenas 6.45 
FW es Ve GK d er hod lob UREN RR aa eae eee 10.38 


In Chicago and St. Louis the quotations are per net 


ton and cover delivery at the buyer's works, including freight transfer charges. 


New York Chicago St. Louis 
No. ! railroad wrought.............. $30.00 # » $28.00 $28.00 
IIR sg 45 Saka te cunt cccaeasas 24.50 28.00 30.50 
No. 1! machinery cast............... 39.00 36.00 37 00 
Machine shop turnings.............. 14.50 10.00 13. 00 
IIR. ss chaecaccccconecaee 17.00 13.00 15.50 
Railroad malleable cast........... - 38.00 27 00 27.00 
I So oianes ok tnceenes 35.50 37.00 33.00 
Noo ov 5.06 pevicanesavncs 54.00 52. 50@57 50 50@ 55 


SHIP SPIKES—Current prices per 100 Ib. 





San Francisco Seattle 
In. Galv. Black Black 
Dad ic wee renee es ee sacuwedous $9.20 $8.50 $8.55 
hari pe ka eeed ein weds ec aeeees eens 8.75 6.75 8.25 
ee see ae Dees whens eee ee 8.60 6.60 8.30 





S means soaree; E, enough; P, plentiful 


Structural 
Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor 
Atlanta....... $0.90S $0.60-75P $0.50-65P $.40-.45P $0.60-.65 $0.75 $0.358 
Baltimore.... 1.00E .80-90E .874E 46-.54E 74P = 1.00E .35-. 45E 
Boston....... 1.10E 1.00E 1.15@1.25E .75E 1.25E 1.18@1.25E .67)@70Er 
Cincinnati.... 1. 25S .90E .75E 70E pa .87}E . 60S 
Chicago...... 1.25 1.25 ; : 1.25 1.00 
Cleveland.... 1.008 .908 1. 00E 574E .80E 1.00E .574E 
Dallas........ 1.25S 1-1.25S  1.00E . 60E 1.00E 1.258 44-. 608 
Denver....... 1.25E 1.16}E 1.16}@1.18}E 75@81}E ...... 1.15;E 50@ . 56} 
Detroit... ..<. 1.25P 1.00P 1.10P .70P 1.10P 1.25P .65P 
Kansas City.... 1.12 1.00 1 00 .90 1.00 1.10 eae 
Los Angeles.... 1.25 . 873P 873P 1. 00P .873P 874P . 564. 624E 
Minneapolis... 1.25 1, OOP 1.00 78 ; 1.00 60 
Montreal. .... 1.00 80-.85 658 . 0@ . 608 50 .50-.65 45-.55P 
New Orleans.. .85P .95P 1.00P . 50P 1.00P 1.00P ; 40P 
New York... 1.25 1.124 1.25 87} v.12, «1.923 -75.80 
Pittsburgh... 1.50 1.20 908 80S 1.00 1.258 50s 
St. Louis..... 1.25 1.25 1.124-1.25 .70 1,00-1.25 1.25 .52-.75 
Sen Franciseo, 1.25E 1.063E 1.12}E IRE 1.063E 1.124E . SHE 
Seattle. ....0 1.12 . 934 .94 .75-.80 90 1.00 .758 


: eS 


Remarks 
Atlanta—Great activity in construction. Common labor 


scarce. 

Baltimore—Satisfactory supply of labor. 

Boston—Labor supply cudiicent 

Cincinnati—Common labor scarce 

Chicago—Labor plentiful but independent. Contractors 
report increased efficiency. 

Dallas—Common labor very scarce 

Denver—No strikes pending 


Detroit—All classes of labor is plentiful owing to slackness 
in construction because of lack of material. Practically 
no cement in car lots. Automobile and allied shops are 
absorbing surplus labor at higher rates than paid on 
construction work. - 


Los Angeles—Rates shown are union; non-union a littl« 
less; but union scale prevails generally. 

Minneapolis—Increase in common-labor wage expected |) 
a few weeks. 

Montreal—All strikes settled. 

New Orleans—All labor plentiful. 

New York—Agreement of Nov. 20, 1919, was modified as 
shown, effective May 1, 1920. Excavators, 75c.; Con- 
crete workers, 81}c. 

Pittsburgh—Indications are that al! trades will be back at 
work soon. 

St. Louis—Bricklayers’ helpers receive 80c.; Carpenters’ 
helpers, 674c.; as to hoisting enginecrs the rates are $1.12) 
for one drum, $1.25 for two drums, and $1.21} for road 
roller. Pile drivers receive $1.00 on wood and conorete, 
$1.25 on steel. Unskilled labor is classified as follows: 
Common, 52¢.; construction, 67jc.; pipe laying, 75c.; 


track, 530. a 
San Francisco—All lines busy. Common labor quotation is 
for union labor 


73 
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PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Construction 


See Eng. 
News-Record 


Section. 

WATERWORKS 
Hankinson, N. D, ........Aug. 
Fayette Mo. ............-Aug 
Middletown, N. Y. ....-- 

Adv. Aug. 5. 
Codarbure, WiB. ..<seress Aug f 
Dee. Bs) Bs ve suweabeeene July : 
SEWERS 
Pentiac BMigh. .......ccrecd ) ; 
eT GE as ak ewereces July 2 
Jersey City N. J..... 
Darlington, Wis ........ . July 
Joliette, Que. ..cccccceces July : 
Rush City, Mimn. ......<.. July 7 
Hankinson, N. D. .......-4 
Bedford Hills, N. Y ~» a. 
Adv. Aug. 5 
“ooo, i ee 
Lebanon, Pa. .......++++4 
Adv. Aug. 5. 
Armour, S. D. .....eseees July 


Allentown, Pa. .........+4 


Adv. Aug. 5. 


Beeting, PR. ...cssescevcd Aug. 


Adv. Aug. 5. 


BRIDGES 
Pottsgrove, Pa. .........:. Aug. 
ee Sa Se eee 
Lasmikin, G@.--.. 22s’ ccccess Aug. 
CREO . « 6 neta tcccgnrsee® Aug. 
Shelby, Mont. ...........4 ! 
A i er. , 
Dungannon, Va. ..........- July 


Junction City, Kan. 
Rochester, N. Y. 
Ady. July 22 to Aug. 5. 


Avemmte, Me. 2. .cccccccced A 


Adv. Aug. 5. 


DEER: ss 5-66 Sakae he als ee 
ee, SO, vwe swe even x July 
Claw, TPR. «nds accners 
Bonham Tex. ......0--00+4 . 
Harrisburg, Pa. ..........- July 


July 29 and Aug. 5. 


North Carolina ......... . Aug. 


Adv. Aug. 5. 
Powys (Trout Run P. O.), 


a ide oes é sae ae Owes 0 awe ede : 
Reading Pa. ......ccc-+ -AUug. 


Adv. Aug. 5. 


Nenana, Alaska .........4 Aug. 


STREETS AND ROADS 


South -Pasadena, Cal. ...July 2 
Maryland ........++-: ...July 2% 


Adv. July 22 to Ane. 5. 
Red Lodge, ‘Mont ae 
Maryland ....... 

Adv. Aug. 5. 
New Madrid, Mo. ...... 


RG Weis Bs. Mes cosvcvecd 
Ludington, Mich. .........4 
Hastings, Minn. ......... July 2 
Princeton, W. Va. ........4 ) 
Bt. Ramin, BIO. on sccscesss July 
Now York, NM. ¥........: wd 
Ady. July 29 ana Aug. 5. 
West Orange, N. J........4 
Adv. Aug. 5. 
NE ee, stabs so + 5,5 
ee . See 
CRBBRGUMR . .cccccccscesccd Aug. 
Forsyth, Mont. ..........Aug 
wroesbech, Tex. ........-. Aug. 
Ne Ree... 
Summerville, Ga. ........ Aug. 
pee, GT . nc eo sciccsesccd Aug. 
Rae. TE ES. ne ke 5 5 o's + 
Princeton, W. Va. .......4 Aug. 
Bloomfield, Ta, ........... July 2 
ie ae See ee July 


Adv. July 22 to Aug. 5. 


eee, Boe rs oh 56s a'cee 0 bs ee ; 
Beamenete, GER. 2. cescecsss Aug. 
DOE . 6) atta ehasies oaean . 
mreotiyn, IW. TY. 2. .crnccss Aug. 
Ce Se eae : ; 
Walker, Mimnm, ......0-.e4 Aug. 
Keosaqua, Ia. ............Aug. 
ES TEE ss atea.0 a0 6S 00 Aug. 
Burlington, Ia. ane ee 
ae - te on eee Aug. 
er le Ks, 0s 0 sess a 
Superior, | eee ee 


Charleston, W. Va : 
Ady. July 22 to Aug. 5 


to 
ao oe 


te 


more oro oneie 


io] we re 
worsen oo 
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oon 
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See Eng. 
News-Record 


Opelousas, La. ........... July 1 
Adv. July 15 to Aug. 5. 
AUERE 25 cic c tose EO SB 
Charleston, W. Va. ......July 2 
ae ES ae ae er July 2 
Monticello, Miss. .........d July 2 
EPOGOT, TION. Sc ciscccccecs Aug. 
err Aug. 
TOE, BM. nic 040.44 eae 
Sault Ste Marie, Mich. ...Aug. 
Ce A reer ree Aug. 
Oe. eee Aug 
Leavenworth, Kan Aug 
Te Oe ea + ae. 
7 .. Aug. 
eee July 

; Cape Tem. ..... 6:6 aa 
Three Rivers, Que. .......Aug. 
ore ee Aug. 
Rutherfordton, N. C.......Aug. 
SNE ae oo ee 
Amarillo, Tex. ....... . July 
Amarillo, Tex. ...... ..July 7 
Adv. July 29 to Aug. 5. 
Oswego, Kan. . re .. Aug 
Ot. SOROR. oe cc eees : . Aug. 


Adv. Aug. 5. 


Webster Springs, W. Va....July : 


July 29 and Aug. 5. 


DRE: sale ls We 8 ... Aug. 

Columbia, S. C. .... Aug 
Adv. Aug. 5. 

Troy, Kan. ... ; . Aug. 

North Berger, N. z: .. Aug. 

Olathe, Kan. .. Aug 


EXCAVATION AND DREDGING 


ee. “Cope, SEE see cs July 2 
CMR Rd. cos sank eee eee Aug 
Waseca, Minn, .... ; <<. oe 
Rockwell City, Ia. ...... July 2 
RR EE eee 
Albert Lea, Minn. .......Aug. 
INDUSTRIAL WORKS 
Brantford, Ont. ..........Jduly 3 
Abilene, Tex. ..... ; .., Aug 
Cleveland Heights, O, ....July 
St. Thomas, Ont. .........Aug. 
Pert Arter, Ont... 5.686% July 
New Orleans, La. ........ Aug. 
Hutchinson, Kan. ........ Feb. 
BUILDINGS 
CO, ee hoo hc 6 See as July 
East Moline, Ill. .........July 2 
McKeesport, Pa. ......... July 2 
NS fo we cela Cie + os oe 
SPORE EMO, iis eck Seek July 2 
eT Se | ee ee ..July 1 
Ee eee 
Se SS eee July 2 
oS ae ee July 2 
oo... = ey July 
EI OS og eG cg bee Aug. 
 " 8 ty) |hCU 
Hinckley, Minn. .........4 Aug 
Montreal, Que. ....... July 2 
SN ee ee ak July 2 
Sioux City, Ia. ..... Se 
Kalamazoo, Mich. .......Aug 
LU - dukes owed wed Aug 
ow ee ee ee Aug 
ae NII, MINI on: ip too: arate July 2 
tp OR A A re Aug. 
1 Cedar Rapids, Ia. ........ Aug 
3 Ft. Wayne, Ind. ...... ..July 2 
EB BORG OT, COONR: voi ciccs ARE, 


FEDERAL GOVERNMENT WORK 





9 Changes in Post Office—St. 
Ra ere aren July 29 
9 Road Work—Montana ...Aug. 


x. 11 Temporary Storehouse — 


Spec. 4229—Pearl Harbor, 
i aa 





a owe wk ele July 
South 

Boston, Mass. se os A SBN Dm July 
Electric Underground Dis- 
tributing System — Spec. 


4240—Hampton Roads, Va. July 


Boiler and Stokers—Spec. 
4124—-Portsmouth, N. H... . July 
Harbor Development—Spec. 


4136—Great Lakes, Ill.....July 
Diversion Dam—Florence, 
BPOR cicisccawernswsewdsons July 
Remodeling Boiler — Ft. 
NN I Gos be 0'5 3% July 


Boiler—Cleveland, O. ....Aug. 
7 Road w ork—Washington, 
~ c. 


tanamo, Cuba..........;..July 
Cast Iron Ballast Balls, ete. 
—Tompkinsville, N. Y. . Aug. 
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Bids See | 
Close News-R 
Aug. 19 Steel Bell Buoys, ete. - 
Tompkinsville N. Y. d 
Aug.23 Stern Wheel Steel Towboat 
Hull—Vicksburg, Miss. ...A 
Adv. July 29 and Aug, 5 
Aug. 23 Remodeling Post Office — 
South Bend, Ind. ...... Au 
Aug. 24 Canal—Caldwell, Idaho. Ju 
Aug. 25 Station, ete.—Fairport, O.. A 
Adv. Aug. 5. 
Aug. 25 Steam Distributing and Con- 


densate teturn System - 
Spec. 42 S8—Hampton Rds 
Wei is ; os Aug 


Adv Aug. . 
Aug. 26 Return Flue Boilers—Mem- 
a ee ee Aug 
Adv. Aug. 5. 
Aug. 26 Steel Hull—Memphis, Tenn. Aug 
Adv, Aug. 5. 
Aug. 26 Dredging — Providence, 


At 
Adv. July 29 and Aug. 5. 


Aug. 27 Remodeling Post Office and 
Court House — Roanoke, 
abe ance <n he : \u 
Adv. Aug. 5 
Aug. 30 Stern Wheel Steamboat _ 
Bt. Lous, Me. :....... Aug 


Sept. 3 Post Office—Columbia, S. Cc Aug 


MISCELLANEOUS 


Aug. 9 Culverts—St. Joseph, Mo... July 
Aug. 9 Lead Pipe—St. Paul, Minn. Aug 
Aug. 10 Buckeye Traction Diteher— 


Nicolle aa Aug 
Aug. 11 Fire Apparatus—Phillips- 
WN EE es ceria hs 6 oxcs'scd Aug 


Adv. Aug. 5. 





Aug. 11 Gasoline—Brooklyn, N. Y..Aug 
Aug. 17 Motor Driven Pump, Oil 
Switches, Air Compressor— 

Florence, Wis. ........ .. July 

Aug. 17 Piles—Detroit, Mich... a.m 

Aug. 17 Wharf—Bass River, N. .Aug 
Aug. 17 ae — Campbell River 

yt rey ere Aug 
Aug. 17 = Ya — Grahm Landing, 

TEE ee ee eee Aug 

Aug. 17 Wharf—Kooten nay, B. is hee 

Aug. 17 Wharf—Nandimo, B. C....Aug 
Aug. 17 Lamp Post and Gas Mantles 

RMU: MR isa ns Sic ov od Aug 

Aug. 19 Dam—Monire al, Que......Aug 
Sept. 15 Street Paving, etc. —Phila- 

delphia, Pa. .. aie kn c Ue 


Adv. Aug. 5. 





Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 





Waterworks 
PROPOSED WORK 
Md., Baltimore—City election Nov. 2, to 


vote on $15,000,000 bonds to necrease water 
supply. H. G. Perring, City <tall, ch. engr 
0., Barberton—City plans election 
August to vote on $1,000,000 bonds to 
build 34 mi. reservoir, north of Loyal Oak 
Rd., 1,400,000,000 gal. capacity, with 2 
mi. water shed, “— dam 300-400 ft. wid 
and 35 ft. deep. H. Dittoe, State Dept 
Health, Columbus, na engr. 


0., Oxford—City plans to build water 
works system, hydraulic development 1,0 
000 gal. capacity. About $100,000. L. A 
Boulay Co., 1250 Nicholas Bldg., Toledo 
engr. 

Wis., Colfax—Village rejected bids rm 
ceived June 28, furnishing labor and ma 
terial building waterworks and sewerac: 
systems. T. Runnung, clk. Noted June 24 


N. D., Bismarck—City Comrs. rejected 
bids received July 12, building complet 

waterworks system, to include  filtratic! 
plant. T. R. Atkinson. city engr. No! 
June 17. 


Okla., Altus—City had plans prepared 
prov ing waterworks system, to includ: 
mi. canal and earth filled diversion ¢ 
About $25,000. Johnson & Benham, |! 
stone Bldg., Kansas City, Mo., engrs. N 
April 1. 


Cal, Harper — Newport Heights Ir: 
tion Dist. plans to build 2,000,000 gal. r 
con. circular reservoir, ete. About 
400. P. E. Krissby, consult. engr. 


Ont., Toronto—City election in Jan 
to vote on $8.000,000 by-law to build w 
works system in eastern section of cit) 0 
include intakes, pumphouse. filters. wh 
and low pressure pumps and reser\ 
R. C. Harris, city engr. 












August 5, 1920 





Waterworks (Continued) 


BIDS DESIRED 

N. ¥.,. Middletown—Until Aug. 23, at of- 
fice of J. A. Korschen, comr. bd. pub. wks., 
City Hall, building covered rein.-con. reser- 
voir (250,000 gal. capacity), to include sup- 
ply and discharge piping, 6 additional filter 
units with mechanical equipment, substruc- 
ture reinforcement, ete. ; advertised in this 
issue. 

Wis., Cedarburg—Until Aug. 24, by F. 
Schuette, city clk., improving waterworks 
system, to include drilling 1,200 ft. well, 
building rein.-con. reservoir, 50,000 gal 
steel tank on 90 ft. steel tower, 20 x 26 ft 
brick pumping station, furnishing 300 gal 
motor-driven centrifugal pump, valves, hy- 
drants, 105 manholes, 2 sewage disposal 
tanks. ete. About $200,000 W. G. Kirch 
offer, 31 Vroman Blk., Madison, engr. 

N. D., Hankinson—Until Aug. 12, by G 
Ww. Rennex, city aud., building waterworks 
system, involving 25,980 ft. 4-8 in. c.i. pipe. 
30 hydrants, 100,000 gal. tank and tower, 
rein.-con. reservoir, ete. About $50,000 
Dakota Eng. & Constr. Co, Valley City, 
engrs 

Mo., Fayette—Until Aug. 12, by City 
Council, building 14,000 ft. pipe line, earth 
filled dam, and intake works Johnson & 
Benham, Firestone Bldg., Kansas City, 
consult. engr. Noted July 29. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*xNew York—Dept. Pub. Welfare, Mu 
nicipal Bldg., New York City, let contract 
building coal railway and trestle in city 
home, Blackwell Island and automatic coal 
railway trestle in Metropolitan Hospital, to 
A. M. Hazell, Ine., 25 Cortland St., New 
York City, $17,380 and $23,600 respectively. 
Noted July 1. 

*0O., Eaton — City let contract building 
new filtration plant ,to Burgess & Nitle, 
Columbus. About $25,000. Noted May 27. 

*xWis., Stratford—Village will build well- 
reservoir and brick pumping station, also 
install power pump and gasoline engine. 
Work will be done by day labor. Noted 
July 15, 

*Minn., Buffalo—City let contract im- 
proving waterworks system to include 7,5: 
lin.ft. 4-8 in. Class B, ¢c@.i pipe and 16 hy- 
drants, etc., to Phelps-Drake Co., Minneapo- 
lis, $17,948. Noted June 29. 

*Ariz., Phoenix—City Council let con- 
tract excavating and backfilling 20 mi. for 
wood stave pipe line for water supply, to 
Ford, Morgan & Co., $80,000; 6 mi., to 
R. E. Shea, $18,000. 


*Ont., Hawksbury — Town will build 
waterworks and sewerage systems, involv- 
ing 15,000 ft. 6 in. c.i. pipe. About $65,000 
Work will be done by day labor under su- 
pervision of V. E. Belanger, Hawkesbury, 
ener Noted July 15. 


Sewers 


PROPOSED WORK 


Mass., Boston—City rejected bids re- 
ceived July 21, building sewers in Saville 
and Wren Sts, 

N. ¥., S. I, South Beach—C. TD. Van 
Name, pres. Richmond Boro., St. George, 
received no bids building large system of 
sewers, here. About $175,000. Work will 
be readvertised. Noted July 22. 

N. ¥., 8, L, St. George—C. D. Van Name, 
pres. Richmond Boro., received no bids July 
30, building temporary sewer in Seaside 
Bivd., from Sea Ave. to poirt 3,000 ft. west 
of Sand Lane, ete. Noted July 15 


N. Y., Syracuse —City plans to build 
sewage pumping station and storm sewers 
in Solar, Kirkpatrick and Van Rennselaer 
Sts., cost to exceed $100,000; storm sewers 
in Longview and Crawford Aves., $25,000; 
Strathmore Sect., $57,570; Salt Springs Rd. 
and Ferris Ave., $25,000. H.C. Allen, city 
engr. 

Md., Baltimore—City election Nov. 2, to 
vote on $26,000,000 bond issue to build 
sewers, lighting system, schools and en- 
gine houses, also pave various streets. H. 
G. Perring, City Hall, ch. engr. 

N. C., East Spencer—City plans to build 
7 mi. sewers in various streets. About 
$25,000. J. B. MeCrary Co., 3d Natl. Bank 
Bldg., Atlanta, Ga., engrs. 


0., Akron—City plans to build 740 ft. 
sewer in Fairmont St., cost $3,640; 324 ft. 
in Lookout Ave., $1,480; 1,065 ft. in Mont- 
rose St., $7,040; 985 ft. in Zeller St., $8,050; 
640 ft. in Coventry St., $4,350; 1,200 ft. in 
Andrus St., $6,025; 8.590 ft. in South Main 
and Emerling Sts., $47.650; 16.440 ft. in 
South Arlington Dist.. $236,750; 48,400 ft. 
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in Maple St. Dist., $175,000; 64,500 ft. in 
Bye St. Dist., $233,000; 8.400 ft. in Tall 
madge Ave., $84,000; 6,640 ft. in Cuyahoga 
Falls and North Hill Aves., $30,000; 2,870 
ft in Hickory St., $14,500; 485 ft in 
Hickory and Walnut Sts.. $2,400; Butler 
and Oak Sts., $3,300; 1,640 ft. in Bettie and 
Gage Sts., $86,200; 895 ft. in City View 
and Magennice Sts., $4,470; 1,370 ft. in 
Bairs St., $6,850; 3.900 ft. in Glendale Ave 
$375,000; 8,400 ft. in Cuyahoga Ave., $56, 
000. J. E. Root, supt 

0., Greenspring—City plans to build 10 
mi. sewers, here, involving concrete and 
tile block pipe. About $50,000.) L. A. Bou- 
lay Co., 1250 Nicholas Bldg., Toledo, engrs 

Wis., Colfax—See “Waterworks.” 


Ont., London—City plans to build rein - 
con. sewage disposal plant with either Im- 
hoff tanks or activated sludge About $75,- 
000. H. A. Brazier, city engr. 


BIDS DESIRED 


N. Y¥., Bedford Hills—Until Aug. 13, by 
W. G. Barrett, pres. bd. mgrs., State Refor- 
matory for Women, repairing sewage dis- 
posal plant L. F. Pilcher, Albany, state 
archt.; advertised in this issue. 

N. J., Jersey City—Until Aug. 19, by city, 
building sewerage system in Fisk St. Drain 
age Area Cost to exceed $25,000 F 
Dolan, clk. 

Pa., Allentown—Until Aug. 23, by Bd 
Trustees, building extensions to sewage 
treament plant, at State Hospital H. 2. 
Klopp, supt.; advertised in this issue. 

Pa., Lebanon—Until Aug. 16, by Mayor 
and Council, furnishing 1,400 ft, 39 in 
rein.-con. pipe (Contract A); laying 430 ft 
Lafayette St. Storm Sewer (Contract B); 
laving 1,000 storm sewer in 9th Ward 
(Contract C) P. A. Voleker. city engr.;: 
advertised in this issue. 

Pa., Reading—Until Aug. 25 by City 
Clerk, building house sewer relief trunk 
line in North 8rd St. E. B. Ulrich, city 
engr.; advertised in this issue. 

Wis., Kilbourn—Until Aug. 13 (change of 
date), by A. W. Leutgerodt, city elk., build- 
ing sewers in various streets, including 
furnishing and laying 98 ft. 10 in. outfall 
sewer, 5 manholes, building sand rock 
sewer tunnel, involving 1.623 cu.yd. excay., 
etc. W. G. Kirchoffer, 22 Carroll St. N., 
Madison, engr. Noted July 22. 

N. D. Hankinson—Until Aug. 12 by G. W 
Rennix, city aud., building sewerag? sys 
tem, involving 26,709 ft. 8-15 in. vitr. pipe. 
48 man-holes, septic tank, sludge bed, etc 
About $30,000. Dakota Eng. & Constr. Co., 
Valley City, engrs 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Mass., Northbridge—Bd. Sewer Comrs 
let contract building sewerage system, to 
McClintock & Woodfall, 15 Court Sq.. Bos- 
ton. About $81,000. Noted July 15. 


*Pa., Phila. — City let contract building 
branch sewers in streets as follows: to 
Estate D. McMahon, P. O. Bldg., German 
town, Cliveden St. from Magnolia to Mus- 
grave Sts., $1,842; R. Bennis, 710 East 
Chelten Ave., 18th St. from Medary St. to 
point 180 ft. northeast, $3,970; C. D. Land, 
26th and Cambria Sts.. Emery St. from 
Lehigh St. to Phila. & Reading R.R., $3,159, 
also Wyoming St. from Mascher St. to 
P. N. & N. Y. R.R., $8,544; C. Ricciardi, 
1226 South Juniper St., Merey St. from 
Water to 2d Sts., $5,330, Mountain St. from 
Front to Hancock Sts., $3,257, Sigel St. 
from 7th to 8th Sts., $3,240, Sigel St. from 
9th to 106th Sts., $3,233, Watkins St. from 
10th to 11th Sts., $3,062; MeCool Constr. 
Co., 5033 Duffield St., Fillmore St. from 
Thompson to Almond Sts., $3,050, I St. from 
Tioga to Atlantic Sts., $2,650, Palmetto St. 
from Tioga to Atlantic Sts., $2,179; I. K. 
Davis Co., 20th and Spencer Sts., Lambert 
St. from Spencer to Godfrey Sts., $11,064; 
F. T. Buckius, 4050 Kensington Ave., Flor- 
ence St. from 53d to 54th Sts., $886; R. F. 
Higgins, 712 Liberty Bldg., Lawrence St. 
from Grange to Nedro Sts., $4.653, Quince 
St. from Lombard to Waverly Sts., $2,628: 
Ryan & Heller, 2903 West Lehigh Ave., 
Hancock St. from Shunk to Oregon Sts., 
$12,434; J. Perna, 362 North 65th St., 
Camac St. from Olney to Grange Sts.. $19.- 
120, Olive St. from Hancock to Newmarket 
Sts., $1,275, 12th St. from Olney to Grange 
Sts., $23,082; A. A. Pastor, 5903 Woodland 
Ave., Greenway St. from 65th to 66th Sts., 
$3.857, 22d St. from Point Breeze to Dick- 
inson Sts., $2.210; R. Lombardi, 601 Lincoln 
Bldg., 56th St. from Willow ,to Springfield 
Sts., $44.679, Rising Sun Lane from Boule- 
vard to Wyoming St., $39,115; D. Peoples, 
742 East Penn St.. Germantown St. from 
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Southampton to Highland Sts , 
Kenyon St. from School House Lane to 
Armat St. also East School House L 
from Kenyon St. to Market Sq $14,315 
T. P. Lee, 5629 Cherry St Stewart St 
57th to 59th Sts., $17,074; N. Cascetti, 2037 
West Venango St lith St. from Green to 
Mt. Vernon Sts., $2,518, llth St. from Wal 
lace to Lemon Sts. $1,856, Lippincott St 
from Emerald St.. S.E., to dead end, $2,836 
J. J. MeHugh, 1430 South Penn Sq. Champ 
lost St. from York Rd. to 16th St. $16.84 
Luzerne St. from © to Kensington Sts 
$14,068, Nedro St. from 6th to 7th Sts 


” 


$17,243, Vankirk St from Jacksor to 
Walker Sts., $50,548 W. H. Yettman, J1 

601 Lincoln Bldg., Kensington St from 
Westmoreland to Ontario Sts, $8,900. J 
F. Reilly, 712 Liberty Bidg.. Cherry St 


from Conestoga to 55th Sts.. $3,214, Locust 
St. from 47th to 49th Sts. $8,682, Malvern 
St. from 56th to 57th Sts. $1,956 \ Di 
Sandro, 3906 North 5th St.. Bodine St. from 
Wingohocking to Bristol Sts., $11,448, Cros 
key St. from Cambria to Indiana Sts. $5 
363, Fairhill St. from Grange to Nedro 
Sts $6,280, Howard St. from Loudon to 
Rockland Sts $4,087 Lawrence St from 
Rockland to Ruscomb Sts., $5,188, Louden 
St. from Mascher to Front Sts $4,755 
Mascher St. from Tioga to Glenwood Sts 
$4.651, Rockland St. from Mascher St. to 
Rising Sun Lane, $2,595, 6th St. from 
Grange to Nedro Sts., $6,825, Wentz St 
from Mascher to Front Sts., $6.362. Noted 
July &. 


*Pa., Pittsburgh—City let contract build 
ing Uptegraff St. Sewer, to J. E. Born 
Union Arcade, $25,165. Noted July 15 

*0., Lakewood (Cleveland P. 0 )-—City 
let contract building sewers and water curb 
connections in Richland and South Lake 
land Aves... Elber and Bentz Rds, to Joseph 
& Kalill, 1200 Bolivar Rd., Cleveland. About 
25,000. 

¥la., Baneroft—City let contract building 
sewerage system, to O, N. Gjellefald, Forest 
City, $86,000; seweage disposal plant, to 
H. R. Ash, Bancroft. 

*Col, Denver—City let contract laying 
38.000 ft. 12-48 in. vitr. and brick pipe in 
Kast Side Storm Sewer Dist. 1, to Gibbons 
& Lawrence, Denver. About $146,000 

Ore., Portland City Council recevied 
bids July 21, building (a) Portland Blvd 
and Piedmont Sewerage System, (b) Mor 
gan and Moore Sts. Sewerage System, (c) 
building sewer in 40th Ave. S.E. from 54th 
Ave. S. E. to Foster Rd., (d) East 37th St 
from Liebe St. to Raymond Ave., (1) ce 
ment, (2) vitr., from Parker-Schram Co 
214 Lumbermen’s Exch. Bldg., (a1) $59,997 
(b1) $38,674; Mehemarie & Co., (cl) $1, 
469, (dl) $762; J. Keating, (b1) $42,367 
J. Albert, 794 East 11th St., N., (el) $1. 
490, (a1) $811; Lundstrom & Carlson, (¢c2) 
$1,685, (42) $795; Lane & Pasanen, (c2) 
$1,609, (a2) $819 

*Ont., London—City let contract laying 
8-12 in. tile sanitary sewers in various 
streets, to J. McMuryhy, 29 Oak St. About 
$29,500. Noted April 1. 


Bridges 
PROPOSED WORK 


N. Y¥., White Plains—Bronx Parkway 
Comn., West Pondfield Rd., Bronxville, re 
ceived no bids building 145 ft. rein.-con 
and stone viaduct, 25 ft. wide, on Wood 
land Pl... here. Work wll be readvertised 
Noted May 20. 

N. J., Trenton—See “Streets and Roads.” 


N. C., Florence —Gaston Bridge Co., 
Franklin, Va., plans to build bridge over 
Roanoke River, near here, probably steel 
About $50,000. 


N. C., Mocksville—Comrs. Davie Co. plan 
to build 187 ft. steel bridge over Bear 
Creek, here. N. S. Mullican, Mocksville. 
engr. 

Fla., St. 
Roads.” 


Kan., Belleville—Republic Co. had plans 
prepared building 8 rein.-con. bridges, vary- 
ing in size from 14 to 35 ft. long, 18 ft 
wide. E. C. L. Wagner, 603 Kemper Bldg.. 
Kansas City, Mo., engr. 


Mo., Forsythe—-Forsythe Special Rd 
Dist. having plans prepared building 4806 
ft. bridge. 18 ft. wide, over White River 
to have two 190 ft. river spans with ap- 
proach spans. About $72,000. C. O. Mann 
Jefferson City, engr. 

Mo., St. Louis—Bd. Pub. Serv. soon re- 
ceives bids building sewers in Harlem and 
Goodfellow Joint S@wer Dist., vitr. seg- 
mental block and vitr. brick laid in cement 
mortar. About $47,900 W. W. Horner, 
city engr 


Augustine—See “Streets and 
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Bridges (Continued) 


Missouri—See “Streets and Roads.” 


Wash., Mt. Vernon—City and Northern 
Pacific Ry. had plans prepared for 500 ft 
rein.-con. bridge, 22 ft. roadway and two 
6 ft. sidewalks, over Northern Pacific Ry. 
tracks. About $906,000. Bowerman & 
McCloy, Mutual Life Bldg., Seattle, engrs. 

Ont., Chatham—City having plans and 
estimates prepared and soon receives bids 
building trunk sewer. About $60,000. F 
Adams, city engr. 


BIDS DESIRED 


Me., Augusta—Until Aug. 18 (change of 
date), at office of Supervising Engineer, 
Dept. Pub. Wks., Quebec, Que., Canada, 
building substructure and superstructure of 
Edmunson, N. B.-Madawaska, Me., Inter- 


national Bridge; advertised in this issue. 
Noted July 29. 

N. J., Glenmore—Until Aug. 10, by Bd. 
Freeholders Mercer Co. (Trenton), rein- 


forcing and strengthening 101 ft. steel truss 
bridge, over Stony Brook, here, involving 
32,000 Ib. structural steel, 6,300 Ib. rein- 
forcing rods, 221 sq.yd. asphalt flooring and 
55 cu.yd. concrete. 1. F. Harris, Court 
House, Trenton, engr. 

Pottsgrove—Until Aug. 10, by R. 
. solicitor, 110 Mill St., Danville, 
building 14 ft. concrete bridge, near here, 
16 ft. wide, structure to be 8 ft. from bot- 


tom of foundations to top of floors, for 
Liberty Twp. Supervs., Danville. About 
$25,000. 

Pa., Powys (Trout Run P. O.)—Until 
Aug. 11, by Comrs. Lycoming Co. (Will- 
iamsport), building new rein.-con. abut- 


ments, moving steel superstructure 900 ft., 
installing steel stringers, constructing creo- 
sote flooring and painting 75 ft. bridge over 


Lycoming Creek. Route 20, here. About 
$25,000. M. H. Krause, co. engr. 

Pa., Reading—Until Aug. 25, By City 
Clerk, rebuilding superstructure of Front 


St. Bridge, concrete and asphalt flooring. 
E. B. Ulrich, city engr.; advertised in this 
issue. 

North Carolina—Until Aug. 25, by State 
Highway Comn., at div. office, Greensboro, 
building rein.-con. bridge over Yadkin 
River between Montgomery and Stanley 
Counties, W. S. Fallis, Raleigh, state high- 
way engr.; advertised in this issue. 


Ga., Lumpkin—Until Aug. 10, by Comrs. 
Rds. & Revenues, Stewart Co., furnishing 
labor and material building 2  rein.-con. 
deck girder bridges on Lumpkin-Richland 


Rd., 1 mi. from here, Federal Aid Project 
163. Bridge 1, to have one 60 ft. span, 
includes removal of old structure, and in- 


volves 90 cu.yd. wet excav., 170.23 cu.yd. 
Class “A” and 139.63 cu.yd. Class “B” con- 
erete, 23,200 Ib. reinforcing steel, etc. ; 
Bridge 2, 28 ft. span, include removal of 
old structure, and involves 56 cu.yd. wet 
excav., 30.95 cu.yd. Class “A” and 658 
cu.yd. Class “B"” concrete, 9.077 Ib. rein- 
forcing steel, ete. J. V. Castleberry, clk. 


Mlinois—Until Aug. 11, by State Highway 
Dept., Springfield, building bridges on fol- 
lowing highways: Carbondale-Marion High- 
way, Federal Aid Project 15, two 30 ft. 
concrete span bridges on Sect. 1B, William- 
son Co,, involving 232.7 cu.yd. concrete, 24,- 
060 Ib. reinforcing steel, 329 bbl. cement, 
ete, Sect. 5B, Jackson and Williamson 
Counties, one 120 ft. steel span bridge, 501 
concrete, 45,830 lb. structural steel, 
cement, etc., one 16 ft. and one 
concrete span bridges, 97,970 cu.yd. 
concrete; Mt. Vernon-Fairfield Highway, 
Federal Aid Project 16, one 60 ft. concrete 
span bridge on Sect. 15B, Jefferson Co., 
255.6 cu.yd. concrete, 39,430 lb. reinforcing 
steel, 373 bbl. cement, etc., one 45 ft. and 
two 22 ft. concrete span bridges on Sect. 
16B, Jefferson and Wayne Counties, 350.5 
cu.yd. concrete, 39,480 lb. reinforcing steel, 
512 bbl, cement, ete., one 20 ft., one 40 ft. 


and two 50 ft. concrete span bridges on 
Sect. 18B,. Wayne Co., 596.2 cu.yd. con- 
crete, 75,760 lb. reinforcing steel, 842 bbl. 


cement, etc.; Freeport-Rockford Highway, 
Federal Aid Project 19, Stephenson Co. one 
20 ft. and one 40 ft. concrete span bridges, 
Sect. 18B, 216.7 cu.yd. concrete, 27,240 Ib 
reinforcing steel, 317 bbl. cement, ete., one 
26 ft. and one 40 ft. concrete span bridges, 
Sect. 19B, 376.1 cu.yd. concrete, 42,562 Ib. 
reinforcing steel, 550 bbl. cement, etc., one 
120 ft. steel span bridge, Sect. 19C, 262.5 
cu.yd. concrete, 18,190 Ib. reinforcing steel, 
383 bbl. cement, etc. C. Older, ch. highway 
engr. 

Kan., Junction City—Until Aug. 14, by 
Comrs. Geary Co., building 150 ft._ bridge, 
18 ft. roadway, on East 6th St. Rd. in- 


volving 813 cu.yd. caperete, 27,100 Ib. steel 
reinforcement, 


t¢ r 


Ib. structural steel, 


Noted 


37,40 


Moon, clk. July 


Missouri—Until Aug. 20 (change of date), 
by State Highway Dept., St. Joseph, build- 
ing skew slab superstructure and 4 rein.- 
con. pile bents over Contrary Creek, Sta. 
64 plus 32, cost $9,491; through girder 
superstructure and 2 rein.-con. abutments 
over Rushville Drainage Ditch, Sta. 649 
plus 51, $9,887; deck girder superstructure, 
2 rein-con. abutments and 1 temporary 
bridge, over Drainage Ditch, Sta. 229, 
$4,788; skew slab superstructure, 2 rein.- 
con. abutments and 1 concrete pier over 
Drainage Ditch, Sta. 515 plus 65, $4,689: 
skew slab superstructure, 2 rein.-con, abut- 
ments and 2 piers, over Drainage Ditch, 
Sta. 357 plus 90, $6,381. Above projects 
in Buchanan Co... Federal Aid Project 49, 


Sect. B, and all to have 18 ft. clear road- 
way. Noted July 29. 
Tex., Bonham—Until Aug. 23, by S. 


Smith, secy. Bonham Red River Bridge Co., 


building bridge over Red River, to have 
four 1854 steel spans, 18 ft. wide. Harring- 
ton, Howard & Ash., Orear Leslie Bldg.. 


Kansas City, Mo., engrs. Noted April 8. 


Mont., Shelby—Until Aug. 10, by H. E. 
Moody, aud. Toole Co., building 75 ft. steel 
span bridge on tubular piers and timber 
approaches, 60 ft. wood pile bridge and 20 
ft. standard concrete slab bridge, involving 
32,000 Ib. structural and 9,338 Ib. rein- 
forcing steel, 12,000 Ib. steel in tubular 
piers, 1,400 lin.ft. piling, 34,820 ft. lumber, 
78 cu.yd. Class “A” concrete in standard 
slab bridge and 36 cu.yd. Class “C” con- 
crete in tubular piers. About $26,000. 


Oregon—Until Aug. 19, by State High- 
way Comn.,. Salem, building 4 wooden 
bridges on Crooked River Highway, Crook 
Co., involving 1,100 cu.yd. exeav., 35 cu.yd. 
Class “A” and 560 cu.yd. Class “B” con- 
crete, 9,100 lb. metal reinforcing, 790 lin.ft. 
piling, 460 lin.ft. wooden trestle, two 40 
ft. and two 20 ft. wooden truss spans; 5 
wooden bridges on John Day River High- 
way, Grant Co., 715 cu.yd. excav., 15 cu.yd. 
Class “A” and 345 cu.yd. Class “B” con- 
crete, 6,400 Ib. metal reinforcing, 224 lin.ft. 
wooden trestle, four 40 ft. wooden truss 
spans and two 105 ft. wooden truss spans; 
1 bridge over Haystack Creek on John Day 
River Highway, Wheeler Co., 80 cu.yd. 
excav., 39 cu.yd. Class “B” concrete, 40 
lin. ft. wooden trestle and one 40 ft. wooden 
truss span. H. Nunn, state highway ener. 

Alaska, Nenana—Until Sept. 6, by Alaska 
Eng. Comn., Bell St. Dock, Seattle, build- 
ing 570 ft. steel viaduct to carry railroad 
over Riley Creek, regular grade on south 
approach, 350 ft. framed timber trestle on 
north approach, to have 6 steel towers, seven 
30 ft. girder tower and six 60 ft. girder 
intermediate spans, involving 490 ton steel, 
90 Ib. A. S. C. E, type rails and 8 x 12 
in. fir ties. About $100,000. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
*Vt., Boltonville—Boston & Maine R.R. 


North Sta., Boston, let contract building 
concrete and steel bridge, here, to Wilson 


& English Constr. Co., 176 Federal St., 
Boston, About $30,000. 
*Vt., Plainfield—Boston & Maine R.R.., 


North Sta., Boston, let contract building 
Bridge No. 8, concrete and steel, to Wilson 
& English Constr. Co., 176 Federal St., Bos- 
ton. About $30,000. 

*Vt., Wells River—Boston & Maine R.R., 
North Sta., Boston, let contract building 
concrete and steel bridge, along railroad 
tracks. here, to Wilson & English Constr. 
Co., 176 Federal St., Boston. About $27,000 

*Mass., Cambridge—Boston & Maine R. 
R., North Sta., Boston, let contract build- 
ing steel highway bridge on Porter 8&q., 
here, to Boston Bridge Wks., Inc., 47 Winter 
St., Boston. About $35,000. 

*Pa., Elizabethtown—Dauphin Co. (Har- 
risburg) let contract building concrete in- 
tercounty bridge over Conewago Creek, be- 
tween here and Middletown, to O’Brien & 
Sharkey, Phila., $25,817 (80 days). 

*Pa., Hummelstown—Dauphin Co. (Har- 
risburg) let contract building 3 arch con- 
crete bridge over Swarta Creek, here, to 
Wagman Bros., Dallastown, $113,900 (180 
days). Noted June 3. 


*Pa., Vintondale—Cambria Co. let con- 
tract removing temporary bridge and build- 
ing rein.-con. arch bridge over Blacklick 
Creek, 80 ft. long and 18 ft. wide, rein.- 
con,, to Elder & Evans, Ebensburg, $28,020 
(120 days). Noted July 15 


*Fla., Milton—Comrs. Santa Rosa Co. let 
contract building 338 ft. steel bridge (Bas- 
eule lift span) over Blackwater River on 
State Road 1, to Pensacola Shipbuilding 
Co., Blount Bldg., Pensacola, $75,600 

*Wis., Beloit—City let contract building 
249 ft. rein.-con. bridge, 66 ft. wide, on Cen- 


tral St., to Stein Constr. Co., 204 Grand 
Ave., Milwaukee. About $82,500 Noted 
July 8. 


*Ia., Independence — Buchanan (o 
contract building bridges and culverts 
various points, to J. B. Elliott, Fairba: 
$4,864, A. Olson Constr. Co., 401 8B) 
Hawk Natl Bank Bldg., Waterloo, $17.4 
F. E. Reinhold, Quasqueton, $17,874. 


*Minn., Mora—Kanabec Co. let contr 
building 66 ft. rein.-con. culvert and Bri: 
3154, Federal Aid Project 91, on State | 
2, to have three 55 ft. rein.-con. spans 
F. Gustafson, Brahm. About $31,600 


*N. D., Jamestown — Stutsman Co 
contract building steel bridge over Jam 
River, on 5th St., to Jardine Co., 1325 Fro: 
St., Fargo. About $29,600. 


*xIdaho—State Highway Dept., Boise, | 
contract building Owsley Ferry Bridg: 
Federal Aid Project 8, Twin Falls a: 
Gooding Counties, involving 250 ton stev! 
to Milwaukee Bridge Co., 1400 34th Si 
Milwaukee, Wis. Noted June 24. 

*Wash., Milwood — Spokane Co. (S)x 
kane) let contract building 150 ft. concret 
bridge, here, to have two 60 ft. approac 
spans, to W. A. Byers, 1204 Mansfield St 
Spokane, $64,980. 


Streets and Roads 


PROPOSED WORK 


Maine—State Highway Comn., Augusta 
soon receives bids building 26 mi. grave! 
road. A. W. Brooks, chn. 

New Hampshire—State Highway Comn 
Concord, soon receives bids building 2 mi 
Newington Rd., cost $66,000; 2 mi. Beth- 
lehem Rd.. $60,000; 3.000 ft. Diamond Hil) 
Rd., $18,000; 2 mi. Lebanon Rd., $65,000 
F. E. Everett, comr. . 

Conn., West Haven (New Haven P. 0.) — 
Bd. Selectmen plans to pave various streets 
About $115,000. A. Cahn, 839 Chapel St., 
New Haven, engr. 


N. ¥., New Vork—-H. H. Curran. pres 
Manhattan Boro., rejected bids received 
July 14, repaving with asphaltic concrete 


West 36th, East 5ist, East 82nd and West 
12th Sts., with asphalt block East 82nd St 
and Bway., with wood block, Bway. Work 
will be readvertised. Noted July 22. 


N. ¥., New York—H. H. Curran, pres 
Manhattan Boro., received no bids July 14 
repairing with asphaltic concrete Bway. 
with asphalt block, 12th, East 5lst and 
West 36th Sts. Noted July 22. 


N. Y., New York—H. H. Curran, pres 
Manhattan Boro., rejected bids received 
July 6, regulating and = repaving § with 
asphalt block 179th, 182nd and Dykeman 
Sts., with sheet asphalt Mt. Morris Park 
Noted July 15. 


N. Y., New York-—-H. H. Curran, pres 
Manhattan Boro., received no bids July 21, 


improving with asphalt block, Bway and 
125th St., with sheet asphalt, West 18th. 
86th, 125th Sts. and Bway., with wood 


block, Greenwich Ave., West 18th St., with 


granite block Greenwich Ave. Noted 
July 29. 

N. Y¥., New York—H. H. Curran, pres 
Manhattan Boro., rejected bids received 
July 21, repaving West 18th St., sheet 
asphalt. About $100.000. Work will be 


readvertised. 

N, Y., 8S. I. St. George—C. D. Van Name, 
pres. Richmond Boro., received no_ bids 
July 8, furnishing and applying 23,000 gal 
bituminous material on Southfield Blvd. 
9,700 gal. on Morningstar Rd. and 3,(00 
gal. on Division St. Work will be re 
advertised. 

N. J., Jersey City—City soon receives bids 
improving Terrace Ave., asphalt on concret: 
hbase. About $50,000. F. Dolan, clk. 


N. Jd., Jersey City — Hudson Co. Blvd 
Comn. rejected bids July 7, improving Hud 
son Blvd. between Paterson. Plank and 
Hackensack Plank Rds. Noted July 22 


N. J., Phillipsburg—Comrs. Warren Co 


(Belvidere) plan to pave .75 mi. Sout! 
Main St., 26 ft. wide, concrete. About 
$31,000. H. W. Vetter, Belvidere, engr. 


N. J., Trenton—Bd. Freeholders Mercer 
Co. sold $670,000 bonds to build roads and 
bridges. H. F. Harris, co. engr. 


Maryland—State Rds. Comn., 601 Garrett 
Bldg., Baltimore, rejected bids received 
July 28, building .19 mi. state highwa) 
through town of Snow Hill, Contr. WO-22, 
and .31 mi. state highway through town 0° 
Pocomoke, Contr. WO-21. Noted July 22 


Md., Baltimore—City Council and Stat 
Rds. Comn., 601 Garrett Bldg., had tents 
tive plans prepared for 1.5 mi. road t 
connect old Annapolis Rd. and Hanover §: 
at Hanover St. Bridge, 18 ft. wide, concrete, 
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i Clinton-Sedali: i . wide, Federal repaving with permanent asphalt on 6 in 
srest ene Mende: (Continees) Fy hg ae &., 16 000 cu.yd. calaeene dcanduition. Ave. K from Flatbus! 
ilso 200 ft. concrete bridge over Washing- exeay., 1% rock, 162 cu.yd. rock execav., Ave. to East 40th St.. furnishing ad de ' 
on, Baltimore & Annapolis Electric RR. 76035’ sq.yd. Joplin chat surfacing, 5 cul- delivering 2,500 bbl. Portland cement 
Annapolis Short Line) and Baltimore &  verts, extensions to 7 culverts, $84,095; 10.8 N. ¥.. New York—Until Aug. 12, by Park 
yhio R.R. (Curtis Bay branch). ee 





mi. Sedalia-Marshall Rd. (Longwood Spe- Bad., at office of Dept. Parks 
cial Rd. Dist.), 24 ft. wide, Federal Aid Bld, for labor and materials for 





Municipal 
Mackall, ch. state roads comn. 1 






repaving ‘¢ v 
Md., Baltimore—See “Sewers.” Project 131, Pettis Co., 45,000 cu.yd. excav.. walks of Riverside Park asphalt mastic Hy 
Md., Hagerstown —Comrs. Washington 6% rock, 2,700 cu.yd. rock excay., 101,700 N. ¥., New York—Until Aug. 10, by H 





ref i ad i ». Sq.yd. Waterbound macadam pavement, 21 ruckner pre tr B “eDs , t 
». plan to improve 3 mi. road in Hedge- 54.¥¢ ‘ a Sranerts oruckner pres. Bronx Boro., repaving wit! 
tie’ Dist, 18 ft. wide, Kentucky rock as- Tein.-con. culverts, ete., $140,400; 22.2 mi. granite blocks on concrete foundation, road 
‘halt. About $63,000. H. Holzapfel, Jr.. Jefferson Highway, 24 ft. wide, Federal Aid way of 8rd Ave 








i _ m . fom East 138th St. to 
hn Project | 130. vo r oe 7 East 150th Sts.. with dessed granite block 
eo a 7 i . excav., 2% rock, 0,000 lin.ft. underdrain, East 149th St. from Courtlandt to Morris 

a 2 Gentmnan ging sone concrete and 21 rein.-con. pipe culverts, one  Aves., with sheet asphalt Creston Ave. from 
redera a ave é 





; 150 ft. steel span bridge to have two 25 fast 18ist to East 184th Sts.. Kast 167th 
$614,200 to grade, pave and repave various f concrete slab spans, etc., $288,642; 3.8 St : 









i from Srd to Park Aves., building sewers : 
streets and avenues. mi. North State Highway, 24 ft. wide, Fed- and appurtenances in Leland Ave. between # 
W. Va., Berkeley Springs—Morgan Co. eral Aid Project 126, Audrain Co., 15.000 Wood and East Tremont Aves., Archer St t 
rejected bids paving 3,000 ft. Hancock-  cu.yd. earth excayv. and 35,670 sq.yd. gravel) from White Plains Rd. to Leland AV ; 
Berkeley Rd. Noted July 8. surfacing, $62,666. Guerlain St. between White Plains Rd and 
W. Va., Ripley—Jackson Co. plans elec- Missouri—Good Rds. Council, represent- Ueland Ave, 
tion to vote on $90,000 bond issue to im- ing every congressional dist. in state, plans N. ¥., New YVork—Until Aug. 13, by H. H 





prove Columbia-Charleston Federal High- to grade, pave and build bridges on various Curran, pres. Manhattan Boro., regulating 
way, Union Dist.; $130,000 bonds to hard roads between principal cities. Election in) and repaving with granite block on con 
surface 15 mi. Columbia-Charleston Turn- November to vote on $60,000,000 bonds. crete foundation, roadway of State St. from 
pike, Ripley Dist. T. A. Bragonier, co. engr. cont so Be ate by state alg aid enon St. to Battery Pl. Prince St 

2 — _ Surry Co. plan to . », awes, oatmans ank dg st rom ooster St. to West Bway. Wooster 
need unos mi Mt. Airy_iilisboro Ra, Louis, pres. Engineer not selected St. from point 213 ft. south of south curb 
$ hg ’ - . j > » . ; > , dpe 2 > on on 
About $300,000. N. W. Thomasson, chn. Tex., Nacogdoches — Nacogdoches Co aon, “2 ees > eae — a. ae 
8. C., Columbia—City opens bids about having plans prepared grading, surfacing from Amsterdam Ave. to Riverside Dr.. with 
\ug. 31, paving 3,800 ft. North Main St., and draining 32.68 mi. Highway 35 from) gsphalt block. 179th St from Amsterdam 
2 ft. wide. About $90,000. F. C. Wyse, Shelby Co. to Angelina Co, line, 16 ft. wide, 4 


ee ae - : Ave. to Bway., 182nd St. from Amsterdam 
403 Woodrow St., engr. Toe ey eng, acres clearing and grubbing. to Wadsworth Aves., 182nd St. from Wads 
s. C.. Columbia —Comrs. Richland Co. 294;570 cu-yd. earth excay., 400 cu.yd. con- worth Ave. to Bway., with sheet asphalt ' 


S. . crete, 65,360 cu.yd. gravel, 160,000 Ib. fabri- 174th St. fr \ rds , ‘ 

ope i about Sept. 15, grading and hard ate qe tae ba whet : th St. from Amsterdam Ave. to Bway 
ot an 16. mi. ore Noteh Rd., about 16 cated and 202,000 Ib. reinforcing steel, ete. 182nd St. from Amsterdam to Wadswort! 
. “ae 5. Pennell, Columbia, ener. About $364,200. L. Acker, Nacogdoches. Aves. extending altering and improving 




















ce ie engr. — S- wer at foot of Fast 122nd St. and 
pent ets: tye : Tex., New Boston — Bowie Co. having arlem River, ete 

. ‘ e—St. Johns Co. election . - oe) ; ‘ ; : : "nti 
aan Sees $2,250,000 bonds to plans: prepared grading, surfacing and _ N. 3. Newark—Until Aug. 10, by city. 
cat hard surface and build 2 concrete draining 16.35 mi. Highway 1 and High- improving Wolcott Terrace, Huntington and 
i , « ‘ . ad 





bridges. way 8 south to Sulphur River, involving 60 Providence Sts involving 13,300 sq.ya. con 
) s. 


acres clearing and grubbing, 44,900 cu.yd. crete paving, 6.000 ft Dluestone curbing 
— ” Toah- , : uu.) , i , g, 
Tennesse—State Highway Dept., Nash borrow, 40,100 cu.yd. earth excav., 25,580 2.500 ft. new cement sidewalks, 2,000 eu.yd 


ville, rejected bids received July 16. build- ey yd. gravel, 162,580 Ib. reinforcing and execav. About $20 000 
















, : - Jep-t. Streets & Pub ‘ 
ing 14.51 mi, state highway, MeMinn Co. 30.200 ecu.yd. structural steel, 1,660 cu.yd. Impvts., City Hall mais “as satire ; 
Work will probably be readvertised. Noted (ass “A.” 12.5 eu.yd. Class “B” and &4 . ro v9 ; : 
: oe = oo es N. J... Newark—Until Aug. 10. by city, - 
July 4. cu.yd, Class “C" concrete. About $181,840. improving New Jersey R.R. Ave. from V: 
Tern., Shelbyville—City will sell $290,000 Hess & Skinner, Southwestern Life Bldg., derpool to. teeter Sta % invelving ; : 
bonds Aug. 17, to improve highways. Dallas, engrs. sq.yd. conerete paving, 1,190 ft. new ‘cut ; 
Ky., Clinton—Hickman Co. (Clinton) and Arizona—State Highway Comn., Phoenix, granite curbing, 800 sq.ft. new cement side 
Fulton Co. (Hickman) plan election in voted $210,000 bonds to rebuild and surface walks and 332 ecu.yd. exeay About $25 wu 
November to vote on $400,000 bond issue to ee ee +. a en eo- O00. Noted June 10 *! 
build Federal Aid Highway from Paducah erva tion, olbrook to Snowflake, Snowflake N. J., North Bergen—Until Aug. 29. by Be 
to Fulton and Hickman. me and Holbrook to Winslow. 4...) im»vroving South St Abeat $50,006 ; 
0., Dayton—City plans to pave 5 alleys, * . Noted April 1 Bi 


16-20 ft. wide, involving 5,000 sq.yd. con- Arizona—State Highway Comn., Phoenix, 


5 ar 


mPa tk A a 














y : ; ; : N. J. West Orange—Until Aug. 10, by G ; 
~ Baker. citv ener ans tol é atm: ac ® eee aU Oy ; 
crete. About $26,000. G. Baker, city engr. eee ae an” tae — ee C, Bergen, purch. agt. Essex Co., Court ; 
O., Minerva—City plans to pave 1 mi Sandy, Lower Sandy to Signal. Kingman to House Newark, | improving Mt. Pleasant ; 
various streets, 24 ft. wide, vitr. brick and Utah State Line, Kingman south to Phoenix Ave., here ; advertised in this issue. ae 
stone curbing. About $70,000. L. A. Boulay vig Bill Williams River Crossing, Mohave Maryland—Until Aug. 9. by State Rds qi 
Co., 1250 Nicholas Bldg., Toledo, engrs. Co. About $300,000. Comn., 601 Garrett Blde.. Baltimore, build 4 
, ies : . nae . ine 0.22 mi. state highway through town $ 
0., Oxford—City plans to pave 2,000 ft. Wash., Everett—City having plans pre- ee ee ae eee . . ; # 
College Ave., 40 ft. wide, vitr. brick on con- )»ared laying concrete sidewalks and road- - = a ie on as Patrick St. Cont) ; 
concrete base. About $40,000. L. A. Boulay way on Summit Ave. from Everett to 20th ae te Mackall, chn.; advertised in i 
Co., 1250 Nicholas Bldg., Toledo, engrs. Sts. About $27,000. A. B. Cutter, Everett, ~ at iti 1 “a 11. } ; 
. d.. altimore—Until Aue »y Ra Ri 
Mich., Houghton—Rd. Rd. Comrs. Han- ©&ner. ; a a ite Si aakatuck ee Meth os Rt 
cock Co. plans to build rubble retaining Wash., Puyallup—City having plans pre- ae ae. “| eet. SA? es ret fi ; 
walls, curb, gutters and surface .809 mi. pared grading and paving Park Ave.. 5th ¢! ring ang’ paving J/th and 3ss8th Sts a 
on : rn. - ide re y ie , Oth Ave.. S. W. rom Star Lane to Frisbv St., Frisby St a5 : 
State Trunk Line Rd. 15-6, 17 ft. wide, Ave. N. W. and S. W.. 9th A : fr 28th St. to Cl t Hill ‘ inv i 
involving 1,164 cu.yd. earth excav., 8.556 and 2nd Ave. N. W. About $55,000. oy Foe ph ‘a re , 

7 — apical 5 t State : = ing 5,000 sq.yd. cement concrete, 3,100 lin ft Bis. i 
sq.yd. bituminous macadam, ete. Sti N. B., Fredericton—City plans to pave armored conerete and 1.700 cu.yvd grading Be 
Highway Dept., Lansing, engrs. various streets, invorwing 6,227 cu.yd. earth Contr. 177. : " < 7 eat 

we k Co. soon receives exeav. and 15,000 sq.yd. waterbound and racial i : ‘ 
nal loos Ue — Selene to ieee Ra. bituminous macadam, About $61,500. G. G ee ere ae ae OO eet ye ; 
vids I 6 mi. : — YY . Pine ner. ; , . € erce i irfac rsh 
from_east city limits to and beyond city C. McDowell, Fredericton, engr ing 2 mi. Duhring-Goodwill Rd., 9 ft. wide i 
of Altoona, uf and oe wide, a BIDS DESIRED E. C. Barton, Bluefield, engr. 
2,599 cu.yd. se ear xeav., 55. b ‘ 7 : = 4 
<< Can Th quntrele, 20.650 lin.ft. 6 in. New York—Until Aug. 10, by F. S. N. C., Rutherfordton—Until Aug. 20, by ‘ 
drai ntile, ete. About $225,000. F. 0. Greene, state highway comr., Capitol. Al- Comrs. Rutherford Co.. grading and top 
Laing, co. engr. bany, improving, completing and repairing soiling 10.25 mi. Charlotte-Asheville High 





highways in Albany, Cattaraugus, Dutchess, way. About $100.000. W. S. 
: 7 , Worland Essex, Oneida, Onondaga, Schuyler, Wayne State Highway Dept., Raleigh, engr 

a ae ae Schone tana na a and Yates Counties ; advertised in this issue. S. C., Columbia—Until Aug. 24, by City 
20 ft. wide Lincoln Co., earth graded, cost N. Y., Brooklyn—Until Aug. 11. by E. Council, paving North Main St. from Scott 
$19998 and $19 965 respectively; 1162 mi. Riegelmann, boro. pres., regulating, grad- St. to northern city limits. F. C. Wyse, 
Pershing-Creek | Hill Rd.. Stillwater Co., ing, curbing and laying sidewalks on Bath city engr.; advertised in this issue. 

earth graded, $19.656; 17 mi. Clendive- Ave. from 21st Ave. . a — so 8. C.. Unton—Until Aug. 11, by Comrs 
Fallon Rd., type “B” gravel surfaced, $102,- lating, curbing and laying sidewalks on  qhion Go. top soiling, grading and building 
194; 7 mi. Bonner-Nimrod Rd., Missoula Hegeman Ave. from Hopkinson Ave. to 


Tallis, ¢ 
Montana—State Highway Dept., Helena. Fallis, c/o 

















































































Co. type “A” gravel surfaced. $91,850; East 98th St.. regulating and grading Hege- een Sea co $40 000: “ a _ at 4 
20 ‘mi, Gildford-Joplin Rd., Hill’ Co., type man Ave. from Hopkinson Ave. to East 98th po aera) Aid Project’ 94,° $12,000. W. B x 
‘B” gravel surfaced, $101284; 3.23 mi. St. regulating, grading, curbing. laying pecheen, Union, engr. i 
Mason-Laurel Rd., Yellowstone Co.. type Sidewalks and paving with preliminary ’ ’ = —- 

“B” gravel surfaced, $26,144. Federal bituminous macadam, Neptune Ave. from Ga., Decatur—Until Aug. 17, by Comrs 

Government has been asked to appropriate West 6th to West 8th Sts. Roads and Revenues, De Kalb Co., furnish- 

towards cost. N. ¥., Brooklyn—Until Aug, 11, by E. ing labor and material grading, surfacing 








le » i aad. and draining 1.913 mi. National Highway 
Mont., Choteau—Teton Co. plans to build eee ae wee” ee ee 2. between here and Scottdale, 18-32 ft. wide. 
‘v mi. Choteau-Dupuyer Rd. type “A” mth i tem Ave T to Ave U, East 19th Work involves 2,700 cu.yd. earth excav., 
ravel surtace, About 9$194.056. Federal St. fro Ave. M to Ave N, 52nd ‘St. from 13,072 sq.yd. scarifying and reshaping, 1.307 
Government has been asked to appropriate 64), an ken 82nd St. from 20th to ton stone, 10,793  sq.yd. new foundation. : 
‘oward cost. J. N. Edy, Helena, engr. 21st Aves.: senehatioa: al pavine with 23,865 sq.yd. pavement, 7,794 cu.yd. con- i 
Missouri—State Highway Dept., Jefferson permanent asphalt on 6 in. concrete foun- crete, 597 Ib. reinforcing soon. oS. ae : 
ity, plans to build 6.1 mi. Windsor-Leeton dation, roadway of Fast 7th St. from Ave. will be received | on penctre e€ asphaitte 
‘ul, 24 ft. wide, Federal Aid Project 132, T to Ave. U, 47th St. from New Utrecht to macadam. aamels e —s genet “1 By 
lenry Co., involving 12,200 cu.yd. excav., 18th Aves., 51st St. from 15th to 16th Aves., concrete, Finley method, yy Ss _ a 
rock, 240 cu.yd. rock excav., 57,260 52nd St. from 16th to 17th Aves. 81st St. wphalt, Willite method, ote. ~ a kel as ; a 
«.yd. Joplin chat surfacing, etc., extensions from 2ist to 22nd Aves., 82nd St. from comr. E. V. Camp, Box, Box , anta, ‘ 
» 2 culverts, ete. cost $61,244; 8.1 mi. 2ist to 22nd Aves. reguietine, paving and project engr. 
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Streets and Roads (Continued) 


Ga., Summerville—Until Aug. 11, by Bd 
Comrs. Rds. and Revenues, Chattooga Co., 
top soiling 0.32 mi. Rome-Summerville Rd., 
Federal Aid Project 115, involving 0.327 
acres, Clearing and grubbing, 896 cu.yd 
solid, 1,829 cu.yd. common and 3,362 cu.yd. 
borrow excav., 626 cu.yd. top soiling, 3.24 
cu.yd Class B concrete, ete.; building 
bridge over Little Amurchee Creek on above 
road, involving 92.96 cu.yd. Class A and 
271.91 cu.yd. Class B concrete, 156.4 sq.yd. 
concrete granolithic (alternate Luten de- 
sign). involves 80 cu.yd. Class A and 347 
cu.yd. Class B concrete and 17,250 Ib. rein- 
forcing steel. KB. F. Edmonson, chn 


Decompte—Until 
sidewalk and } 


Aug. 17, by town, 


La., ; ) 
mi. combined 


building 1 mi 


curb and gutter. J. L. White, town engr. 

Tennessee — Until Aug. 20, by State 
Highway Dept., Nashville, grading and 
draining 14.544 mi. State Highway 36, be- 
tween Carroll and Weakley Counties, In- 
volving 84,120 cu.yd. common” excavy., 
45.059 cu.yd borrow, 283 cu.yd. Class 
“A” and 349.5 cu.yd. Class “B” concrete, 


47.060 Ib. deformed steel bars, 1,450 lin.ft. 
15-24 in. culvert pipe, etc.; 9.94 mi. State 
Highway 3, between Cheatham Co. line 
and Burns, Dickson Co., 57,471 cu.yd. com- 
v., 8,095 ecu.yd. borrow, 68.42 cu.yd. 

“A” and 65.09 cu.yd. Class “B" con- 

crete, 6,079 Ib. deformed steel bars, 1,058 
lin.ft. 12-30 in. pipe culverts ; building 16.304 
mi. State Highway 7, between Davidson Co. 
line and Murfreesboro, Rutherford Co., 22,- 
082 cu.yd. common excav., 2,123 cu.yd. .solid 
rock exeav., 4,801 cu.yd. borrow, 9.19 cu.yd 
special concrete, 349.78 cu.yd. Class “A” 
and 167.25 cu.yd. Class “B” concrete, 32,153 
Ib. deformed steel bars, 674 lin.ft. 12-24 in 
pipe culvert, 135.044 sq.yd. reconstructed 
base course, 55.986 sq.yd. broken stone base 
course “A,” 135,044 sq.yd. broken stone base 





course “B”" and 191,311 sq.yd. bituminous 
macadam penetration. W. P. Moore, ch. 
engr. 

0., Dayton—Until Aug. 11, by Comrs. 


Bessie Lit- 
About $65,000. P. S. 
Noted July 1 


Montgomery Co., paving 1.2 mi. 
tle Rd., 20 ft. wide. 
Bookwalter, co. surv 


0., Jackson—Until Aug. 12. by F. D. 
Ewing, dir. Pub. Serv., furnishing labor 
and material improving Pearl! St. from east 
line of Bridge St. to junction of Pearl 
and South Sts., brick with cement curbing. 


by Ba. Rada 
grading, draining and 
surfacing 2.993 mi. State Trunk Line Rd 
21-12, 16 ft. wide, involving 14,274 cu.yd 
earth excav., 28,093 sq.yd. gravel surface, 
135 cu.yd. pipe culverts and 694 lin ft. con- 
crete in culverts 


Mich., Ontonagon—Until Aug. 13, by Bd 
Rd. Comrs. Ontonagon Co., grading, drain- 
ing and surfacing 2.856 mi. State Trunk 
Line Rd. 68-1, Sect. A; 16-20 ft. wide, in- 
volving 26,981 sq.yd. concrete, bituminous 
concrete, Waterbound or bituminous mac- 
adam 6,226 cu.yd. earth excav. State High- 
way Dept., Lansing, engrs 


Mich., Saulte Ste. Marie—Until Aug. 17, 
by Rd. Comrs. Chippewa Co., grading, drain- 
ing and surfacing 3.084 mi. State Trunk 
Line Rd. 25-16, 16 ft. wide, involving 7,682 
cu.yd. earth excav., 28,953 sq.yd. gravel or 
stone gravel, 517 lin.ft. pipe culverts, 158 
cu.yd. concrete in culverts. State Highway 
Dept., Lansing, engrs. 


Iilinois—Until Aug. 11, by State Highway 
Dept., Springfield, paving 3,000 ft. highway 
Route 1, Sect. B, Macon Co., 16 ft. wide, 
involving 5,333 sq.yd. concrete pavement, 
792 cu.yd. excav. and 1,908 bbl. cement, 
cost, $13,091; 4,000 ft. Route 5, Sect. I, 
Shelby Co., 16 ft. wide, 7,111 sq.yd. con- 
crete, 3,088 cu.yd. excav., 12.7 cu.yd. Class 
“A” concrete and 2,564 bbl. cement, $20,902 ; 


Mich., Lapeer—Until Aug. 17, 
Comrs. Lapeer Co., 


6.696 ft. Route 5, Sect. I, Green Co., 24 
ft. wide, 5,486 cu.yd. excav., 60.9 cu.yd. 
Class “A” concrete, 4,475 Ib. reinforcing 


steel and 89 bbl. cement, $7,368; 2,102 ft. 
Route 10, Sect. J, Greene Co., 24 ft. wide, 
5,826 cu.yd. excav., 24.5 cu.yd. Class “A” 
concrete, 1,900 reinforcing steel and 36 bbl 
cement, $5,597; 2,159 ft. Route 1, Sect. D. 
Morgan Co., 16 and 18 ft. wide, 4,016 sq.yd. 
concrete, 1,460 cu.yd. excav., 1,496 bbl. 
cement, $13,625; Vandalia-Cairo Highway, 
Federal Aid Project 14, 1.81 mi. Sect. 9A, 
Jackson Co., 15,316 cu.yd. excav., 6.27 mi. 
Sect. 10 A, Jackson and Union Counties, 
85.280 cu.yd. excav., .836.4 cu.yd. Class “A” 
concrete, 82,900 Ib. reinforcing steel and 
1,222 bbl. cement, 5.22 mi. Sect. 11 A, Union 
Co., 63,570 cu.yd. excav., 524.5 cu.yd. Class 
“A” concrete, 45,350 Ib. reinforcing steel, 
765 bbl cement, etc.: 5.8 mi. Carbondale- 
Marion Hiehway, Federal Aid Project 1, 
Sect. A, Williamson Co., 19 and 28 ft. wide, 
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47,788 cu.yd. excav., 472.2 cu.yd. Class “A” 
concrete, 33,450 Ib. reinforcing steel and 683 


bbl. cement; 4.12 mi. Mt. Vernon-Fairfield 
Highway, Federal Aid Project 16, Sect. 


15 A, Jefferson Co., 30 ft. wide, 48,383 cu.yd. 
excav., 336.3 cu.yd, Class “‘A” concrete, 24,- 
736 Ib. reinforcing steel and 490 bbl. cement; 
3.73 mi. Carbondale-Marion Highway, Fed- 
eral Aid Project 1, Sect. 5 A, Jackson and 
Williamson Counties, 19 and 28 ft. wide, 
88,580 cu.yd. excav., 823.6 cu.yd. Class “A” 
concrete, 70,990 lb. reinforcing steel and 571 
bbl. cement; Freeport-Rockford Highway, 
Federal Aid Project 19, 0.39 mi. Sect. 18 A, 
5,646 cu.yd. excav., 11.3 cu.yd. Class “A” 
concrete, 790 Ib. reinforcing steel, 2.25 mi. 


Sect. 19 A, 32,168 cu.yd. excav., 95 cu.yd. 
Class “A” concrete, 7,362 Ib. reinforcing 


steel and 139 bbl. cement, both 30 ft. wide, 
Stephenson Co.; Mt. Vernon-Fairfield High- 
way, Federal Aid Project 16, 7.2 mi. Sect. 
16 A, Jefferson and Wayne Counties, 76,524 
cu.yd, excav., 955.3 cu.yd. Class “A” con- 
crete, 83,985 Ib. reinforcing steel, 1,380 bbl. 
cement, etc., 2.22 mi, Sect. 18 A, Wayne Co., 
60,845 cu.yd. excav., 108.4 cu.yd. Class “A” 
concrete, 9,680 lb. reinforcing steel, 159 bbl 
cement, both 30 ft. wide; Quincy-Mt. Ster- 
ling Highway, Federal Aid Project 17, 6.85 
mi. Sect. 1, 48,452 cu.yd. excav., 565.6 cu.yd 








Class “A” concrete, 32,500 Ib. reinforcing 
steel and 826 bbl. cement, 7.54 mi. Sect. 2, 
110,874 cu.yd. excav., 1,180.7 cu.yd. Class 
“A” concrete, 106,370 Ib. reinforcing steel, 
1,725 bbl. cement, ete., both 30 ft., Adams 
Co.; Springfield-Danville Highway, Federal 


Aid Project 18, 3.07 mi. Sect. 20, 20 and 30 
ft. wide, 39,498 cu.yd. excav., 319.3 cu.yd. 
Class “A” concrete, 25,490 Ib. reinforcing 
steel, 469 bbl. cement, ete., 1.1 mi. Sect. 26, 
30 ft. wide, 31,904 cu.yd. excav., both San- 
gamon Co. C. Older, ch. highway engr. 


Wis., East End (Superior P. O.)—Until 
Aug. 14, by Douglas Co., grubbing, ditching 
and surfacing 12 mi. Pattison Park Trunk 
Rd. 35, 20 ft. wide. About $200,000. C.D. 
Caukey, co. engr. 


Ia., Burlington—Until Aug. 13, by J. F. 
Weber, aud. Des Moines Co., grading, pav- 
ing and draining 7.24 mi. Mt. Pleasant Rd 
from West Burlington west to Middletown 
and on Agency Blue Grass Cutoff, 18 ft. 
wide. Work involves 35,536 cu.yd. earth 
excav., 77,364 sq.yd. concrete or brick pave- 
ment, 28,230 lin.ft. 6-18 in. drain tile, ete. 


Ta., Keosaqua—Until Aug. 12, by Van 
Buren Co., improving 10.79 mi. country 
roads, involving 106,121 cu.yd. earth excav.. 
23.030 lin.ft. 6-12 in. tile and 30 tile in- 
takes. J. W. Earley, Keosaqua, engr. 


Ia., Knoxville-——Until Aug. 10, by Comrs. 
Marion Co., improving 12.4 mi. various 
roads, involving 62,685 cu.yd. earth and 
435 cu.yd. rock excav., 33,290 lin.ft. 6-12 
in. tile, ete. W. M. MacGibbon, Knoxville, 
engr. 

Minn., Walker—Until Aug. 12, by Cass 
Co. building 15 mi. Natl. Forest Rd. Project 
in Minnesota Natl. Forest, involving 58 
acres grubbing, 119,823 cu.yd. grading, 185,- 
692 cu.yd. overhaul, 15 mi. finishing earth 
road, 1,318 lin.ft. corrugated metal culverts, 
6,786 cu.yd. clay surface, etc. 


Kan., Leavenworth—Until- Aug. 17, by 
Comrs. Leavenworth Co., grading and build- 
ing culverts on 23.315 mi. Fort-to-Fort 
Highway, 18 ft. wide, cost $50,000; grading 
and building bridges and culverts on 7.9 
mi. Fort-to-Fort Highway, Federal Aid 
Joint Project 52-A-B-D, Wyandotte and 
Leavenworth Counties, 18 ft. wide, $100,- 
000. L. C. Clark, Leavenworth, co. engr. 
Noted July 22. 


Kan., Olathe—Until Sept. 3, by Comrs. 
Johnson Co., resurfacing 6.09 mi. Old Santa 
Fe Trail, Federal Aid Project 20, 18 ft. 
wide, bituminous macadam. About $180,- 
00. C. G. Payne, Palo, engr. 


Kan., Oswego—Until Aug. 24, by city, 
furnishing labor and material improving 
various roads, involving 5,660 lin.ft. com- 
bined curb and gutter and 21,125 sq.yd. 
bituminous macadam, asphaltic concrete or 
brick. J. F. Wasket, clk. 


Kan., Troy—Until Aug. 27, by Comrs. 
Doniphan Co., grading 6.103 mi. Pike’s Peak 
Highway, Federal Aid Projct 52, Sects. A- 
B-C, 18 ft. wide, also building 16 ft. span, 
with 20 ft. roadway and rein.-con. culvert 
on Sect. Z. About $61,000. D. Atkins. co. 
engr. Noted July 22. 


Mont., Forsyth—Until Aug. 10, by Comrs. 
Rosebud Co., grading and graveling 10 mi. 
Federal Aid Project 114, 24 ft. wide, in- 
volving 24,470 cu.yd. common excav., 11,337 
cu.yd. surfacing, 161 cu.yd. Class “A” and 
33 cu.yd. Class “B” concrete in drainage 
structures, 8,407 Ib. reinforcing steel, 11,- 
364 ft. lumber, ete. About $75,000. 











Vol. 85, N 
Missouri—Until Aug. 20 (change 
date), by State Highway Dept., St. Jo 


building .376 mi. Frederick Ave. Rid 
ft. wide, Federal Aid Project 94. \ 
$30,998. Noted July 29. 


Mo., New Madrid—Until Aug. 9, by 
Madrid Co., improving 19.3 mi. Sex 
State Rd., Project S. 18.93, 24 ft 
involving 75,685 cu.yd. earth excay., 2 
cu.yd. borrow, 36.3 cu.yd. Class “RB” 
121.9 cu.yd. Class “C” concrete, 930 
12-24 in. vitr. pipe culvert, ete. Cost 
417. C. V. Hansen, highway engr. 


Mo., St. Joseph—Until Aug. 20, by ¢ 
Buchanan Co., improving State Rd., | 


ect 49. Sect. A involves grading and | 
tile under-drain on 20.02 mi. St. Jo 
Atchison State Rd., Sect. B, building 


verts and 5 bridges and Sect. C, 
paving, etc. J. D. Mohler, co. 
vertised in this issue. 
‘‘Missouri.” 


Arkansas—Until Aug. 18, by Comrs 
Impvt. Dist. No. 4, Garland Co., at offic. 
State Highway Comn., Little Rock, bu 
ing 1.78 mi. bituminous macadam and 7 
mi. gravel surfacing in Rd. Impvt. Dist 
Garland Co. Work involves 39,804 li: 
fence moving, 525 lin.ft. new fence build 


corn 
1 engr 
Noted July 29 uw 


25.23 acres clearing and grubbing, 7 
cu.yd. solid rock, 11,750 loose rock. 


30,150 cu.yd. earth excav., 42,000 Ib. rv 
forcing steel, 150 ft. steel truss bridge, 12 
800 sq.yd. bituminous macadam and 11 
sq.yd. gravel surfacing, etc. G. C. Sn 
Hot Springs, engr. 


Tex., Groesbeck—Until Aug. 10, 
Comrs. Limestone Co., improving 23.37 
State Highway 14, in Groesbeck, Thornt 
and Gosse Dists., involving 25 acres ck 
ing and grubbing, 101,000 ecu.yd. earth bo: 
row, 33,000 cu.yd. excav., 1,200 cu.yd. ove 
haul, 142,000 Ib. reinforcing and 73,200 
structural steel, 1,109 cu.yd. Class “A 
1,185 cu.yd. Class “B,” 58 cu.yd. Class “« 
and 14 cu.yd. 1:2:3 concrete, 39,914 eu yd 
crushed stone hauled first } mile and 21 
000 cu.yd. crushed stone hauled additional 
4 mile, etc. J. E. Bradley, co. judge. 


Oklahoma—Until Aug. 10, by H. Wood 
comr. Highways, Oklahoma, grading and 
graveling 21 mi. Jefferson Highway throuch 
McIntosh Co. 


_ Col, Denver—Until Aug. 15, by city, pay 

ing 10 block Alley Paving Dist. 58, 16 ft 

wide, involving 9,800 sq.yd. concrete. About Bs 
$25,000. J. B. Hunter, city engr. Noted 

Jan. 15. 

Arizona—State Highway Comn., Phoenix 
receiving bids building 15 mi. Old Trails 
Highway from Flagstaff to Williams, Co 
conino Co., involving 120,000 cu.yd. earth 
excav. and embankment. 


Oregon—Until Aug. 10, by State Highway 
Comn., Salem, grading 7.86 mi. Haines 
Northpowder Sect. Old Oregon Trail, Baker 
Co., involving 63,000 cu.yd. exeav.; gravel 
surfacing 5 mi. Oregon City Multnomah Co 
Line Sect. Pacific Highway, Clackamas Co., 
10,000 cu.yd. surfacing; gravel or rock sur- 
facing 15 mi. John Day River Blalock Sect 
Columbia River Highway, Gilliam Co., 32,- 
000 cu.yd. surfacing; granite surfacing 6 
mi. Green Springs Mountain Sect. Pacific 
Highway, Jackson Co., 9,360 cu.yd. surfac- 
ing; grading, graveling or rock surfacing 
9.73 mi. Grantspass Pleasant Valley Sect 
Pacific Highway, Josephine Co., 50,000 cu 





yd. excav. and 15,600 cu.yd. surfacing; 
rock surfacing 7.25 mi. Toledo Newport 
Sect. Corvallis Newport Highway, Lin 


coln Co., 15,000 cu.yd. surfacing, 5 mi. West 
Sect. Corvallis Newport Highway, Benton 
Co., 10,000 cu.yd. surfacing, 12.8 mi, Cab 
bage Hill Deadman’s Pass Sect. Old Oregon 
Trail, Umatilla Co., 24,000 cu.yd. surfacing: 
surfacing 9.02 mi. Mosier Rowena Sect 
Columbia River Highway, Wasco Co., 15.- 
800 cu.yd. surfacing. H. Nunn, state high- 
way Engr. 

Que., Three Rivers—Until Aug. 18. bs 
city paving 3 streets, involving 41,250 ft 
asphalt or concrete, 9,850 lin.ft. concrete 
curbing and 5,000 lin.ft. concrete sidewalks ; 
paving 2 streets, 5,500 ft. 2 in. asphalt 
About $255,000 and $16,300 respectively. A. 
Lambert, Three Rivers, engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston—City let contract pavins 
Public Alleys 710 and 818, anite block 
to J. Landis, $11,084; Faulkland Terrace. 
to J. J. Lane, $13,964. Noted July 29 


Mass., Dorchester (Boston P 0O.)—'ty 


received bids laying granite block P.ve- 
ment on Dudley St. from Alexander to 
Stoughton Sts., from De Stefano Bros., *-%, 
812; J. McCourt Co., 46 Wait St., Brook- 
line, $28,932; J. A. Singarella, 220 Devon- 


shire St., Boston, $29.081. 
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streets affd Roads (Continued) 


nn., New Britain—Amer. Hardware 
mn Franklin Sq., let contract for 3,000 
s.yd. 6 in, concrete pavement, at Corbin 
Lock Co., Plant, to J. H. Grozier Co., 721 
Jain St., Hartford. 

*N. ¥., New York—H. H. Curran, pres. 
fanhattan Boro., let contract_ repairing 
with sheet asphalt Bway. and West 36th 
<t to Uvalde Asphalt Paving Co., 1 Bway., 
345.835 and $23,611 respectively; East 
s2nd, East 5ist and West 12th Sts., to J. 
. Brusstar, Harlem River and 150th St., 
$37,171, $22,470 and $30,413 respectively. 
Noted July 22. 

*N. ¥., New York—H. H. Curran, pres. 
Manhattan Loro., let contract repaving with 
asphalt block East 97th St. to Hastings 
Paving Co., 25 Broad St., $18,816; Mt. 
Morris Park, to Asphalt Constr. Co., 2197 
Madison Ave., $62,072; with sheet asphalt 
yykeman St., to Davney Asphalt Co., Inc., 
i38 Bast 91st St., $84,622. Noted July 15. 

*N. ¥., New York—H. H. Curran, pres. 
Manhattan lKoro., let contract repaving 
with sheet asphalt West 86th St. and with 
asphalt block, West 18th St., to Cleveland 
Trinidad Paving Co., Flushing, $33,868 and 
$20,931 respectively; with sheet asphalt 
125th St, to Sicilian Asphalt Paving Co., 
41 Park Row, $97,304; Bway., to Uvalde 
\sphalt Paving Co., 1 Bway., $267,378; 
with asphalt block, 86th St., to A. J. Kearns 
Uo., $11,268. Noted July 29. 


N. ¥., New York—G. A. Whalen, comr. 
plant & structures, Municipal Bldg., re- 
ceived lowest 3 bids July 29%, building foot- 
walk flooring on north side of Williamsburg 
Bridge, from Diaz Constr. Co., $37,719; L. 
J. Rice, $43,511; C. Meade Co., 38 Park 
Row, $44,100. Noted July 22. 

N. J., Jersey City—City received low bid 
;aving Van Winkle and Seaview Aves., as- 
phalt, from W. T. S. Crichfield, 85 Washing- 
ton St., Hoboken. Noted May 20. 

*N. J., Morristown — Bd. Freeholders 
Morris Co. let contracts improving 2.4 mi. 
Towaco-Lincoln Park Rd., also 2.2) mi. 
Roonton-Parsippany Rd., concrete, to North- 
ern Constr. Co., 423 Amherst St., East 
Orange, $121,900 and $111,300 respectively ; 
repairing 14,800 sq.ft. Mendham Rd., Ist 
section to be concrete surface, 2d, amiesite, 
to Gray Constr. Co., Franklin St., $130,000. 


*Pennsylvania—State Highway Dept., 
Harrisburg, let contracts paving 2,635 ft. 
Route 133, Millbourne Boro. and Upper 
Darby Twp., 18-29 ft. wide, Delaware Co., 
ilso 7,441 ft. Routes 165 and 166, Bangor 
Boro., 18-33 ft. wide, Northampton Co., to 
Cc. E. Weed, Inc., Albany, N. Y., $36,084 and 
$110,673 respectively; 13,625 ft. State Aid 
Application 965, Derry Twp., 18 ft. wide, 
Westmoreland Co., to M. Bennett & Son, 
Indiana, $190,931., all 1 course rein.-con 
Noted June 24. 


Pa., Pittsburgh—City received bids July 
26, grading, paving and curbing Woodville 
Ave. from Independence St. to Bankville 
Ave., from T. Cronin Co., 18th and Fox 
Sts., $58,739; J. H. McQuade Sons Co., 
Bakewell Bldg., $61,293; Booth & Flinn, 
Ltd., 1942 Forbes St., $66,936. Noted July 22. 


Pa., Pittsburgh—City received bids July 
26, (a) repaving Henderson St. from Fed- 
eral to Carrie Sts., (b) improving roadways 
in Riverview Park, from M. O'Herron Co., 
South 1st and McKean Sts., (a) $18,577, (b) 
$61,780; J. J. Ryan, Pittsburgh, (a) $20,328 ; 
J. H. McQuade Sons Co., Bakewell Blidg., 
(a) $21,209; F. and F. Duilus, 40 Boundary 
St., (b) $65,581; G. S. White Co., Jenkins 
Areade, (b) $65,690. Noted July 22. 


*Maryland—State Rds. Comn., 601 Gar- 
rett Bldg., Baltimore, let contract building 
79 mi. state highway through town of Elk- 
ton, Contr. CE-31, to Broad Creek Contg. 
Co., Elkton, $29,819. Noted July 22. 


Maryland—State Rds. Comn., 601 Garrett 
Ridg., Baltimore, received bids Aug. 2, pav- 
ing .11 mi, Cathedral St., sheet asphalt, 
Contr. BC-32, from Baltimore Asphalt 
Block & Tile Co., Laurens and Monroe Sts., 
£13,247 for 6 in. concrete base, $14,275 
for 8 in. concrete base. Noted July 22. 


Maryland—State Rds. Comn., 601 Gar- 
rett Bldg., Baltimore, received bids Aug. 2, 
vsuilding .44 mi. state highway through town 
f Cambridge, Contr. D-14, .3 mi. through 
»wn of Hurlock, Contr. D-21 and .44 mi. 
hrough town of Sharptown,. Contr. WI-12, 
‘rom Peninsula Constr. Co., Bridgeville, 
ol, $15,657, $11,903 and $18,035 respec- 

vely; .67 mi. through town of Taneytown, 
‘ontr. CI-30, concrete, from A. S. Sedeli, 

ontinental Bldg., Baltimore, $28,253. 


Ww. Va., Chathesten—City received bids 
ving (a) 2 blocks Virginia St., (1) wood 
—_ (2) sheet alt, (b) 4 blocks Court 
‘t, (ce) alley w of Ruffner Ave., from 





Loescher & Wiley, Charleston, (al) $27,- 
000; Fogle & Co., Charleston, (al) $26,000; 
(a2) $22,000; (b) $50,000; (ce) $1,000. 
Noted July 8. 

*W. Va., Winfield—Comrs. Putnam Co. 
let contract grading and draining 2 mi. 
road Union Dist., to J. O. McDermott, Am- 
brosia, $28,065. Noted July 22. 

*North Carolina—State Highway Comn., 
Raleigh, let contract gravel surfacing 3.58 
mi. Federal Aid Project 109, 16 ft. wide, 
Burke Co., to C. E. Teague, Columbia, 
S. C., $49,945. Noted Jan. 

* North Carolina—State Highway Comn., 
at div. office, Ashville, let contract top soil- 
ing 10.3 mi. Federal Aid Project 78, 16 
ft. wide, Rutherford Co., to Ross Bros., 
Fredericksburg, Va. Noted July 1. 

*N. C., Mockville— City rejected bids 
paving Depot and Main Sts. asphalt on 
broken stone base. Work will be done by 
day labor under supervision of N. S. Milli- 
ean, engr., Mocksville. About $60,000. 

*0O., Canton—Comrs. Stark Co. let con- 
tract improving 3 mi. Alliance-Limaville 
Rd., with 4 in, course waterbound slag over- 
laid with 3 in. course bituminous filling, to 
Highway Constr. Co., 903 Lorain Co. Bank 
Bldg., Elyria. About $92,000. 

0., Cleveland—Ld. Comrs. Cuyahoga Co. 
received bids grading 26,000 cu.yd. Pleasant 
Valley Rd., from Conners & Nelson, Berea, 
$23,910; H. L. Carr, Frederick Bldg., Cleve- 
land, $25,890. 

*Michigan—State Highway Dept., Lan- 
sing, let contract grading, draining and 
surfacing 2.558 mi. State Trunk Line Rd. 
12-13, Machinac Co., 16 ft. wide, involving 
8,006 cu.yd. earth excav., 23,997 sq.yd. 
gravel surface, 10,818 yd. station overhaul, 
106 lin.ft. pipe culverts, 43.4 cu.yd. concrete 
in culverts, ete, to Rd. Comrs. Machinac 
Co., St. Ignace, $35,513; 3.007 mi. State 
Trunk Line Rd. 12-17, Schoolcraft Co, 16 
ft. wide, 12,149 cu.yd. earth excav., 28,218 
sq.yd. gravel surface, 57,525 yd. sta. over- 
haul, to Rd. Comrs. Schoolcraft Co., Manis- 
tique $47,148. 


*Michigan—State Highway Dept., Lan- 
sing, let contact grading, draining and sur- 
facing 6.232 mi. Federal Aid Project 26, 
Sects. B and C, 16 ft. wide, Antrim Co. 
involving 22,905 cu.yd. earth excav., 58,500 
sq.yd. gravel, etc., to C. Bye, 442 Webster 
St., Traverse City. 


*Mich., Monroe—Comrs. Monroe Co. let 
contract breaking up old bituminous con- 
crete, Widening grade and placing macadam 
on 4.41 mi. State Trunk Line Rd. 10-27, 
involving 17,248 cu.yd. earth excav., ete, 
to R. D. Baker Co., 1454 Penobscot Blidg., 
Detroit, $126,557. Noted July 15. 


Ill., Chicago—Cook Co, received bids pav- 
ing Sect. 61, 15-D, Route 9-C, Canfield Rd., 
involving (a) 8,293 sq.yd. portland cement 
concrete, (b) 6,416 sq.yd. earth shoulders, 
(c) 453 cu.yd. excav., (d) 202 ft. 10 in. vitr. 
tile, (2) Sect. 66, 15-D, Archer Ave., (a) 
48,871 sq.yd. concrete, (b) 28,320 sq.yd. 
earth shoulders, (c) 21,257 cu.yd. excav., 
(d) 292 cu.yd. earth borrow, (e) 54 ft. 12 
in, tile sewer pipe, (f) 222 ft. 18 in. tile, 
(z) 104 ft. 24 in. tile, (h) 180 ft. 30 in. 
tile, (i) 558.8 cu.yd. concrete in bridges, 
(j) 50,658 Ib. reinforcing steel, ete., from 
Standard Paving Co., 326 West Madison 
St., (la) $3.87 per sq.yd., (1b) $0.35, (1c) 
$2, (1d) $2, total cost, $36,121; States 
Constr. Co., Chicago, (1a) $3.50, (1b) $0.15, 
(1e) $1.75, (1d) $1.25, $31,500; J. A. Sack- 
ley Co., 133 West Washington St., (2a) 
$3.75, (2b) $0.15, (2c) $1.50, (2d) $1.50, 
(2e) $2, (2f) $2.50, (2g) $3, (2h) $4, (21) 
$35, (2j) $0.10, ete., $248,384; J. A. Me- 
Garry & Co., 189 West Washington St., (2a) 
$3.81, (2b) $0.17, (2c) $1.05, (2d) $2, (2e) 
$1.65, (2f) $2.25, (2g) $3.25, (2h) $6.05, 
(21) $52, (2j) $0.07, etc, $250,548; Mar- 
quette Constr. Co., 133 West Washington 
St., (2a) $3.48, (2b) $0.15, (2c) $1.50, (2a) 
$1.50, (2e) $3, (2f) $4, (22) $6, (2h) $10, 
(2i) $42, (2j) $0.09, ete., $241,434. 


Iil., Chicago—Bad. Local Impvt., 207 City 
Hall, received bids July 20, paving q1) 
Christiana Ave. from Foster St. to point 
607 ft. south, (2) East 52nd St. from 
Cottage Grove Ave. to Drexel Blvd., (3) 
North Lamon Ave. from Diversey St. to 
Oakdale Ave., (4) George St. from Craw- 
ford to Springfield Aves., (5) sections of 
Granville, Rosemont, Maplewood, Campbell 
and Artesian Aves., (6) sections of Grace, 
Warwick, Waveland, Patterson, Lamon 
Lavergne, LeClaire, Laramie, Lockwo: 
and Long Aves., from R. F. Conway Co., 
133 West Washington St., (1) $14,019, (2) 
11,780, (3) $22,594, (4) $41,658, (5) $110,- 
50, (6) $410,865; White Paving Co,, 
North La Salle St., (1) $14,101, (2) $11,867, 
(3) $22,848, (4) $42,190, (5) $112,606, (6) 


$410,635; Amer. Asphalt Paving Co., 133 
West Washington St., (1) $14,174, (2) $11,- 
757, (3) $22,749, (4) $41,314, (5) $118,987 
(6) $411,769. Noted July 22. 


*IlL, Chicago—Bd. Local Impvts., 207 
City Hall, let contracts paving (1) North 
Waller Ave. from Le Moyne St. to West 
North Ave., (2) alley between Blackhawk, 
Elk, Paulina and Bauman Sts., (3) alley 
between Congress, Harrison, Keeler and 
Kildare Sts., (4) alley between Leavitt St 
Oakley Bivd., Wilmot and Milwaukee Aves 
(5) alley between Van Buren and Congress 
Sts., Western and Campbell Aves., (6) alley 
between Wrightwood, Altgeld, Sawyer and 
Spaulding Aves., (7) alley between Milwau 
kee Ave., Augusta and Will Sts., (8) alley 
between Congress and Harrison Sts, Kil 
patrick and Cicero Aves., (9) Lamon Ave 
from Oakdale to Berry Sts., (10) Loomis 
St. from West 22nd St. to point 2,048 ft 
south, (11) Loomis St. from point 500 ft 
north of West 90th to West 93rd Sts., (12) 
West 105th St. from Wentworth Ave. to 
Chicago & Western Indiana R.R. right of 
way, (13) North Parkside Ave. from lI. 
Moyne St. to West North Ave., (14) South 
Park Av. from East 91st to East 95th Sts 
(15) South Leavitt St. from 136 ft. north of 
West 18th to West 22nd Sts., (16) South 
Avers Ave. from Roosevelt Rd. to West 
14th St., (17) East 50th St. from Ellis to 
Woodlawn Aves., (18) North Leamington 
Ave. from West North Ave. to Hirsch st 
(19) North Lorel Ave. from West North 
Ave. to Hirsch St., (20) West 104th St. from 
Wentworth Ave. to point 970 ft. west, (21) 
Trumbull Ave. from Augusta St. to West 
Grand Bivd., (22) Winona St. from North 
Clark St. to Bway., (23) sections of School 
Henderson and Melrose Sts., Le Claire, La 
Vergne and Lamon Aves., (24) alley be- 
tween East 43rd St., St. Lawrence and 
Champlain Aves. (25) alley between 
Roosevelt Rd., Ashland Ave., Washburn 
and Paulina Sts. (26) alley between 
Douglas Blvd., Kedzie Ave. West 14th 
and Troy Sts., (27) Bernard St. from 
Waveland to Elston Aves., (28) California 
Ave. from Devon Ave. to Albion St., (29) 
North Fairfield Ave. from Peterson to 
Granville Aves., (30) West 50th Pl. from 
Hoyne to Western Aves., (31) North Hard- 
ing Ave. from Augusta to Division Sts., (32) 
Keystone St. from West End to Park Aves 
(33) Moffatt St. from Western Ave. to 
Rockwell St., (34) North Oakley Blvd. from 
Berteau to Collom Sts., (35) Dakin. Byron, 
Berenice and Grace Sts. from Austin Ave 
to point west of Meade St. and Meade St 
from Grace St. to Irving Park Blvd., (36) 
sections of Lowell, Kildare, Tripp, Keeler. 
Kiona, Kelso, Kasson and Leland Sts., to 
Amer. Asphalt Paving Co., 133 West Wash 
ington St., (1) $10,668, (13) $10,568, (16) 
$28,664, (17) $26,648, (18) $27,891, (19) 
$26,717, (21) $10,029, (23) $171,999, (31) 
$22,365, (32) $7,700; Central Paving Co., 179 
West Washington St., (2) $2,325, (4) $12,- 
983, (6) $8,871, (7) $7.970; J. Dillon & Co 
178 West Washington St., (3) $5,107, (5) 
$6,607, (8) $6,058, (25) $9,252, (26) $5,969: 
R. F. Conway Co., 133 West Washington St 
(9) $21,204, (15) $29,946, (22) $45,818, (27) 
$12,376, (28) $28,904, (29) $22,394, (30) 
TTY (33) $23,921, (34) $11,641, (35) 

92,850, (36) $106,823; Ready & Callaghan 
Coal Co., 133 West Washington St., (10) 
$48,175; J. A. McGarry & Co., 189 West 
Madison St., (11) $52,769; Farr Bros. Co., 
356 West 11th St., (12) $24,328, (20) $19, 
323; J. A. Sackley Co., 133 West Washing 
ton St., (14) $57,408; Contg. & Material Co., 
3219 South Michigan Ave., (24) $4,000. 
Noted July 15 and 22. 


Wisconsin—State Highway Comn., at div 
office 2, Stephenson Bldg., Milwaukee, re- 
ceived bids July 26, grading and paving 
Milwaukee-Fond du Lac Rd., Federal Aid 
Project 160, Menomonee Falls, Waukesha 
Co., involving (a) 11,798 cu.yd. earth excav., 
(b) 200 cu.yd. rock excav., (c) 107 cu.yd 
concrete in culverts, (d) 10,841 lin.ft. curb 
and gutter, (e) 10,183 sq.yd. concrete sur- 
facing, 18 ft. wide, (f) 20,339 sq.yd. con- 
crete surfacing, full width, (g) 200 ft. 12 
in. vitr. pipe, ¢(h) 732 ft. 18 in. vitr. pipe, 
(i) 50,940 Ib. wire mesh, (j) 4,884 Ib. rein- 
forcing steel, etc., from G. Czerwinski, 399 
Mitchell St., Milwaukee, (a) $1.25 per cu 
yda., (b) $4, (c) $30, (d) $1.19, (e) $1.88, 
(f) $1.90, (2) $2.25, (h) $3.50, (i) $0.055, 
(j)_ $0.07, ete.; C. Johnson, Oshkosh, (a) 
$1.30, (b) $5, (c) $28, (d) $1.20, (e) $2.03, 
(f) $2, (ge) $2.50, (h) $3.50, i) $0.07, (3) 
$0.06, etc. Noted June 24. 


Ia., Osceola—City received bids paving 2 
mi. various streets, 40 ft. wide, asphalt, 
from L, L. Beye, Eldorado, $152,544; Amer. 
Paving Co., $155,443; Allied Contr., Inc. 
4616 Harmon, St.. Omaha, $160,230. Noted 
Ju 
























































































9 tae 

















80 





Streets and Roads (Continued) 


*Minn., Brainerd—Crow Wing Co. let 
contract grading 13.3 mi. Job. 1908, State 
Rd. 1, 24 ft. wide, to Franzen Bros., Pali- 
sade, $27,120. Noted July 29. 

*Minn., Brainerd—Crow Wing Co. let 
contract building 4.5 mi. Co. Job. 1910, 
State Rd. 8, involving 33 acres clearing 
and grubbing, 67,529 cu.yd. excav., 9,770 
cu.yd. overhaul, ete. to A. P. Chenevert, 
Outing, $45,261. 

Minn., Fergus Falls—Ottertail Co. let con- 
tract building 8.45 mi. Federal Aid Project 
160, Job 2,002, involving 44,000 cu.yd. 
excav. 610 lin.ft. 5-18 in. concrete culverts, 
loading and hauling 5,500 cu.yd. c.ay_sur- 
facing, one 6 x 48 ft. concrete culvert, 
one 60 ft. steel bridge, etc., also 9 mi. Fed- 
eral Aid Project 159, Job 2,001, 33,000 cu. 
yd. excav., 742 lin.ft. 15-18 in. concrete cul- 
verts, etc., to D. Daggett, Frazee, $75,981 
and $43,156 respectively. Noted June 17. 

%*Minn., Mora—Kanabec Co. let contract 

ading and graveling 16 mi. Federal Aid 
Project 9, State Rd. 2, involving 98,131 cu. 
yd. excav., 5,323 cu.yd. hand ditch, 2,623 
lin.ft. 12-36 in. pipe, 26,857 cu.yd. gravel 
eurfacing material and 1,950 lin.ft. 8 in. 
tile, to J. J. and M. S. Mergens, 403 Kasota 
Block, Minneapolis. About $139,000. Noted 
June 24. 

*&Minn., Redwood Falls—Comrs. Redwood 
Co. let contract graveling 9 mi. Federal Aid 
Project 13, State Rd. 10, also 7 mi. Fed- 
eral Aid Project 109, State Rd. 5, both 24 


ft. wide, to C. H. Windsor, Montevideo, 
$16,116 and $22,212 respectively. Noted 
June 29. 


Minn., St. Paul—City received bids July 
26, paving Fairfield Ave. between Robert 
and State Sts. State St. between Fillmore 
Ave. and St. Lawrence St. and Indiana Ave. 
btween Robert and State Sts., 30 ft. wide, 
from White Constr. Co., 203 Flatiron Bldg.. 
73.000: Fielding & Shepley, Griggs and 

Mer Sts., $73,552. 

*Kan., Compnwesd i na =e. let 
ontract ding an ng culverts on 
3898 mi. ‘New Santa Fe Trail, Federal Aid 
Project 47 A, 18 ft. wide to Meade Constr. 
Co., Abilene, $22,792. Work involves 18,- 
000 cu.yd. earth excav., 5.7 ton steel and 
300 cu.yd. Class “A” concrete. 

n., Garden City—Finney Co. let con- 
wa untae rading and balling bridges 
on 10.104 mi. Sante Fe Trail, Federal Aid 
Project 22, Sects. F-G-H-I, 18 ft. wide, 2 
course concrete, to M. R. Ammermann. 
Wichita, $441,153. 

Missouri—State Highway Dept., Albany, 
received bids July 23, building 8.86 mi. Sect. 
A. Jefferson Highway, 24 ft. wide, Federal 


Aid Project 54, Gantry Co., from_ Land 
Grading aS, Ballinger Bldg.. St. Joseph, 
$47,942; Cook & ‘Brien, Kansas City, 
$48.947: Schmidt-Daily, Kansas City, $49,- 
100; 4.93 mi. ct. from Universal 
Constr. Co., St. Joseph, $147,328. Noted 
July 8. 


*Mo., Kansas City—City let contract 
rading. widening and repaving Main St. 
rom Hunter Ave. to 39th St., including 
grading of parkway and resetting of trees, 
involving 19,035 sq.yd. sheet_ asphalt, to 
Parker Washington Co., 2309 Pennsylvania 
St., at $5.84 per sq.yd., total $111,164. 

*&Tex., Denton—Denton Co. let contract 
avel surfacing Highways 40 and 40 A, 
ederal Aid Project 143, to McElwrath & 
Rogers, Corsicana, $139,320. 


&Tex., Fairfield—Freestone Co. will grade 
and drain 14.67 mi. Highway 32, Federal 
Aid Project 1228S, 16 ft. wide Cost. $26,- 
658. Work will be done by day labor. 
Noted June 10. 


*Tex., La Grange—Fayette Co. let_con- 
tract grading Highway 3, Federal Aid Proj- 
ect 37, to S. L. Robertson, $72,829. 


*Tex., Wichita Falls—Wichita Co. let 
eontracts improving 8.81 mi. Highway 2, 
Federal Aid Project 3, and 4.68 mi. High- 
way 61, Federal Aid Project 61, concrete, to 
Potts & Prentice, $455,365 and $193,480 
respectively. 

*Nevada—State Highway Comn., Carson 
City, let contract paving 1.8 mi. road from 
Gardnerville to Minden, Douglas Co., to 
Bishop & Griscom, Reno, $38,219. 

Wash., Seattle—City let contract pavin 
(1) 24th Ave., et al, involving 3,525 sq.yd. 
7 in. concrete paving and 3,525 lin.ft, type 
“R” armored concrete, (2) Republican St., 
et al, 2,475 lin.ft. type “C"’ armored con- 
crete, 5,800 sq.yd. asphalt paving and 1,475 
sq.yd. concrete walks, (3) 25th Ave. N. W., 
et al, 10,380 sq.yd. concrete walks, 3,000 
lin.ft. 3 in. sewer pipe and 1,000 lin.ft. 3 
in. tile drain, from F. N. Badolato & Co., 
Green Bldg., (1) $39,219, (2) $35,175; Jahn 
& Bressi, New York Bldg.. (1) $39,818; R. 
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G. Stevenson, 1327 Ewing St.. (1) $40,450; 
J. L. Smith, Pioneer Bldg., (2) $34,578, (3) 
22,154; Sparger Constr. Co., Colman 
Bldg. (2) $35,689; D. H. Traphagen, 
Walker Bidg., (3) $23.153; Meade & Alpin, 
1255 John St., (3) $26,190. 


Wash. Seattle—King Co. received bids 
July 26, grading and _ graveling 2 mi. 
Shanahan-Glen Acres Rd., 20 ft. wide, in- 
volving 38,000 cu.yd, earth excav., 7 acres 
clearing, 54 acres grubbing and 3,000 cu.yd. 
gravel, from Hansen & Haugl, Seattle, $41,- 
800; H. Pederson, Alaska Bldg., $47,000; 
W. A. Kupoff, L. C. Smith Bldg., $47,625. 


Oregon—State Highway Comn., Portland, 


received bids July 20, grading 11.2 mit. 
Goldson Sect., Lane Co., involving 97,500 
cu.yd. excav., from Washburn & Hall, 


Bway. Bldg., Portland, $121,820; Lane Co. 
Court, Eugene, $133,793; Rojette, Fobert & 
Winters, $155,345. 


*Oregon—State Highway Comn., Port- 
land, let contract grading and rocking 7.6 
mi. McMinnville-Tillamook Highway, Polk 
Co., involving 12,300 cu.yd. excav., 20,000 
cu.yd. surfacing, to Elliott & Scoggin, Mc- 
Kay Bldg., Portland, $98,255; graveling 
14.8 mi. Columbia River Highway, Sherman 
Co., 37,500 cu.yd. surfacing, to Porter & 
Conley, Ry. Exch. Bidg., Portland, $108,000 ; 
building rein.-con. culverts between Com- 
stock and Lane Co. line, Douglas Co., 105 
cu.yd. concrete, 9,000 Ib. metal reinforce- 
ment, 20 ft. 24 in. corrugated iron pipe and 
84 ft. 12 in. concrete pipe, to S. L. Godard, 
Cottage Grove, $4,461. 


Ore., Portland—City received bids July 
21, grading and building sidewalks on (a) 
92nd St. S. E. from 45th Ave. S. E. to 68th 
Ave. S. E., (b) paving Russett St. from 
Vancouver to Union Aves., (1) asphaltic 
concrete No. 1, crushed rock base in road- 
way, (2) concrete No. 3, in roadway, from 
S. Simonsen, (a) $17,028; Cochran  Bros., 
415 South Syracuse St., (a) $17,917, (b2) 
$23,238; Warren Constr. Co., Journal Bldg.. 
(b1) $22,881. 


*Cal., Napa—Comrs. Napa Co. let con- 
tract building 7 mi. concrete highway from 
Trubody Sta., to R. J. Blanca, 1713 Sutter 
St., Vailejo, $130,205. 


*B. C., Delta—Municipality let contract 
paving 5.07 mi. Ladner Trunk Rd., 14 ft. 
wide, bituminous macadam on existing ma- 
cadam base, to Palmer Bros., 929 Main St., 
Vancouver. About $70,000. 


*B. C., South Vancouver—City let con- 
tract subgrading and paving with asphalt 
on 6 in. concrete base, 1.26 mi, Kingsway 
from Earle to Clark Sts., 14 ft. wide, to 
Cotton Co., Ltd., False Creek Yards, Van- 
couver. About $50,000. 


Railways 
PROPOSED WORK 


Michigan—Street Ry. Comn., 410 City 
Hall, Detroit, ordered plans and estimates 
made for excavating, laying foundation, 
ties, rails and special work for 12 mi. 
double track street railway on Joy Rd., 
Clairmont, Owen and Holbrook Aves. from 
Grand River to Conant Aves. About $800,- 
000. WwW Markham, 410 City Hall, ch. 
ener. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


* Michigan—Detroit United Ry., Interur- 
ban Bldg., Detroit, will build extensions on 
Saginaw. Chamberlain, Edison and Glen- 
dale Aves., double track connection to 
existing line on Saginaw and Oakland Aves., 
South Blvd., Sanford and East Pike, with 
loop connecting with existing lines on 
Saginaw St. About $450,000. Work will 
be done by day labor. 


*Michigan—Street Ry. Comn., 410 City 
Hall, Detroit, let contract furnishing f.o.b. 
Detroit, fifty-five thousand 6 in. x 10 in. x 
6 ft. 8 in. seasoned white oak ties, to Al- 
lied Sales Corp., Montgomery, Ala., at $2.74 
each, total $150,700. oted July 15. 


Excavation and Dredging 
PROPOSED WORK 


Tenn., Memphis—Ditch—Big Creek D. D., 
Shelby Co., having plans prepared by 
Gaines & Carlisle, engrs., Falls Bldg., Mem- 
phis, enlarging Big Creek by building 18 
mi. ditch, 10 ft. deep, 26 ft. bottom, also 21 
mi. laterals, 4-8 ft. wide, involving 260,000 
cu.yd. dry earth excav. and 860,000 yd. 
— in old channel. About 


Tenn., Memphis — Levee — Horn Lake 
Levee & D. D., Shethy Co., having plans 
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prepared by Gaines & Carlisle, engrs., } 
Bldg., Memphis, for 12 mi. levee. 

Tl, East St. Louis—Levee—Fast 
Levee & Sanitary Bd., 225 Collinsville 
authorized $300,000 bond issue to | 
levees and improve drainage system 
and in vicinity. H. S. Kramer, Eas: 
Louis, engr. 

Ia,, Des Moines—Levee—Des Moines 
plans to build 3 to 5 ft. addition to 
in Dist. 16 between here and Louis: 
About $500,000. Engineer not selected 

Ia., Mason City—Drainage—Cerro G 
Co. rejected bids received July 20, build 
Joint D. D. 1, involving 131,000 ft. ¢-4: 


tile. Cost to exceed $25,000. New bid 
October. Noted July 8. 
Wyoming—Irrigation—W. M. Carpen:: 


Security Bldg., St. Louis, Mo., organ 
syndicate to irrigate 40,000 acres in Groin 
River Valley, Wyo. Work includes later: |< 
headgate and 18 mi. canal, 4 ft. deep, 1: 
ft. bottom and 30 ft. top width  H, 
Philips, 201-202 Fullerton Bldg., St. Louis, 
Mo., consult. engr. 

Ariz., Phoenix — Irrigation — Paradise- 
Verde Irrigation Dist. plans to build irriga- 
tion and power system. Cost between 
$16,000,000 and $20,000,000. <A. L. Harris. 
Phoenix, engr. 


BIDS DESIRED 

Ia., Clarion—Ditch—Until Aug. 9, by D 
H. Eyler. aud. Wright Co., building Drain 
Ditch 187, in Blaine and Vernon Twps., in- 
volving 65,294 cu.yd. excav., 41,670 ft. 6-28 
in. tile, 240 ft. 12-15 in. culverts. About 
25,000. 

Minn., Albert Lea—Ditch—Until Aug. 18 
by F. Tavis, aud. Freeborn Co., building 
County Ditch 34, involving 70,044 ft. 6-42 
in. tile, 115 junction laterals, 48 catch 
basins, ete. About $32,000. J. H. Severson 
Albert Lea, engr. 


Ore., St. Helens—Dike, ete.—Until Aug 
14, Rainier D. D., Columbia Co., building 
1,400 ft. dike, 33,000 yardage and 1,100 ft 
ditch, 1,750 yardage and clearing 6 scores 
on right of way. G. J. Poysky, ener. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Ill., East St. Louis—Canal and Levees 
—East Side Levee & Sanitary Bd., 225 
Collinsville Ave., let contract. building in- 
ars canal and levees, Project 12. to 
A. - Wiles and H. J. Sternberg, Title 
Guarantee Bldg., St. Louis. About $1,500,- 
000. Noted Feb. 5. 


*Minn., Mankato—Ditch—Blue Earth Co. 
let contract for tile work building Ditch 57, 
to F. F. Esser, Mankato, $163,000; open 
Sy ag Mulgrew & Sons, Dubuque, Ia., 


Industrial Works 


PROPOSED WORK 


Mass., Cambridge—G. Lawrence, Inc., 24 
Cambria St., having plans prepared by W. 
T. Littlefield, archt., 9 Hamilton PL, Boston, 
for 1 story, brick and steel plant. 


Mass., Worcester —H. W. Trulson, 25 
Berksmans St., soon lets contract building 
2 story, 90 x 115 ft., concrete and stee] 
garage, rein.-con. flooring, concrete founda- 
tion, on Pleasant St. About $150,000. E. 
T. Chapin, 340 Main St., archt. 


R. 1., East Greenwich—Greenwich Mills 
Division St., soon lets contract building 4 
story, 80 x 90 ft., brick and mill construc- 
tion addition to plant, concrete foundation. 
About 50,000. Private plans. Noted July 29. 

R. I.. Woonsockett—W. F. Fontaine, 
archt., 


Federal Bldg., soon lets contract 
building 2-story, 135 x 250 ft., brick and 
mill construction addition to plant, con- 


crete foundation, for Lafayette Worsted 
Co., Hamlet Ave. About $200,000. 


Conn., Bridgeport—A. Aldo, 1699 Madi- 
son Ave., soon lets contract building 1 
story, 100 x 110 ft., brick and steel garage, 
cement concrete flooring, stone foundation 
on North Ave. and Sedgwick St. About 
$50,000. F. A. Cooper, 1024 Main St., archt. 
Noted July 29. 


Conn., Bridgeport—Amer. Fabrics Corp 
Connecticut Ave. and Waterman St., soon 
lets contract building 1 story, 60 x 166 ft 
brick and steel plant, cement flooring and 
foundation. About $50,000. Private plans 


Conn., Hartford—D. A. Guerriero, archt.. 
647 Main St., soon lets contract building 2 
story, 80 x 80 ft., brick, concrete and see! 
garage, rein.-con. flooring, concrete foun?’:- 
tion, on Morgan St., for D. D’Amico, 5% 
Albany Ave. About $50,000. Noted July 22. 


Conn., Hartford—F. C. Walz, archt., 1% 
Trumbull St., soon lets contract building ! 
story, 100 x 150 ft., brick, concrete and *'°« 
garage, rein.-con. flooring and founds’). 
or A. Goldstein, Maple Ave. About $ ''- 
000. Noted Feb, 5. 
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industrial Works (Continued) 


Conn., Hartford—B. A, Sellew, archt. and 

ngr., 2238 Asylum St., soon lets contract 
ullding 3 story, 43 x 90 ft., brick, concrete 
nd steel plant, rein.-con. flooring, concrete 
oundation, for Hartford Mattress Co., Kil- 
surn St. and Blvd. Abou $50,000. Noted 
uly 29. 

Conn, Hartford—Backoff, Jones & Cook, 
arehts., Union Bldg., Newark, N. J., soon 
et contract building 2 story, 60 x 100 ft., 
prick and mill construction factory, rein.- 
con. flooring, concrete foundation, for Home 
Tourist Candy Co., c/o architects. About 
$50,000. Noted May 27. 

Conn., New Haven—Fritzell Brass Fdry. 
Co., 38 Chestnut St., having plans prepared 
1y Fletcher-Thompson, Ine., archts. and 
ngrs., 1089 Broad St., Bridgeport, remodel- 
ng old plant of International Leather & 
Belting Co., on Middletown Ave. for its own 
use. 

N. Y., Buffalo—H. E. Plumer, engr., Elli- 
cott Sq. soon lets contract building 1-story 
82 x 100 ft. brick and rein.-con. warehouse 
for Knowlton Warehouse Co., 93 Perry St. 


N. J., Edgewater—United States Alumi- 
num Co. plans to build large addition to 
plant. 


N. J., Jersey City—Cotton Textile Co., 383 
Cator Ave., plans to construct 4 concrete 
factory buildings. About $50,000. 


N. J., Jersey City—J. T. Ryerson & Sons, 
230 Westside Ave., plans to build addition 
to plant, corrugated iron and steel, concrete 
foundations. About $50,000. 


N. J., Newark—Patent Spring Bed Co., 
235 Waverly St., having plans prepared by 
J. Tomley, archt., c/o owner, altering 3 
story, 15 x 155 ft., concrete and brick fac- 
tory, at 201 Norfolk St. 


N. J., Trentoa—J. Ashton, Jr.. 13 North 
Warren St., plans to build 1 story, 100 x 
140 ft. warehouse with 15 x 60 ft. wing, con- 
crete and steel, on New York Ave. About 
$60,000. Karno-Smith Co., Broad St. Bank 
Bldg., engrs. 


Md., Baltimore 





See ‘‘Sewers.” 


Md., Baltimore—Coca Cola Co., Candler 


Bldg., Atlanta, Ga., plans to build rein.-con. 
and steel factory on Fort Ave. near 
Stephens Ave., here. About $1,600,000. C. 
H. Candler, in charge. 


0., Cleveland— Amer. Turpentine (Co. 
plans to build 3 story, 100 x 180 ft. factory, 
also 1 story, 24 x 40 ft. boiler house, 
rein.-con., steel and brick, rein.-con. flooring, 
concrete foundation, along tracks of Belt- 
line Ry. About $200,000. H. D. Tremmel, 
186 Engineers Bldg., secy. Architect’s name 
withheld. 


0., Cleveland—Baker, Rauch & Lang Co., 
2180 West 25th St., soon lets contract build- 
ing 4 story, 65 x 110 ft., brick and steel 
factory, brick foundation, on West 25th St. 
and Chatham Av. About $100,000. G. S. 
pein & Co., Century Bldg., engrs. and 
archts. 


0., Cleveland—Cleveland Ry. Co., Leader- 
News Bldg., soon lets contract building 1 
story, 37 x 128 ft. rein.-con., steel and brick 
garage and machine shop, rein.-con. floor- 
ing, conerete foundation, on Harvard Ave. 
About $60,000. G. Radcliffe, genl. mer 
D. W. Morrow, 4500 Euclid Ave., archt. 


0., Cleveland — Kaynee Co., 6925 Aetna 
Rd., soon lets contract building 1 story, 60 
x 180 ft. box factory and garage, brick and 
steel, brick foundation, on Aetna Rd. and 
Bway. About $60,000. E. C. Seitz, treas. 
Lockwood-Green & Co., Bangor Bldg., engrs. 
and archts. 


0., Cleveland—Ohio Bronze Powder Co., 
1120 East 152nd St., plans to build 2 story, 
rein.-con., steel and brick factory, rein.-con. 
flooring, concrete foundation. About $50,- 
900. G. F. Glass, pres. Private plans. 


0., Cleveland—Republic Electric Mfg. Co., 
1820 East 18th St., opens bids about Aug. 8, 
building 3 story, 50 x 50 ft., rin.-con., steel 
and brick factory and office, rein.-con. floor- 
ing, concrete foundation, on East 18th St. 
and Chester Ave. About $100,000. L. 
Griesser, pres. J. M. Dyer, Amer. Trust 
Ridg., archt. 

_0., Cleveland—U. S. Molding Machine Co., 
6&8 East 69th St., plans to build 1 story, 
rick and steel addition to factory, brick 
fi undation. About $50,000. Architect not 
elected, 

_Mich., Detroit—Smith, _Hinchman & 
rylls, archts. and engrs., 710 Washington 
‘reade, soon let contract building 2 story, 
x 117 ft., rein.-con., brick and steel 
tory, rein.-con. flooring, concrete founda- 

n, for Zenith Carburettor Co., Hart Ave. 

hout $70,000. 

NL, Chieago—A. S. Alshuler, archt., 28 
st Jackson St., opens bids soon building 
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2 story, 99 x 115 ft., brick and timber 
factory, concrete foundation, at 108 South 
Desplaines St., for N. B. Austin Co., 700 
West Jackson St. About $175,000. 


Ii., Chicago—Commonwealth Edison Co., 
72 Adams St., having plans prepared for 2 
reactor buildings, one 15x350 ft. and other 
20 x 200 ft., rein.-con. 

M., Chicago—J. J. Neebe, archt., 2522 
Aubert Ave., opens bids about Aug. 15, 
building 1 and 2 story, 100 x 108 ft. brick 
and timber garage and salesroom, rein.-con 
flooring, concrete foundation, on Western 
St. near Montrose St., for A. Feasel, ¢/o 
architect. About $75,000. 


Ill., Chicago—F. H. Hill Co., Washington 
and Morgan Sts., had plans prepared by 
Woltersdorf & Bernard, archts., 38 North 
La Salle St., for 7 story, 34 x 88 ft. mill 
construction addition to factory, concrete 
foundation. About $75,000. 


Wis. Campbellsport—White House Milk 
Products Co. West Bend having plans pre- 
pared by M, Tullgren & Sons archts. 425 
East Water St. Milwaukee for 1  story,, 
50 x 100 ft., brick and mill construction 
plant, rein.-con. flooring, concrete founda- 
tion, here. 


Tex., Zavata—K. C. Minter plans to build 
2 story frame factory. About $50,000. 
Private plans. 


Que., Montreal—Ideal Garage and Serv. 
Co., Ltd., soon receives bids building ga- 
rage. About $50,000. 


Ont., Hamilton—Steel Wks. of Canada, 
Harvey Lane, soon receives bids building 
1 and 2 story, concrete, brick and steel 
plant and foundry, concrete flooring and 
foundation. About $300,000. Private plans 


Ont., Lakefield—Canada Cement Co., 9 
Herald Bldg., Montreal, plans to alter, re- 
pair, build addition and install new equip- 
ment in plant, here. About $500,000. 


Ont., Toronto—Delcomania €o. of Can- 
ada, 364 Richmond St., having plans pre- 
pared by H. J. Charon, archt., 20 Wayland 
Ave., for 6 story, brick and steel factory, 
concrete foundation, on King St. About 
$200,000. Noted May 


Ont., St. Catharines—Niagara, St. Catha- 
rines & Toronto Ry., 27 Wellington St., E., 
Toronto, having plans prepared by G. C. 
Briggs, archt., 27 Wellington St., E., for 1 
story, 60 x 150 ft., concrete, brick and steel, 
ear shops, concrete flooring and foundation, 
here. About $60,000. Noted April 8. 

Alta., Athabaska—Mackenzie Basin Fish- 
eries soon receive bids building cannery on 
Black Bay. L. Baxter, Sydney, N. S., engr. 


BIDS DESIRED 


Pa., New Castle—Johnson Bronze Co., 
South Mill St.. receiving bids constructing 
52 x 68 ft. core building, 32 x 62 ft. machine 
shop, both 2 story, also 1 story, 68 x 101 
ft. foundry, brick and steel, rein.-con. floor- 
ing, brick foundation. About $125,000. F. 
D. Chase, 645 North Michigan Ave., Chicago, 
engr. 

La., New Orleans—Until Aug. 17, by Bd. 
Port Comrs., furnishing or furnishing and 
erecting all structural steel required for 
Pauline St. freight shed extension; adver- 
tised in this issue. 

Tex., Abilene—Until Aug. 9, by State Bd. 
Control, Austin, building laundry at State 
Epileptic Colony, here. S. B. Cowell, chn. 
Cc. H. Pagne & Bro., Austin, archts. 


Ont., St. Thomas—Until Aug. 12, by S. 
Gilbert, mgr., Canada Iron Fdry., rebuild- 
ing plant which was partially destroyed by 
fire and constructing several new buildings. 
About $150,000. 


Alaska, Unalaska Island—Amer. Whale 
Products Co., 8 South Dearborn St., Chi- 
cago, Ill., receiving bids building whale oil 
plant on Udagak Bay, to include refinery, 
fertilizer plant, oil tanks and storage build- 
ings. About $1,000,000. Woltersdorf & 
Bernard, 138 North LaSalle St., Chicago, 
Tll., archts. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Boston — Boston & Maine R.R., 
North Sta., let contract building concrete 
and steel train sheds, to Tredennick Co., 10 
High St. About $425,000. 


*Mass., Cambridge—Presto Lite Co., Inc., 
Erie and Albany Sts., let contract building 
concrete foundation for twelve 1 story, 
brick and steel buildings, on Erie St., to 
J. A, Scully Foundation Co., 118 Ist St., 
East Cambridge ; steel contract, to Truscon 
Steel Co., 348 Sumner St., Boston. About 
$100,000. 


*Mass., Gardner—Central Oil & Gas 
Stove Co. let contract building 3 story. 65 
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x 150 ft., brick and mill construction addi- 
tion to plant, concrete foundation, to C. St 
Hilaire, 60 Oak St. 


*R. LL, Providence—Lockwood, Greene & 
Co., archts and engrs., 60 Federal St., Bos 
ton, let contract to J. R. Bickford, 509 West- 
minster St., building 2 story, 110 x 170 ft., 
rein.-con. dye house, rein.-con. flooring, con- 
crete foundation, for Franklin Process Co, 
29 Promenade St. About $150,000. Noted 
July 22. 


*Conn,., Bridgeport—Crane Co.. South 
Ave., let contract building 1 story, 100 x 
219 ft., brick and frame warehouse, con- 
crete flooring and foundation, to T. J 
Pardy Constr. Co., 1481 Seaview Ave. Abou 
$50,000. 


*Conn., Naugatuck — Naugutuck Chemi- 
cal Co., Elm St., let contract building 2 
story, 50 x 60 ft., brick, concrete, steel and 
hollow tile plant, rein.-con. flooring, concrete 
foundation, to Flynt Bldg. & Constr. Co., 
356 Main St., Palmer, Mass. About $60,000 


*Conn., New Haven—New Haven Pulp 
& Board Co., Green St., let contract alter- 
ing and building 1 story, brick, rein.-con 
and steel addition to factory, rein.-con 
flooring, concrete foundation, on Green and 
East Sts., to Levering & Garrigues Co., 552 
West 23rd St., New York City. About 
$100,000. 


*Conn., Waterbury—Berbecker & Row- 
land Mfg. Co., Waterville, let contract build- 
ing 3 story, 41 x 176 ft., brick and mill 
construction addition to factory, here, to 
Torrington Bldg. Co., 197 Water St., Tor- 
rington. About $81,000. 


*N. Y., Brooklyn—Pub. Serv. Comn., 49 
Lafayette St., New York City, let contract 
building concrete foundations for storage 
yard, to Powers-Kennedy Co., 149 RBway.. 
New York City, $407,889; furnishing ana 
erecting steel, to Bigelow & Nichols, 45 
Kast 42nd St., New York City, $387,400. 


*N. Y., Buffalo—Parenti Motors Corp., 
1760 Main St., let contract building 1 story, 
100 x 350 ft., steel factory, at 616-632 
Northumberland St., to B. T. Crocker Co., 
Builders Exch. About $100,000. 


*¥N. Y., New York—Haffen Realty Co., 
149th St. and 3rd Ave., let contract building 
2 story, brick, concrete and steel factory. 
rein.-con. flooring, concrete foundation, on 
Southern Blvd. and 145th St., to Niewen- 


hous Bros., 316-318 East 161st St. About 
$50,000. 


*N. Y., New York—Sommerfeld & 
Steckler, archts. and engrs., 31 Union Sq., 
let contract to Brady-Butler Co., 18 West 
34th St., building 7 story, 50 x 50 ft 
brick, concrete and steel factory, rein.-con 
flooring, concrete foundation, for Rigaud 
Perfume Co., 75 Barrow St. Noted July 15 


*N. J., Paulsboro—I. P. Thomas & Son 
Co. let contract constructing 1 story, 80 x 
220 ft. fertilizer building, steel, to Austin 
Co., Bulletin Bldg., Phila. 


*N. J., Trenton—Thermoid Rubber Co. 
Whitehead Rd., let contract building 1 
story, 80 x 200 ft. addition to plant, con- 
crete and steel, rein.-con. flooring, to Karno- 


Smith Co., Broad St. Bank Bldg. About 
$50,000. 


*N. J., Trenton—J. FE. Throop Sons Co., 
Lewis St., let contract building 1 story, 80 
x 160 ft., concrete, brick and steel foundry, 
to Austin Co., Bulletin Bldg., Phila. 


*Pa., Essington—Westinghouse Electric 
& Mfg. Co. let contract building 1 story, 
120 x 200 ft., concrete and steel foundry, 
to Austin Co., Bulletin Bldg., Phila. 


*Pa., Norristown—Wildman Mfg. Co. let 
contract building addition to foundry, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation, to United Fireproofing Co., 8 
West 40th St.. New York City. About 
$75,000. Noted July 22. 


*Pa., Phila.— Keystone Spinning Mill, 
1631 North 2nd St., let contract remodeling 
mill and building 2 story, 60 x 95 ft. ware- 
house, rein.-con. and brick, on Turner and 
Palethorpe Sts., to W. R. Dougherty, 1608 
Sansom St. 


*0., Akron—Federal Warehouse & Stor- 
age Co., c/o G. Ball, archt., Metropolitan 
Bldg., let contract building 6 story, 80 x 100 
ft., rein.-con., steel and brick warehouse, 
rein.-con. flooring, concrete foundation, on 
Furnace St., to Clemmer & Johnson, Metro- 
politan Bldg. About $200,000. 


*0O., Alliance—Transue Williams Co. let 
contract building 1 story, 100 x 200 ft., 
brick, concrete and steel factory, rein.-con. 
flooring, concrete foundation, to H. K. Fer- 
ven <=. Vickers Bldg., Cleveland. About 
,000. 


*0., Cleveland—Exide Battery Co., 5125 
Perkins Ave., let contract ene 2 story, 
brick and steel factory, to G. W. Feaga Co., 
5927 Euclid Ave. About $60,000. 
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Industrial Works 


*O., Cleveland—Ohio Electric Controller 
Co., 5900 Maurice Ave., let contract building 
story, 38 x 110 ft., rein.-con., steel and 
addition to factory, rein.-con. flooring, 
foundation, to Austin Co., 16112 
Ave. About $60,000, 
Columbus—Timken Roller Bearing 
Ave., let contract build- 
x 480 ft., steel and brick 
McGrath & Sons, New Ist 

About $100,000. 

Gravel Co. let 
x 120 ft. brick 


(Continued) 


brick 
concrete 
Euclid 

*0.. 
Co., 1025 Cleveland 
ing 1 story, 120 
factory, to D. W 
NathL Bank Bldg 

*0., Greenville—Greenville 
contract building 2 story, 80 
and rein.-con. mill, rein.-con, flooring, con- 
crete foundation, on Jackson St., to Allied 
Builders Co., Greenville. About $100,000. 

*Mich., Detroit—Detroit Insulated Wire 
Co Wesson and Albert Sts., let contract 
building 3 story, 40 x 80 ft., rein.-con. and 


brick addition to factory, brick foundation, 
to A. W. Kutche, 623 Ford Bldg. About 
$80,000 

*Mich., Petroit—Wood Hydraulic Hoist 
& Kody Co., 1789 Hartwick Ave., let con- 
tract building 2 story, 140 x 400 ft., rein.- 
con., brick and = steel factory, rein.-con. 
flooring, concrete foundation, to W. Rey- 
nolds, c/o H. T. Millar, archt., 320 Lightner 
Bidg. Noted June 1%. 

*ill., Chicago — Henshein & McLaren, 
archts., 37 West Van Buren St., let general 
contract to J. Rodatz, Rookery Bldg., con- 
structing 3 story, 115 x 170 ft., rein.-con. 
and brick plant, rein.-con. flooring, concrete 
foundation, on West 39th St. and Emerald 
Ave., for D. Levi & Co., West 40th St. and 
Packers Ave. Total cost, $350,000 Noted 


July 22 

*Ill., Kankakee——M. Terman Produce Co 
let contract building 2 story, 48 x 150 ft., 
rein.-con. and brick factory and warehouse, 
rein.-con. flooring, concrete foundation, on 
15th St. along tracks of New York Central 
R.R., to Behrens Constr. Co., 1732 North 
Western Ave., Chicago About $60,000, 

*Wis., Waukesha—Waukesha Fadry. Co., 
340 Bway., let contract building 1. story, 
120 x 300 ft., brick and steel foundry, con- 
crete foundation, to Federal Bridge & 
Structural Co., Lincoln Ave. About $50,000. 

xla., Davenport—G. A Koester, c/o 
Davenport Roofing Co., let contract build- 
ing 3 story, 65 x 150 ft., concrete and brick 
garage, rein.-con. flooring, concrete foun- 
dation, on Front St., to H. Horst Co., 
Brumder Bldg., Milwaukee. About $150,000. 

xIa., Des Moines—Hawkeye Tire Co., 215 
East 3d St., let contract building 4 story, 
180 x 280 ft.. rein.-con., brick and stone 
plant, rein.-con. flooring, concrete founda- 
tion, on East 18th and Court Aves., to J. 
A. Benson Constr. Co., 422 Valley Natl 
Bank Bldg cost plus percentage basis 
Cost to exceed $500,000 

*™Mo., Kansas City—International 
vester Co., 606 South Michigan Ave., Chi- 
eago, let contract furnishing labor and 
material building 5 story, 116 x 144 ft., 
brick warehouse, rein.-con, flooring, concrete 
foundation, here, to L. Breitag, Ry. Exch. 
Bldg About $200,000 

*Mo., St. Louis—F. Adams Electric Co., 
3640 Winsor St., let contract building 1 
story. 147 x 190 ft., brick addition to fac- 
tory, to MeCormick-Combs Constr. Co., 
Columbia Bldg. About $150,000. 

*Mo., St. Louis—Producers ‘onsolidated 
Oil Co., c/o A. D. Allen & Co., 515 Reliance 
Bidg., Kansas City, let contract. building 
100 gas filling stations, rein.-con., brick and 


Har- 


stone, here, at Kansas City and along state 
roads, to A. PD. Allen & Co Cost between 
$9,000 and $10,000 each 

*Ont., Ft. William—Ft. William Pulp & 
Paper Co. let contract constructing plant, 
including 400 x 600 ft. and 300 x 300 ft. 
buildings, also several smaller units, con- 


and timber founda- 
Barnett & 


concrete 
River, to 


and steel, 
along Mission 


crete 
tions 


McQueen Co., Ft. William About $1.000,- 
000; cost plus percentatge basis Noted 
July 29 
. . 
Buildings 
PROPOSED WORK 

Me., Augusta — Hotel — Augusta House, 
168 State St.. having plans prepared by 
Bunker & Savage, archts., Augusta Trust 


Bldg., for large brick and steel addition. 

Mass., Amherst — Church — St. Bridget 
Catholie Society, 34 Pleasant St., plans to 
build church. About $100,000. J. J. Beel, 
pastor Architect not selected, 

Mass., Boston — Laboratory—Gay & 
Proctor, archts., 50 Bromfield St., soon lets 
contract buildine 4 story, 40 x 61 ft. and 
21 x 38 ft.. brick and concrete, rein.-con. 


concrete founds** -s, on Bway. Ex- 


flooring, 
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tension, for Women's Educational & Indus- 

trial Union, 264 Boylston St. 
Mass., Brookline (Boston P.. O.)—Housing 
H. Bolton Peek Corp., 1041 Little Bldg. 
Tt 


Boston, having plans prepared by C. : 
McFarland, archt., 162 Newbury St., Bos- 
ton, for houses for work men, at Blake 
Park, here. About $1,000,000. 

Mass., Cambridge — Hospital— FE . T. 
Graham, archt., 20 Beacon St., Boston, soon 


building 3 story, 80 x 140 ft., 
and steel addition, rein.-con, 
concrete foundation, on Cambridge 
About $200,000. 


lets contract 
brick, concrete 
flooring, 
t., for City Hospital Comn. 


Mass., Clinton — Housing Lockwood, 
Greene & Co., archts. and engrs., 60 Fed- 
eral St., Boston, soon lets contract building 


houses 
for 


frame and _ stucco 
for workmen, concrete foundations, 
Lancaster Mills, About $200,000. 


Mass., Dedham—Club—Dedham Country 
& Polo Club having plans prepared by 
Richardson, Barott & Richardson, archts., 
8 Beacon St., Boston, for 2 story, stone and 
frame, 

Mass,, Fall River—Temple—Masonic So- 


2 story, brick, 


cieties plan to build 4 story, brick, con- 
erete and steel, on North Main and Elm 
Sts Architect not selected. 


Mass., Lawrence—Church and School—St. 


Mary's Roman Catholic Society, Haverhill 
St., soon lets contract building 1. story, 
brick and stone church and 3 story, 50 x 
100 ft. brick and steel —— concrete foun- 
dation, on Ames and Lowll Sts. About 
$125,000 J. T. Reilly, pastor. a. 2. FP, 


Graham, 20 Beacon St., Boston, archts. 


Mass., Needham (Roston P. O.)—School 
—School Comn. plans to build brick and 
steel. About $125,000. Architect not 
selected. 

Mass., Westfield—Theater—F. Schmidt, 
24 School St., plans to build 1 and 2 story, 
brick and concrete, on School St. About 


$100,000. Architect not selected. 

Conn., Hartford—Club and Lodge—Sons 
of St. George plans to build 4 story, brick, 
concrete and steel. About $100,000. A, Har- 
rington, chn. Architect not selected. 

Conn., New Britain—Club—Knights of 
Columbus, 434 Main St.. plans to build 
brick and steel, on Franklin Sq. and Pearl 
St. About $100,000. Architect not selected. 

Conn., New Haven—Store and Lofts—F. 
Teitelman, 146 State St., having plans pre- 


pared by C. H. Abramowitz, archt., 1st 
Natl. Bank Bldg., for 5 story, 60 x 70 ft., 
brick and mill construction, concrete foun 
dation. About $100,000. 

Conn., Waterbury — Auditorium —cC. J. 
Bailey, archt., 95 Bank St., soon lets con- 
tract building 1 story, brick and concrete, 
on South Main St About $125,000. Own- 
er’s name withheld. 

Conn., Waterbury—Hospital—City Health 


Bd. having revised plans prepared by Cross 
& Cross, archts., 681 5th Ave., New York 
City, and soon receives bids building 2 
story, with 2 wings, brick, concrete and 
steel, rein.-con. flooring, concrete founda- 
tion, on Watertown Ave. About $200,000. 


N. Y.. Brooklyn — Nurses Home Dept 
Pub. Welfare, Municipal Bldg., New York 
City, rejected bids received July 15, build- 
ing and completing additions on grounds 
of Kings Co. Hospital, Clarkson St., here 
About $200,000. Work will be readvertised 
Noted July 22. 

N. Y.. Syracuse—Schools—Common Coun- 
cil authorized $480,000 bonds to complete 
and improve 4 schools, 


N. J., Jersey City — Church — St. Ann’s 
Congregation plans to build new brick 
church. Cost to exceed $100,000.  Archi- 
tect not selected. 

Pa., Germantown (Phila. P. O.)—Y. M 


«. A., 5849 Germantown Ave., having plans 
prepared by Martin & Kirkpatrick, archts., 


130 South 15th St.. Phila., for concrete, 
brick and steel, on Haines St. and German- 
town Ave, About $400,000. 

Pa., Huntingdon — Dormitory — Juniata 


bids June 1, building 3 
story, 27 x 32 x 39 x 85 ft., brick. Work 
will be readvertised. Noted May 27. 

Pa. Pittsburgh—Theatre—All Nations 
Areade Co. c/o G. H. Sehwan archt., 
Peoples Bank Bldg. opens bids about Aug. 
10, altering present building and construct- 
ing 3 story, 86 x 120 ft. concrete, brick and 
steel addition, rein.-con. flooring, at 1915 
Carson St. About $100,000. 


Md., Baltimore—See “Sewers.” 


W. Va., Charleston—Schools, ete.—Y. W. 
Cc. A. had plans prepared by C. D. McLane, 
archt., Chicago, for 3 story, 80 x 125 ft. 
building, including 24 x 60 ft. swimming 
pool and 50 x 70 ft. gymnasium on Quarrier 
St. About $160,000. Address F. Woodman, 
1210 Kanawha St. 


College rejected 
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W. Va., Clarksburg — Church — : 
Protestant Episcopal Church plans to 
1 story, stone, on 6th and West Mai: 
About $100,000 Cc. J. Carter, rector. « 
& Ferguson, 15 Beacon St., Boston ) 
archts. 

N. C., East Spencer—School 
election to vote on $100,000 
build school Architect not 


City 
bond iss 
selected 


N. Cy Lake Junaluska—Assembly. 
Southern Methodist Assembly plans to 
struct mission board building, cost § 
000, hotel, $75,000, and cottages $50: 

N. C., Raleigh—Church—Memorial |: 


tist Church plans to build briek chure} 
Hillsboro St. About $150,000 Arc} 
not selected. 


N. C., Wilmington Hospital — By 
and Davis plan to build brick and econ 
hospital on Grace St. About $125,000 


B. Lynch, 201 North 13th St., archt 
Ga,, Savannah — School Bd. Educ 
plans prepared by W. B. Ittner, archt 
Educ. Bldg., St. Louis, Mo., for 3. st: 
148 x 224 ft., rein.-con. and brick 

con. flooring. About $1,000,000, 

Ga,, Savannah—School—RBd. Educ } 
plans prepared by W. B. Ittner, archt | 
Educ. Bldg., St. Louis. Mo., for 2) sto; 
152 x 158 ft., rein.-con. and brick, rein -: 
flooring. About $500,000, 

Tenn., Nashville — Hospital Bidg | 
Dir. Womans Hospital, 301 8th Ave. > 
plans to build annex on 8th Ave. and Unio 


St. About $200,000. CGC. H. 


0., Berea—Hospital— Ba. 
Newbrand, plans to build 
Steel and brick, rein.-con 
foundation. About 
selected. 


0., Cleveland — Club 


Eastman, ch 
Trade, c/o ~P 
3 story, rein.-cor 


flooring, concret 
$20000. Architect no 


House — Brookly: 


Catholic Club Co., 4421 Pearl Rd., havi: 
plans prepared by M Rosseau, archt 
Wickford Ave., Kast Cleveland, for 2 story 
68 x 100 ft., brick, concrete and. ste: 
rein.-con. flooring, concrete foundation 

1427 Pearl Rd. About $100,000. HH. Post 


secy. 


Noted March 11. 


0., Cleveland—Commercial—Knight-No) 
ris-Gibbs Co., 1017 Euclid Ave., plans 
build 3 story, rein.-con., steel and. bric! 
rein.-con. flooring, at 3912 Prospect Av: 
About $150,000. Architect not selected 


0o., Cleveland Exchange — Clevelan 
Telephone Co., Engineers Bldg., receiv: 
oids about Aug. 14, building 3 story. 60 
150 ft., brick, rein.-con. and steel, rein.-co) 
flooring, concrete foundation, on West 651 
St. and Guthrie Ave. About $250,000 \ 
N. Symes, Engineers Bldg., engr Hubbel! 
& Benes, 4500 Euclid Ave., archt. 

o., Cleveland—Offic.-—See 
Vorks.” 

0., Cleveland—0flice- 
cate, c/o W. S. Longer, archt., 500 Marsha 
Bldg., plans to build 10 story, 50 x 100 ft 
rein.-con., steel and brick, rein.-con. floor 
ing, concrete foundation on Kast 3rd St. at 


“Industri: 
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Lakeside Ave. About $500,000, 

_ O., Cleveland—Police Station—City ha 
ing plans prepared by J. H. MacDowe! 
archt., 604 City Hall, for 2 story, 60 x 184 
ft., brick, concrete and. steel, rein.-co: 
flooring, concrete foundation, on East 37! 
St. and Woodland Ave. About $250,000 


0., Cleveland 
O.)—School—Bad 
pared by F. C. 
Annex Blidg., 


Heights (Warrensville [I 
Educ. having plans pr 
Warner, archt., Hippodrom 
Cleveland, for 3. story 
room, rein.-con., steel and brick, rein.-co 
flooring. concrete eg ee on Taylor R 
About $500,000. . K. Bryan. Lee Rd. « 


0., Columbus- anaes aie Stearn, 98 
Pennsvivania Ave., plans to build 6 sto 
on High St. About $700,000, 


0., Cuyahoga Falls—Church—Methodis 
Congregation plans to build new church « 
Main St. About $125,000. 


0., Gettysburg—School—Trustees plan | 
build 2 story, 80 x 110 ft., rein.-con. : 
About $130! 


brick, concrete foundation. 
Walker & Norwich, Conover Bldg., Day! 
archts, 

0.. Lakewood (Cleveland P, © Y—Chi 


and School—Christian Church, ¢/o C. T: 
ley, archt., 4500 Euclid Ave., Clevela 
soon lets contract building 1 story, 45 
ft. brick and steel, brick foundation 
West 119th St. and Lorain Ave At 
$100,000. 


0., Marion — Bank — Marion Natl. I 
soon lets contract building 2 story, ‘4: 
132 ft., brick and stone, on Main St. A 
$150,000. Richards, McCarty & Bul! 
584 East Broad St., Columbus, archts 


o.. Massilion—Markot—City _ plan: 
build 2 story. brick. About $100,000. _ 
brecht, Wilhelm and Kelley, Massi! 
archts. 
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Buildings (Continued) 


*Conn., Hariford — Business — J 
McManus, 242 Asylum St., let contract 
building 3 story, 40 x 141 ft., brick, con- 
crete and steel, concrete foundation, to E. 
J. Miskill, 296 Church St 

*Conn., Wallingford—Armory—C onnecti- 
cut Military imergency Bd., State Armory, 
Hartford, let contract building 3. story, 
38 x 75 ft. armory and 1 story, 75 x 150 
ft. drill shed, brick, concrete and _ steel, 
rein.-con. flooring, concrete foundation, on 
North Main St., to Loucks & Clarke, Ernest 
St. About $100,000. Noted July 15. 

*N. Y., Dobbs Ferry—School—Masters 
School let contract building 2 story, brick, 
concrete and steel, rein.-con. flooring, con- 
crete foundation, to Jacobs & Young, 120 
West 32nd St., New York City. About 
$150,000, vers 

*N. Y., Far Rockaway — School Ba 
Edu¢., 500 Park Ave... New York City, let 
contract building P. S. 39, brick, steel and 
stone, brick foundation, on State St., here, 
vo T. Dwyer, Bway. and 216th St., New 
York City. About $134,000. Noted July 22 

*N. Y., New York-——Hospital—-B. Leving- 
son, archt., 166 East 43rd St., let contract 
to Smith & Stone, 25 West 42nd St., build- 
ing brick and stone addition, brick founda- 
tion for Beth David Hospital, 1328 Lexing- 
ton Ave. About $150,000. Noted June 10. 

*N. Y¥.. New York—Office—J. S. Ken- 
nedy, archt. and engr., 157 Remsen St., 
let contract to B. Golden, Chambers St., 
building 6 story, brick, stone and _ steel, 
concrete foundation, on Gold and John Sts.. 
for Bainbridge Co., c/o architect About 
$500,000. Noted May 6 

*N. Y., New York—Store and Showroom 
—Avedon & Co., c/o H. A. Jacobs, archt. 
and engr., 326 5th Ave.. let contract build- 
ing 6 story, 35 x 100 ft., brick and steel, 
brick foundation, at 448 5th Ave., to Able- 
gans Constr. Co., 1311 East New York Ave., 
Brooklyn. About $150,000. Noted April 1 

*N. ¥., New York—Theatre—L. and J 
J. Shubert, 225 West 44th St., let contract 
building 50 x 125 ft., brick and stone, brick 
foundation, on 58th St. and Central park 
West, to E. Margolies, 19 East 33rd St 
About $400,000. 

*Pa.. Phila.—Church—Oak Park United 
Presbyterian Church, c/o G. E. Savage, 
archt., Witherspoon Bldg., let contract 
building 1 story, 75 x 85 ft., stone, on 51st 
and Pine Sts., to G. B. Bond, 13th St. and 
66th Ave. About $100,000. 

*Pa., Phila.—Office—C. D. Barney Co., 
122 South 4th St., let contract building 2 
story, 25 x 125 ft., brick and stone, on Wal- 
nut and 14th Sts., to Ketcham & McQuade, 
1029 Brown St. About $100,000. 

*Pa., Phila.—Theatre—J. P. Beury let 
contract building 4 story, 78 x 80 ft.. con- 
crete, brick and steel, on 9th and Walnut 
Sts., to W. H. Lee, 32 South 17th St. Cost 
to exceed $100,000. Noted April 15, 

*xb. C., Washington School — Dist. 
Comrs. let contract building addition to 
Petworth School, on 8th and Shepherd Sts., 
N. W., to W. E. Mooney, Evans Bldg., 
$171,665 (9 months). 

*0., Columbus—Schools—Bd. Educ. let 
general contracts to Federal Constr. Co., 
Hartman Bldg... constructing 100 x 190 ft. 
on Sullivant Ave. and 120 x 209 ft. on Tay- 
lor Ave., both 2 story, $201,081 and $204,- 
931 respectively; heating and ventilating 
above schools, to Huffman & Wolfe. 669 
North High St., $35,383 and $35,382 re- 
spectively. Noted July 22. 

*Mich., Birmingham—Rank—First Natl 
Bank of Birmingham let masonry contract 
building 2 story, 75 x 100 ft., rein.-con. and 
stone, rein.-con. flooring, concrete founda- 
tion, to Hazelton & Clark, Book Bldg., De- 
troit. Noted April 22. 

*&Mich., Detroit— Clubhouse and Temple— 
Amity Lodge LO.0.F., 35 Vincennes St., let 
masonry contract building 4 story, 50 x 
100 ft., brick, steel and rein.-con., rein.- 
con. flooring, concrete foundation, to G. D. 
Nutt, 682 Farwell Bldg. About $150,000. 
Noted July 1. 

*Mich., Ferndale — School — St. James 
Parish. c/o Donaldson & Meier, archts., 
1214 Penobscot Bldg., Detroit. let masonry 
contract building 2 story, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation. on Woodward Ave., to M. Bartholo- 
maei Sons & Co., 466 Warren Ave., Detroit 
Noted April 15. 

*Ia., Ames—Club—Wesley Foundation of 
Iowa let general contract building 3 story, 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, to C. Weitz & Sons, 713 
Mulberry St.. Des Moines. About $200,000. 
Foundation will be built this year, super- 
structure in 1921. Noted June 3. 

*Ia., Des Moines—Office, etc.—Home- 
stead Publishing Co.. 1912 West Grand 
Ave., let contract building 7 story, 56 x 134 
ft.. brick, rein.-con. and steel office and 











warehouse, at 1912-20 Grand Ave. W., to 
C. Weitz & Sons, 713 Mulberry St. About 
$175,000. 

*la., Dubuque—Chapel—Sisters of Mercy 
let contract building 4 story chapel, and 
foundation for novitiate, on Asbury Rd., to 
A. Awack, Dubuque. About $400,000. 

*xla., George—School—Rd. Educ. let gen- 
eral contract building 2 story, 84 x 127 ft.. 
rein.-con., brick and steel, to M. A. Floyd 
Co., 535 Andrus Bldg., Minneapolis, Minn., 
$95,700. 

*Ia., Newhall — School — Bd. Educ. let 
contract building 2 story, 67 x 86 ft., rein.- 
con., brick and _ steel, rein.-con. flooring, 
concrete foundation, to Wheeler Constr. Co., 
Newhall. About $110,000. Noted May 13. 

xla., Zearing—School—Bd. Educ. let con- 
tract building 2 story, 70 x 90 ft., brick, 
concrete and steel, concrete foundation, to 
Lauritzen Constr. Co., 305-6 Lafayette 
Bldg., Waterloo. About $130,000. Noted 
April 1. 

*Minn., Upsula — School — Independent 
School Dist. 22 let general contract build- 
ing 2 story, 55 x 156 ft., brick and frame, 
to C. Kropp & Son, St. Cloud, $79,197. 
Noted July 22. 

*N. D., Oakes—School—Bd. Educ. let 
contract building 3 story, 68 x 155 ft., brick, 
to F. E. Peterson, 216 VanSlyke Bldg., 
Aberdeen, $145,836. 

*Wyo., Salt Creek—Hotel—Midwest Re- 
fining Co., Ist Natl Bank, Denver, Col., 
will build 2 story, 70 x 114 ft., concrete 
and brick, here. About $125,000. Work 
will be done by day labor. 

*Mo., St. Louis—Apartment—Famous 
Players Corp., 3314 Locust St., let contract 
building 15 story, 100 x 125 ft., concrete, 
steel and brick, on Grand and Lucas Sts., 
to E. P. Porter, Merchants Laclede Bldg. 
About $1,200,000. 

*Mo., St. Louis — Mercantile — Quality 
Realty Co., International Life Bldg., let 
contract building 4 story, rein.-con. and 
brick, rein.-con. flooring, on Forest Park 
Bivd., to P. J. Bradshaw, International Life 
Bldg. About $200,000. 

*Ark., Osceola—Passenger Station—St 
Louis & San Francisco Ry., Ry. Exch. Bldg., 
St. Louis, Mo., let contract building 1 story, 
26 x 153 ft., rein.-con., tile and stucco, con- 
crete foundation, here, to J. E. Nelson & 
Sons, 3240 Michigan Blvd., Chicago. About 
$100,000. 


*Tex., Del Rio—Hotel—St. Charles Hotel 
Co. let contract building 3 story, 30 x 150 
ft. hotel, to H. M. Hutchinson, Del Rio. 
About $150,000. 

*Okla., Oklahoma—Coliseum—Coliseum 
Corp. let contract building 1 story, 160 x 
204 ft., to Campbell & Price Constr. Co., 
610-13 Majestic Bldg. About $187,000. 


*Col.,, Julesburg — High School — School 
Dist. let general contract building 2 story, 
37 x 151 ft., rein.-con. and brick, concrete 
foundation, to G. M. Tamblyn, 1527 Champa 
St., Denver. About $74,000. 


N. S., Halifax—Hospital—Anti-Tubercu- 
losis League received bids building hospital 
on City Home grounds, from Rhodes Curry 
Co., Amherst, $159,995; J. H. Holman 
Constr. Co., Halifax, $167,180; W. E. Lan- 
dry, Halifax, $170,750. 

*Ont., St. Catharines—College—Sproatt 
& Rolph, archts., 36 North St., Toronto, let 
masonry contract building addition to Rid- 
ley College, here, to Page & Co., Weston 
Rd., Toronto, total cost $200,000. 

*Ont., Toronto—College—Ontario College 
of Art, St. James Sq., let contract building 
2 story, stone, concrete flooring and foun- 
dation, to Witchall & Sons, 156 St. Helens 
Ave. About $120,000. 

*Ont., Toronto—School—Bd. Educ. 155 
College St., let masonry contract building 
concrete. brick and steel, concrete flooring, 
to H. Lucas & Sons, 141 Havelock St., $56,- 
176: concrete, to R. A, Rogers, 107 Hia- 
watha Rd., $20,960; carpentry, to F. Arm- 
strong, 89 Oak St., $32,255; plumbing and 
heating, to Purdy Mansell Ltd., 63 Albert 
St., $31,950. 

*Ont., Toronto—School—Bd. Educ., 155 
College St.. let masonry contract for con- 
crete, brick, steel and stone school, to 
Teggle & Son, 310 Davenport Rd. Total 
cost $160,000. 

*B. C., Stuart Lake—School, Chapel, etc. 
—Dept. Pub. Wks., Victoria, let contract 
building 3 story, brick and frame school, 
laundry and chapel, concrete foundation, on 
Indian Reserve, to R. Moncrieff, 3820 11th 
Ave. W., Vancouver. About $174,500. 


*xJamaica Island, Kingston — Hotel — 
United Fruit Co., Bd. Trade Bldg., Boston, 
let contract building 3 story addition to 
Myrtle Bank Hotel, brick, rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion, here, to Aberthaw Constr. Co., 27 
School St., Boston. About $225,000. Incor- 
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rectly noted in our issue of July 29, und 
“Kinkston, Mass.” 


Federal Government Work 


PROPOSED WORK 


Conn,, New London—Roads, Walks, et 
Spec. 4249—Bureau Yards & Docks, N; 
Dept., Wash., D. C., soon receives }, 
building roads, walks, storm sewers 4 
railroad trucks, here; $10 deposit requi: 
for plans and spec. 

N. Y¥., New York—Cable Reel Platfor 
etc.—Spec. 4243—Bureau Yards & Doc} 
Navy Dept. Wash., D. C., soon receiy 
bids building cable reel platform, stor, 
shed and fence, storage racks, and remod+! 
ing Bldg. 150 and demolishing Bldg. 15 
$10 deposit required for plans and spe: 

Va., Norfolk — Dredging —U. S. Eng; 
Office, Custom House, rejected bids receiv 
June 30, dredging inland waterway fro: 
here to Beaufort, N. C. Noted June 10. 

Ky., Louisville—Steel Dump Scow—U. 
Engr. Office, 425 Custom House, rejected 
bids received July 8, furnishing and deliver 
ing. Noted June 10 

0., Cleveland—Repairing Breakwater ani 
Placing Riprap—v. S. Engr. Office, Federa! 
Bldg., rejected bids received July 19, r 
pairing at Cleveland Harbor. Noted July 1 

Ore., Astoria — Remodeling Customhous: 
and Post Office—Treas. Dept., Wash., D. €., 
received no bids July 29, remodeling here 
. A. Wetmore, superv. archt. Noted July 





BIDS DESIRED 


R. LL, Providenc—Dredging—Until Aug 
26, by U. S. Engr. Office, dredging in Provi 
dence River and Harbor; advertised in this 
issue. 

N. Y., Tompkinsville—Cast Iron Ballast 
Balls, etc.—Until Aug. 18, by Supt. Light 
houses, for 127 c.i. ballast balls with forged 
shackles, 200-2,600 Ib. each and 72 iro: 
buoy bottom castings with forged eye, 180 
270 Ib. each. 

N. Y., Tompkinsville—Steel Bell Buoys 
ete.—Until Aug. 19, by Supt. Lighthouses 
for 8 steel bell buoys with skelton super 
imposed bell frame and bottom c.i. counter 
weight, 4 whistling buoys with whistles and 
99 steel buoys with c.i. counterweight and 
w.i. mooring eye. 

D. C., Wash.—Road Work—Until Aug 
17. by V. M. Peirce, dist. engr.. Bureau 
Pub. Rds., U. S. Dept. Agriculture, impro\ 
ing and building 20.9 mi. Three States Nat! 
Forest Rd., within or partly within Nan 
tahala Natl. Forest, Rabun Co., Ga., Maco: 
Co., N. C. and Oconee Co., S. C.; advertised 
in this issue. 

Va., Hampton Roads—Steam Distributing 
and Condensate Return System—Spec. 425% 
—Until Aug. 25, by Bureau Yards & Docks 
Navy Dept., Wash., D. C., furnishing and 
installing, at Naval Operating Base, here 
advertised in this issue. 

Va., Roanoke—Remodeling Post Offic: 
and Court House—Until Aug. 27, by Treas 
Dept., Wash., D. C., remodeling, here. J 
A. Wetmore, superv. archt.; advertised in 
this issue. 

Ss. C.. Columbia—Post Office—Until Sept 
3, by Treas. Dept., Wash., D. C., complet 
ing, here. J. A. Wetmore, superv. archt 

Miss., Vicksburg—Stern Wheel Steel Tow 
boat Hull—Until Aug. 23, at Office of Mis 
sissippi River Comn., 3d Dist., building 1 
stern wheel steel towboat hull; advertised 
in this issue. 

Tenn., Memphis — Return-Flue Boilers 
Until Aug. 26, at Office of Mississippi River 
Comn., Custom House, furnishing and deli 
ering 5 return-flue boilers for U. S. § 
Chisca; advertised in this issue. 


Tenn., Memphis—Steel Hall—Until Aug 
26, at Office of Mississippi River Comn., 1s! 








and 2nd Dists., Custom House, furnishing 


1 steel hull for U. S. S. Chisca; advertise’ 
in this issue. 

0., Cleveland—Boiler—Until Aug. 17. by 
Treas. Dept., Wash, D. C., building, at 
Marine Hospital, here. J, A. Wetmor 
superv. archt. 

Ind., South Bend—Remodeling Post 01) 
—Until Aug. 23, by Treas. Dept., Wash 
D. C., remodeling, here. J. A. Wetmor 
superv. archt. 

Montana—Road Work—Until Aug. 9%. » 
U. S. Bureau_Pub. Rds., Missoula, gradiic 
7 mi. West Fork Rock Creek Rd. Projec'! 
Carbon Co., involving 19,500 cu.yd. ear 
and 3,700 cu.yd. rock excav., 826 li! 
corrugated iron pipe culvert and 95 cu 
dry rubble masonry. M. Kiene, « 
ener. 

*Mo., St. Louis—Stern Wheel Steam! 
—Until Aug. 30, at office of Secy. Mis 
sippi River Comn., 1311 Internationa! ! 
Bidg., rebuilding and delivering; adver: 
in this issue. 
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ral Government Work (Continued) 


I CES AND CONTRACTS AWARDED 
(Indicates award of contract) 


‘ass. Fall River—Remodeling Post Office 
eas. Dept.. Wash., D. C., received bids 
. 28. remodeling, here, from_ Theriault 
ig. Co., 534 East Johnson St., Phila., 
388; Norfolk Bldg. Co., 10 Acton St.. 
ton, $12,615; G. E. Wright, Monadnock 

.. Chicago, $12,500. Noted July 8. 

aN. Y¥., New York—Gasoline Storage Sh d 

spec. 4224—Bureau Yards & Docks, Navy 

not. Wash., D. C., let contract building 
Navy Yard, here, to R. M. Kearns, 692 

\ashington St., New York City, $5,999 

) days). Noted July 29. 

*Pa. Pittsburgh—Gate and Valve Operat- 
ing Machinery—U. S. Engr. Office 2111 
karmers Bank Bldg. let contract furnishing 
and delivering for Emsworth Dam, Ohio 
iver, to J. and J. B. Milholland, 714 5th 
Ave., $25,856. Noted July 2%. 

Dp. C., Wash.—Heating Plant Improve- 
ments—Spec. 4242—Bureau Yards & Docks, 
Navy Dept., received bids July 28, improv- 
ing at Naval Observatory, (1) work com- 
plete, from W. G. Cornell Co., 923 12th 
st. (1) $9,437 (80 days), (2) $163, (3) 
$851; Standard Eng. Co., 2129 Eye St.. (*) 
$9980 (45 days), (2) $170, (3) $920; F. 
J. Kisinger, 141 7th Ave., Brooklyn, (1) 
$11,971 (90 days), (3) $10,986. Noted 
July 22. 

p. C.. Wash. — Superstructure — Dist. 
Comrs., Dist. Bldg., received bids construct- 
ing, at Rock Creek Pumping Sta., 27th and 
K Sts. N. W., from C. H. Tompkins, 1883 
3rd St., $19,700; Skinker & Garrett, 1416 F 
St. N. W., $20,941; W. E. Mooney, Evans 
Midg., $21,378. Noted July 8. 

*Va., Cape Charles—Channel—Treas. 
Dept. Wash., D. C., let contract dredging 
new channel, at Quarantine Sta., here, to 
taymond Concrete Pile Co., 921 Munsey 
Bidg.. Baltimore, Md. About $45,000 (5 
months). 

*Va., Cape Charles—Wharf, Bulkhead, 
ete —Treas. Dept., Wash., D. C., let con- 
tract building wharf, bulkhead and break- 
water, at Quarantine Sta.. here to J, 
Stewart & Co., Inc., 30 Church St... New 
York City, $77,665 (5 months)., Noted 
July 22. 

Va., Norfolk—Paint and Oil Storehouse— 
Spec. 4222—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids July 28, 
building 1 story, 62 x 202 ft., here, (1) 
work complete, from Boyle Robertson 
Constr. Co., Evans Bldg.. Wash., D, C., (1) 
$70,244 (175 days), (2) add $5,492, deduct 
$3.332, (3) add $5,682. deduct $3,385, (4) 
$76.184 (175 days). (5) add $5.913. deduct 
$3,692, (6) add $6,089. deduct $3,732: G. E. 
Wyne, Home Life Bldg., Wash., D. C., (1) 
$73,900 (160 days). (2) add $5,700. deduct 
$4.900, (3) add: $5.900. deduct $5,100, (4) 
$78,350, (5) add $6.100,. deduct $5,300, (6) 
add $6300, deduct $5,500, (7) $98. (8) $24, 
(9) $98: R. M. Kearns. 692 Washington 
St.. New York City. (1) $82,500 (160 days). 
(2) add $8,500. deduct $7.500, (3) add 
$8.700, deduct $7.700. (4) add $2.000 (5) 
add $8,880, deduct $7.800, (6) add $9,000, 
deduct $8,000, (7) add $16 per lin.ft.. (8) 
deduct $13 per lin.ft.. (9) deduct $600. 
Noted July 22. 

Tenn., Chattanooga—Extending Work- 
room—Treas. Dept., Wash.. D. C., received 
bids July 28, extending in U. S. Post Offic> 
ind Courthouse, here, from G. E. Wright. 
Monadnock Blk., Chicago, $14,900; W. P. 
Thurston. Merchants Natl. Bank, Richmond, 
Va. $9,400. Noted July 8. 

Mich., Battle Creek — Remodeling Post 
Office—Treas. Dept., Wash., D. C., received 
only bid July 30, remodeling here, from 
W. MeDonald Constr. Co., St. Louis, Mo., 
$8,989. Noted July 8. 

*Ia., Des Moines—Changes, Alterations 
ind Additions—Treas. Dept., Wash., D. C.., 
let contract altering, etc., U. S. Post Office, 
here, to C. Weitzs’ Sons, 713 Mulberry St., 
$14,461 (90 days). 

_ldaho Road Work—Bureau Pub. Rds.. 
S. Dept. Agriculture, Missoula, Mont., 
ceived lowest 3 bids July 10. building 
| in Nez Perse Natl. Forest. Sect. from 

145 plus 25 to Sta. 735 plus 00, Tdaho 
_from O. Hansen, Empire State Bldg., 
Spokane, Wash., $204,915 alternate $205,- 

'; Rich, Markus & Crowe, $212.179..alter- 
© $213,991; General Constr. Co.. Peyton 
&., Spokane, $234,065 alternate $233.932. 
'daho—Road Work—Bureau Pub. Rds., 
‘. Dept. Agriculture, Missoula, Mont., 

ved lowest 3 bids July 9, constructing 

s in Clearwater Natl. Forest Sect. from 

2614 to 3135. Clearwater Co., from 

* & Carlson, Spokane, Wash., $172,827, 

late $171,631; Rich, Markus & Crowe, 

ula, Mont., $189,140, alternate $188,- 
Rajotte, Fobert & Winters, Ziegler 
Spokane, $227,757, alternate $220,580. 
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Miscellaneous 


PROPOSED WORK 


Road Materials—Boston, Mass.—Bd. Pub. 
Wks. soon lets contract furnishing 40,000 
lin.ft. straight edgestone, 200 small corners 
and 3,600 lin.ft. circle stone. 

Elevating Equipment—Buffalo, N. Y¥.— 
H. E, Plumer, engr., Ellicott Sq., soon lets 
contract furnishing elevating equipment for 
10-story warehouse, for Knowlton Ware- 
house Co., 93 Perry St. 

Bituminous Material—St. George, 8S. L. 
N. ¥.—C. D. Van Name, pres. Richmonc 
Boro., received no bids furnishing and de- 
livering 55,000 gal. About $7.000. Work 
will be readvertised. Noted July 8. 

Grits—St. George, S, IL, N. ¥.—C. D. 
Van Name, pres. Richmond Boro., rejected 
bids received July 8, furnishing and deliv- 
ering 600 cu.yd. grits in Dist. 3. Work 
bi be readvertised. About $3,000. Noted 
July 1. 


Garbage Reduction Plant, etc.—Syracuse, 
N. ¥.—Common Council plans to issue $94,- 
000 bonds for garbage reduction plant and 
$106,000 for park and playground. 


Port and Harbor Improvements — Balti- 
more, Md.—City election Nov. 2, to vote on 
$10,000,000 bonds to build docks, piers and 
warehouses. H. G. Perring. City Hall, ch. 
ener. 

Canal Wall—Washington, D. C.—Dist. 
Comrs. and Federal Government appro- 
priated 45,000 to reconstruct canal wall. 

Steel—Sidney, 0.—C. B. De Weese Co. 
soon lets contract furnishing necessary steel 
for building 3 story, 83 x 166 ft. theatre. 
J. Q. Adams, New Southern Hotel, Colum- 
bus, archt. 


Dry Dock—Milwaukee, Wis.—Amer. Ship- 
building Co., foot 54th St.. N. W., Cleve- 
land, having plans prepared for rein.-con. 
and piling dry dock, foot Washington St., 
here. About $1,250,000. Private plans. 


Transmission Line, etc.—St. Louis, Mo.— 
City plans to install transmission line and 
equipment for lighting highways and parks 
and replacing gas and gasoline lights. 
About $345,000. J. L. Rilliet, city engr. 

Dam—Bouse, Ariz.—-R. M. Stene et al 
plan to build 140 ft. dam across Williams 
River, to be 110 ft. above river. 


BIDS DESIRED 


Gasoline—Brooklyn, N. ¥.—Until Aug. 
11, by E. Riegelmann, boro. pres., furnish- 
ing and delivering 20,000 gal. gasoline. 

Locomotive Crane—Buffalo, N. Y.—G. 
Elias & Bro., Inc., 965 Elk St., receiving 
bids furnishing one 8 wheel locomotive 
crane, MCB Spec., standard gauge, 50 ft. 
boom. 

Fire Apparatus — Phillipsburg, N. J.— 
Until Aug. 11, by city, furnishing 1 triple 
combination 500 gal. per minute motor 
driven fire apparatus. J. H. Houser, dir. 
Pub. Safety; advertised in this issue. 

Street Cleaning, etce.—Phila., Pa.—Until 
Sept. 15, by city, cleaning streets and col- 
lecting ashes and rubbish for 1921, (Sched- 
ules 1 and 2); collecting and disposing of 
garbage, dead animals, ete. for 1921, alse 
disposing without collecting. for 1 and 5 
vears respectively (Schedule 3); new equip- 
ment for street cleaning (Schedule 4); new 
equipment for collecting ashes a nd rub- 
hish (Schedule 5); new equipment for col- 
lecting garbage, dead animals, ete., (Sched- 
ule 6); used equipment for street cleaning 
(Schedule 7) ; used equinment for collecting 
ashes and rubbish (Schedule 8); used 
equipment for collecting garbage. dead ani- 
mals, ete. (Schedule 9). F. H. Caven, dir 
Dept. Pub. Wks.; advertised in this issue. 

Wharf—New Orleans, La.—Until Aug. 17. 
by Bd. Port Comrs. furnishing all material 
and construction Pauline St. wharf exten- 
sion; advertised in this issue. 

Ditcher-Nicollet, Minn, (St. Peter P. 0.) 
—Until Aug. 19, by G. Zerwas. village 
recorder, for 1 Buckeye traction ditcher. 

Lead Pipe—St. Paul, Minn.—Until Aug. 
9. by H. W. Austin, city purch, agt., fur- 
nishing 100 coils, in; 100 coils, 3 in.; 20 
coils, 1 in.; 10 coils, 134 in.; and 10 coils, 
1} in., extra strong lead pipe for water 
dept. O. Claussen, city engr. 

Lamp Posts and Gas Mantles—St. Louis, 
Mo.—Until Aug. 17, by Bd. Pub. Serv., 
furnishing, installing and maintaining gas 
lamp posts, and gas there to, also incan- 
descent gas mantle lamps, on all streets, 
for 1 year beginning — 1. About 200,- 
000 and 250,000 respectively. FE. R. Kin- 
sey. City Hall, pres. 

Wharf—Bass River, N. 8.—Until Aug. 17. 
by R. C. Desrochers, secy., Dept. Pub. Wks., 
Ottawa, building wharf here. About $25,000. 

Dam—Montreal, Que.—Until Aug. 19, by 
Quebec Streams Comn., Parliament Bldg., 
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59 Notre Dame St. E., building storage 
dam across Savane River. O. Lefebvre. 
ch. engr. 

Wharf—Campbell River, B. C.—Until 
Aug. 17, by R. C. Desrochers, secy. Dept 
Pub. Wks.. Ottawa, repairing wharf, here 
About 25,000. 

Wharf—Grahm Landing, B. €.-—Until 
Aug. 17, by R, C. Desrochers, secy., Dept 
Pub. Wks., Ottawa, building floating wharf 
here on Arrow Lake. About $27,000. 


Wharf—Kootenay, B. C.— Until Aug. 17. 
by R. C. Desrochers, secy., Dept. Pub. Wks.. 
Ottawa, building floating wharf at Carrolls 
Landing on Arrow Lake. 


Wharf—Nanaimo, B, ¢.—-Until Aug. 17, 
by R. C. Desrochers, s cy., Dept. Pub. Wks., 
Ottawa, building wharfs on Moresby Island 
and Lyall Harbor, also on South Gabriola 
Island. About $37,000 and $35,000 respec- 
tively. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

Castings—Boston, Mass.—City received 
only bid July 27, furnishing 70,050 Ib. cast- 
ings, from Mechanics Iron Co., 38 Kemble 
St., Roxbury, $0.065 per Ib. 


*Ferry Drop—Boston, Mass,—City let 
contract repairing ferry drop to W. H. El- 
lis & Son Co. 479 Meriden St. $9,287. 

*Gate Valves—Boston, Mass.—City let 
contract furnishing twenty 16 in. gate 
valves, to Kennedy Valve Mfg. Co., 47 
India St., $9,532. Noted July 22. 

Portable School Houses—Boston, Mass.— 
City received bids July 27, building 15 
portable school houses, from P. F. and J 
J. Lamont, 1105 Dorchester Ave., Dor- 
chester, $65,040; M. Saretto, $65,550; R. J 
Conley, $65,600. 

*%Road Materials—Boston, Mass.—City 
let contract furnishing 50,000 gal. hot tar 
and 50,000 gal. cold tar patching materials, 
to Independent Coal Tar Co. 26 Broad St., 
0.21 per gal. Noted July 29. 

*Dam and Water Giates—Chicopee Falls, 
Mass.—Chicopee Mfg. Co., West Main St., 
let contract building 30 x 40 ft. rein.-con. 
dam and 10 water gates, to F. T. Ley & 
Co., Inc. 499 Main St., Springfield. 


*Fire Escapes—New London, Conn.—Bd. 
Educ. let contract building fire escapes on 
various schools to O. Woodworth Co., 36 
Pearl St., $45,225, 


*&Terminal Freighthouse—New York, N. 
Y.—E. S. Walsh, supt. pub. wks., Capitol, 
Albany, let contract building at Mott Haven, 
Bronx Boro., here, to Post & McCord, Ex- 
terior and 144th Sts. $150,468. Noted 
June 24 

*xkRoad Materials—st. George, S. L—C 
D. Van Name, pres. Richmond Boro., let 
contract to J. E. Donovan. furnishing and 
delivering 345 ton natural lake asphalt, cost 
$15,180, 300 cy.yd. 14 in. broken stone, 125 
cu.yd. screenings and 150 cu,yd. 4 in. 
broken stone of frap rock, cost $8,348, 350 
cu.yd. grits, for Dist. 1, cost $1,255, 200 
cu.yd. for Dist. 2, cost $1,080; to J. Johnson 
Sons, West New Brighton, 1,680 cu.yd. 3 
in. broken stone, 265 ton limestone dust 
and 325 cu.yd. cowbay sand, cost $13,591, 
200 cu.yd. 13 in. broken stone and 100 
cu.yd. 3} in. broken stone of traprock, 
$1,688. Noted July 1. 

* Dock—Yonkers, N. Y.—City let con- 
tract building dock at foot of Main St., to 
G. W. Rogers & Co., 29 Bway., New York 
City, $151,135. 

* Park—Camden, N. J.—City let contract 
improving Cooper Sq. Park, including build- 
ing foundation walls, pool, ete., to Doyle & 
Co., 1519 Sansom St., Phila. About $75,000. 
Noted April 22. 


Lake — Pittsburgh, Pa.— City received 
bids July 26, enlarging and improving Lake 
Elizabeth, West View Park, from A y. 
Purnell, 507 Jarvella St.. $32.218; F. and 
F. Duilus, 40 Boundary St., $34,665. Noted 
July 22. 

* Postse—Milwaukee, Wis.—City let con- 
tract to Massey Concrete Products Co., 122 
South Michigan Ave., Chicago, furnishing 
concrete posts for street lighting as fol- 
lows: 1,000 posts at $15 each, 2 at $18, 7 
at $30, 519 at $27, 364 at $32, 254 at $40, 
96 at $47, 1,400 single brackets at $5.50 
each and 150 double brackets at $8 each 
STREETS AND ROADS 


Steam Heating System — Minneapolis, 
Minn,—Bemis Bros. Bag Co., 604 South 4th 
St., let contract installing heating system in 
7 story, 65 x 150 ft. factory at 600 4th St. 
S., to Hankee Heating Co., 922 2nd Ave. S. 


Cable—St. Louis, Mo.—City received bids 
a 22, furnishing 171 mi, lead sheathed 
and steel tape lead sheathed cable, from 
Western Electric Co., 810 Spruce St., $162.- 
807, Commercial Electrical Supply, Bway. 
and Spruce St., Insulated Wire Co. and 
Central Telephone & Electric Co., 310 North 
lith St., each $166.365. 
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] i \us 
Construction of Substructure 


of Bridge 


1s 


Augusta, Me 

Separate sealed tenders addressed to the 
undersigned and endorsed on the envelope 
Tender for the Construction of the Sub 
structure of the Kadmundson, M. M.-Mad 
waska (Me.) International Bridge will be 
received at the office of the Supervising 
engineer Department of Public Works, 
City of Quebec, Province of Quebee, Canada 
up to the hour of 3 p.om., Wednesday, Aug. 
18, 1920, and there publicly opened and read 

Tenderers are notified that 

Tenders will not be considered unless 
made on the forms supplied and signed with 
t) tual signature of the tenderer, stating 
! occupation and place of residence In 
the case of firms the actual signature and 
nature of the occupation and j; lace of resi- 
dence of each member of the firm must be 
ven 

Each tender must be accompanied by an 
accepted cheque, on a chartered bank, equal 
to 1H of the total amount of the tender 
and payable to the order of the Minister 
of Public Works, Canada, and the State 


Commission of Highways, Maine, jointly, as 








t guarantee that the tenderer will execute 
the contract within ten days of the award 
and furnish a satisfactory bond amounting 
to one-half of the contract price for the 
faithful performance of the work 

The cheque will be forfeited should 
tenderer fail to enter into the contract when 
called upon to do so, and returned if the 
tender be not accepted 

Plans, specifications and forms of tender, 
bond and contract can be seen, and form 
of tender obtained, at the following places 
in Canada: Department of Public Works, 
Offlees, Ottawa, Ont.: St John, N B.: 
Fredericton, N. B.; Quebec, P. Q.: Montreal, 
P. Q.; also at the Offices of the Postmaster 
it Kdmundson, N. B.. and at the Offices of 
the State Highway Commission \ugusta, 
Maine. 

The Department of Public Works of 
Canad ind the State Highway Commis- 
sion of the State of Maine do not bind 
themselves to accept the lowest of any 
tender, 

Liv order of 

Rk. ©. DESROCHERS, Secretary 
Department Public Works, Canada 

PAUL D. SARGENT, Chief Engine« er, 
Maine State Highway Commission. 

N. B.—The time for the opening of bids 
has been extended one week 
bid Aug. 13 

Sanitary Work 
Bedford Hills, N. y 

Sealed proposals for Sanitary Work—Re- 

airs to Sewage Disposal Mlant, State We 


formatory for Women, Bedford Hills, N.Y 
will be received by Hon. Wm. G. Barrett’ 
President, Board of Manag« rs, State Re for. 
matory for Women, Bedford Hills. N. in 
until 10:30 am. on Friday, Aug 13, 1920, 
When they will be publicly opened and read 
Proposals shall be enclosed in an envelope 
ished by the State Architect, ued and 
ed and shall be accompanied by a 
certified check in the sum of five pe. cent 

) of the amount of the proposal The 
ontrad the award is made will 
Il to furnish surety company bond 
of fifty per cent (50°)) of the 
the contract Within thirty (80) 
days after official notice of award of eon 
tract, and in accordance with the terms of 
Specification No 3561 Drawings, speci- 
ficat and blank forms of proposal may 
consulted at the State Reformatory for 
Women, Bedford Hills, N. Y., at the New 
York Office of the Department of Architee 
ture, Room 618, Hall of Records Building, 
the Department of Architecture, Capi- 
Albany, N. Y. Drawings, specifications 
blank forms of proposal may be ob- 
tained at the Department of Architecture, 
Capitol, Albany, N. Y., upon reasonable 
tice to 


furt se; 
iddres 


tor to Whom 


be requir 


in the su 


mmount of 


ions 


‘ and in the diseretion of the State 
rehitect, L. F. PILCHER, Capitol, Albany, 


198°a 

















The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 


It is also a guarantee that 
maximum competition is in- 
vited because Engineering 


News-Record is the one nation- 


ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
5 £ 
each week by nearly every 
worth-while contractor in this 
country who bids on_ public 
work outside his own city. 
Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day Special 
price for Otlicial Proposals, 40 cents a 
line 
Bids: Aug. 24. 


Construction of Memorial Bridge 


SUPERINTENDENT OF PUBLIC 
GROUNDS AND BUILDINGS, 


COMMONWEALTH OF PENNSYLVANIA 


Harrisburg, Pa 


Sealed proposals, accompanied by a check 
on a solvent bank or trust company, duly 
certified by a proper officer thereof, in the 
sum of twenty-five thousand ($25,000) 
dollars, as a proposal guaranty, will b 
received at the Office of the Superintendent 
of Public Grounds and Buildings of the 
Commonwealth of Pennsylvania, at Har- 
risburg, Pa., until 10 o’clock a.m,, Tuesday, 


Aug. 24, 1920, for the construction of a 
Soldiers’ and Sailors’ Memorial Bridg 
with Memorial Pylons at the western end 
thereof, together with the necessary p 
proaches thereto, from a point on what is 
now State Street, in the Capitol Park, in 
the City of Harrisburg, following the line 
of Staie Street, across the tracks of the 
Pennsylvania Railroad, to a point at or 
near Thirteenth Street, having a length of 
approximately 2,687 feet 6 inches. 
Specifications, drawings, proposal and 
contract forms are on file and can be seen 


in the Office of the Superintendent of Pub- 


lic Grounds and Buildings at Harrisburg, 
Pa.: the Office of the Chief Engineer in 
Raltimore, and in the Office of the Archi- 
tect in New York 

Contractors may obtain two sets of the 
plans and specifications by depositing the 
sum of twenty-five ($25) dollars with the 
Superintendent, Engineer, or Architect. 
This deposit will be refunded upon the 
return of all sets without marking, dis- 
fleurement or other damage within ten days 
after the award of the contract 


or 


Rhe right is reserved to reject any ill 


proposals or parts thereof. 


The successful bidder, when the contract 
is awarded will be required to furnish a 
itisfactory surety bond in a sum equal to 
twenty-five (25°) per cent of the contract 
‘warded, to guarantee the faithful per- 


formance of the contract. Bidders must 
file with their proposal a letter signed by 
in authorized agent, the name of the bond- 


ing company who thereby agrees to bond 
the contractor, should he be awarded the 
ontract by the Commonweakh of Penn- 
evivania, 

By ORDER of THE 
BOARD OF COMMISSIONERS OF 


PUBLIC GROUNDS AND BUILDINGS, 
COMMONWEALTH OF PENNSYLVANIA. 
T. W. TEMPLETON, Superintendent. 
SAMUEL B. RAMBO, Secretary. 
J. E. GREINER & CoO., 
Engineers, 
Fidelity Building, 
Baltimore, Mad. 
BRUNNER, Architect, 
Park Avenue, New York Citv. 


ARNOLD W. 
101 


: SEARCHLIGHT SECTION |= 


OFFICIAL PROPOSALS 
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EEE 


Hicks Aug. 234, 


Sewage Treatment Plan! 
Extensions 
STATE HOSPITAL 
Allentow) 


Sealed proposals for the above 
work will be receivd by the Board 
tees, State Hospital, Allentown, u 
a.m., Monday, Aug. 23, 1920 


The work consists of approximat: 


cu.yd. excavation, 600 culyd. embar 
150 cu.yd, reinforeed concrete, 15 to N 
reinforcement, 180 cucyd. rubble we 
1700 eucyd, broken stone, Teo) fr 
tile, 1,000 feet t.c. pipe, 12 tons « 
chemical house 10 ft x 20 
fittings, steel shapes and = misce! 
castings. 
Each proposal must be accompa 
a certified check for $500 Success Au 
tractor must file surety bond for total . 
mated amount of contract The ris 
reserved to reject any or all bid 
Plans and specifications can be seer Au 
the otltice of the Superintendent, State Hi 
pital, Allentown, and at Design and ¢ Al 
struction Section, State Health Departr A 
22 South Third Street, Harrisburg, and 
may be obtained by personal or mail 
cation after Monday, Aug. 2, 1920, at t 
former address upon certified cheek or «¢ 
deposit of $25 for each contract set 
HENRY IT. KLOPP, M.D A 
Superintende Au 
HARRY C. TREXLER, A 
Pres, Board of Trustees Al 
Au 
Au 
Bids: Aug, 18. Ai 
® Al 
Construction of Superstructure Y 
. 
of Bridge At 
Augusta, Me AY 
Separate sealed tenders addressed to the 
undersigned and endorsed on the envelope 
“Tender for the Construction of the Super 
structure of the Edmundson N. b6.-Mad 
waska (Me.) International Bridge” will be 
received at the office of the Supervisi Al 
Engineer, Department of Publie Work 
City of Quebec, Province of Quebec, Canada A 
up to the hour of 38 p.m., Wednesday, Au 
18, 1920, and there publicly opened and read A 
Tenderers are notified that ‘AL 
Tenders will not be considered unk ag 


made on the forms supplied and signed wit A 


the actual signature of the tenderer, stating A 
his occupation and place of residence lt Al 
i the case of firms the actual signature ! A 
nature of the occupation and jlace of rr Al 
dence of each member of the firm must > A 
given. A 
Each tender must be accompanied by 
accepted cheque, on a chartered bank yual A 
to 10% of the total amount of the ten 
and payable to the order of the Mir A 
of Public Works, Canada, and the 3St 
Commission of Highways, Maine, joint!) A 
a guarantee that the tenderer will ex: 
the contract within ten days of the award A 
and furnish a satisfactory bond amount ° 
to one-half of the contract price to Sd 
faithful performance of the work : 
The cheque will be forfeited shou 3 
tenderer fail to enter into the contract Sq 
called upon to do so, and returned if | ; 
tender is not accepted. 
Plans, specifications and forms of ¢ 
bond and contract cum be seen, and 
of tender obtained, at the followin: 
in Canada: Department of Public \ 
Offices, Ottawa, Ont.; St John, 
Fredericton, N. B.; Quebec, P. QQ; A 
the Offices of the State Highway © A 
sion, Augusta, Maine 
The Department of Public Ws A 
Canada, and the State Highway © : A 
sion of the State of Maine do not ! A 
themselves to accept the lowest 0! A 
tender. A 
By order of A 
R. C. DESROCHERS, Secret A 


Department Public Works, ‘ 

PAUL D. SARGENT, Chief Ene 

Maine State Highway Con 

N. B.—The time for the openins 
has been extended one week 
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Aug 


Aug 
Aug 
Aug 
Aug 
Aug 
Aug 
Aug 






















PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Construction 
News” Section. 





WATERWORKS 





Bids See Eng. 
Close News-Record 





Aug. 17 Brooklyn, N. Y. ....--.+04 Aug. 12 

Aug. 17 Long Island City, N. Y...Aug. 12 

Aug. 17 St. George, S. I, N. Y.....Aug. 12 

Aug. 23 Middletown, N. Y. ......-4 Aug. 5 
Adv. Aug. 5 and 12. 





























Aug. 24 Cedarburg, Wis. .........Aug. 5 
Aug. 25 Marcy, N. Y. ..... coocccssouly 29 
SEWERS 
Aug. 13 Bedford Hills, N. Y....... Aug. 5 
Aug. 16 Lebanon, Pa. ......cccces Aug. 5 
Aug. 16 Long Island City, N. Y...Aug. 12 
Aue. 17 Armour. S. D. 26 oc ccs cased July 29 
Aug. 17 Chester, Pa. .....ccceceeed Aug. 12 
Adv. Aug. 12. 
Aug. 18 Baltimore, Md. ........./ Aug. 12 
Aue 30 Droge, N.Y... 2665s cceed Aug. 12 
Aue 33 Allentown, PA. ..ccccecveced Aug. 5 
oe Se ee GR fsa uacteseened Aug. 12 
Aug. 25 Reading, Pa. ............Aug. 5 
Adv. Aug. 5 and 12, 
Aug. 31 St. Louis, Mo. .....cceeeeed Aug. 12 
BRIDGES 
Aue, 17 Techester, MN. Ys 2. 0s se cand July 22 
Adv. July 22 to Aug. 12. 
Aus, 16 Auguste, Me. .....6.200.. Aug. 5 
Adv. Aug. 5 and 12. 
pe ae a rar Aug. 12 
Ane. 10 TAimOTe, MAG. wc cee ced Aug. 12 
DO Ce EE CE WK 6 dv 05 csc e casa aed Aug. 12 
Ree 20 IG oes os oe ctvewccen cae 6 
Se DS Bes, SOO. gece ccccaces July 15 
Aug. 21 Fredericton, N. B. .......4 Aug. 12 
Aug. 23 CIBZtON, GR. ..nccccvesese July 22 
Aug. 33 Bonham Tex. ......cccecs Aug. 5 
Aug. 24 Harrisburg, Pa. ....ccecess July 29 
Adv. July 29 to Aug. 12. 
Aug. 25 North Carolina .......e.00ed Aug. 5 
Adv. Aug. 5 and 12. 
Aug. 25 Powys (Trout Run P. O.), 
 '/ ES ee Aug. 5 
Aug. 26 Rea@ing Pa. .........+.-Aug. 5 
Adv. Aug. 5 and 12. 
i PP ns Saks be es awaewe Aug. 12 
Adv Aug 12 
Sept. 6 Nenana, Alaska .........4 Aug. 5 
Sept. 6 Burlington, Ont. ......... Aug. 12 
ee 10 Viste, i Cpe et ve wes Aug. 12 
Sept.15 Portsmouth. N. H. .......Aug. 12 
Adv. Aug 12 
STREETS AND ROADS 
ome 13 Now York, N.Y. ...<cccced Aug. 5 
Aug. 14 Charleston, W. Va. ...... July 22 
Adv. July 22 to Aug. 12. 
Aug. 15 Monticello, Miss. .........:. July 29 
Aug. 15 Denver, Colo. ......... ov .Aug. 5 
Aug. 16 Palestine, Tex. .........4 Aug. 12 
Aug. 16 New York, N. Y...........Aug. 12 
Aug. 16 St. Paul, Minn. .......... Aug. 12 





1 
Aug. 17 Sault Ste. Marie, Mich.....Aug. 12 
Aug. 17 Denton, Tex. ..........-Aug. 12 








Bids 
Close 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug 


Aug. 


Aug. 


Aug. 
Aug. 
Aug. 


Aug. 
Aug. 


Aug. 


Aug. 
Aug. 
Aug. 


Aug. 2 
Aug. 2 
Aug. 
Aug. 2 


Aug. 2 
Aug. 2 


Aug. 


Aug. 23 
Aug. 24 
Aug. 2 


Aug. 


Aug. 2 


Aug. 
Aug 


a + < 


Aug. 
Aug. 


Aug. ¢ 
Sept. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept 


EXCAVATION AND DREDGING 


Aug. 
Aug. 
Aug. 


Aug. 
Aug. 24 
Aug. ¢ 


Aug. 


Aug. 


Aug. 
Sept. 


Aug. 
Aug. 


Aug. 


Aug. 


Aug. 
Aug. 


Aug. 
Aug. 
Aug. 1% 
Aug, ? 


Ph ek ed ek et pet 


Mads) -)-1-3-) 


Pa ek 
© go 20 00 00 gp 00 00 


rotons 


See 


News-Record 


COMORES ssccceetwascdowced 
ce eee 
pe ee ee ee 
Sault Ste Marie, Mich. “ 
PIOOBRUP, GIG. ois iccisnces ced 
Baemeer. MEI... oss cieicecced 
Leavenworth, Kan ak 

So eee 
New York, N. ¥...... 
BD 6 os 5560606 ! 
Carrow, Ga. ons kc casased 
eo oe 
Kalamazoo, Mich. ....... 
Three Rivers, Que. ..... : 
Weaitimsore, BEG.. ...ccivecccd 
a ne ers 
PRO MONEE, Ne Be Sc awe as 
a ee ee 
"TONTIGCNEGO «66 s's0-s Seeathe cand 
ON 0s 5-4.k ewes es an 40 
Rutherfordton, N. C...... 
a SRO ee ee ee ere 
PRTG, “TOE. 0.6.04 -0:4:00 00 64 


Amarillo, Tex. 


Adv. July 29 to ‘Aug. 12. 


Oswego, Kan. 
SOGCMR .. 26655 ie 
Adv. Aug. 5 and 12. 


66 GS one sdk Sand 


PE ON 65.6 bib eer bincere died 

oe ery 

Webster Sprinvs, W. Va.. 
Adv. July 29 to Aug. 12 


IDE S657 00.4 eas oes 


Columbia, S. Cc. . : : 
Adv. Aug. 5 and 12. 


Glenville, W. Va. ....60004 

Morgantown, W, Va 

oo ee 

Pe WE Rs ais cers 

EM by ek po ko tees 

North Bergen, N. J...... 

Ve ix Ge seid haces 
Adv. Aug. 12. 

CORTE, TBR occ cceies ; 

Greenfield, Ind. ..........: 

pi ey ee 


Cottonwood Falls, Kan. 
Bt, Geeta, B.C. vcccecsced : 


Olivia, Minn. 

Madison, Minn. oa 
Albert Lea, Minn. ...... 
St. Peter, Mmm. ....cccsed ’ 


Cedar, Mimm. ...cccccccesed 


a Se a rere 


INDUSTRIAL WORKS 
Port Arthur, Ont 


New Orleans, La. ......../ 
Adv. Aug. 5 and 12. 


Sorting City, PA. ccccces  : AUS 


Hutchinson, Kan. ........ 


BUILDINGS 


Prempest, Ce sewcccavccvevied f : 
Mitenel, &. D. seceoce err. 4 
Hinckley, Mimm. ....cccecd : . 
meemereee, GEG is ccccsas July 
Werdun, Que. ...ccece eees 

Se See, BO wo deccceede June 
Kalamazoo, Mich. ....... Aug. 
oo SA SEP eee eee re Aug. 
Byreeane, WN. F.. ccscceves Aug. 
DOwOn, TIGR. cccveccewes Aug. 


— 


~ to 
Ow ils bo STOTT CONST CTT, 


tots ng Mee 


bes hk ek et 
bo StI Ot bo be bo te vig 


Pak et et 


to rong no ot 


= po bo 
DI STON OI © pe STOTT 
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UCTION NEWS 


Bids 


Close 


Aug 


Aug 


Aug 
Aug 


Aug. : 
Aug. : 


Aug 
Aug 
Aug 


Aug. 


Sept 
Sept 
Sept 
Sept 
Sept 


Sept. 


—— 
aX SA reset 


ean 


See Eng 
News-Record 


a re Aug. 1 
-1 a July 22 
INC Ee owe Weseee eek cd Aug 
Brooklyn, ees. ened es oe Aug. 1 
BARRO, TEAMS oiccineieeieecied Aug. 12 

zikewood (Cleveland P 
Xa 64 beh we see opal Aug. 1 
NIG SOL n.d sincaweiecens au Aug. 1 
INN TRING. 6 cntuaré:4 60.4 eo as Aug. 1 
reterseures, Ind. ..cevcvecis Aug. 1 
manchester, N. H..s.ccceaed Aug. 1: 
Coder HMapids, Ta. ...ésics \ug 5 
3 WOM, BI caweiesc ee July 29 
DCS Me ao cakcwvbeuwaceeend Aug. 1. 
eS Saree ee Aug. 12 
Re OONy CS ian Sais we eens Aug. 12 
SPOR, COE. ic ce cdaves nna \ug ) 


FEDERAL GOVERNMENT WORK 


Aug. 


Aug 


Aug. 


Aug 


Aug 


\ug 


Aug. 


Aug. 2° 


Aug 


Aug. 2 
Aug. 25 


Aug. 2 


Aug. ¢ 


Aug. 


Aug. 2 


Aug. 26 


Aug. ‘ 


Aug. $ 


Aug. 3 


Aug. < 


Sept. 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 


Aug. 


Pier —— Spee 4165 
tanamo, Cuba.... «e's oly 
Cast Iron Ballast Balls, ete 

Tompkinsville, N. Y. ....Aug 3 
Steel Bell Buoys, ete. — 


Steam Distributing 
densate Return Svstem 
Spec. 4258—Hamp‘on Rds, 





Diversion Dam—Florence, 
Ariz. . ; July 15 
Remodeling Boiier Ft 
Stanton, N. M 6: he hie July 29 
Boiler—Cleveland, O. ....Aug 5 


Road Work Washington, 


a niin ; Aug 5 
(juan- 


Tompkinsville N.Y. . F \ug 5 
Stern Wheel Steel Towboat 
Hull—Vicksbure, Miss. . \ug 5 


Adv. July 29 to Aug. 12. 


Remodeling Post Office 
South Bend, Ind. ... : 
‘anal—Caldwell, Idaho....July 15 
Heating System—Spec. 4189 

—Mare Island, Cal. ....... Aur. 12 
Station, etc.—Fairport, O..Aug. 5 


.Aug 5 


Adv. Aug. 5 and 12. 


and Con- 


Win 50 4d ta aka brnieied k wintel Aug. 5 
Adv. Aug. 5 and 12. 

Return Flue Boilers—-Mem- 

phis, Tenn. .... -Aug. 5 


Adv. Aug. 5 and 12, 


Steel Hull—Memphis, Tenn.Aug. 5 
Adv. July 29 to Aug. 12. 
Dredging Providence, 
_ ye, See ory ; ; -Aug. 5 
Adv. July 29 to Aug. 12. 
temodeling Post Office and 
Court House Roanoke, 
Va. SCR ee ene Oe ee Aug.5 
Sewage E jector—De 1 tio, 
aes Serer Aug. 12 
Ste rn Whe e 1 Steamboat — 
Rome, BEG. 30.50. cvaemeee § 


“Adv. Aug. 5 and 12. 


Remodeling Post Office— 
BEE OPO kicrearedwns Aug. 12 
Post Office- 


—Columbia, S. C.Aug. 5 


MISCELLANEOUS 


Cement, Crushed Rock, etc 


St. Paul, Minn. ........ ‘Aug. 12 


Motor Driven Pump, Oil 
Switches, Air Compressor— 
Florence, Wis. ....... eccoeduly 39 
Piles—Detroit, Mich.......July 29 
Wharf—Bass River, N. S...Aug 5 
Wharf — Campbell River, 
OM al olnch ee aie o8 RS 5 Aug. 5 





ae ae 





ses 
bebe 





an nae RO SY 


ait: trees 
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Bids See Eng _%&Minn., Ely—City let contract for altera- sewers in East 230th St. pr 
Close News-Record tions to municival water and light plant, Morris, Priday, Wilmore,’ w 
Aug. 17 Wharf—New Orleans, La...Aug. 5 to lL. M. Bartlett, 604 Builders’ Exch., Arms Aves.. South Lakeshor 
i Adv. Aug. 5 and 12. — Minneapolis, $14.960; piping, to Amer. land Rd., Garland, Fern, Azaii; 
Aug. 17 Rails—Philadelphia, Pa....Aug. 12 Heating Co., 228 West Michigan St., Duluth, Orchard and East Lawn Dri, 
Aug. 17 Pumps—Summit, N. J.....Aug. 12 $17,700. wae ee , ——— Eng. © 
Adv. Aug. 12. 0 : sha ag., eveland, engrs 
- ana > . , r *xKan,., Arcadia—City let contract im- ae ° 
Aug 17 Wharf —Kooienay, B C..AUE § proving waterworks systems, to Hr ta Gar pM 8 Lomla Until Aus 
Aus. 17 Lamp Post and Gas Mantics" —«‘Fettson & Bros., Ft. Scott. About $30,000. ing" 19.665" ft. sewers with I 
St. Louis, Mo. .........Aug. 5 Noted March 18. other appurtenances, ‘in (Sinin. Cy 
Aug. 18 Ae “ere. Coal suettorm, | : a a sist nk ones ft. 6 
ete.—Baltimore, Me¢ Aug. , yipe and 1,580 ft. 39-48 ft. segmen: 
Aug. 18 aia ANT Te _ Sewers About $70,000. W. WwW. Hornet ( 
Pa ss pine kb oe bie eee el ug 2 ener. 
Aug. 19 lbam—Montreal, Que Aug 5 i . - 
Aug. 23 Sludge Pump and Motor— PROPOSED WORK PRICES AND CONTRACTS Aw; 
went, BEGUM. ...sovvved Aug. 12 “3 : : , oe 4 tbip 
ea "harf—Owen S > > Mass., Boston—City plans to butid sur- 4 . 8 
ae A a rn eae 12 face drains and sanitary sewers in Saville, (kIndicates award of contra 
j land, oO. osen seoey RR TE Aug. 12 Wren, et al streets, About $46,814. N. Y., Pelham Manor—V illic: 
Sept. 9 Terminal—Buffalo, N. Y..Aug. 12 N. J., Atlantie City—-City having plans tract building storm water drains 
. Adv. Aug. 12 ; prepared building sewage disposal plant, tary sewers in various streets, to 
Sept. 9 Terminal — Rouses Point, About $60,000. C. Potts, 30 Church St, Bros. Contg. Co., Inc., Pelham, $s 
N ne hed pk nan amen cibnea ed Aug. 12 New York City, engr. ' Rgioe C., Wash.—Dist. Comrs., Dis: 
Ac Aug. 12 é . et contract iaying 2,75 ft. 4 f 
Sept. 15 Street Paving, ete.—Phila- 0., Akron—City receives bids about Sept. 5 ft. 6 in, ak nod Grane Z , 
delphia, Pa. ... ‘ ...Aug. 5 4 building sewer in Morgan St. between to w, F. Cush, 3rd and RS é sew 
Adv. Aug. 5 and 12. Grant and Brown Sts., also 1,139 ft. ex- ’ . + Sts., $78.0 









Where name of official is not given 
inquiries should be addressed to City 





Clerk, County Clerk or corresponding 
official. 
Waterworks 
PROPOSED WORK 
Mich., Detroit—City election Aug. 31, to 


vote on $5,000 000 bonds to build filtration 
plant, with 300,000,000 gal. daily capacity, 
and $7,000,000 bonds to build extension to 
water mains. T. A. Leisen, Waterworks 
Park, engr. 

Minn., Aitkin—T. R. Foley, city clk., soon 
receives bids building artesian well of 200,- 
000 gal. daily capacity. 

Minn., Pipestone—City rejected bids re- 
ceived July 15, improving waterworks sys- 
tem. About $50,000. Work will be read- 
vertised lL. P. Wolff, 1000 Guardian Life 
Bidg., St. Paul, engr. Noted June 29 


Kan., Osawatomie—City having prelimi- 


nary plans prepared for 2,000,000 gal. res- 
ervoir and equipment J. W. Allard, city 
clk Black & Veatch, Interstate Bldg., 


Kansas City, Mo., engrs. 


Kan., Portis—City had plans prepared 
and soon receives bids building new water- 
works system, to include new well and dis- 
tributing system. About $32,000. Archer 
& Stevens, 609 New England Bldg., Kansas 
City, Mo., engrs. Noted June 24. 


S. D., Sioux Falls—See “Industrial Works.” 


Ont. East View—Town voted $75,000 
bonds to build c.i. water mains and install 
pumping machinery. 


BIDS DESIRED 


N. ¥., Brooklyn—Until Aug. 17, by N. J. 
Hayes, comr. Water supply, gas and elec- 
tricity, Municipal Bldg.. New York City, 
hauling and laying watermains and appur- 
tenances in Brighton Beach, Coney Island 
and Neptune Aves. 


N. Y¥.. Long Island City—Until Aug. 17, 
by N. J. Hayes, comr. water, gas and elec- 
city, Municipal Bldg., New York City, haul- 
ing and laying watermains and appurte- 
nances in Nott and 16th Aves., Sherman 
St.. Maxwell and 59th Aves., Murray and 
*5th Sts. and in head of Vleigh and 76th 
Rads., Queens Boro. 


N. Y., St. George, S. I.—Until Aug. 17, 
by N. J. Hayes, comr. water, gas and elec- 
tricity, Municipal Bldg.. New York City. 
hauling and laying watermains and appur- 
tenances in Barnard St., Bradley, Chicago, 
Davis, Egbert, Holland, Mada, St. Marys 
and Winant Aves., Duer Lane, Maple Park- 
way and Continental PL., Richmond Boro. 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


*xWis., River Falls—City will build 150 
ft. solid masonry dam, 24 ft. high. About 
$25,000. Work will be done by day labor. 
Noted July 8. 


*Minn., Albert Lea—City let contract 


building 1,500,000 gal. reservoir, also_pres- 
sure concrete tank, 140 ft. high, to McManis 
& Tarnoski 
About 


484 Endicott Bldg., St. Paul. 


$70,000 


tension in Firestone Blvd. from South Main 
St. to right of way of Northern Ohio Trac- 
tion & Light Co. About $53,850. J. E. 


Root, supt. bureau of Sewage. 


Mich,, Detroit—City election Aug. 51, to 
vote on $25,000,000 bonds to build sewers in 
various streets. Plans include Linwood 
system extension cost, $150,000; Sewer in 
Six Mile Rd. from Conant to Linwood Aves., 
$1,759,000; 8rd St. Extension, $900,000, 
Michigan Ave. Sewer, $80,000; small arms, 
other sewers, $1,200,000; Livernois Ave. 
Sewer, $1,500,000; Conners Creek Project, 
$13,000,000; addition to Bates St. Sewer, 
$2,100,000; Joy Rd. Extension, $1,160,000; 
sewer in Six Mile Rad. from Linwood_ to 
Livernois Aves., $611,000; Seven Mile Rd., 
$2,200.000; Snyder Rad., $2,000,000; Con- 
nors Creek interceptors, $1,035,000. C. U. 
Hubbell, city engr. 


8S. D., Sioux Falls 
Works.” 


Tex., Amarillo—City plans election soon 
to vote on $60,000 bonds to build sanitary 
sewers and $18,000 bonds, for sewage dis- 
posal plant. Address, Mayor. 


Utah, Ogden—City plans to build sewers 
in various streets in Dist. 144, involving 
22,000 ft. 8 in. vitr. pipe. About $150,000. 
W. M. Tracy, city engr. 


See “Industrial 


BIDS DESIRED 
N. Y., Brooklyn—Until Aug. 20, by E. 
Riegelmann, boro. pres., furnishing labor 
and material repairing pipe sewer in Greene 
Ave. at Washington Ave. Noted July 15. 


N. ¥., Long Island City—Until Aug. 16, 
by M. E. Connolly, pres. Queens Boro., 
building sewer and appurtenances in Flush- 
ing Ave. from Collins to Clermont Aves., 
Clermont Ave. from Flushing Ave. to Hem- 
lock Pl, Laurel Hill Ave. from Jackson to 
Foster Aves. with temporary connections 
to sewer in Jackson Ave., Barnett Ave. from 
Laurel Hill to Middleburg Ave., Middleburg 
Ave. from Barnett Ave. to Packard St., 
Packard St. from Middleburg to Foster 
Aves., Skillman Ave. from Laurel Hill Ave. 
to Hancock PIL, Locust St. from Skillman 
to Foster Aves., also building temporary 
sanitary sewer and appurtenances in Pros- 
pect St. from Atlantic to Cumberland Sts 


Pa., Chester—Until Aug. 17, by B. New- 
some. city clk., building sewers in Crozer 
and Mowry Sts.; advertised in this issue. 


Md,., Baltimore—Until Aug. 18, by Bd. 
Awards, c/o City Register, building hydro- 
lytic tank and appurtenances, at Sewage 
Disposal Wks., on west shore of Back 
River, Baltimore Co., invo!tving 11.500 cu.yd. 
excayv., 1,100 cu.yd. Class “A,” 600 cu.yd. 
Class “B” and 27 cu.yd. Class “C” concrete 
masonry, 138,000 Ib. reinforcing rods, 33,- 
000 sq.ft. expanded metal, two 12 in. and 
ten 24 in. circular sluice gates, .9 ton flaned 
special castings, removing concrete masonry, 
bulkheads and terra cotta pipe, also sludge 
digestion tank, pipe lines and appurte- 
nances, 2,200 cu.yd. exeav.. 1,000 cu.yd. 
Class A” and 180 cu.yd. Class “B” concrete 
masonry, 124,000 Ib. reinforcing rods, 9,800 
sq.ft. expanded metal, 536 lin.ft. ci. pipe, 
placing 2 iron ladders, 21 gate valves and 
sluice gates, removing c.i. pipe and con- 
crete masonry ; building extension to Stoney 
Run Trunk Sewer, near University Park- 
way, 162 lin.ft. 18 in. vitr. pipe sewer, 175 
cu.yd. earth, 20 cu.yd. rock excav., etc. 
H, G. Perring, ch. engr. 


0., Euclid—Until Aug. 23, by village lay- 
ing water mains also storm and sanitary 


0., Cleveland—City received bids J 
building sewer in Miles Ave. from 
new city limits, from W. McDow.) 
10319 Miles Ave., $30,879; Amato Co 


Co., 343 The Arcade, $31,900: Ga 
Burke Constr. Co.,, 1339 Irene Ave 
881; Nelson Ave. from East 99th 
112th Sts. from A. J. Galvin, 343 1) 
cade, $28,200; N. Iafornaro, 3218 M 


Hill Rd., $31,339; Gantose Constr. Co_ 


lumbia Bldg., $34,079; Ferris Avi 
East 123rd to 131st Sts. from Sprague 
Burkhart, 12011 Woodland Ave. ¢5: 


Stevens & McKeon, 343 The Arcad: $5 

_&Mich., Detroit—City let contract fi, 
nishing labor and material building Lat 

3295 and 3296, to Western 
1208 Ford Bldg., $4935 and $10,35s 

spectively 3297, to Oakwood Constr (o 
165 Fort Blvd., $17,511; 3302, to XN. \ 
cini, 580 Concord St., $4,600: Cover 

Blvd. Arm., to Lennane & Mellvenna. 120 
Book Bldg., $205,877; John R. Arm { 
Jayhes & Affeld, 1208 ‘Ford Bldg. $54 29.” 
Charleston Ave., to J. Porath, 23 Metray 
Bldg., $69,139. “Noted July 22 and 24. 
_Mich., Detroit—Dept. Pub. Wks. receiv 
bids July 29, furnishing labor and materi: 
building (1) Lateral 3280, between Gratiot 
Roseberry and Promanade Sts.. (2) 1.020 
ft. Lateral 3304, Fisher. Crane, Georgia 
and Marcus Sts., 12-15 in. vitr. erock. (3) 


Constr Co 





5,970 ft. Lateral 3306, Connors eno 
Pebuck and Forest Sts. 11s ine vite 
crock, (4) 1,428 ft. Lateral 3313. Ios 
Campau, Mitchell, Carpenter and Halloo} 
Sts.. 12-18 in. vitr. crock, (5) 2.999 ¢t 
Lateral 3315, Riopelle, Dequindre — ana 
Davison Sts., 12-20 in. vitr. erock. from 


Western Constr. Co., 1208 F rd Bldg. (1 
$69,826, (3) $18,900: Langley & Rart.n. tn 


on, 400 





Penobscot Bldg., (1) $76,328. (2) &18 47 
Oakwood Constr. Co., 165 Fort Biv (1) 
$127,829, (3) $19,654, (4) $6,755 \ oH 
Haynes, 70 Davenport St., (2) $4,550: ROD 
Baker, Penobscot Bldg.” (4) $8000. (5) 
$22,500. Noted July 22. 


_*kWis.. Sheboygan—City let contract fur 
nishing labor and material for excavating 
and laying 1.1 mi. vitr. sewers in Cooper 
Ave., to Olson & Murphy, Michigan Av 


*Ia., Doon—City let contract building 
sanitary sewers, to R. Cox, Webster Cit 
$43,543; sewage disposal plant, to Ward & 
Weighton, Sioux City, $14,634. 

*Minn., LeRoy—City let contract build 
ing sanitary sewers in various streets. to 
O’Niel & Preston, St. Paul. About $5200 

*Tex., San Antonio—City let contrect 
building 44 mi. sewers in Jones and J 
phine Sanitary Sewer Dist. 56, to Cam»! 

& Hengst, San Antonio. About $58,000 


*Utah, Ogden —City let contract fin 
nishing labor and material for building 
sewers in Dist. 141, involving 5,500 ft 8& 
in. vitr. pipe and 2,500 cu.yd. earth tr h- 
ing, to Wheelwright Constr. Co. Oeder 
$25,679. 

Utah, Ogden—City received only bid July 
15, building sewers in various streets 
Dist. 142, involving 8,500 cu.yd. ear 
trenching and 22,000 ft. 8 in. vitro pipe, 
from Wheelwright Constr. Co., Ogden 
$93,208. 





} 
th 


Bridges 
PROPOSED WORK 


W. Va., Logan—See “Miscellaneou 

Wis., Belvit—City Council passed li- 
nance authorizing $77,000 bonds to bul 
bridge on Grand Ave. G FE. Herbni ty 
ener. 
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Bridges (Continued) 


Wis., Sheboygan—City plans to sell $200,- 

) bonds to build double lift steel bascule 
ridge, 80 ft. wide, on South 8th St., to have 

concrete walks on sides. Kiug & Smith, 
69 Wisconsin St., Milwaukee, engrs 


Wis., West Bend—City having plans pre- 
ired building 24 ft. span, rein.-con. and 
cteel bridge on Division St., to have 30 ft. 
oadway, two 6 ft. rein.-con. walks, earth 
»pproach and fill. Cost between $25,000 
nd $30,000, Parsons & Orbert, 216 West 
Water St., Milwaukee, engrs. 

Ia., Bancroft—See “Algona.” 

la., Conrad—Grundy Co, (Grundy Center) 
aving plans prepared building two 80 ft. 
nan rein.-con, bridges, with 20 ft. road- 
vay and 5 ft. sidewalk. About $30,000, 
i. A, Crary, Grundy Center, engr 


Ja,, Algona—Kossuth_ Co. having plans 
rrepared building one 70 ft. span bridge, 
near here, also one 80 ft. span bridge, 
near Bancroft, both to have 20 ft. roadway. 
\lternate bids will be received on steel 
pony truss and_ rein.-con,. arch designs. 
About $25,000. D. L. Leffert, Algona, co 
ener. 

Kan., Wichita—City voted $175,000 bonds 
to build concrete and_ reinforced _ steel 
bridge over Big Arkansas River, at Maple 
St., here. Engineer not selected. 


Tex., Corpus Christi—See “Streets and 
Roads.” 


Tex., Jasper—Jasper Co. having plans 
prepared and soon receives bids building 
200 ft. bridge, 16 ft. wide, over Angelina 
River. Alternate “A,” includes one 150 
ft. steel span and two 75 ft. steel spans 
with rein.-con. piers, involves 813 cu.yd. 
rein.-con., 184,000 Ib. structural steel, 11,- 
601 ft. b.m. lumber, 450 cu.yd. wet and 
2.543 cu.yd. dry excav., ete., cost, $54,054. 
Alternate “B,” two 150 ft. steel spans with 
rein.-con. piers, 624 cu.yd. Class “B” rein.- 
con., 216,000 lb, structural steel, 23,331 ft. 
b.m. lumber, 336 cu.yd. wet and 2,543 cu.yd. 
dry exeav., ete. $50,204. C. P. Hunter, 
Jasper, co. engr. 


BIDS DESIRED 


Maine—Until Aug. 25, by State Highway 
Dept., Augusta, building Bradbury Bridge, 
rein.-con., in Biddeford, York Co.;_ steel 
swing superstructure for Belfast Lower 
ridge, Belfast, Waldo Co.; abutments and 
steel superstructure for Cumberland St. 
Bridge, Westbrook, Cumberland Co. P. D. 
Sargent, ch. engr.; advertised in this issue. 


N. H., Portsmouth—Until Sept. 15, by 
Piscataqua River Bridge Comn., City Hall, 
building bridge across Piscataqua River be- 
tween here and Kittery, Me. J. H. Bart- 
lett, secy.; advertised in this issue. Noted 
July 29. 


Md., Baltimore—Until Aug. 18, by Bd. 
Awards, c/o City Register, building 180 ft 
rein.-con. bridge and approaches, over 
Gwynns Falls, on Windsor Mill Road, 48 
ft. wide. H. G. Perring, ch. engr. Noted 
July 1. 


Fla., Jacksonville—Jacksonville Terminal 
Co., Union Sta., and city receiving bids 
building Lee St. viaduct. About $300,000, 
F. Edwards, city engr. 


Michigan—Until Aug. 18, by State High- 
way Dept., at office of Bd. Rd. Comrs. St. 
Clair Co., Port Huron, building State 
Reward Bridge R-82, 501, 101, over Belle 
kiver, Macomb and St. Clair Counties, 70 
ft. low truss, rein.-con. floor, concrete piers, 
involving 27.6 cu.yd. rein.-con., 371.5 cu.yd. 
concrete, 25 ton steel and 900 cu.yd. wet 
channel excav. 


Idaho—Until Aug. 19, by State Highway 
Dept., Boise, building four 140 ft. steel 
span bridges, over Walters Ferry, Canyon 
and Owyhee Counties, cost $75,000, also 
three 140 ft. steel span bridges at Grand- 
view, in Ada and Owyhee Counties, $75,000, 
all to have wood trestle approaches and 
18 ft. roadway. 


N. B., Fredericton—Until Aug. 21, by C. 
RB. Brown, Ch. Engr., Canadian Natl. Ry., 
Moncton, building substructure for railway 
bridge across St. John River here. Work 
tps 4 6,000 cu.yd. concrete, ete. About 
$210,000. 


Ont., .Burlington—Until Sept. 6, by Dept. 
Pub. Wks. Ottawa, removing present 
wing bridge, including substructure and 
superstructure and building foundations for 
single leaf bascule bridge, to include neces 
sary excavation and cofferdams, over Bur 
ington Canal. About $50,000. Bids will 
so¢n be received for superstructure. E 
Lafleur, c/o Dept. Pub. Wks., Ottawa, ener. 
Noted April 1. 


— KR 
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B. C., Vietoria—Until Sept. 10, by City 
Council, building concrete substructure of 
bascule span bridge on Johnson St. About 
$100,000.) FEF. M. Preston, City Hall, engr. 
Noted April 29 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*xPa., Duboistown—Comrs Lycoming 
Co. (Williamsport), let contract building 
1.500 ft. steel truss bridge, over Susquehan- 
na River,, to have seven 200 ft. spans on 
rein.-con. piers, to G. W. Rockwell, Sun- 
bury, $441,268. Noted July 15.. 

*Pa., Pottstown—Comrs. Montgomery Co 
(Norristown) let contract building bridge 
over Manatwaney Creek, on High St., to 
W. H. Just, Gwynedd Valley, $27,767. 

*La., Plaquemine—Texas Pacific Ry., 165 
Bway., New York City, let contract build- 
ing 145 ft. single leaf, double track, heel 
trunnion bascule bridge, over Bayou 
Plaquemine, to Strauss Bascule Bridge Co., 
104 South Michigan Ave., Chicago. 

*xIdaho—Bureau of Highways, Boise, let 
contract building five 175 ft. steel spans 
and one 175 ft. pile trestle bridges, with 
18 ft. roadways, over Snake River, in 
Canyon and Owyhee Counties, to Union 
Bridge Co., 55 Argyle St., Portland, Ore., 
$61,884. 

*Idaho—State Highway Dept., Boise, let 
contract building two 8&5 ft. and two 75 ft 
steel span. one 30 ft. and one 24 ft. I beam 
bridges also one 4 x 12 concrete culvert, 
all to have 18 ft. roadways, on Yellowstone 
Park Highway, Federal Aid Project 16, Jef- 
ferson Co., to Perham & Harris, St. An- 
thony. About $63,900. 


Streets and Roads 
PROPOSED WORK 


Mass., Boston—City plans to grade bhase- 
ball field on Boston Common, build grano- 
lithic walk on Charles St. Mall and resur- 
face present walk from West St. over Com- 
mon to baseball field. About $50,000. 


Mass., Brookline—Dept. Pub. Wks., Tos- 
ton, plans to pave Cushman Rd., Easton 
St., et al, sheet asphalt, Topeka, bitulithic 
or Filbertine type. About $30,000, 


Conn., Bridgeport—Pd. Park Comrs. plan 
to pave Boulevard from Seaside Park to 
Fayersweather Island, waterbound mac- 
adam. About $50,000. J. A. McElroy, city 
engr. 


N. Y., New York—Park RPd., at office of 
Dept. Parks, Municipal Bldg., rejected bids 
received July 15, furnishing labor and mate- 
rial building North Island of Plaza at 5th 
\ve. between 50th and 60th Sts. Noted 


July 22. 


New Jersey—State Highway Dept., Broad 
St. Bank Bldg., Trenton, plans to pave 14 
mi. road from Bridgeton to Mullica Hill, 
Cumberland Co., 18 ft. wide. About $540,- 
000. T. J. Wasser, Trenton, engr. 


W. Va., Berkeley Springs—Comrs. Mor- 
gan Co. rejected bids received July 20 
grading 18 mi. Berkeley Springs-Paw Paw 
Rd., involving 160,000 cu.yd. excav., 25% 
rock, 25 cu.yd. Class “A,” 500 cu.yd. Class 
“B” and 65 cu.yd. Class “C” concrete, 700 
lb, steel bars, 250 ft. wood rail, 200 ft. 
overhaul and 5,200 ft. 4-24 in. vitr. piping. 
M. S. Harmison, clk. Noted July 8. 


N. C., Charlotte—Mecklenburg Co. plans 
to hard surface 18 mi. Charlotte-Davidson 
Rd., 18 ft. wide. W. S. Fallis, c/o State 
Highway Dept., Raleigh, engr. 


Fla., Titusville—Brevard Co. plans_ to 
build 16 mi. Melbourne-Kissimmee Rd. 
About $150,000. State Highway Comn. will 
pay 4 of cost. 


La., Shreveport—City soon receives bids 
paving various streets, involving 50,000 
sq.yd. asphaltic wearing surface on con- 
crete base.. H, E. Barnes, city engr. 


La., Winnfleld—Winn Co. voted $1,000,- 
000 bonds to build roads. K. Watts, clk. 


0., Euclid—Village plans to build con- 
crete or stone sidewalks on East 230th St., 
Midland Rd., Ball, Faxton, Morris, Priday, 
Wilmore, Westport and Arms Aves. About 
$75,000. . A. Pease Eng. Co., Marshall 
Bldg., Cleveland. engrs. 


Ind., Ft. Wayne—City soon receives bids 
grading, draining, curbing and paving 356 
ft. Cherry St., 26 ft. wide, involving 1.151 
sq.yd. paving, 416 cu.yd. excav., 804: lin.ft. 
curbing, cost $5,200; 588 ft. Comparet St., 
26 ft. wide, 1,774 sq.yd. paving 432 cu.yd. 
excav., 1,209 lin.ft. curbing, $8,600; 455 ft. 

















Ilowell St., 24 ft. wide, 1.258 sq.yd. paving 
702 cu.yd. excav., 900 lin.ft. curbing, $¢t 

942 ft. State Blvd., 24 ft. wide, 2.600 
paving, 838 cucyd. exeay 1.955 lin.f curb 
ing, $12,950. F. M. Randall, city eng: 


Ind, Ft. Wayne—City plans to gerade 
drain. curb and pave 2,289 ft. Tecumseh 





St., 28 ft. wide, involving 173 sq.uyd. pav- 
ing, 2,833 cu.yd. excav., 4,794 lin. ft. curbing, 
cost $35,700; 1,245 ft Berry St 1 ft 
wide, 1,383 sq.vd. paving 553 cu.vd. exeay 

$7,900; 2,559 ft. Lumburd St., 26 ft. wide, 


7.753 sq.yd paving, 38.000 euyd eXcav., 
1.977 lin.ft. curbing, $37,400 Fr. M. Ran- 
dall, city engr. 


Wis., Darl 





gton—City having plans pre- 


pared grading and paving 100,000 sq yd 
Galena, Main, Ohio and Louisa Sts IS ft 
wide Alternate bids will be received on 


vitr. brick, wood block, asphalt and concrete 
About $50,000, W. F. Reichardt, Water- 
town, archts 


Minnesota—Chicaco & Northwestern 
R.R., 226 West Jackson Blvd, Chicago, 
plans to improve road and lay 26 mi. of S® 
Ib. steel rails in Sanborn and Cobden and 
from Sleepy Eye to Milford Siding. ke 
Putnam, Chicago, Ill, ch. engr. 


Minn., St. Paul—Ramsey Co. receives bids 


about October paving 1 mi. Minnehaha St 
from city limits to county line, 1 course 
concrete, 20 ft. wide About $43,000 R. R 


Godfrey, Court House, engr. 


Missouri—State Highway Dept., Carth- 
age, received no bids July 30, building 
6.47 mi. Joplin-Carthage Rd... Federal Aid 
Project 84, also rein.-con. slab superstruct- 
ure, 2 concrete piers and 2 plain abutments, 
Sta. 230-4 95 on above project. Noted July 


15. 


Missouri—State Highway Dept., Tlermi- 
tage, received no bids July 28, building 8.1 
mi. Preston-Collins Rd., Federal Aid Proj- 
ect 72. Noted July’ 15. 


Tex., Angleton — Brazoria Co. soon re- 
ceives bids grading, surfacing and draining 
5.73 mi. Highway 36 in Rd. Dist. 24 16 ft. 
wide, involving 11 acres clearing and grub 
bing, 54,277 cu.yd. earth exeav., ete. About 
$39,964 wee ftandle, Freeport, engr. 
Noted July 29 


Tex., Center—Shelby Co., Rd. Dist. 1, 
voted $85,000 bonds to build section of 
Highway 8 and laterals; Rd. Dist. 2 voted 
$100,000 bonds to build roads branching out 
of Shelbyville. J. L. King, co. judge. T. H. 
Dillon, Center, co. engr. 


Tex., Corpus Christim—Nueces Co. having 
plans prepared rebuilding 9,000 ft. cause- 
way, Highway 9-12, over Nueces Pay, 20 
ft. wide, concrete roadway, involving 3,000 
lin.ft. wood trestle and 6,000 lin.ft. roek 
embankment. About $412,000. State will 
appropriate $100,000 toward cost, Federal 
Government, $200,000. H. A. Stevens, Cor- 
pus Christi, co. engr. 


Tex., Linden—Cass Co. election Aug. 31, 
to vote on $1 500,000 bonds to build various 
roads. H. Ds Nelson, co. judge Hess & 
Skinner, Southwestern Life Bldg., Dallas, 
co. engrs. 


Tex., McKinney—Collin Co. election Aug 
21, to vote on following bond issues: Blue 
Ridge Dist., $52,000, Copeville Dist., $24,000, 
Lavan Dist., $60,000 A. M. Wolford, co 
judge. J. B. Crockett, McKinney, co. engr 


Tex., Stanton—Martin Co. voted $60,000 
bonds to build 10 mi. Highway 1 from 
Midland Co, line to Howard Co. line. State 
Highway Dept. appropriated $60,000; total 
cost $120,000. J. H. Watson, co. judge. 


Utah—State Highway Dept., Salt Lake 
City, plans to grade and surface 30.1 mi 
road from Delta to Holden, 20 ft. wide, 
Millard Co., gravel. About $90,000. IL. R. 
Browning, state highway engr. 


Utah—State Highway Dept., Salt Lake 
City, plans to pave 4 mi. with 6 in. plain 
concrete, and grade, gravel surface and 
rewiden 8 mi. of state road between Marys- 
vale and Junction, 18 ft. wide, Piute Co. 
About $196,000. I. F. Browning, state 
highway engr. 


Utah, Ogden—City plans to build 59,517 
lin.ft. of 5 ft. sidewalks, on various streets 
in Dist. 151. About $90,000. W. M, Tracy, 
city engr. 


Ariz., Phoenix—Maricopa Co. plans elee- 
tion in fall to vote on $4,500,000 bonds to 
extend roads. This is in addition to 
$4,000,000 bonds recently voted. 


Ont., Hamilton—City plans to pave 2 
mi, York St. from James to Queen Sts. and 
King St. from James to Bay Sts., involving 
25,000 sq.yd. wood block and asphalt on 
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Streets and Roads (Continued) 


concrete base, 
respectively.  E. 


About $111,000 and $41,000 
R. Gray, city engr. 


Ont., 
75 mi 
wide, 


Niagara Falls—City 
5th, 6th and South 
involving 9,000 sq.yvd 


plans to pave 
Sts., 28-36 ft 
asphalt or will- 


ite on concrete base About $6,000, $15,000 
and $22,000 respectively lL. T. Black, City 
Hall, engr 

Ont., Ottawa—Pd. Control soon receives 
bids paving Stewart St. from Waller to 


Chapel Sts., asphalt About $33,000, A. T. 


Macallum, City Hall, ener 


Ont., Ottawa—City plans to pave 2,200 ft. 


Various streets, 40 ft. wide, asphalt or 
bituminous About $50,000. A. F. Macal- 
lum,, City Hall, engr. 

BIDS DESIRED 


N. ¥., New Vork—tlntil Aug. 16, by H. H. 
Curran Manhattan Boro., regulating 
and repaving with sheet asphalt on concrete 
foundation, roadway of Madison Ave. from 
Gist to 94th Sts.. with granite block, areas 
between parkways on Delancey St. at inter- 


pres 


sections of Norfolk and Suffolk Sts., Lex 
ington Ave. from 125th to 130th Sts., East 
125th St. from Ist to 3rd Aves., with wood 
block, areas included between parkways on 


Delancey St. at intersections of Norfolk and 


Suffolk Sts., Lexington Av. from 125th to 
130th Sts. East 125th St. from Ist to 3rd 
Aves with asphalt block, Madison Ave. 


from 91st to 94th St., regulating, regrading, 
flagging. reflagging and building retaining 
wall at intersection of Hillside and St 
Nicholas Aves., adjacent to Dyckman St 
subway station entrance 


al N. ¥., New York—Until Aug. 19, by H. H 
Curran, pres. Manhattan Boro., regulating 
and repaving with sheet asphalt on concrete 


foundation, roadway of West 54th St. from 
Tth to 9th Aves., West End Ave. from 69th 
to 72d Sts. West End Ave. from 76th 
to %Ist Sts. with asphalt block, West 54th 
St. from 7th to 9th Aves... West End Ave. 
from 69th to 72nd Sts.. West End Ave. from 
76th to 91st Sts.. with wood block, West 
5S4th St. from 7th to 9th Aves., with granite 
block, Hudson St. from Chambers to Beach 
Sts 

N. ¥.. New York—Until Aug. 18, by H 
Rruckner, pres. Bronx Boro., repairing sheet 
asphalt pavement in railroad area, when 
and where directed 

New Jersey—Until Aug. 238, by State 
Highway Comn., Broad St. Bank Bldg., 
Trenton, improving Sect. 8, State Highway 
from Leesville to Milton Aves,. Rahway, 
Union Co, involving 15,810 sq.yd. concrete 
surface. R. Mullins, 790 Broad St., Newark, 
ener. 

Md., Baltimore — Until Aug. 18, by Bad 


Awards, c/o City Register, grading, curb- 
ing and paving Lauretta Ave. from Wheeler 
to Warwick Aves., Wheeler Ave. from Ed- 
mondson to Lauretta Aves., Warwick Ave 
from Harlem Ave. to Lanvale St., Warwick 
Ave. from Edmondson Ave. to Franklin St., 
Wheeler Ave. from Harlem Ave. to Lanvale 
St Lanvale St. from Warwick Ave. to 
BRentalou St. Oswego Ave from Park 
Heights Ave. to Reisterstown Rd., involv- 
ing 10,000 sq.yd. sheet asphalt, 3,900 lin ft 
armored concrete, 350 sq.yd. vitr. brick 
guttering, 1,500 lin.ft. combination curbing 
and guttering, and 3,800 cu.yd. grading. 


Aug. 26. by T. 
building 5.75 mi 
D paving; 
mi. Dist 
bids for 


W. Va., Elkins—Until 
Pritt, clk. Randolph Co., 
Staunton-Parkersburg Rd., 16 ft 
2 mi. Seneca Pike Rd. and 4.5 
Ra., 9 ft. macadam Separate 


grading and draining. F. A. Parsons, co 
ener. 

W. Va., Glenville—Until Aug. 24, by 
N. E. Rymer, clk. Gilmer Co., grading 5 
mi Jlenville-Weston Rd., 26 ft. wide 
About $25,000 W. M. Moss, Cedarville, 
ener. 


W. Va... Morgantown—Until Aug. 24, at 
Court House, Monongalia Co.. grading 5,000 
ft. road from Monon to Burchfield Run Rd., 
16 ft. wide, involving 6.000 cu.yd. excav., 
600 lin.ft. corrugated iron culvert pipe. J. 
M. Gregg. co. clk. 


North Carolina—Until Aug. 25, by State 
Highway Comn., at div. office, Greensboro, 
grading and top soiling 5 mi. Federal Aid 
Project 125 A. Allegheny Co., 10.04 mi. 
Federal Aid Project 101 A, and 4.54 mi. 


ENGINEERING 





Federal Aid Project 82, Davidson Co., also 
mi. Federal Aid Project 98 A, Moore 

all 16 ft. wide W. S. Fallis, Raleigh, 
highway engr. 


20.53 
Co., 


state 


N. C., Wilson—Until 
and Bd. Comrs., paving, extending sewers 
and watermains in various streets TT. A. 
Hinnant, clk., Gladding, Morrison & Mott, 
town engrs.; advertised in this issue. 


Sept. 1, by Mayor 


St. George — Until Sept. 21, by 
Comrs. Dorchester Co., building various 
roads About $200,000. Klutz & Smith, 
Concord, engrs. Noted July 8. 


s: , 


Tennessee—Until Aug. 20, by State High- 


way Dept,, Nashville, grading and building 
drainage structures on 14.5 mi. road be- 
tween McKenzie, Carroll Co. and Dresden, 


Weakley Co., involving 130,000 cu.yd. earth 
rein.- 


exeayv,, 553 cu.yd. concrete, 46.700 Ib. 
forcing steel, 1,094 lin.ft. 15-18 in. pipe, 
etc W. P. Moore, ch. engr. 

O., Cleveland—See “Miscellaneous.’ 


Ind., Greenfield—Until Sept. 7, by Comrs. 
Haneock Co., building L. F. Richman, H. 
Gundrum and W. F. Klieman Rds., in Sugar 
Creek Twp., also J. Briney and L. Thomas 
Rds., Center Twp. C. Boone, co. engr. 


Michigan—Until Aug. 24, by State High- 
way Dept., at dist, office, Port Huron, grad- 
ing, draining and surfacing 2.528 mi. State 
Trunk Line Rd. 27-4, Sect. A, 18 ft. wide, 
St. Clair Co., involving 26,683 sq.yd. con- 
erete, 7,531 cu.yd. earth excav., 306 lin.ft. 
pipe culverts and 294 cu.yd. concrete in 
culverts, 





Mich.,, Kalamazoo—Until Aug. 18, by Bd 
Rd. Comrs. Kalamazoo Co., grading and 
paving .382 mi, State Trunk Line Rd. 13-28, 
on Douglas Ave., 20 ft. wide, involving 4,487 






sq.yd. vitr. brick on concrete base and 
1,391 cu.yd. earth excav State Highway 
Dept., Lansing, engrs. 

Mich., Sault Ste. Marie—Until Aug. 17, 
by Bd. Rd. Comrs, Chippewa Co., grading, 
draining and surfacing 4.006 mi. State 
Trunk Line Rd. 48-2, Sect. B, 16 ft. wide, 
involving 11,346 cu.yd. earth excav., 37,599 
sq.yd. gravel or waterbound macadam, 5 
lin.ft. pipe culverts, 404.5 cu.yd. concrete 


in culverts, ete. 
sing, engrs. 


State Highway Dept., Lan- 


Wisconsin—tl'ntil Aug. 18, by State High- 
way Comn., at div. office 6, 213 South 
Barstow St., Eau Claire, grading and pav- 


ing 7.6 mi. Ellsworth-River Falls’ Rd., 
Federal Aid Project 122, Pierce Co., por- 
tions A and C, from Sta. 0 to 62 and 
225 to 564, involving 36,427 cu.yd. earth, 


580 cu.yd. channel change and 1,963 cu.yd. 
borrow excav., 417 cu.yd. Class “A” con- 
crete, 66,791 sqyd. 15 ft. macadam sur- 
facing, 1,200 sq.yd. 18 ft. concrete surfac- 
ing, ete.; 4.5 mi. Medford-Cornell Rd.. 
Federal Aid Project 125, Taylor Co.. 18,263 
cu.yd. earth, 696 cu.yd. ditching and 1,714 
cu.yd. borrow excav., 170 cu.yd. Class “A,” 


147 cu.yd,. Class “B” concrete (exclusive of 
bridge), 18 cu.yd. Class “A.” 121.5 cu.yd. 
Class “B” and 53.9 cu.yd. Class “E” con- 
crete in Morrow bridge, 87, 125 Ib., struc- 
tural steel, ete.; 7.75 mi. Hudson-Meno- 
monie Rd., Federal Aid Project 15, St. 
Croix Co., 34,391 cu.yd. earth and 2,977 


cu.yd, borrow excav., 283 cu.yd. Class “A” 
concrete in culverts, 233 cu.yd. Class “A” 
concrete in bridge, ete. 


Minn., Aitkin—Until Sept. 7, by Aitkin 
Co., building 10 mi. Federal Aid Project 
86, State Rd. 3, involving 6 acres clearing, 
8 acres grubbing, 46,578 cu.yd. excav., 96,- 
477 cu.yd. overhaul, 740 lin.ft. 12-36 in. 
sectional concrete culverts, 115 cu.yd. con- 
crete in bridges, 6,162 Ib. reinforcing steel, 
removing old bridges, etc. About $40,000. 
J. J. O'Hara, Aitkin, engr. Noted April 15. 


Minn., Aitkin—Until Sept. 7, by Aitkin 
Co., grading 8.3 mi. State Aid Job 2,003, 
involving 38,153 cu.yd. excav., 208,304 cu. 


yd. overhaul, 424 lin.ft. 12-24 in. culverts, 
cost $33,000; 8 mi. Federal Aid Project 120. 
State Rd. 1, involving 31 acres clearing and 
grubbing, 64,199 cu.yd. excav., 38,477 cu.yd. 
overhaul, 1,134 lin.ft. 12-30 in. sectional 
cover culverts, 2,064 Ib. reinforcing steel, 
34 cu.yd. concrete, $32,000; 9 mi. Federal 
Aid Project 149, State Rd. 3, involving 10 
acres clearing, 13 acres grubbing, 38,153 
cu.yd. excav., 113,252 cu.yd. overhaul, 1,853 
cu.yd. hand ditch, 487 lin.ft. 15-36 in. sec- 
tional concrete cover culverts, 163 cu.yd. 
concrete in culverts, 9,727 lb. reinforcing 
steel, $36,000. KF. J. O’Hara, Atkin, engr. 
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Minn, St. Paul—Until Aug. 16, by 
paving Arcade St. between Maryland 
and north city limits, asphaltic coner:: 
ft. wide. O. Claussen, City Hall, eng: 


Kan., Cottonwood Falls—Until Sept. x 
Chase Co., paving 2.898 mi. New Sant 
Trail, Project 47-A, 18 ft. wide. A 
$90,000. K. L Hageman, Cottonwood 
engr. Noted Aug. 5. 


Missouri—Until Aug. 21, by State [1 
way Dept., Palmyra, improving 10.26 
Hannibal-West Ely Div. of Pikes}: 
Ocean to Ocean Highway, Federal! 
Project 62, Sect. A, Marion Co., iny 
35,054 cu.yd. earth excav., 7.059) ey 
borrow, 3,500 cu.yd. overhaul, 13,244 sq, 
Spec. “B" gravel pavement and 83.42. 
yd. gravel surface course, cost $78.4 
building culverts on Sect. B, 318 ecu 
Class “B"” conerete and 18,938 Ib. steel 
inforcement, $11,434; through, girder su; 
structure and 2 abutments, Sta 265+ 12, 


above project, to have one 40 ft. span! 
ft. roadway, 186,8 cu.yd. Class “RB” , 
crete and 18,710 Ib. steel reinforcen 


$7,475; skew through girder superstruct 
and 2 abutments, Sta. 14+52, to have « 
40 ft. span, 18 ft. roadway, 183.6 ev 
Class “B" concrete and 18,570 Ib 
reinforcement, $7,365; skew through gird 
superstructure and 2 abutments, Sta. 4s 
22, to have one 40 ft. span, 18 ft. roadw 


173.5 cu.yd. Class “B” concrete and 16 ) 
Ib. steel reinforcement, $6,835. 
Tex., Denton—Until Aug 17, 


s } i by J. W 
Erwin, city secy., improving North Locus: 
St. from square to College St. and W, 
Oak St. from square to city limits, invol, 
ing 50,000 sq.yd. pavement. Alternate b 


will be received on (a) vertical fibre by 
on concrete base, (b) bituminous penetr 
tion macadam, (c) bitulithie, (a) sing 
course concrete, (e) concrete curbs, (f) 
combined concrete eurb and gutter, (¢) 


storm sewers. Koch & Fowler, Sumpter 





Bldg., Dallas, engrs. 
Tex., Palestir -Until Aug. 16,, by 0. ¢ 
Cutter, city seey.. paving 100,000 sq ova 


various streets. Noted April 8. 

Tex., San Antonio—Bexar Co. receiviy 
bids building and surfacing 6.17 mi. State 
Highway 9, southwest from Atascosa ( 
line on Pleasanton Rad. to graveled road 
16 ft. wide About $128,715. C. EL. Hoff 
San Antonio, co. engr. Noted July 22 


Colorado—Until Aug. 20, by State Hic! 
way Dept., Denver. paving 2.761 mi. road 
betwen Colorado Springs and Wroadmoor 
18-24 ft. wide. 4 ft. shoulders, Federa! Aid 
Project 118, El Paso Co., involving 31.681 
sq.yd. concrete. 9.762 cu.yd. earth exeny 
158 cu.yd. Class “A” concrete and 1 900 
sq.yd. crushed rock shoulders. About $126 
725. J. FE. Maloney, State Museum Pildg 
Denver, engr. . 


Idaho—Until Aug. 19, by State Highway 
Dept., Boise, grading and graveling 9.75 mi 


Teton Highway, Federal Aid Project 11 
Teton Co., involving 50,695 cu.yd. earth 
and 100 cu.yd. rock excav., 533 cu.yd. cor 
crete, 35,217 Ib. metal reinforcement, 8!) 
lin.ft. culvert pipe, one 60 ft. span bride 
cost $81,818; grading and paving 2.8 mi 


Twin Buttes Highway, Federal Aid Project 
43, Bonneville Co., bituminous, 11,135 cu.yd 
earth and 1,579 cu.yd. rock excav., 26.287 
sq.yd. concrete or bituminous concrete, °11 
cu.yd. concrete, 276 lin.ft. concrete pipe cu!- 
verts, 13,864 Ib. metal reinforcement, $83.- 
682. Alternate bids on concrete and corru 
gated iron. Noted March 11. 


Idaho—Until Aug. 19, by State Highways 
Dept., Boise, grading and paving 2.7 
Yellowstone Park Highway, Federal Aid 
Project 46, involving 25,512 sq.yd. concrete 
or bituminous concrete, 12,357 cu.yd. earth 
excav., 187 cu.yd. concrete, 15,069 Ib. metal 
reinforcement 448 lin.ft. concrete pipe cul- 
verts, cost $77,746, also 6.5 mi. Roosev: 
Highway, Federal Aid Project 21, both 
Bonneville Co., 65,145 sq.yd. concrete or 
bituminous concrete 17,555 cu.yd. earth and 
370 cu.yd. rock excav., 267 cu.yd. concrete, 
19,996 Ib. metal reinforcement, 192 lin ft 
corrugated iron culverts, $177,000; grading 
and gravel surfacing 16 mi. Idaho-Central 
Highway, Federal Aid Project 38, Butte C 
55,685 cu.yd. earth and 760 cu.yd. re 
excav., 127 cu.yd. concrete, 4,625 Ib. meta! 
reinforcement, 766 lin.ft. culvert pipe, $81,- 
818: 20 mi. North and South Highw 
Federal Aid Project 40, Washington ‘ 
$177,228; 16 mi. Idaho Pacific Highway, 
Federal Aid Project 30, Power Co., 59.286 
cu.yd. earth and 100 cu.yd. rock excay., 229 
cu.yd. concrete, 8,426 Ib. metal reinforce- 
ment, 918 lin.ft. corrugated iron pipe and 
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Streets and Roads (Continued) 


ne 26 ft. span I-Beam bridge, $145,390 
\lternate bids on concrete and bituminous 
iving and corrugated iron Noted 
fune 10. 


Ontario—Until Aug. 17, by W. A. McLean, 
o Dept. Pub. Highways, Parliaments 
Bidgs., Toronto, improving 6 mi pro- 
vincial highways, 20 ft. wide, involving ex- 
avating and grading in Ernestown Twp., 
(Contr. 129), 6,000 ft. macadam (Contr 
129) and 6,700 ft. macadam (Contr. 139), 
vth in Thurlow Twp., 7,000 ft. macadam 
n Tynedwaga Twp. (Contr. 131) About 
$70,000. G. Hogarth, Parliaments Bldgs., 
Toronto, engr. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Mass., North Adams—J L. Temple, 
comr. Pub. Wks., let contract paving Beaver 
St.. involving 5,000) sq.yd. conerete and 
1.700 lin.ft. concrete curb and gutter, to 
Troy Paving Co., 418 Gay Bldg., Troy, N 
Y About $25,000. 


*xConn., Bridgeport —City let contract 
paving with warrenite, Gilmore St. from 
Sherman to Hamilton Sts., Central Ave 
from Stratford Ave. to Orange St., Maiden 
Lane (entire length), Union Ave. from 
Orange to Bay Sts., and Orange St. from 
Newfield to Union Aves., to Warren Bros. 
(o.. 142 Berkeley St., Boston About 
$100,000, 


Conn, New Haven—City received bids 
paving (1) River St., (a) bituminous mac- 
idam, (b) national pavement, (c) sheet 
asphalt, (d) conerete, (2) Saltonstall Ave., 
(3) Poplar St. from R. D. Daley, 6 Church 
St.. Cla) $29,834, (2) $29,250, (3) $41,460; 
c¢. W. Blakeslee & Sons, Ine., 58 Waverly 
St., (la) $30,405, (le) $48,168, (1d) $38,325, 
(2) $29,710, (3) $43,630; Connecticut Natl. 
Pavements, Ine.. 185 Church St., (1) $31,- 
060, (1b) $51,566, (le) $49.607, (1d) $39,- 
603: (2) $29,185, (3) $44.799. Noted July 
29 


Conn,, Stamford—RFad. Selectmen received 
only bid July 28, grading and paving Hope 
St.. from F. Palmer, Sound View Ave., 
$197,000. Noted July 22. 


*N. Y. Brooklyn—E. Riegelmann, boro. 
pres., let contract regulating and repav- 
ing Atlantic Ave., to Leonard Paving Ca., 
231 Bway., New York City, $228,509; Ber- 
ven St.. to Brooklyn Alcatraz Paving Co., 
107 Hamburg Ave., $21,915; West 5th, East 
10th, Junius, &81lst and Newport Sts.,_ to 
Uvalde Asphalt Paving Co., 1 Bway., New 
York City, $10,962, $16,630, $9,794, $13,897 
and $9,515 respectively. Noted July 22. 


*N. Y.. Brooklyn—FE. Riegelmann, boro. 
pres., let contract regulating and repaving 
Atlantic Ave., to Consolidated Asphalt Pav- 
ing Co., 52 9th St., $262,599; 19th Ave., to 
Uvalde Asphalt Paving Co., 1 Bway., New 
York City, $12,808; resurfacing Kings 
Highway, to Ward & Tully, 2047 West 11th 
St.. New York City, $73,014; building sewer 
in Ocean Parkway and East 7th St., to 
Millvale Constr. Co., 1455 76th St., $4,217 
and $3,418 respectively. Noted July 29. 


*N. Y., New York—H. Bruckner, pres. 
Bronx Boro., let contracts paving East 
133rd St., to C. Helbrock, 633 Wales Ave., 
$11,480; Whitlock Ave. and Garfield St., 
to Davney Asphalt Paving Co., Inec., 438 
East 91st St. $29,555 and $21,960 respective- 
ly: regulating, grading, setting curb, etc., 
Harlem River Terrace and building sewer 
in Fox St., to M. Delbalso, 1481 Hoe Ave., 
tte and $7,461 respectively. Noted 
uly 29. 


*N. Y., New York—Park Bd. let con- 
tract furnishing labor and material repav- 
ing with heavy sheet asphalt, center road- 
way of Bronx and Pelham Parkways, to 
J. L.. Brusstar, Harlem River and 150th 
St., $7,680. Noted July 22. 


N. J., Flemington — Hunterdon Co. re- 
ceived bids building .6 mi. concrete road 
near Flemington Jct., 20 ft. wide, from 
Smith Bros. & Co., Hackettstown, $29,651; 
Ufhiel Constr. Co., Peetzburg, $31,154. 
Noted July 22, 


*Pa., Parnassus—Boro. let contract im- 
proving Center Ave. from bridge across Lit- 
tle Puckety Creek to Riverview Drive, to 
Anderson Constr. Co., New Kensington. 
About $42,000. Noted June 24, 


*D. C., Wash.—D'st. Comrs., 509 Dist. 
Bidg., let contract renewing, resurfacing 
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and repairing asphalt and coal tar pave 
ments of various streets, to Cranford Pav 
ing Co., 2620 E St., N. W., $158,200. 


*bD. C., Wash Dist. Comrs., 509 Dist 
Bidg., let contract paving various streets, 
with sheet asphalt, to Cranford Paving Co., 
2620 E St., N. W., $154,000 


DB C., Wash.—-Dist. Comrs., 509 Dist 
Bldg., received lowest 3 bids, grading (1) 
5th St., S. E., (2) Haller Pl, (3) 3rd St 
N. W., (4) Piney Branch Rd., (5) 2nd St. 
N. W., (6) Princeton Pl, (7) Van Buren 
St.. from W. F. Brenizer Co.,, 101 New 
York Ave., N. E., (1) $.60 per ecu.yd., (2) 
$1, (3) $1, (4) $.75, (5) $.65, (6) $.83, (7) 

o; G. Hyman, West Virginia Ave. and 
» N. E., (1) §$.63 per cu.yd., (2) 
» (3) $.95, (4) $.59, (5) $.85,. (6) $.57 
$.52; G. RB. Mullin Co., 3303 11th St. 
N. W., (3) $1.24 per cu.yd., (4) $.63, (5) 
$.63, (6) $.63. (7) $7 





*W. Va... Moundsville—Marshall Co. let 
contract grading 3 mi. Cameron-Popular 
Springs Rd., to N. M. Leigh, Mannington, 
$48,304. Noted July 1 


*N. €., Belmont—City let contract hard 
surfacing Main St.. asphalt on rock founda 
tior, to Simmons Constr. Co., Charlotte 
About $50,000 


0., Columbus—City received bids Aug. 
4, paving following streets 

Alley west of Delaware Ave. from 1st to 
2nd Aves., 562 ft. long 20 ft. wide, grading, 
draining, curbing and paving with brick 
from B. F. Patterson, Columbus, $6,759, 
concrete, $5.058; R. J. Deinst, Columbus, 
$6,992, concrete, $5,140. 

Alley north of Frambes Ave. from Wal- 
deck to Indianola Aves., 627 ft. long, 20 
ft. wide, grading draining. curbing and 
paving with brick, B. F atterson, Colum- 
bus, $7,525, conerete, $5 R. J. Deinst. 
Columbus, $7,786, concrete, $5,695 

Ludlow St. from Gay to Chestnut Sts., 
1,388 ft. long, 33 ft. wide, grading drain- 
ing, curbing and paving with brick, R. J. 
Deinst, Columbus, $25,062. 

Pearl St. from Chittenden to 13th Aves., 
707 ft. long, 20 ft. wide, grading, draining, 
curbing and paving with brick, B. F. Pat- 
terson, Columbus, $7,833, conerete, $5,756; 

. J. Deinst, Columbus, $8,142, concrete, 
$5,959. 

Alley west of Ohio Ave. from Mound to 
Fulton Sts., 390 ft. long, 16 ft. wide, grad- 
ing, draining and paving with brick, R. J 
Deinst, Columbus, $4 786. concrete, $3.670; 
Federal Paving Co., Hartman Bidg., Colum- 
bus, concrete, $3,600. 

Alley north of Vermont Pl. between 
Michigan Ave. and Perry St., 425 ft. long, 
16 ft. wide, grading, draining, and paving 
with brick, PB. F. Patterson, Columbus, 
$4,232, concrete, $3,145; R. J. Deinst, Co- 
lumbus, $4,341, concrete, $3,214. 

Alley west of 17th St. from Bryden Rd. to 
Rich St., 294 ft. long, 15 ft. wide, grading, 
draining and paving with brick, R. J. Deinst, 
Columbus $3.152, concrete, $2,377; Federal 
Paving Co.. Hartman Bldg., Columbus, con- 
crete, $2,276. Noted July 22. 







* Michigan—State. Highway Dept., Lan- 
sing, let contract grading, draining and sur- 
facing Federal Aid Rd. 26, Sect. A, An- 
trim Co., involving 11,906 cu.vd. earth ex- 
ecav., 15,091 sq.yvd. gravel, 138 lin.ft. pipe 
culverts, 107 cu.vd. concrete in culverts, 
ete.. to C. Bye, 442 Webster St., Traverse 
City, $26,385. 


*Mich.. Detroit —City let contracts to 
Detroit Asphalt Paving Co., 30 McGraw 
Bide.. furnishing labor and material paving 
Coplin Ave., cost, $51,562 Concord Ave., 
$19.6290, Heck Pl, $14,789. Lycaste Ave., 
$29517, Lafayette Ave., $37,515, Marlbor- 
ough Ave., $14,399, Milford Ave., $55,933, 
Newport Ave., $33,123, Snrinewells Ave., 
$29,042, Charlevoix Ave., $32,119; to Cleve- 
land Trinidad Paving Co., 2940 Woodward 
Ave., Philadelphia Ave., $38,436. Noted 
July 22. 


*Mich., Hillsdale—Hillsdale Co. let con- 
tract improving 3.75 mi. road in Cambria 
and Reading Twns., to Bishopp & Rowlson, 
Hillsdale, $47,830. 


* Wisconsin—State Highway Dept., at div. 
office 5, Court House, La Crosse, let con- 
tract improving 7.19 mi. Whitehall-Ettrick 
Rad., Federal Aid Project 120, Trempealeau 
Co., to Mason & Metzgar, Blair, $48,639. 
Noted July 22. 


*Wis., Mayville—City let cortract grad- 
‘ng, paving and building combined curbs 
and gutters on 2.7 mi. Main, Bridge and 
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School Sts., 18 ft. wide, to J. Rasmussen 


& Sons, 7th St.. Oshkosh, $88,100 Noted 
July 15 

*Minn., Benson—Swift Co. will grad ind 
gravel 5 mi. road from Appleton to soutl 


county line, 24 ft. wide, State Ra 7, Job 
1901, cost $30,000; 5 mi. road from here to 
Clontarf, 24 ft. wide, State Rd. 1. Job 


On4 
on4 


$30 000; grade 5 mi. road north of by 
Graff, 24 ft. wide, State Rd. 10. Job 2a 
$25,000 Work will be done by day labor 


Noted Jan. 8 and 15 


*Mina., St. Paul—City let 


q . contract ’ 
ing Fairfield Ave. between ~ 


Robert and Stat: 


Sts., State St. between Fillmore Ave ind 
St Lawrence St Indiana Ave between 
Robe rt and State Sts asphaltic eoner te, 
30 ft. wide, to White Constr. Co. 902 Flat 
Iron Bldg About $73,000 Noted Aug "t 


*Neb.. Osceola—City let contract 
various streets, asphalt, t 
dorado, Kan., $152,545 


paving 
oL L. Beye, E 


*& Missouri—State Highway Dept., Albany 
let contract building 8.86 mi Jeffers 
Highway, Federal Aid Project 54. Sect. \ 
to Land Grading Co., Sallinger Bide St 
Jeseph, $47,942. Noted Aug. 5 rey 


mm 


*¥Tex., Bastrop—Rastrop Co. will 


surface and drain 8.814 mi inci oe 
through Rd. Dist. 3, 14 ft. wide About 
$78,939, including 10% for engineering ‘and 
contingencies Work involves 5.07 acres 
clearing and grubbing, 25.254 cu.vd. ¢ rt} 
borrow, 13,427 ecu.yd. earth excay 319 07 


cu.yd Class | “A” concrete, 16,143 ecu.vd 
gravel and 26,985 lb. plain steel bars. Work 
will be done by day labor Noted July 22 


*Tex., Brownsville—Cameron Co. let eon 
tract paving various streets, involving 
900 sq.vd. 2 in. bitulithie on 6 in. gravel 
macadam, to Southwest Bitulithie Co., e/o 
F Kk. Rightor, megr,, Searborough Bldg 
Austin About $175,000 


wTex., Center—Shelby Co. let contract 
grading gravel surfacing and draining 31.9 
mi. Highway 8 from San Augustine Co. to 
Panola Co. line, 16 ft. wide, to Smith 
Bros., Crockett, $514,088; ineluding 10° 
for engineering and contingencies and mate 
rial furnished by county Work involves 
125.5 acres clearing, 80.7 acres grubbine 
82,022 cu.yd. borrow, 125,131 eu.yd. eart) 
917 cu.yd. structural, 59 cu.yd. solid rock 
and 100 cu.yd. loose rock execav., 172.9 cu.yd 
Class “A” and 71.86 cu.yd. Class “C" con 
crete, 44.389 cu.yd. gravel, f.o.b. ears 15, 
814 cu.yd. gravel, local pits, 254.696 ft 
b.m. bridge lumber (superstructure), 113, 






225 ft. b.m. bridge lumber (substructure), 
$67,921 ft. b.m. ecreosoted bridge lumber, 
15,417 lb. reinforcing, ete 


*&Tex., Dallas—MeNeny & McNeny, Prae 
torian Bldg., let contract paving 2 mi 
streets in Northern Hills Addition, 50 ft 
wide, asphalt, concrete gutters and curbs 
to Uvalde Rock Asphalt Co., Dallas. About 
$105,000. 


Tex., Gonzales—J. C. Romberg, judge 
Gonzales Co.,. received bids July 26, surfac 
ing 10.03 mi. Highway 3, 16 ft. wide, in 
volveing 20,944 cu.yd. gravel, from D. La 
roe, Palestine, $66,871; Bd. Comrs. Gon 
zales Co., Gonzales, $75,697. Noted July 15 


*Tex. Henderson—Rusk Co. let contract 
grading surfacing and draining 45 mi 
various roads, 18 and 20 ft. wide, to Tippet 
Constr. Co., Mineral Wells. About $350,000 


*Tex., San Angelo—Tom Green Co. re- 
jected bids June 30, and will grade and 
pave 10 mi. State Highway 9 and 9A, 18 
ft. wide. About $255,911. Work will be 
done by day labor. Noted July 22. 


Tex., San Augustine—San Augustine Co. 
received bids grading, surfacing and drain- 
ing 8.89 mi. Highway 8, Sect. B, State Aid 
Project 75, 16 ft. wide, from H. F. Bland, 
Center, $64720; Smith Bros., Crockett, 
$68,074. Work involves 54 acres clearing 
and grubbing, 80.3 cu.yd. Class “RB” con- 
crete, 7,605 cu.yd. sand clay, 690 lin.ft. c.i. 
pipe, etc. 


Idaho—State Highway TDept., Boise, re- 
ceived bids grading and graveling (a) 3.83 
mi. Idaho-Pacific Highway, 16 ft. wide. 
Federal Aid Project 35, Caribou Co., (b) 18 
mi. North and South Highway, 16 ft. wide, 
Federal Aid Project 20, Boundary Co.; 
grading and surfacing with crushed rock, 
(c) 16.7 mi. North and South Highway, 16 
ft. wide, Federal Aid Project 19, Bonner 
Co.; grading (d) 4 mi. Lewis and Clark 
Highway, 20 ft. wide, Federal Aid Project 
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Streets and Roads (Continued) 


33, Nez Perce Co., from S. A. Kapus, Box 
111, Idaho Falls, (a) $58,407; F. Coolidge, 
Laramie, Wyo., (a) $59,598; Reed & Davies 






(a) $60,616; Genl. Constr. Co. Peyton 
Bldg., Spokane, Wash., (b) $179,610, (c) 
227,846; Warren Constr. Co. Journal 
Bidg., Portland, Ore., (b) $219,020, (ce) 
$278,998: Triangle Constr. Co., Ritzville, 
Wash., (b) $207,598; Highway Constr. Co., 
Colfax, Wash., (c) $214,365; Hauser Constr. 
Co., Portland, Ore., (d) $ 999; Standard 
Asphalt & Paving Co. N 517 Lineoln St., 
Spokane, Wash., (d) $97,731; Rich, Markus 


& Crowe, 


xIdaho 
contracts 
Idaho-Utah 


Missoula, Mont., (d) $99,028. 


State Highway Dept., Boise. let 
grading and = graveling 9 mi. 
Highway, Federal Aid Project 
17, Bannock Co., involving 46,936 cu.yd. 
earth and 961 cu.yd. rock execav., also 6.4 
mi. Malad Valley Highway between Downey 
and Oneida Co. line, 34,450 ewyd. earth 
and 2,020 cu.yd. rock excav., to H. E. Cor- 
nell, Boise, $80,503 and $36,839 respectively ; 
17 mi. Idaho-Pacific Highway, Federal Aid 
Project 27, Payette Co., 63,975 cu.yd. earth 
ard 100 ecu.yd. rock excav., 1,370 cu.yd. 
conerete, one 30 ft. I-beam bridge, to M. 
O'Reilly, Portland, Ore., $173,029; 11.75 mf. 
North and South Highway, Federal Aid 
Project 29, Kootenai Co., to J. H. Nordquist, 
117 King St.. Wallace, $179,996; 21.8 mi. 
Idaho-Utah Highway, Federal Aid Project 





36, Franklin Co., to Smith, Green & Wilson, 
Preston, $160,000; 4.03 mi. Grace-Preston 
Highway between Grace and Niter Sta., 
Bannock Co., to G. T. Allsop, Grace, $16,- 
364; 10.9 mi. North and South Highway, 
Federal Aid Project 31, Benewah Co., to 
Genl. Constr. Co., Northwestern Bank Bldg., 


Portland, Ore., $179,912; grading and pav- 
ing 7 mi. Idaho-Pacific Highway, Federal 
Aid Project 24, Twin Falls Co., 24,181 cu.yd 
earth, 92,865 sq-yd. concrete, 916 lin.ft. con- 
crete pipe culvert, to F. E. Phelps, Brigham 


City, Utah, $254,202; 12 mi. Idaho-Pacific 
Highway, Federal Aid Project 23, Twin 
Falls Co., bitulithic, 138.009) sq.yd. bitu- 


minous concrete, to Warren Constr. ¢ 








Journal Bldg... Portland, Ore., $603,900- 
grading and surfacing 4.27 mi. North and 
South Highway. Federal Aid Project 389 
Lewis Co crushed rock, 27.147 cuvda 
earth and 2,480 cu.yd. rock excay 6t 
lin.ft. culvert pipe, to Triangle Constr. Co 
Colfax, Wash., $68,229° grading 1 °° , 
Warm River Dugway, Ye"owsivne Park 
Highway, 15.152 cu.vd. earth and 4,500 
cu.yd. rock ex ; 242 eu.yd. concrete, to 
Tempest & Harris, Rexburg, $38,537. Noted 
June 10 and 24 

*Wash., Endicott—City will grade and 
pave 3 mi. Main St. et al Cost hetween 


$50,000 and Work will be done by 


day labor 

* Wash., South Bend—Pacific Co let con- 
tract grading and grubbing 1.2 mi. Perma- 
nent Highway 31-E, to McLean & Williams, 
Astoria, Ore., $29,065. 

*Cal, Marysville—Yuba Co. let contract 
building 10 mi. roads through Dist. 19, to 
Warren Constr. Co., Journal Bldg., Port- 
land, Ore. 


*Ont., Chaplean—City let contract build- 


$60.000 


ing 3 mi. sidewalks, involving 70,000 sq.ft 
granolithic concrete, to A. Cherico, North 
Bay. About $35,000. Noted July 29. 


Railways 
PROPOSED WORK 


West Virginia—See “Miscellaneous under 
Logan.” 


Excavation and Dredging 


PROPOSED WORK 


Wis., Chilton—Drainage—aA. Sebenich 
Drainage Co. had plans prepared for ex- 
ecavating and laying 8-12 in. tile drain in 


60 acres in Calumet and Sheboygan Coun- 





ties. About $25,000 J. Donohue, North 
8th St., Sheboygan, engr. Noted June 17. 
Ta., Ft. Madison—Drainage—Lee Co. re- 


ceived no bids July 27, improving 5 mi. 
Green Bay Levee D. D., involving 100,000 
cu.yd. exeav. About $30,000. Work will 


probably be readvertised. E. T. Perkins 
Eng. Co., 1211 1st Natl. Bank Bldg., Chi- 
cago, engrs. Noted July 15. 


Minn.,, Cedanm—Ditch—Until Aug. 24, by 
A. A. Caswell, aud. Anoka Co., Anoka, re- 
pairing Ditch 
volving 
dredging). 


in- 
land 


28, 3 mi. east of here, 
79,373 cu.vd. exeav. (dry 
About $39,000. 


ENGINEERING 





Olivia—Ditch—Until Aug. 16, by 
aud. Renville Co., improv- 
ing Ditch 84, involving 23,000 ft. 5-15 in. 
tile, 13 intakes and bulkhead. 

Mont., Helena—lIrrigation—Lewis and 
Clark Co. will have surveys made for ir- 
rigating 6,000,000 acres. 

Col, Craig—Ditches, 
Racine, Wis., 
building dam, 
gate 5,700 acres. 
iengel Craig, engr. 


Minn.,, 
A. O. Schmidt, 


ete.—J. M. Jones, 
receives bids about Aug. 23, 
ditches and laterals to _irri- 


About $100,000. J. F. 


Tex. Clarksville—Levee—Levee ,Dist. 1, 
Red River Co., voted $100,000 bonds to 
build levee to enlarge present project and 
reclaim several thousand acres. 


Ariz., Winslow—Irrigation-Chamber_ of 
Commerce plans to build diversion dam, 
2 storage reservoirs and 2 main canals, to 
irrigate from 100,000 to 150,000 acres. Beck- 


man & Linden, 593 Market St., San Fran- 
cisco, engrs. 
BIDS DESIRED 
Minn., Madison—Ditch—Until Aug. 16, 
by H. O. Thorson, aud. Lae Qui Parle Co., 


building Ditch 53, involving 50,000 ft. 6-28 


in. tile, About $27,364 
Minn., St. Peter—Ditch—Until Aug. 19, 
by W. H. Holz, aud. Nicollet Co., building 


Nicollet and Sibley Coun- 
7-30 in. tile. About 


Judicia! Ditech 6 
ties, involving <o,*o0v ft. 
$29,207. 

Aug. 
build- 
17.700 

230,- 


Mine., St. Peter—Drainage—Until 
19, by W. H. Holz, aud. Nicollet Co., 
ing Drainage System 69 ‘involving 
it. open ditch, 218,020 cu.yd. excav., 
000 lin.ft. 8-44 in. tile, i4 concrete head- 
walls, 286 ft. 9-30 in corrugated metal 
culvert pipe, ete About $285,075. R. H 
Allison, Manksto, engr. Noted Jan, 29. 

N. B.,. St. .ohn—Dredging—Until Aug. 
25, by Dept. Pub, Wks., Ottawa, dredging 
21000 cu.yd. sand, silt, gravel and clay. 
About £26,900 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


*Ont. Welland—Canal—Dominion Gov- 
rnment, Ottawa, let contract for excavat- 
ing, dredging, building canal locks and con- 
rete work on Sect. 1 Welland Ship Canal, to 
Lominion Dredging Co., Union Bank Bldg., 
™ Catherines; Sect. 2, to Baldry, Yer- 

‘gh & Hutchinson, 80 St. Francis Ave., 
Montreal, Que. Sect. 3, to Doheny, Quin- 
lan & Robinson, Thorold; Sect, 5, to Cana- 
dian Dredging Co., Port Robinson. About 
$2,000,000. Noted April 1. 


Industrial Works 
PROPOSED WORK 


Vt., Brandon—State Health Comn., Mont- 
pelier, having plans prepared by F. L. 
Austin, Archt., College St., Burlington, for 
1 story, brick and concrete central heating 
plant, at State Hospital, here. A. S. Kel- 
logg, 53 State St., Boston, engr. 


Mass., Somerset—N. S. Chase, engr., Bor- 


den Blk., Fall River, soon lets contract 
building 1 story, 70 x 160 ft., brick and 
steel foundry, rein.-con. flooring, concrete 


foundation. About $50,000. Owner’s name 


withheld 


Mass., 
Wakefield 


Wakefield — Heywood Bros. & 
Co., Gardner, soon lets contract 
constructing 6 dry kiln buildings and addi- 
tion to Bldg. 3. brick. Lee & Hewitt, 1123 
Bway., New York City, archts. 

Mass., West Everett (Everett P. 0.)— 
Boston Fibre Co., 184 Sumner St., Boston, 
plans to build concrete storehouse on Tre- 
mont St. About $100,000. Private plans. 

Pa., MceKeesport—See “Buildings.” 

Pa., Williamsport—Dewart Milk Products 
Co., Inc., Dewart, plans to build 3 story, 
110 x 170 ft., brick, tile and concrete plant 
on Erie and 3d Aves., here. About $100,- 
000. C. F. Sheffer, Dewart, dir. 

Md., Annapolis—Pub. Utilities Co plans 
to build addition to gas plant to double 
city supply. About $200,000. 

Md., Baltimore—Royden Steel Co., Keyser 
Bldg., recently incorporated, $100,000,000 
capital stock, plans to build plant, here. 

Md., Baltimore—Chevrolet Motor Co. of 
Maryland, 116 Richmond St., plans to build 
4 story, 50 x 150 ft. distributing plant on 
Adams Ave., 22nd and Bartlett Sts. 


Md., Baltimore—Consolidated Gas, Elec- 
tric Light & Power Co.. Lexington Bldg., 
having plans prepared by A. S. Loizeaux, 
company engr., for two 1 story, 48 x 52 x 
200 ft. and 29 x 108 ft. additions to sub- 
station, concrete, steel and brick, concrete 
foundations. on Race and Barney Sts. 
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Md, Baltimore—Whitaker Paper Co 
Guilford Ave., soon lets contract build 
8 story, 100 x 186 ft., rein.-con., and 
warehouse, rein.-con. flooring, con 
foundation, on Guilford, Saratoga and |) 
Sts. About $1,000,000. Haskell & Ba) 
301 North Chariecs St., archts. and eng: 


Md., Crisfield—Potomac Poultry Food « 
£02 Keyser Bldg., Baltimore, having 
prepared for steel plant, concrete fou; 
tion, here, to include 1 story, 125 x 144 
rein.-con, silo, grain runway, office } 
ing. timber wharf, bulkhead and yp 
About $150,000. H. F. Doeleman, 507 N 
Charles St., Baltimore, consult. engr 


Md., Hagerstown—Howard Hosiery \ 
South Jonathan St., having plans preps 
by F. C. Mack, archt., Negley Bldg., for 
story, 40 x 104 ft. mill 

0., Akron—United Machine & Mfc 
Columbus, had preliminary plans prepar 
for 100 x 200 ft. foundry. Aout $16: 
L.. E. Griffith, pres. 


0., Cincinnati—Hill & Griffith, 1262 s; 
Ave., plan to build 1 and 4 story, 150 x 
ft., brick and steel addition to plant. }) 
foundation. About $100,000. Bald 
2d Natl. Bank, engr. 


_0., Cincinnati—U. S. Playing Card Co 
Norwood, plans to build 4 story, 120 x 3: 
ft. factory, also 2 story, 80 °x 355 f: 
ae at ag brick and steel, rein 
con. flooring. A. Hannaford & Son, Hu! 
bert Blk., archts. 


0., Cleveland—Cleveland Can Co., 18 
Euclid Ave., plans to build 3 story, rein 
con., brick and steel factory, rein.-con. floor 
ing, concrete foundation. About $200.00: 
J. A. Brown, mer. Architect not selected 


o., Cleveland—J. Feigenbaum, 541 Sv 
ciety for Savings Bldg., plans to build 


story, 50 x 150 ft., rein.-con., brick and 
steel garage, rein.-con. flooring, concret: 
foundation, on East 9th St. and Lakesid. 
Ave. About $100,000. Architect not ce 
lected, 

0., Cleveland—Standard Oil Co. 2% 


Bway., New York City, having plans pr 
pared for rein.-con., steel and brick pum) 
ing plant, rein.-con. flooring, concrete foun 
dation. About $1,000,000. Private plans 

_ 0., Columbus—Federal Chemical Co., 1200 
Ponham Ave., plans to build 90 x 132 ft 
aldition to main sheds, also 90 x 100 ft 
addition to warehouse. 


0., Columbus—Jeffrey Mfg. Co.. Nort! 

“ } ; .. North 

4th St., having plans prepared for 2 story, 
concrete and steel warehouse. About $100) 

900. J. Dierdorff, c/o owner, ener. 


0., Urbana—United Paper Roard Co 
having plans prepared rebuilding and rr 
modeling present plant. About $500,000 


Private plans, 

_ Ind., Indianapolis — Westinghouse Lam) 
Co., 165 Bway., New York City, plans to 
build new brick and concrete plant her 
D. Robinson, 125 East 46th St., New York 
City, archt. 


Mich,, Dearborn — Malcolmson, Higgin 
botham & Palmer, archts., 405 Moffat Bldg 
Detroit, open bids about Aug. 19, building 
1 story, 46 x 87 ft.. rein.-con., brick and 
steel power house, here, rein.-con. flooring 
concrete foundation, for Bd. Educ. 


Mich., Detroit—A. E. Harley, archt., 435 
Woodward Ave., opens bids about Aug. 20 
building 4 story, rein.-con., brick and stee! 
factory, rein.-con. flooring, concrete founda 
tion, on Dalzelle St., for Blodgett Eng. & 
Tool Co., Kerr Bldg. About $50,000. Noted 
March 25. 


Wis., Cudahy — Worthington Pump & 
Mehy. Co. soon lets contract building 
story, 60 x 170 ft. pattern shop, brick and 
timber, rein.-con. flooring, concrete founda 
tion. Private plans. 


Wis., Lake Mills —Piawitz Motor C 
plans to build 4 story, 60 x 150 ft., brick 
rein.-con. and steel garage, rein.-con. floor 
ing, brick foundation, on Main and Madiso1 
Sts. Architect not selected. 

Wis., Manitowoe—Clark Oil Co., 10th and 
York Sts... having plans prepared by Juul & 
Smith, archts., Imig Bldg., Sheboygan, fo: 
2 story, 60 x 110 ft., brick, rein.-con, and 
steel garage and station, rein.-con. flooring 
brick foundation. T. Clark, mer. 

Wis., Milwaukee—H. N. Davis Co., | 
Michigan St., soon lets contract building. 
story, 60 x 110 ft. factory, concrete block: 
and mill construction, on 32nd St. Priva' 
plans. 


Wis., Milwaukee—Ford Motor Co., Boule- 
vard and Woodward Ave., Detroit, plans to 
build 2 story, 60 x 150 ft. addition to plant, 
rein.-con. and brick, rein.-con. flooring, cone 
crete foundation, on Kenilworth St. Archi- 
tect not selected. 
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idustrial Works (Continued) 


Wis., Milwaukee—C. Hennecke Co., 1353 
orth Pierce St., plans to build 1 story steel 
bricating plant, brick and steel, concrete 
ooring and foundation, on Port Washing- 
n Rd. Private plans. 


Wis., Milwaukee—S. F. Kadow, archt., 97 
‘isconsin St., soon receives bids building 1 
ry, 30 x 145 ft. addition to foundry, 
rick and steel, concrete foundation, for 
\ E. Martin Fdry. & Machine Co., 705 
Park St. 

Wis., Plymouth—Service Motor Co. plans 
© build 4 story, 60 x 200 ft.. rein.-con., 
rick and steel garage, rein.-con. flooring, 
rick foundation. About $100,000 Archi- 
ct not selected. 


Wis., Sheboygan—Columbia Rubber Mills, 
c/o L. Hofmeister, 176 16th St., Milwaukee, 
having plans prepared by Juul & Smth, 

rehts., Imig Bldg., for 2 story, 70 x 200 
ft. brick, rein.-con. and steel factory, rein.- 
con. flooring, brick foundation, also 30 x 40 
ft. boiler house, on Lyman Addition. Cost 
between $50,000 and $75,000. E. Juul, 805 
North 8th St., engr. 


Wis., West Milwaukee (Milwaukee P. O.) 

Chicago, Milwaukee & St. Paul Ry.., 
Constr. Dept., Union Depot, having plans 
prepared for 1 story, 100 x 500 ft... brick 
and steel shop, concrete flooring and foun- 
dation. Work will probably be done by day 
labor. 


Minn., Minneapolis—Roach-Tisdale & Co., 
5°28 North 8rd St., having plans prepared by 
Butler Bros. Bldg. Co., 1001 Exch. Bank 
Bldg., St, Paul, for 5 story, 50 x 150 ft., 
rein-con. brick and steel factory, on 5th 
Ave. and 8rd St. About $200,000. E. E 
Tisdale, secy. 


Neb., Omaha—Baker Ice Machine Co., 
19th and Nicholas Sts., plans to build fac- 
tory. About $200,000. J. L. Baker, pres. 


Ss. D., Sioux Falls—City plans to improve 
electric light. water and sewerage systems 
About $175,000 for former. 


Mont., Forsyth—J. E. Edwards, and 
others, plan to build sugar beet factory 
About $1,500,000. Architect not selected. 


Mo., Kansas City — Feeders Supply Co.. 
532 Live Stock Exch. Bldg., purchased 2 
acre site on Duncan Ave. near Nicholson 
Ave., and plans to. build mill About 
$150,000. 


Tex., El Paso—Atlas Brick Co., Dallas 
and Cotton Sts., plans to build lime-hydrat- 
ing plant, cost $60,000, also construct office 
and warehouse, total cost $100,000. C. L 
North, pres. 


Tex., Memphis—Texas Gas & Electric Co. 
plans to rebuild plant destroyed by fire. 
Loss, $75,000. 


Tex., San Antonio—H. D. Kellar, Cold- 
water, Mich., plans to build cannery and 
syrup mill, to include electric light plant 
and ice factory, here. 


Utah, Provo—Utah Coal Rd. and Salt 
Lake Route soon receives bids building 1 
to 3 story, 75 x 240 ft., rein.-con. railroad 
shops. About $200,000. F. Strong, Provo, 
div. engr. and archt. 


Ont., Kapukasing—Spruce Falls Co., To- 
ronto, soon receives bids building pulp and 
paper mill, here. About $800,000. 


BIDS DESIRED 


Pa., Spring City—Until Aug. 24, by Supt. 
Pub. Grounds & Bldgs., Capitol Bldg., Har- 
risburg, constructing 1 story, 40 x 180 ft. 
cow barn, hollow tile and brick, here, for 
State Institute for Feeble Minded, Easton. 
About $200,000. P. H. Johnson, 1713 San- 
som St., Phila., archt. and engr. 


Mich., Detroit—Until Aug. 20, by Baxter, 
O'Dell & Halpin, archts., 1024 Hammond 
Bldg., constructing 2 story, 45 x 96 ft 
jewelry factory, brick and mill construction, 
brick foundation, on Field and Forest Sts., 
for Weyhing Bros., 237 Woodward Ave. 
About $100,000, 


Ill., Chicago—A,. Himmelblau, archt., 179 
West Washington St., receiving bids build- 
ing 1 story, 100 x 175 ft., brick garage 
rein.-con. flooring, concrete foundation, on 
Madison and Keeler Aves., for Independent 
State Garage, Kedzie Ave. and Grenshaw 
St. About $65,000. 


Wis., Neillsville—Duplex Storage Battery 
Co. 537 Edison St., Milwaukee, receiving 
bids building 1 story, 100 x 300 ft., brick 
and timber factory, concrete flooring and 
foundation. Private plans. 
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Mo., St. Louis—C. F. May, archt., La- 
clede Bldg., receiving bids building 4 story, 
83 x 104 ft., brick warehouse and machine 
shop, on North Bway., for Schlueter Mfg 
Co., Bway. and John Ave. About $100,000 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*®™Mass., East Cambridge (Cambridge P 
O.)—Vacuum Oil Co., 49 Federal St., Bos- 
ton, let contract building 2 story, 75 x 115 
ft., rein.-con. and brick, warehouse, rein.- 
con. flooring, concrete foundation, on 6th 
and Potter Sts., to Turner Constr. Co., 178 
Tremont St., Boston About $80,000 


*&Mass., East Everett (Boston P. 0.) 
Carpenter-Morton Co., 77 Sudbury St., Bos- 
ton, let contract building 4 story, 50 x 60 ft 
addition to paint factory, brick and steel 
concrete foundation, on East Summer St 
to J. FE. Locatelli & Co., Ine., 46 Cornhill 
St., Boston. About $75,000 


*&Mass., New Bedford—RBencon Mfe. Co 
Purchase St., let contract building 4 story, 
100 x 122 ft.. brick and steel storehouse 
concrete foundation, to J. W. Bishop Co., 
117 Butler Exch. Bldg, Providence, R. 1 
About $200,000 Noted July 22 


*&Mass., Worcester—Norton Co... Barbers 
Crossing, let contract constructing 4 story. 
55 x 125 ft., brick and steel storehouse, 
also 1 story, 40 x 140 ft. concrete and 
timber oil storage building, both rein.-con 
flooring, concrete foundation on New Bond 
St., to E. J. Cross Co., 82 Foster St About 
$200,000. 


*Mass., Worcester—H. W. Trulson, 35 
Berkmans St., will build 2 story, 90 x 116 
ft., conerete and steel garage, rein.-con 
flooring, concrete foundation, on Pleasant 
and Fruit Sts. About $150,000. Work will 


be done by day labor. Noted Aug. 5 


*R. 1, Providence—R. T. Slade, 547 Elm- 
wood Ave., let contract building 1. story, 
62 x 102 ft., rein.-con. and brick garage and 
service station, rein.-con. flooring. concrete 
foundation, on Elmwood Ave., to’ FE. H. Big- 
ney, 87 Weybosset St. About $50,000 


*Conn., Hartford—Frasse Steel Corp., 45 
Boulevard, let contract altering brick and 
steel plant, to J. H. Grozier Co., 721 Main 
St. About $75,000, 


*¥N. Y., Brooklyn — Brownsville Assets 
Corp., c/o P. Steigman, archt. and engr., 
690 Bway., will build 1 story, 100 x 160 
ft., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, at 150 Crescent 
St. About $50,000. Work will be done by 
day labor. 


*¥N. Y., Brooklyn—J. Schkelnick, 37 Van 
3uren St., will build 1 story, 100 x 100 
ft., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Moore St 
About $60,000. Work will be done by day 
labor. 

*N. Y., New York—Miller, 935 Intervale 
Ave., will build 1 story, 100 x 135 ft., brick 
and steel garage, rein.-con. flooring, con- 
crete foundation, on Park Ave. and 184th 
St. About $60,000. Work will be done by 
day labor. 

*N. Y., New York—S. & Z. Bldg. Co. 
(Caswell Motor Co.) c/o J. M. Felson, 
archt. and engr.. 1133 Bway., will build 3 
story, concrete, brick and steel garage, re- 
in-con. flooring, concrete foundation, on 
Manhattan Ave. and 130th St About 
$120,000. Work will be done by day labor. 

N. Y., New York—S. Varschleisser, 215 
East 67th St., will alter brick. rein.-con 
and steel garage, on East 67th St About 
$50,000. Work will be done by day labor 


*Pa.. Phila.—Hurlburt Oil & Grease Co., 
Inc., Trenton and Erie Sts., let contract re- 
pairing and altering 2 story, 45 x 90 ft., 
concrete and brick factory, to Wark & Co., 
1737 Filbert St. 


*Va., Richmond—Frost & Beveredge. 
1318 Fast Cary St., let contract building 2 
story, 28 x 120 x 140 ft., brick garage, rock 
foundation, on Lodge and Byrd Sts., to E 
lL. Bass Bros., 708 Bainbridge St. About 
$55,000, 


*Ga., Atlanta— Red Diamond Motor 
Corp. let contract building rein.-con. and 
steel assembling plant, to H. D. Best, 175 
5th Ave., New York City. About $300,000. 


*0O., Cincinnati—Bourne Fuller’ Co., 
Front and Smith Sts., let contract building 
1 story, 132 x 211 ft., rein.-con. and steel 
addition to warehouse, to Austin Co., 16112 
Euclid Ave., Cleveland. About $60,000. 

*O., Cleveland—Cleveland Ry., Leader- 
News Bldg., let contract building 1 story, 
37 x 128 ft. garage and machine shop, rein.- 
con., brick and steel, rein.-con. flooring, 


concrete foundation, on East 55th St. and 
Harvard Ave., to W. LL. Thompson & Sons 
Co., 5103 Euclid Ave About $60,000 
*0O., Cleveland Cleveland Wroug 

Products Co., 3590 West 58th St.. let con 
tract building 1 story, 56 x 145 ft.. brick 
and = steel factory brick foundation, to 
Hebing Co., 1832 st 54th St About 
$50,000 


*0., Coldwater—New Idea Spreader C 
let contract building 2 story, 48 x Loo ft 
factory, also 2 story, 47 x 163 ft. ware 
house, rein.-con., steel and brick, rein.-con 
flooring, to Ferro Conerete Constr Co 
Richmond and Harriet Sts. Cincinnati 
About $100,000 


*0., Columbus—Columbus Blank Book 
Co., 317 South High St., let contract build 
Ing 2 Story, 30 x 75 ft., concrete and brick 
factory, to A. Pitts, 2327 North High St 
About $50,000 

*0O., Columbus—Federal Chemical Co, 
1200 Bonham Ave. let contract building 122 
x 167 ft. addition to factory, frame to 
Chemical Constr. Co., Trust Bldg, Char- 
lette, N.C About $100,000 


*0.. Norwood—Cincinnati Machine Tool 
Co., Waverly Ave., let contract building 1 
story, 50 x 146 ft. addition to machine shop 
rein.-con., steel and brick, brick and con 
crete foundation, to Fisher Devore Co, 
1117 Harrison Ave Cincinnati About 
$50,000 

Ind., Indianapolis—G. © grinkmever & 
Co., 26 West Georgia St., received bid build 
ing 3 story, 50 x 90 ft., rein-con., brick and 
Steel warehouse, on Senate Ave., from Bed- 
ford Stone & Constr. Co. Fletcher Saving 
& Trust Bldg 

wI., East St. Louis——Mobile and Ohio 
R.R., 320 North Bway., St Louis, Mo, let 
contract building 2 story, 42 x 546 ft., brick 
freight house and office on Mobile and Ohio 
tracks, here, to Keeley Bros. Constr. Co 
East St. Louis. About $200,000 , 
_ &Wis., Milwaukee—-Amer. Shipbuilding 
Co., 54th St., N. W.. Cleveland, let contract 
building 1 story, 50 x 100 ft., brick, con 
crete and = steel pump house, rein.-con 
flooring, concrete foundation, on Washing 
ton St., to Meredith Bros., 1043 Kinnickinnie 
Ave About $60,000 

*Mo., Kansas City—Kansas City Maca 
roni Co., 556 Campbell St... let 
building 5 story, 60 x 100 ft, rein.-eon. and 
brick factory, to Patti-Moore Okmulgee 
Okla. About $60,000 Noted July 22 


wTex., Zavella—Zavella Lumber Co., 
Woodville, let contract building 36 x 160 
ft.. mill construction saw mill, to F. Rur- 
dette, Nacogdoches About $50,000 


*Ont., Kitchener—Dominion Tire & Rub 
ber Co., 140 Strange St., let general contract 
building 3 story, rein.-con., brick and steel 
factory, power house and substation, rein 
con. flooring, concrete foundation, on King 
St. E., to Carswell Constr. Co., 58 Welling 
ton St. E., Toronto; plumbing. to W. Knee 
& Co., 45 King St. Total, $85,000 


contract 


Buildings 
PROPOSED WORK 


Mass., Braintree (Boston P. O.)——High 
School—Town School Comn. plans to build 
2 story, brick and steel, on Washington St 
About $200,000. Architect not selected 


Mass., Brookline (Boston P. 0.)—Hos- 
pital—Peter Bent Brigham Hospital, Hunt- 
ington Ave., having plans prepared by Cod 
man & Despradelle, archts., 27 Kelby St, 
Zoston, for rein.-con., brick and steel ad 
dition to Ward 


Mass., Lenox — Hotel — Aspinwall Hotel 
having plans prepared by J. Vance, 
archt., 24 North St., Pittsfield, for 5 story, 
74 x 100 ft. brick and steel addition 


Mass., North Beverly (Beverly P. 0.)— 
School—Bd. Educ. soon lets contract build- 
ing 2 story, 100 x 100 ft.. brick and steel 
on Conant St About $150,000 Ashton & 
Huntress, 477 Essex St., Lawrence, archts 


Mass., Swampscott (Lynn P. O.)—Thea- 
tre—Sherburne Inc., 1 Beacon St. Boston, 
having plans prepared by C. T. McFarland 
archt., 162 Newbury St., Boston, for 1 and 
2 story, concrete, brick and steel. About 
$800,000 


R. I, Providence — Business — Lederer 
Realty Corp., 100 Stewart St., having plans 
prepared by W. R, Walker & Son, archts., 
17 Custom House St., for concrete and brick 
on Weybosset and Broad Sts. About 
$100,000. 


Conn., Bristol—Engine House—City plans 
to build central engine house, concrete, 
brick and steel. About $100,000. Archi- 
tect not selected. 
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Buildings (Continued) 


Conn., New Haven—Store and Lofts—C. 
H. Abramowitz, archt., 217 1st Natl. Bank 
Bldg., soon lets contract building 5 story, 
56 x 70 ft.. brick and mill construction, 
concrete foundation, for F. Teitelman, 146 
State St. About $100,000. Noted Aug. 5. 


Conn., W aterbury—Armory—Military 
Emergency Bd., State Armory, Hartford, 
rejected bids received July 26, building 4 
story, 180 x 200 ft.. rein.-con., brick and 
steel, rein.-con. flooring, concrete _founda- 
tion, on Field St., here. About $400,000 
Project postponed temporarily a. 
Waish, 51 Leavenworth St., archt. Noted 
July 22 





Conn., Waterbury—Theatre—P. Foti, and 
others, c/o. ”. Bailey, archt., 95 Bank 
St.. having plans prepared altering and 
building 1 story, 70 x 110 ft.. brick and 
rein.-con. addition, rein.-con. flooring, con- 
crete foundation, on South Main St. About 
$150,000 


N. ¥., New York—Club and Arena—Au- 
dubon Sporting Club, c/o D. F. Lang, archt 
and engr., 110 West 34th St., receives bids 
about Aug. 28, building 2 story, 100 x 175 
f*., brick, steel and stone, concrete founda- 
tion, on 145th St. and Lenox Ave, About 
$300,000 


N. Y¥., New York— Exchange — New 
York Telephone Co., 15 Dey St., having 
plans prepared by McKenzie, Voorhies & 
Gmelin. arehts. and engrs., 1123 Bway., for 
80 x 192 ft.. brick, steel and stone, on West 
73rd St About $400,000 

N. Y.. New York—Office—J. P. Morgan 
Co., 23 Wall St., having plans prepared by 
Trowbridge & Livingston archts and 
engers., 527 5th Ave., for 20 story, brick, 
steel and stone addition, at 11-21 Broad St. 
About $4,000,000 


N. ¥., New York—Office and Restaurant 

Horn & Hardart, 600 West 50th St., had 
plans prepared by F. P. Platt, areht and 
enger., 680 5th Ave., for 4 story, 28 x 78 
ft.. brick, steel and stone, concrete founda- 
tion, at 68 Trinity Pl and 103-107 Green- 
wich St About $500,000 

N. J., Newark—Office—A. Seidler Co., 13 
Ward St., plans to alter 3 story, 180 x 350 
ft.. eonerete and brick, on Orange and 
Ogden Sts. About $100,000. Architect not 
selected. 


N. J., Trenton—Theatre—W. H. McEl- 
fatrick, archt., 701 7th Ave., New York 
City, soon receives bids building 2. story, 
100 x 250 ft., eonerete, steel and marble, 
on South Broad St., for Trent Theatre Bldg 
Co., 17th North Warren St About $80.- 
Hoo Noted Jan. 15 


Pa., Clearfield—Memorial—Boro. retained 
Howard & Thompson, archts., Du Bois, to 
prepare plans for Clearfield Co. Soldiers 
Memorial, to be 2 story, 100 x 150 ft., brick 
and stone, at Witmer Park About 
$100,000 


Pa., Coatesville—Theatre—Logges Bros., 
®58 East Main St., having plans prepared by 
R. A. Kerns, archt. and engr., 10 South 
18th St.. Phila., for altering 3 story, 45 
x 100 ft., brick, on Main St. About $100,000. 


Pa., East Conemaugh (Johnstown P. 0.)— 
School—City election Aug. 31 to vote on 
$110,000 bonds to build 2 story, 60 x 110 
ft.. concrete and brick, rock foundation, on 
lst and Locust Sts. 


Pa.. MeKeesport — Dormitory, Nurses 
Home, ete—McKeesport Hospital plans to 
build 4 story, 46 x 52 ft. and 37 x 168 ft 
dormitory, also power house and 43 x 54 
ft. nurses home, both 3 story, brick and 
steel, rein.-con. flooring. About $250,000. 
S. F. Heckert, Bessemer Bldg., Pittsburgh, 
archt 


D. C., Washington — Church — Sacred 
Heart Church receives bids about Oct. 1, 
building church, on 15th St .and Park 
Rd. About $1,000,000. Address P. C. Car- 
ven. Magginis & Walsh, 100 Boylston St.. 
Boston, archts. 


PD. C., Washington—High School—Dist. 
Comrs. plan to build new_ Eastern High 
School, rein.-con., brick and steel. About 
$1,500,000 


Ky., Louisvile—Hospital—Com. Commu- 
nity Council plans to build hospital. About 
$2,500,000 


0., Cincinnati—Restaurant—See ‘“Indus- 
trial Works.” 


0., Cleveland—Bank—Morris Plan Bank, 
East 6th St. and Rockwell Ave., having 
plans prepared by F. C. Warner, archt., 
764 Hippodrome Annex Bldg., for 2 story. 
36 x 150 ft. rein.-con., brick and_ steel, 
rein.-con. flooring, concrete foundation, on 
Huron Rd. near East 9th St. About 
$150,000. 


O., Cleveland—Bank and Office—Brother- 
heod of Locomotive Engrs., c/o i, 
Stone, Engrs. Bidg., plans to build 20 story, 
130 x 168 ft, rein.-con., steel and brick, 
rein.-con. flooring, concrete and _ brick 
foundation on Ontario St. and St. Clair 
Ave. About $5,000,000 Architect not se- 
lected, 


o., Cleveland Memorial — Masonic 
Temple Assn., c/o A. Wright, 1373 E. 6th 
St.. having sketches prepared by Hubbell 
& Benes, archts., 4500 Euclid Ave., for 21 
Story, 86 x 150 ft., rein.-con., brick and 
steel, rein.-con. flooring, conerete founda- 
tion, at 3500 Euclid Ave. About $4,000,000. 


O., Cleveland—Store—May Co., Ontario 
St.. had plans prepared by Lehman & 
Schmitt, archts., Electric Bldg., for remodel- 
ing steel and terra cotta. About $110,000. 








0., Kent—Hotel—Kent Co. plans to build 
3 story hotel on Main St. Cost between 
$125,000 and $150,000. 


0., Toledo—Bank and Office—Commercial 
Bank, Valentine Bldg., plans to build 5 
story, 40 x 120 ft., concrete, steel and terra 
cotta, on St. Clair and Adams Sts. About 
$300,000. H. W. Wachter, 314 Close Realty 
Bldg., archts. and engr. 


Ind., Ft. Wayne—Almshouse Comrs. Al- 
len Co. having plans prepared by C. . 
Weatherhogg, archt., Hamilton Bank BIk., 
for 2 story, rein-con., brick and steel, near 
here. About $600,000. 


Ind., Indianapolis—Church—Tabernacle 
Presbyterian Church, 11th and Meridian 
Sts., having plans prepared by J. W. Cor- 
busier, Lennox Bldg., Cleveland, O., and 
R. F. Doggat, Indianapolis, archts., for 1 
and 2 story, brick, steel and stone, brick 
foundation, on East 30th St. and Central 
Ave About $300,000. 


Mich., Ann Arbor—Dormitories—Uni- 
versity of Michigan having plans prepared 
by York & Sawyer, archts a nd engrs., 50 
East 41st St.. New York City, for brick, 
steel and stone, brick foundation. About 
$700,000. 


Mich., Detroit—Pank—Bank of Detroit, 
Fort St. W., having plans prepared by Gi- 
aver, Dinkelberg & Ellington, archts., Book 
Bldg., for 2 story, 50 x 195 ft... rein.-con., 
brick, steel and stone, rein.-con. flooring, 
concrete foundation, on Fort St. 


Mich., Flint—Y. M. C. A. having plans 
prepared by Davis, McGrath & Kiessling, 
archts., 220 5th Ave., New York City, for 
several brick, steel and stone dormitories, 
brick foundation. About $500,000. 


Mich., Lansing—School—Rd. Educ. had 
plans prepared by J. N. Churchill, archt., 
Lansing, for 3 story, 80 x 306 ft.. rein.- 
con., brick and _ steel, rein.-con. flooring, 
concrete foundation. About $325,000. 


Wis., De Pere—College—St. Norberts Col- 
lege having having plans prepared by W. E. 
Reynolds, archt., 113 South Roosevelt St., 
Green Bay. for 3 story, rein.-con. and brick 
addition, rein.-con. flooring, concrete foun- 
dation. About $250,000. ; 


Wis., Kenosha—Hotel—M. A. Rasmussen, 
Somers, plans to build 6 story, rein.-con. 
and brick, rein.-con, flooring, concrete foun- 
dation on Park St. About $300,00°, chi- 
tect and engineer not selected. 


Wis., La Crosse—Grade  School—Bd. 
Edue. soor receives bids building 2 story, 
rein.-con., brick, steel and_ stone. About 
$120,000. O. Merman, La Crosse, archt. 


Wis., Manitowoe—Club, Store and Office 
—Manitowoc Aerie of Eagles plans to build 
3 story, 100 x 220 ft., rein.-con., brick and 
steel, brick foundation, on South Main St. 
About $200.000. Architect not selected, 
probably private plans. J. Koutnik, 1114 
South Main St., chn. 


Wis., Manitowoc — Hotel — J. M. Kadow, 
1116 Washington St., plans to build 2 story, 
120 x 156 ft, concrete, steel and_ brick, 
rein.-con. flooring. concrete foundation. 
About $100,000. S. F. Kadow, 97 Wiscon- 
sin St., Milwaukee archt. 


Wis., Reedsburg—Bank and Office—Reeds- 
burg State Bank had plans prepared b= 
Childs & Smith, archts., 64 East Van Buren 
St., Chicago, for 2 story, 25 x 183 ft., 
brick, rein.-con. and steel, brick foundation, 
on Main St. About $100,000. R. P. Perry, 
pres. 


Wis., Sheboygan—Clinic — Sheboygan 
Clinic Assn., having preliminary plans pre- 
yared for 3 story, 65 x 200 ft., rein.-con., 
rick and steel, brick foundation. About 
$100,000. W. Gunther, 902 North 8th St., 
pres. 


la., Des Moines — Office — Centra! 
Assurance Co., Central Life Bldg., pla: 
build 10 story, 130 x 187 ft., on 5t} 
Grand Ave. About $500,000. G. B, } 
pres. Architect not selected. 


Minn., Austin—High School—Ba 
plans to build 3 story, rein.-con., bric} 
steel. About $500,000. J. E. Crippen, 


Minn., Duluth—School—Cathedral Pa, 
211 West 4th St., soon lets contract bui 
2 story, 110 x 150 ft., concreete, steel | 
and limestone, rein.-con. flooring, con 
foundation, on 28th Ave. About $25: 
Maginnis & Walsh, 100 Boylston St., 1: 
ton, Mass., archts. Noted June 10. — 


Minn., Gilbert—Hospital—St. Louis 
(Duluth) plans to build 3 story, 120 x 
ft., rein.-con., brick and steel, rein.- 
flooring, concrete foundation, here. Al 
$275,000. A. A. Frost, Eveleth, chn. Ar 
tect not selected : 


Minn., Minneapolis—Chapel, Auditori 
ete.—First Baptist Church having pla: 
prepared by Kees & Colburn, archts., » 
Plymouth Bldg., remodeling chapel and 
and enlarging auditorium, on 10th St. a; 
Harmon Pl, About $190,000. W. B. Rik 
paStor. “ 


,_Minn., Pine Island—High School 
Educ. plans to build 2 story, 60 x 106 ft 
rein.-con. and_ brick. Stebbins & Haxi 
445 Auditorium Bldg., Minneapolis, arc! 
, Minn., St. Paul — Municipal — City a; 
Ramsey Co. having plans prepared by ( 

Hausler, city archt., for municipal buildi) 
rein.-con, and brick, on 3rd and Cedar 8} 
About $400,000. ; 


Kan., Emporia—Hospital—Lyon ( 
Hospital Bd. rejected bids received Aus 
2, building 4 story, 40 x 150 ft., rein.-con 
rein.-con. flooring. Additional bonds fo: 
project will be voted later. J. H. Felt 
Co., 802 Grand Ave. Temple, Kansas Cit 
Mo., archts. Noted July 29 





“ 


: Kan., Kansas City—Passenger Station 
Chicago, Rock Island & Union Pacific RR 
Union Station Bldg., Kansas City, Mo.. had 
plans prepared building 1 story, 34 x 141 
t., stone, rein.-con. and terra cotta, on 7t 
St and terminal tracks. here. About $150 
000. J. V. Hanna, ch. engr. ose 


& 
Peterson, Barker Bldg., archts. 


S. D., Waverly—School — Independent 
School Dist. 1, will probably coe cal 
in fall, building 2 story, 80 x 109 ft. rein 
con. and. brick. About $100,000. x. T 
Anthony, elk. K. T. Snyder, 739 Plymout! 
Bldg., Minneapolis, Minn., archt. 7 


: Mo., Desloge—Hotel and Bathhouse- 
Goff Mineral Springs & Hotel Co. plans to 
build modern hotel and bathhouse. About 
$250,000. J. L. Goff, pres. 


Mo., Elvins—School—Bd. Educ. having 
plans prepared by J. H. Felt, archt.,, Grand 
Ave. Temple Bldg.,, Kansas City, for 3 


story, 45 x 150 ft., brick, rein.- “ing 
‘About $100,000. , Tein.-con. flooring 


Tex., Amarillo — Coliseum — City plans 
election soon to vote on $300,000 bonds to 
build coliseum. Address, mayor. 


Tex., Cisco—High School—City voted 
$250,000 bonds to build high school. 


Tex., Dallas—School—School Bd. re- 
ceives bids about November, building 2 
story, brick_and concrete, on Haskell and 
McKinney Sts. About $600,000. Former 
bids rejected. Noted May 6. 


Tex., El Paso — Office —S “Industri: 
wos ee ndustrial 





Que., Hull—Memorial—City having plans 
prepared building memorial. About $100 
000. Architect not selected. 


Que., Montreal — Store — Normandin & 
Freres, Baeulieu St., plan to build 3 story 
100 x 147 ft., concrete, brick and _ steel, 
concrete foundation, on St. Lawrence St 
About $105,000. 


Ont., Ottawa—Hospital—City plans to 
build tuberculosis hospital on Carling Ave 
About $200,000. Architect not selected. 


BIDS DESIRED 


Me., Madison—High School—Bd. Educ 
receiving bids building 2 story, 80 x 146 ft 
brick and steel, concrete foundation, on 
Folsom St. About $125,000. H. S. Coombs 
11 Lisbon St., Lewiston, arcts. 


N. H., Manchester—High School—Unti! 
Aug. 31, by Bd. Educ., building 3 story, 4 
room, brick, concrete and steel, rein.-co! 
flooring, concrete foundation. About $450 
000. C. R. Whitcher, 814 Elm St., arch! 
Noted April 8. 
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uildings (Continued) 


N. H., Manchester—High School—Until 

vug. 31, by Bd. Educ., building 3 story, 100 

110 ft,, brick and steel, rein.-con, flooring, 

ynerete foundation, on Notre Dame Ave. 

bout $300,000. W. E. Provost, 581 Union 
archt. Noted April 8. 


N. H., Manchester School — Until Aug. 
it. by Bd. Educe., building 2 story, brick, 
onerete and steel, rein.-con. flooring, con- 
rete foundation. About $150,000.  W. M. 
sutterfield Co. 801 Beech St. archts. 
Noted June 17. 


Mass., Wareham—School—Until Aug. 17, 
hy Bd. Educ. building 1 story, 100 x 160 ft.. 
tile. brick and steel. About $100,000. W. 
H. McLean, 110 Tremont St., Boston, archt, 


N. ¥., Brooklyn—Bank—Until Aug. 23, 
by W. H. Gompert, archt. and engr., 171 
Madison Ave., New York City, building 2 
story, 50 x 120 ft., brick, steel and stone, 
brick foundation, on Pennsylvania and 
Liberty Aves., for Homestead Bank of East 
New York, 141 Pennsylvania Ave. About 
$300,000, 


Pa., Coatesville — Hotel—R. A. Kerns, 
areht. and engr., 10 South 18th St., Phila., 
receiving bids building 3 story, 50 x 70 ft., 
prick, for I. Forman, 205 Main St. Cost 
to exceed $100,000. 


Pa., East Pittsburgh—School—Cc. P. Hit- 
chens, archt., lst Natl Bank Bldg., Pitts- 
burgh, receiving bids building 2 story, 22 
x 51 ft.. and 111 x 139 ft., limestone, brick 
ind steel, rein.-con. flooring, on Howard and 
Madison <Aves., for Bd. Educ. About 
$250,000. 


Pa,., Jeanette—High School—Until Sept. 

by Bd, Educ., building 2 story, 125 x 225 
ft.. brick and steel, rein.-con. flooring. About 
$200,000. W. J. Peoples, Monongahela Bank 
Bldg., Pittsburgh, archt. Former bids re- 
jected. Noted July 15. 


O., Lakewood (Cleveland P. O.)—Grade 
School—Until Aug. 25, by Bd. Educ., build- 
ing 2 story, 44 x 92 ft, brick, steel and 
concrete annexes, to Lincoln, McKinley and 
Franklin Schools. About $250,000. C. W. 
Hopkinson, Rose Bldg., Cleveland, archt. 
Noted Feb. 12. 


0., Urbana—School—Until Aug. 26, by 
H. Baker, clk. Bd. Educ., building 2 story, 
75 x 75 ft. fireproof construction, on South 
Main St., About $100,000. KF. Y. Mueller, 
Rentschler Bldg., Hamilton, archt. 


Ind,, Indiana Harbor — Theatre cS. Bw 
Potts, c/o Inland Steel Co., Mill Block Ave., 
receiving bids building 1 story, 100 x 300 
ft., rein.-con., brick, steel and terra cotta. 
About $350,000. N. L. Newhouse, 4630 
Prairie St., Chicago, archt. 


Ind., Petersburg — Court House — Until 
Aug. 30, by Comrs. Pike Co., building 3 
story, 110 x 110 ft., rein.-con., brick, steel 
and stone. About $400,000. E, E. Dunlap, 
909 State Life Bldg., Indianapolis. archt. 


Mich., Adrian — School—P. Dederichs, 
archt., 501 Chamber of Commerce Bldg.. 
receiving bids building 3 story, 69 x 136 
ft.. brick and stone, concrete foundation, 
for St. Josephs Academy. About $125,000. 


Mich., Detroit—Hotel—Until Aug. 20, by 
M. H. Finkel, archt., 333 Majestic Bldg., 
constructing 4 story, 100 x 100 ft., brick 
and steel, brick foundation, on Montcalm 
Ae ee S. Plotkin, c/o architect. About 

25,000. 


Ia., OlNie—School—Until Sept. 3, by Bd. 
Edue., building 2 story, 58 x 98 ft., rein.- 
con, and brick, rein.-con. flooring, concrete 
foundation. About $100,000. J. D. Ridge- 
way, secy. W. E. Hulse & Co., 309 Secur- 
+ Vi Bldg., Des Moines, archts. Noted Feb. 
4% 


Minn., Ely—-Housing—Until Aug. 20, by 
5. S. Rumsey, archt. and engr., Wolvin 
Bldg., Duluth, building 18 houses, various 
sizes, rein.-con., steel and brick, concrete 
foundation, at Pioneer and Sibley Mines, 
for Oliver Iron Mining Co., Wolvin Bldg., 
Duluth. About $135,000. 


Kan.. Lineoln—School—Until Aug. 24, by 
Bd. Educ., building 2 story, brick, stone 
and rein.-con. W. W. Troupe, secy. W. H. 
Saylor Co., Mutual Bldg., Kansas City, Mo., 
engrs. Noted July 8. 


_CoL, Denver—High School—Until Sept. 
15, by School Bd., building Morey Jr.. High 
School, 2 story, 158 x 340 ft., rein.-con., 
brick and tile, concrete foundation, on 13th 
and 14th Aves. and Emerson and Clarkson 
sts. About $450,000. Fisher & Fisher, Cen- 
tury Bldg., archts. 


Ont., Ottawa—Schools—-Until Aug. 26, by 
Public School Bd., building 3 story addi- 
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tions to Cambridge St. and 5th Ave. Schools, 
concret foundation About $117,000 and 
$172,000 respectively. W. C. Beattie, Elgin 
St. School, archt 


PRICES AND CONTRACTS AWARDED 


(*Indicates award of contract) 


Mass., Cambridge — Hospital — F. = 
Graham, archt., 20 Beacon St., Boston, 
received only bid building 3 story, 77 x 140 
ft.. brick, concrete and steel addition to 
City Hospital, on Cambridge St., Mt. Au- 
burn Sect., from Walsh Bros., 150 Hamp- 
shire St., $201,000. Noted Aug. 5. 


*Mass., Mattapan (Boston P. O.)—Store 
and Oftices—A. D. Boyle, archt., 498 Nor- 
folk St., let contract to J. Rugo, 173 Mag- 
nolia St., Roxbury, building 2 story, brick, 
concrete and steel, rein.-con. flooring, con- 
crete foundation, on Blue Hill Ave. and 
Oakland St. About $100,000. Owner's name 
withheld. 


Mass., New Bedford—School—Bad, Educ. 
received only bid building 2 story, 153 x 
166 ft., concrete, brick and steel, rein.-con. 
flooring, concrete foundation, on Summer St. 
from G. Howard & Sons Co., 153 Main St., 
Brocton. About $724,000. Noted July 22 


*R. L, West Warwick (Warwick P. O.) 
— Theatre — Black-Spitz Theatres, Ine., 
Caesar-Mesch Bldg., Providence, let con- 
tract building 1 story, 60 x 155 ft. brick, 
steel and stone, concrete foundation, to 
Weiss Constr. Co., 40 Court St., Boston. 
About $100,000. 


Conn,, Bristol — High School — School 
Comn. received bids Aug. 3, building 4 
story, 150 x 250 ft., brick, rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion, at Dunbar Meadows, from G. Dose 
Eng. Corp., 43 West 27th St.. New York 
City, $947,952; T. J. Pardy Constr. Co.. 
1481 Seaview Ave., Bridgeport, $952,000, 
Noted July 22. 


*Conn., Naugatuck—Housing—Goodyear 
India Rubber Glove Co., 58 Maple St., let 
contract building several 2 story, brick and 
frame houses for workmen, concrete foun- 
dation, to F. T. Ley & Co., Inc., 499 Main 
St., Springfield, Mass. About $200,000, 


*Conn., Sound Beach — Business — G. 
Boles, Riverside Ave., will build 2. story, 
44 x 201 ft.. brick and steel, rock founda- 
tion, on Main St. Work will be done by 
day labor. 


*Conn., South Norwalk — Pusiness — F. 
Jacoby, 1075 Broad St., Bridgeport, let con- 
tract constructing 2 story, 90 x 105 ft. 
brick, concrete and steel, wood_ flooring, 
concrete foundation, on South Main St., 
here, to T. J. Pardy Constr. Co., 1484 
Seaview Ave., Bridgeport. 


*N. Y., Brooklyn—School and Auditorium 
—~Hebrew Institute of Borough Park, c/o 
L. A. Abramson, archt. and engr., 46 West 
46th St., New York City, will build 3 story, 
brick, steel and stone, on 14th Ave. between 
50 and 51st Sts. About $400,000 Work 
will be done by day labor under supervision 
of architect. 


*N. Y., New York—Hotel—Hotels Stat- 
ler, Pennsylvania Hotel, let contract build- 
ing 2 story, brick, steel and stone addition 
to Pennsylvania Hotel, on 33rd St. and 7th 
Ave., to G. A. Fuller, 175—5th Ave. About 
$250,000. 


*N. Y., New York—Office—J. McE. Bow- 
man. Hotel Commodore, let contract con- 
verting Hotel Manhattan, on 42nd St., into 
office building, to G. A. Fuller, 175—5th 
Ave. About $800,000, 


*N. J., Hackensack—Hospital—Hacken- 
sack Genl. Hospital, 3rd St., let contract 
building brick, steel and stone addition to 
hospital, rein.-con. flooring, concrete foun- 
dation, also 1 story power plant, to W. H. 
White Constr. Co., Hackensack. About 
$150,000. Noted April 29. 


N. J., Roselle Park (Elizabeth P. O0.)— 
School—Bd. Educ. received bids building 
1 and 2 story, 77 x 118 ft., concrete and 
brick, in Aldene Park, from C. Flochen, 681 
Newark Ave., Elizabeth, $126,998; Flynn 
Bros., 390 George St., New Brunswick, 
$131,009. Noted July 29. 


*Pa., Pittsburgh—U niversity—University 
of Pittsburgh, Bigelow and Parkman Sts., 
let contract constructing engineering school, 
1 story, 50 x 180 ft., brick and steel, to 
Austin Co., Union Arcade. About $100,000. 


*Va., Richmond—Church, Parish House, 
ete.—Church Holy Comforter, W. E. Cox, 
pastor, 2110 Grove Ave., let contract build- 
ing 1 and 2 story, brick and steel, to C. H. 
Archer, 2515 Hanover St. About $130,000, 
cost plus percentage basis. 
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*W. Va... Morgantown—Bank and Office 

Monongahela Bldg. Co. let contract build 
ing 8 story, 78 x 8&6 ft., brick, steel and 
limestone, rein.-con_ flooring, on High and 
Court Sts., to Cole Bros. Co, Morgantown 
About $300,000 


*0O., Cleveland Church Christian 
Church, c/o C. Tousley, archt., 4500 Kuelid 
Ave., let contract building 1 story, 45 x 
ft. concrete, brick and steel, rein.-co 
flooring, concrete foundation, on Lorain 
Ave. and West 119th St.. to T. H. Brooks 
& Co., 3104 Lakeside Ave. About $100 

0., Cleveland—High School—RBd. Faux 
Kast 6th St. and Rockwell Ave receiver 
bids building addition to South High An 
nex, 1 story, 50 x 200 ft.. rein.-con., brick 
and steel, rein.-con. flooring, conerete foun 
dation, on Bway., from A. A. Lane Constr 
Co., 1836 Euclid Ave., $87,960; C. Peterson 
Co., 4500 Euclid Ave., $98,000: CG) AL Car 
son Co., 1721 East 38th St.. $100,840. FOG 
Hogan, dir. 


O., East Cleveland—School—Bd Educ 
received bids July 30,, building 2 story, 12 
room, rein.-con., brick and steel, rein.-con 
flooring, concrete foundation, on Mayfair 
Rd., from Tenbusch-Parker Constr Co 
Union Bldg., Cleveland, $168,662; CC. Peter 
son Co., 4500 Euclid Ave., Cleveland, $170,- 
260; Schirmer-O’Hara Co., 2031 lhuclid 
Ave., Cleveland, $182,000 Noted July 22 


*O., Lakewood (Cleveland P. 0.) sank 
and Commercial—Colonial Savings & Loan 
Co.,, 14600 Detroit Ave., let contract build- 
ing 2 story, 47 x 80 ft., rein.-con., brick and 
steel, rein.-con. flooring, conerete founda 
tion, on Detroit Ave. and Warren Rd.. to 


F. W. Shaw, 17416 Nor : a 
$100,000. orton Ave About 


*Ind., Hillsboro—School—Bd. Educ. let 
contract building 2 story, 61 x 114 ft., rein.- 
con., brick and steel, to J. K. Mitehell Co 
Lebanon. About $100,000. — ‘ 


Ind., Indianapolis — Hospital—Methodist 
Hospital received only bid building 6 story, 
75 x 100 ft., wing, rein.-con., brick and steel 
on 16th St., from J. G. Karstedt, 429 Lemeke 
Bldg. 


*Ind., Terre Haute—School—tTrustees Van 
Buren Twp., Brazil. let contract building 2 
story, 75 x 150 ft., brick and stone. here, to 
Urban & Apple, Brazil About $125,000 


*&Mich., Detroit—Schools—Rd. Educ. let 
contracts furnishing labor and material 
building (1) Pattengill School, (2) George 
School, (3) White School, (4) Davison 
School, (a) masonry, (b) carpentry, (c) 
heating, (d) electrie wiring, to F. H. God- 
dard, 516 Franklin St., (la) $188,860; 
Harcus Co., 774 Russel St., (1b) $86,834, 
(2b) $33,067; Irvine & Meier, 2289 Wood- 
ward Ave., (le) $94,272; J. Miller Electric 
Co., 258 Randolph St., (1d) $12,868: M 
Bartholomaei Son & Co., 466 East Warren 
Ave., (2a) $91,445; J. W. Partlan, 51 Park 
Pl, (2c) $56,995 (3c) $92.850; Howell- 
Sewell Co., 24 East Woodbridge St.. (2d) 
$9.490, (3d) $14,600; J. Bollin, 906 Bellevue 
Ave., (3a) $256,885; FE. Thiede, 287 Berlin 
St.. (Bb) $66,500; Culbertson & Kelly, 814 
Ford Bldg., (4a) $96,347; H. M. Martens 
Co., 221 Moffat Bldg., (4b) $52,167; O'Con 
nor Bros., Vinton Bldg., (4c) $85.741; Iron 
City Eng. Co., 1332 Dime Bank Bldg., (4d) 
$7,745. Noted July 29. 


*Ill., East St. Louis—Office—-See “In 
dustrial Works.” 


*Ia., Spencer—Hotel—T. M. Tangley let 
contract building 4 story, 86 x 117 ft.. brick, 
rein.-con. and steel, to Spencer Constr. Co., 
Spencer. About $144,000. 


*Minn., Eveleth—Housing—Oliver Min 
ing Co., Wolvin Bldg., Duluth, will build 
14 houses, various sizes, rein.-con., and 
brick, concrete foundations, at Leonidas 
Mine. About $111,000. Work will be done 
by day labor. 


Minn., Minneapolis—School—-Bd. [duc 
received bids July 30, buliding Eugene Field 
Grade School, 2 story, 60 x 191 ft., rein.-con 
and brick, on 46th St. between 4th and 5th 
Aves., from Fleisher Constr. Co.. 608 
Builders Exch., $138,000, J. & W. A. Eli- 
jiott Co., 906 Lumber Exch., $139,892, F. N 
Hegg, 2942 Nicollet Ave., $141,641. Noted 
July 15. 


*Kan., Winfield—Hotel—Winfield Hotel 
Co. let general contract building 14 story, 
94 x 135 ft., rein.-con., brick and_ steel, 
rein.-con. flooring, to Westlake Constr. Co., 
Ry. Exch. Bldg., St Louis About $750,000 


*N. D., Bismarck—Memoria!l—State Bd. 
Administration let contract building (1st 
story) of 3 story, 51 x 100 ft., rein.-con. 
and Bedford stone, on Capitol grounds, to 
Colwell-Long Co., 354 Plymouth Bilidg.. 
Mirneanolis. “inn $R° 742 Total cost 
$290.000. Noted July 22 
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Buildings (Continued) ¥ 


* Wyo., Casper — Bank and Office — Gar- 
butt Weidner & Sweeney, archts., Oil Exch. 
Bldg., let contract to Reavill & Shobloom, 
Bank Bidg., Denver, Col., building 6 story, 
100 x 100 ft..’ brick,, stone and terra cotta, 
for Wyoming Natl Bank. About $316,500. 
Noted May 13. 


*Mo., Springfield—Church—Grace Meth- 
odist Episcopal Church let contract build- 
ing 2 story, 98 x 156 ft., concrete and stone, 
to G. F. Hentschel, Aurora. About $125,000. 
Noted April 29. 


*xCol., 
Mountain 
Co., 1429 
story, 125 x 


Denver—Office and Exchange— 
States Telephone & Telegraph 
Champa St., will build 2 or 4 

150 ft.. rein.-con., brick and 

steel, rein.-con. flooring, concrete founda- 

tion, on 14th and Curtis Sts About 
$350,000. Work will be done by day labor. 


wx Ariz., Mesa—Schools—School Dist. let 
contracts building 1 story, 10 room, also 1 
story, 2 room, both brick, tile and stucco, to 


Rk. BP. Morrison & Co., Phoenix, $86,000 and 
$13,900 respectively. 

*B. C., Marpole School — Point Grey 
School Trustee, Kernsdale, will build 3 
story, rein.-con. and brick, concrete foun- 
dation, here. About $175,000. Work will 


be done by day labor. 


Federal Government Work 


Order 166—RBureau Yards & Docks, Navy 


Dept., Wash, D. C.—It is directed that 
hereafter no estimated cost to be given or 
published on prospective projects, either 


prior to or during period of advertisement 


PROPOSED WORK 


D. C., Wash.——Building Extension—Treas 
Dept., Wash., D. C., plans to construct ex- 
tension to 4th floor, with new roof of east 
and north end of Treasury Bldg J. A 
Wetmore, superv. archt 


O., Dayten—Barracks, Mess Hall, ete.— 
Natl. Military Home plans to remodel five 
3 and 4 story barracks, also build new mess 


hall. brick, rein.-con. flooring, brick foun- 
dation. About $250,000. Schenk & Williams, 
Mutual Home Bldg, archts. 


BIDS DESIRED 


Tex., Del Rio — Sewage Ejector — Until 
Aug. 27, by Treas. Dept., Wash., D. C., 


installing in Post Office and Courthouse, 


here. J. A. Wetmore, superv. archt. Noted 
July 29 
Ore., Astoria—Remodeling Post Office— 


Until Aug. 31, by Treas. Dept., Wash., D.C., 
remodeling, here J. A. Wetmore, superv. 


archt. Noted Aug. 5. 
Cal, Mare Island — Heating System — 
Spec. 4189—Until Aug. 25 by Bureau 


Yards & Docks, Navy Dept., Wash., D. C., 
furnishing and installing in structural shop 
at Navy Yard, here; $10 deposit required 
for plans and spec. Noted July 15. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Me., Augusta — Remodeling Post Office 
and Courthouse—Treas. Dept., Wash., D.C., 
received only bid Aug. 4, remodeling, here, 
from G. W. Wright, Inc., Monadnock BIk., 
Chicago, $7,580. Noted July 15. 


N.J., Jersey City—Remodeling Post Office 

-Treas. Dept., Wash., D. C., received bids 
Aug. 5, remodeling, here, from D. KE. Con- 
ners, 15 West 91st St.. New York City, 
$19,000; J. C. MeKenna, 348 Sprigg St. 
West Hoboken, $19,262. Noted July 22. 


*xTenn., Chattanooga—Extending Work- 
room—Treas. Dept., Wash., D. C., let con- 


tract extending workroom and driveway, 
also altering interior of U. S. Post Office 
and Courthouse, here, to W. P. Thurston, 
Merchants Natl. Bank, Richmond, Va., 
$9,400. Noted Aug. 5. 

Utah, Park City—Post Office—Treas. 


Dept., Wash., D. C., received only bid Aug. 
2, building, here, from King Lumber Co., 
Charlottesville, Va., $34,950. Noted July 1. 


Miscellaneous 


PROPOSED WORK 


Transmission Line—Point Pleasant N. J. 
—Lakewood & Coast Blectric Co., Arnold 
Ave. plans to build 15 mi, 13,206 volt, 3 


phase, 3 wire transmission line from here 
to Sea Side Heights. S. W. Borden, genl 
mer. 


Piers—Phila., Pa,—Dept. Wharves, Docks 
& Ferries, tjourse Blidg., plans to raze 
present piers and build two 160 x 550 ft 
and one 80 x 550 ft. piers, on Delaware 
Ave. between Market and Appletree Sts. 
About $4,000,000. 


Tract Development — Logan, W. 


Va.— 
Merrill Coal Co, 


plans to develop tract on 


Littl Buffalo Creek, Logan Co, to be 
known as Henlawson, cost $1,000,000. Work 
includes bridge, $100,000, also 3 mi. rail- 
way along above creek, $300,000 Address. 
C. Jones, c/o owner. 

Transmission Line — Stephen, Minn. — 


Minnesota Electric Distributing Co., Crook- 
ston, plans to build 50 mi. transmission 
line from here to Crookston. 
Mont.—-Yellowstone Irri- 
having palns prepared for 
dam over Yellowstone River to irrigate 
500,000 acres in Yellowstone Valley. J. 
Locke, secy. 


Dam—Billings, 
gation Assn. 


Dam — Cotter, Ark. — Dixie Power Co., 
Littke Rock, applied to Congress for ap- 
proval for building 1,800 ft. dam, 200 ft. 
high, across White River, near here, to 
generate electrical power. H. A. Allen, 
Chicago, HL, archt. 


Electric Light System — Niagara Falls, 
Ont,—City Council passed by-law authoriz- 
ing $33,000 to extend and improve electric 
light system. O. T. Black, City Hall, engr. 


BIDS DESIRED 


Plumbing, ete.—Brooklyn, N,. 
Aug. 18, by E. S. Walsh, supt. 
Capitol, Albany, installing 
water supply system at 
Greenpoint, Cont. 223-P. 


¥.—Until 

pub, wks., 
plumbing and 
Barge Terminal, 
About $6,500. 


Terminal—Buffalo, N. Y¥.—Until Sept. 9, 
by E. S. Walsh, supt. Pub. Wks., Albany, 
building portions dock wall around Ohio 
Basin, here, Contr 53-A, storage yards at 
Erie Basin, here, Contr. 76, also furnishing 
and installing jib cranes at Barge Canal 
terminal, at Erie Basin, here, Contr. 114; 
advertised in this issue. 


Terminal—Rouses 
Sept. 9, by E. 
Albany, 
26-A > 


Point, N. Y.—wUntil 
S. Walsh, supt. Pub. Wks., 
completing terminal, here, Contr. 
advertised in this issue. 


Pumps—Summit, N. J.—Until Aug. 17, 
by Common Council, furnishing two 2,000,- 
000 and one 1,000,000 gal. centrifugal sew- 
age pumps with motors. F. C. Kentz, clk.; 
advertised in this issue. Noted July 15. 


Foundation, Tunnels, etc. — McKeesport, 
Pa. — McKeesport Hospital receiving bids 
building foundations, tunnels and chimney 
for 4 story, 46 x 52 ft. and 37 x 168 ft. 
dormitory, also power house and 43 x 54 
ft. nurses’ home, both 3 story. Total cost, 
$ 250,000. S. F. Heckert, Bessemer Bldg., 
Pittsburgh, archt. 


Rail—Phila., Pa.—Until Aug. 17, by W.S. 
Twining, dir. Dept. City Transit, 1211 
Chestnut St., furnishing 800 gross ton spe- 


cial 70 Ib. conductor rail for Frankford 
Elevated Ry. (Constr. 547). 
Ash Fillers, Coal Platform, ete.—Balti- 


more, Md.—Until Aug. 18, by Bd. Awards, 
c/o City Register, building 4 ash conveyor 
fillers, 1 coal weighing and 1 valve operat- 
ing platform, at Sewage Pumping Sta. on 
Eastern Ave. and President St. H. G. 
Perring, ch. engr. 


Gravel Pit Outfit—Richmond, Va.—F. F. 
Hough, 106 North 8th St., receiving bids for 
gravel pit outfit. 


Wall, ete.—Cleveland, 0O.— 
by Bd. Educ., East 6th St. 
and Rockwell Ave., building concrete re- 
taining wall, iron fence, and grading and 
laying brick walks, at North Doan School. 
About $40,000. W. R. McCormack, c/o 
Bd. Educ., engr. 


Retaining 
Until Sept. 6, 


Steel, Cement and Boilers — Hartford, 
Wis.—Kissell Motor Co. receiving bids fur- 
nishing steel and concrete for boiler plant, 
also several pipe boilers. About $25,000. 
Cahill & Douglas, 217 West Water St., 
Milwaukee, engrs. 


Paving Material—St. Paul, Minn,—Until 
Aug. 16, by H. W. Austin, >. agt., City 
Hall, furnishing 2,970 bbl. Portland ce- 
ment, 2,227 cu.yd. crush rock for con- 
crete base, 1,338 cuyd. concrete sand, 144 
cu.yd. crushed rock or gravel for curb, 100 


cu.yd. screened sand, 241 ton asphalt 
ment, 915 cu.yd. fine asphalt sand, 
ton limestone dust, 328 ton trap rock 
asphalt concrete surface, 655 ton bi: 
stone, 302 lin.ft. 12 in. vitr. clay sewer l 
etc, 


Sludge Pump and Motor—Willmar, Mi), 
—Until Aug. 22, by H, Gunderson, cit, 
furnishing sewer sludge pump and ‘5 
electric motor. 


Wharf—Owen Sound, Ont.—Until 
31, by Dept. Pub. Wks., Ottawa, build 
wharf, 739 ft. long, 10 ft. wide, on j 
bent substructure and concrete superstry 
ure, with stone filling. About $70,000 
Lafleur, Ottawa, engr ’ 
PRICES 


AND CONTRACTS AWARDED 


(wx Indicates award of contract) 
*& Bricks—Boston, Mass.—City let eo 


tract furnishing 200,000 vitr. paving brick: 


to J. W. He - pa : 
| 29, Hahn, 166 Devonshire St. Noted 


Paving Bricks—Boston, Mass.—City 1; 
contract furnishing 200,000 vitr. paving 
bricks, to J. W. Hahn, 166 Devon St. : 


* Tunnel — Foxboro, Mass. — Massachy 
setts State Hospital, Dept. Mental coon 
Boston, will build 6 x 7 x 120 ft. 
tunnel, Work will be 
labor. 





ases, 
» Tein.-con, 


here, done by day 


* Foundation — Waterbury, Conn. 
Mary's Hospital, Franklin St., 
building concrete foundation 
60 x 132 ft. addition, to G. §S. Chatfield Co 
138 Division St. Total cost, $500,000' 
Noted July 22 under ‘Buildings.” ; 


— St 
let contract 
for 5 Story, 


Highway Materials—New York N. ¥— 
Bd. Purchase, 526 Municipal Bldg.. let con- 
tract furnishing and delivering “highway 
materials to Dept. of Parks, to G. J. Wolf 
143 Brook Ave. About $2,000. Noted 
July 15. 


Road Materials—New York, N. Y¥.—Ri. 
Purchase, Municipal Bldg., let contract fur. 
nishing and delivering wood paving blocks, 
sand, cement, broken stone, ete, to Amer. 
Creosoting Co. 17 Battery Pl. $8,445. 
Noted July 8. 


*Subway—Chicago, M1.,—Tllinois Central 
RR, 161 West Jackson Blvd., let contract 
building subway, crossing Michigan Ave. at 
Randolph St., to Nash-Dowdle Co., 29 South 
La Salle St. 


*& Condenser — Port Washington, Wis. — 
City let contract furnishing, building and 
connecting condensor, to Nordberg Mfg. Co., 
Chicago and Oklahoma Sts., Milwaukee. 
About $10,000. 


*Transmission Line — Spooner, Wis. — 
Apple River Milling Co. let contract build- 
ing 30 mi. 22,000 volt transmission line, 
to St. Paul Electric Co., 145 East 5th St. 
St. Paul. About $30,000. 


s * Pumping Equipment—Pipestone, Minn.— 
City let contract furnishing pumping equip- 
ment for waterworks system, to R. B 
Whitacre & Co., 


205 South Robert St., St. 
Paul. 


Noted June 29, under “Waterworks.” 


Paving Material—st. Paul, Minn.—H. W. 
Austin, purch. agt., received bids July 26, 
furnishing following materials for paving 
Fairfield Ave., 2,608 cu.yd. crushed rock 
for concrete base, from J. L. Shiely Co., 6th 
and St. Peters Sts. and Stiefel Fuel & Ce- 
ment Co., 501 Concord St., at $2.74 per cu 
yd.; 488 cu.yd. binder stone, from Minne- 
sota Crushed Stone Co., 1500 Johnson St., 


E., Minneapolis, $2.75, f.o.b asphalt 
plant 


White Way and Street Lighting System— 
Watertown, 8S. D.—City received bids in- 
stalling white way and street lighting sys- 
tem, from St. Paul Electric Co., 145 East 
5th St., St. Paul, Minn., $99,898; Kelly 
Constr. Co., 314 South Barstow St., Chip- 
pewa Falls, Wis., $108,450; Electric Constr 
Co., 174 East 6th St., St. Paul, Minn., 
$108,660. 


* Foundation—Denver, Col.—School Bd 
let contract building concrete foundation 
for Morey Jr. High School, 2 story, 158 x 
340 ft. rein.-con., steel and brick, to A. ©!- 
son, 655 Vine St. About $35,000. 


*Pier—Seattle, Wash.—Great Northern 
R.R., 714 2nd St., let contract rebuilding 
Smith Cove pier, 600 ft. long and 122 ft. 
wide, to J. A. McEachern Co., Colman 
Bldg. About $75,000. 
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immediately 








ts CONSTRUCTION NEWS 


| OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS. BUILDERS 


~ MANUFACTURERS OF ENGINEERIN + AND BUILDING SUPPLIES 
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PROPOSALS 


Advertised see the pages 


following the “Construction 


News” Section, 


Bids 
Close 


Aug. 


Aug. 


Aug. 
Aug. 


Aug. 


Sept. 
Sept. 


23 
23 
24 
25 
27 
1 
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Aug. ? 
Aug. 2% 
Aug. 2: 


Aug. 


Aug. ¢ 
Aug. 3 


Aug. 
Aug. 
Aug. 


Aug. 


Aug. ¢ 


Sept. 


. 23 
. 23 


. 24 
. 24 
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25 
25 


. 25 
. 25 


30 


. 31 
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3 
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WATERWORKS 


See Eng 
News-Record 


Middletown, N. Y. » § 
Owosso, ! 19 

Adv. Aug. If 
Cedarburg, Wis. ! cng 
meerey, NW. Y. ..... j 
Freeport, Minn. . oe 
Springwells, Mich. f . 19 
Tunica, Miss. 


SEWERS 


Brooklyn, N. 
Allentown, 
Euclid, O. 
Benson, Minn. 
Long Island City, N. Y. .../ 
St. George, S. L, 
Reading, Pa. 
St. George, S. 
Muncie, Ind. 
Adv. Aug. 
St. Louis, Mo. 
Pawtucket, R. IL 
Adv. Aug. 19. 


BRIDGES 


Claxton, Ga. 
Bonham Tex. 
Harrisburg, Pa. 
Adv. July 29 
Oregon 
Jasper, Tex. 
North Carolina 
gag (Trout Run P. O.), 
a. 
Reading Pa. 
Maine 
Adv. 
Tilimois 
Ebensburg, Pa. 
New Jersey .. 
Adv. Aug. 12 
Mt Vernon, N. Y. 
Adv. Aug. 19. 
Moundsville, W. 
Nenana, Alaska 


to Aug. 


Aug. 12 and 19. 


6 Burlington, Ont. 


. 10 
.15 


. 23 


23 
23 


. 23 
. 23 
. 23 
. 24 
. 24 


24 


. 24 


. 24 
. 24 


. 24 
. 24 
. 24 


Victoria, B. C. 
Portsmouth, N. H. 
Adv. Aug. 12 and 19. 


STREETS AND ROADS 


New Jersey 

Indiana 

Montana 

Montreal, Que. 

Texarkana, Tex. 

Long Island City, N. 

Michigan 

Webster Springs, W. Va.... 
Adv. July 29 to Aug. 19. 

Missouri 

Columbia, 

Glenville, W. Va. 

Morgantown, W. Va 

Maryland 

Amherst, N. S. 

Oregon 


Bids 
Close 


Aug 


Aug 


24 


Aug. 2: 
Aug. : 
Aug. : 
Aug. 
Aug. 2 
Aug. ¢ 
Aug. 26 


Aug. : 


Aug. 


Aug. < 
Aug. : 
Aug. : 


Aug. 
Aug. 


Aug. 


Aug. ; 


Aug. 
Aug. 


Aug. 
Aug. 


Sept. 


Sept. 
Sept. 
Sept. 


Sept. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 
Sept. 
Sept. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


See Eng 
News-Record 
Maryland ... ; 
Adv. Aug. 19 
North Carolina 
Terre Haute, Ind 
Illinois Seas 
Brooxiyn, N. Y ... 
New York, N. Y.. 
New York, N. Y 
Elkins, W Va 
Austin, Minn. 


§ Oakhurst, N 


Adv 

Sinton, Tex. 
Troy, Kan. 
Frederick, Md 
North Bergen, N 
Richfield, Minn 

Camden, N. J. . 

Adv. Aug. 19 
Princeton, W. Vi: 
Eudora, Ark .. 

Long Branch, N. J. .. 5 

Adv, Aug. 12 and 19. 
New Jersey 
Adv. Aug. 
Columbus, 0. .. 
South Dakota 
Wilson, N. C. 
Madison, S. D. . 
Valleyfield, Que. 
Hughesville, Pa. 
Olathe, Kan. 
Jourdanton, Tex. 
Ft. Wayne, Ind. 
Indiana 
Indiana 


Aug. 


12 and 19. 


7 Greenfield, Ind. . 
7 Aitkin, Minn. 


8 

9 
10 
14 
14 
14 
21 


Cottonwood Falls, Kan 
Dodge City, Kan. ... ; 
Shakopee, Minn. 
Fergus Falls, Minn. 
Charleston, W. Va. 
Garnett, Kan. . 

St. George, S. C. 


EXCAVATION AND DREDGING 


Aug. 
Aug. 
Aug. 
Aug. 
Aug. 
Sept 


Sent. 


23 
24 
25 
26 


Clinton, Ta. 
Cedar, Minn. 
St. John, N. B. 
Marengo, Ta. 


28 Raymond, Ill. 


3 


Marshalltown, Ia. 


10 Corsica, S. D. 


. 15 
ae 
. 24 
. 31 


1 


. aS 


Ady. Aug. 


INDUSTRIAL WORKS 


Port Arthur, Ont.... 
New Orleans, La. 
Spring City, Pa. 
New Orleans, La. 

Adv. Aug. 19. 
Hutchinson, Kan. 
Ossining, N. Y. 

Adv. Aug. 


BUILDINGS 


Buffalo, N. Y. 
Dickinson, N. 
Brooklyn, N. 
Lincoln, Kan. 
New York, N. 
Attleboro, Mass. 
Lakewood (Cleveland 
5. ah 

Urbana, O. 
Ottawa, Ont. 
Brooklyn, N. Y. 


Close 


\ug. 26 
Aug. 26 
Aug. 27 
Aug. 28 
Aug. 30 
Aug. 30 
Aug. 31 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept 
Sept 


Sept 
Sept. 15 


See Eng 
News-Record 


Aug 
Aug 
Aug 
Aug 
Aug 
\ug 
Aug 
Aug 
Aug 
July 
Aug 
Aug 
Aug 
Aug 


Prospect, O. 
Newton, Kan. 
London, Ont. 
Auburn, Me. .. 
Petersburg, Ind. 
McKeesport, Pa 
Manchester, N 
Cedar Rapids, Ia 
Jeanette, Pa. 
Ft. Wayne, 
Ollie, Ia. 
Marmarth, N 
Windsor, Conn. 

ween, or & .. d 
West Hartford (Hartford P 
©.), Conn oe Aug 
Denver, Col Aug 
Denver, Col Aug 


rVr+yeroe Se See 


Ind 


t 


wee 


FEDERAL GOVERNMENT WORK 


Aug.23 Stern 


Aug. 23 


Aug. 24 


Aug. 25 
Aug. 25 
Aug. 25 


Aug. 25 


Aug. 26 


Aug. 26 


Aug.26 Telephone 


Aug. 27 


Aug. 27 
Aug. 30 
Aug. 30 
Aug. 31 
Aug. 31 
Aug. 31 


Sept. 


Sept. 3 
Sept. 4 


Sept. 15 
Sept. 16 


Sept. 25 


Wheel Steel Towboat 
Hull—Vicksburg, Miss. 
Remodeling Post Office 
South Bend, Ind .. Aug 
Canal—Caldwell, Idaho... .July 
Heating System—Spec. 4189 

Mare Island, Cal. 
Station, etc.—Fairport, O..Aug 
Steam Distributing and Con- 
densate Return System — 
Spec. 4258—Hampton Rds, 
WS a Pain a aa bee Sah earera es es Aug 
Repairing Wharf and Slips 
—Spec. 4260—Wash., D. C.Aug 
Return Flue Boilers—Mem- 
phis, Tenn 

Adv. Aug. 5 to 
Steel Hull—Memphis, Tenn.Aug 

Adv. July 29 to Aug. 19 


Aug 


Adv. Aug. 5 to 
Motor Generators 
—Washington, D. C.......Aug 


Remodeling Post Office and 


Sewage Ejector—Del 
Tex. 
Stern Wheel Steamboat — 
St. Louis, Mo. 
School and Assembly Hall 
—Tahlequah, Okla. . Aug. 
Remodeling Post Office— 
Astoria, Ore. 
Bridge—Wash., 
Lumber Storehouse—Philta- 
delphia, Pa. 

Adv. Aug. 9. 
Mechanics Shop. Filling, 
Shell and Magazine House 
—Spec. 4121—Mare Island, 
Cal. ssc 39 
Post Office—Columbia, S. C.Aug. 5 
Building, ete. — Ogden, 

Utah ee he 
Jetty—Jacksonville, Fla....Aug. 19 
Adv Aug. 19. 
Jetty—New Oreans, 
Adv. Aug. 19 
Harbor Development—Spec 

4136—Great Lakes, 


La....Aug.19 


Aug. 19 


MISCELLANEOUS 


Sludge Pump and Motor— 
Willmar, Minn. 

Window Guards — Thiells, 
1 ¥ 


4 


Heating and Ventilating Ap- 
paratus—New York, N. Y...Aug 19 


1 tI aR ita aati lA is alts a 


a 
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Bids See Eng 
Close News-Record 
Aug. 24 Road Materials—New York, 
i” Bi. oes Saben ees : Aug. 19 
Aug. 24 Riprap—Cape May, N. J..Aug. 19 
Adv. Aug. 19 


Aug. 26 Heating and Ventilating Sys- 


tem—-Wash., D. C Aug. 19 
Aug. 31 Wharf-—-Owen Sound, Ont .Aug. 12 
Aug. 31 Railway Ties — Toronto, 
er cc ao aa ; Aug. 19 
Sept. 2 Breakwater—Quaco, N. B.Auz. 19 
Sept. 2 Sluice Gates—Sacramento, 
re .Aug. 19 
Adv. Aug. 19 
Sept. 3 Wharf—Notre Dame des 
Sept. Donleurs, Qu: -Aug. 19 
Sept 3 Sanitary Equipment—Co- 
lumbus, O. .. ji cae .Aug. 19 
Sept. 6 Retaining Wall, ete.—Cl-ve- 
land, ©. . ; cae eae kaon Aug. 12 
Sept. 7 Dikes—St. Louis Mo. . Aug. 19 
Sept. 9 Terminal—Buffalo, N. Y..Aug. 12 
Sept. 9 Terminal Rouses Point, 
et Wn 6 : ‘ Aug. 12 
Sept. 15 Street Paving, ete Phila- 
delphia, Pa. ... .Aug 5 
Adv. Aug. 5 to 19 
Sept. 22 Breakwater——Chicago, Il..Aug. 19 
Adv. Aug. 19 
Sept. 30 Transformers, ete.—Sacra- 
mento, Cal Ke Aug. 19 
Ady. Aug. 19 


Where 
inguiries should be 


name of official is not given 
addressed to City 
Clerk, Clerk or corresponding 


official. 


County 


Waterworks 
PROPOSED WORK 


N. H., Peterboro—Peterboro Waterworks 
(Co. plans to build extensions to waterworks 
system Private plans 

s. C., Bamberg—City 
water works system About 
Eng. Co., Columbia, engrs 

s. C., Blacksburg—See ‘“‘Sewers 

Fla., Clermont—City voted $30,000 bonds 
to build water plant. 

Ia., Vinton—City voted $45,000 bonds to 
build additions to waterworks system, elec- 


plans to improve 
$25,000. Ryan 


tric light and power plant 

Kan., Eldorado—City voted $25,000 bonds 
to build new filter system for water plant. 
Engineer not selected. 


$100,000 
light 


bonds 
plant 


Mo., Carthage—City sold 
to enlarge water and electric 
J. N. Marsh, treas. 

Ark., Ft. Smith—City plans to 
waterworks system, to include 2-4 
tional settling basins and equipment, 
boilers and 1 pumping engine F. M 
elk 


improve 
addi- 
2 new 
Smith, 


BIDS DESIRED 


Miss., Tunica—lUntil Sept. 8, by city, 
building 100,000 gal. rein.-con. reservoir, 
triplex pumping unit and frame pumphouse. 
About $15,000 A. L. Dabney, Randolph 
Bidg., Memphis, Tenn., engr. 

Mich., Owosso—Until Aug. 23. by B. K. 
Lucas, city clk., building 177 ft. concrete 
storage reservoir for waterworks system. 
lioad & Decker, Ann Arbor, engs adver- 
tised in this issue. 

Mich., Soringwells—Until 
Jerome, village engr., 1331 Majestic Bldg., 
Detroit, furnishing labor and material for 
waterworks system, to include 5,000 ft. 6 
in. pipe, 8 fire hydrants, valves, etc., to be 
connected with Detroit city water system. 
Noted April 22 

Minn., Benson—See 


Minn., Freeport—Until 
Rieland, city clk., furnishing 
steel water tank. Bradley Eng. Serv., 
Cloud, engr. 


Sept. 1, by G. 


“Sewers” 

Aug. 27, by F. 
60,000 gal. 
St. 


Sewers 
PROPOSED WORK 


s. C., Blacksburg—City had plans and 
estimates made by H. Beebe, engr., Spar- 
tanburg. for sewerage and waterwork sys- 
tems. About $125,000. 

Ky., Louisa — City soon receives 
puilding sanitary sewerage system. 
$50,000. W. A. Smith, Huntington, 
ener 

Wis., Cedarburg—City having plans pre- 
pared excavating and laying sewers in 
6.2 mi. of various streets, also building sew- 
age pumping station and 2 disposal tanks, 


bids 
About 
W. Va., 


involving 33,021 ft. 8-12 in. vitr. pipe, 207 
cu.yd. concrete, 105 manholes, etc. About 
$100,000. W. G. Kirchhoffer, 31 Vroman 


Noted May 6. 


Blk., Madison, engr. 


NGINEERING 





Mo., Joplin— City plans to build new 
storm and sanitary sewers, also repair and 
extend present sewers About $291,500. J. 
F. Osborne, mayor 


BIDS DESIRED 
RK. L., Pawtucket—Until Aug. 31, at office 
of G. A. Carpenter, city engr., building 2,100 
tt. concrete sewer pipe, 60 in. diam, and 18 
ft. deep; advertised in this issue. 


N. Y., Brooklyn — Until Aug. 25, by E. 
Riegelmann, boro. pres., furnishing labor 
and material building sewer in East 37th 
St. from Ave. I to proposed Marginal St 
south of Long Island R.R., East 15th St 
from end of existing sewer about 380 ft 
south of Ave. J to Ave. K, sewer basin at 
southwest corner of 47th St. and Old New 
Utrecht Rd., Benson Ave. at north and east 
corners of Bay llth St., 19th Ave. at east- 


erly corner of 67th St., Sheepshead Bay 


Rd. at northwest corner of Voorhis Ave. 

N. Y¥., Long Island City—Until Aug. 23, 
by M Kk. Connolly, pres. Queens Boro., 
building sewer and appurtenances in Ar- 
cadia Ave. from point 150 ft. north of 16th 
Ave. to point 150 ft. south, Broad St. from 
Maspeth to Clinton Aves., Howland St. 
from Ditmars to Wolcott Aves., Mueller St 
from Hull to Borden Aves, 

N. Y., St. George, S. L—Until 
by C. D. Van Name, pres. Richmond 
buiiding temporary sanitary sewers with 
necessary appurtenances in Seaside Blvd. 
from Sea Ave. to point 3,000 ft. west of 
Sand Lane, and through easement wester- 
ly from this point to easement in extension 
of Cromwell Ave., in an easement in Crom- 
well Ave. and its southerly extension from 
existing sewer about 2,120 ft. north of 
Southfield Beach R.R. to point 135 ft. south 
of railroad, building outlet sewer through 


Aug. 23, 
Boro., 


an casement in the extension of Cromwell 
Ave. from point 185 ft. north of Southfield 
Beach R.R. to point 130 ft. north of main 
high water line. 

N. Y., St. George, S. I.—Until Aug. 26, 
by C. D. Van Name, pres. Richmond Boro., 
building temporary sanitary sewer with 
necessary appurtenances in Grand View 
Ave. from Richmond Terrace to Anderson 
Pl 

Dr. C.. Washington — Until Sept. 7. by 
Dist. Comrs., Dist. Bldg., constructing 1,000 
lin.ft. concrete sewer in various streets. 


Ind., Muncie—Until Aug. 30, by Bd. Pub. 
Wks., building main trunk line’ sewer. 
About $370,000. S. H. Weber, city engr. ; 
advertised in this issue. 

Minn., Benson—Until Aug. 23, by O. H. 
Strand, city clk., building extensions to 
sewerage and water systems, involving 7,654 
ft. 12 in. sewer pipe, 2.000 ft. Class “B” c.i. 
pipe. ete. About $25,000. Bradley Eng. 
Service Co., St. Cloud., engrs. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
*Conn., West Haven (New Haven P. 0.) 
—City let contact building storm sewers 


in various streets, to Dwyer & Mannix, 335 
Shelton Ave., New Haven. About $25,000. 


*N. Y., Long Island City—M. E. Con- 
nolly, pres. Queens Boro., let contract 
building sewers and appurtenances in 
Carona Ave. and Hallett St., to Green 
Contg. Co., 734 Vernon Ave., Astoria, $13,- 
353 and $7,347 respectively; Rust St., to 
F. L. Piano, $37,500; Meechman St. and 


Maure Ave., to T. Welsh, $7,052 and $17,425 
respectively ; Woodmere Pl., Manor and 
Greenwood Aves., to Kennedy & Smith, 94 
Main St., Flushing, $160, $1,000 and $1,094 
respectively. Noted July 1. 
N. Y., New York—H. 
Bronx Boro., received lowest 
10, building sewer and appurtenances in 
Leland, Wood and East Tremont Aves., 
from A. F. DelBalso, $33,245, Norton Eng. 
& Constr. Co., $35,616, McLoughlin & 
Buckley, $36,415. Noted Aug. 5. 


Bruckner, pres. 
3 bids Aug. 


*0., Cleveland—City let contract build- 
ing sewers in Miles Ave. from old to new 
city limits, to W. McDowel & Son, 10319 


Miles Ave., $30,879 ; Nelson Ave. from East 
99th to East 112th Sts., to A. J. Galvin, 
343 The Arcade, $28,200; Ferris Ave. from 
East 123rd to East 131st Sts., to Stevens 
& McKeon, 343 The Arcade, $5,980. Work 
involves 1,660 ft. 4 in. egg shaped rein.-con. 


and 3,110 ft. 12-20 in. vitr. pipe, 1,800 ft. 
2 in. Band C tile blocks, etc. Noted Aug. 12. 
*0., Dayton — Montgomery Co. let con- 


Oakwood Heights sewer to 
Gessner Co., Toledo. About $228,000. 


*Mich., Detroit—Dept. Pub. Wks. let 
contracts furnishing labor and material 
(except manholes, rings and covers) build- 
ing Lateral Sewer 3,280 between Gratiot, 
Roseberry, and Promenade Sts. and alley 
north of Roseberry St., also 3,306 between 
Connors, Lenox, Debuck and Forest Sts., to 


tract building 
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Western Constr. Co., 1208 Ford Bldg 
826 and $18,900 respectively; 3,304 
tween Fisher, Crane, Georgia and M 
Sts., to A. H. Haynes, 70 Davenport 
$4,550; 3,313 between Jos Cam 
Mitchell, Carpenter and Halleck Sts 
Oakwood Constr. Co., 165 Fort | 
$6,755; 3,315 between Riopelle and 
quindre Sts., and point 1,300 ft $4 
Davison St. to Davison St., to R. D. Ba} 
485 Elmhurst St., $22,500. Noted Aug 

*Minn., Lake Benton—Village let , 
tract building sewerage system to Past, 
Constr. Co., 510 Lyceum Bldg.. Du! 
$194,942, 


Bridges 
PROPOSED WORK 


W. Va., Remney—Comrs. Hampshir 
rejected bids July 27, building steel] stiffe 
truss and new plank floor on 310 ft. 
pension bridge over south branch of Po 
mac River, between here and Sprinefi 
R. P. Monroe, co. engr. Noted July 

N. Y., Mt. Vernon—Until Sept. 3, 
of Yonkers and Mt. Vernon 
Parkway Comn., at. office 
way Comn., West Pondfield 
completing Broad St. 





by Cit 
and Bro 
of Bronx Par 
Rd., Bronxvi 
Viaduct crossing N; 


York Central R.R. tracks and Bronx Ri\ 
between here and Bronxville; advertised 
this issue. 

New Jersey—Until Aug. 31, by Stat 


Highway Comn., Trenton, building’ bride: 
on State Highway 2, Roebling-Bordentow; 
Burlington Co. A. L. Grover, ch. elk 
A. Mead, 790 Broad St., Newark. bridg 
engr. H. D. Robbins, Broad St. Bank Bide 
Trenton, div. engr.; advertised in this issu. 
Noted July 8. 

Pa., Ebensburg—Until Aug. 30, by H. T 
Jones, controller Cambria Co., building con 


crete and steel bridge, over Little Conem 
augh River, between Franklin and East 
Conemaugh Boroughs, 21 ft. wide About 


$100,000. H. F. Dorr, Trust Bldg., co. eng: 


A. A. B. Curry, Schnabel Bldg., Johnstown 
ener. 
W. Va., Moundsville—Until Sept. 3, by 


J. E. Chase, clk. Marshall Co., building fo! 


lowing bridges; one 25 ft. span over Hogg 
Run, and one 25 ft. span over Fish Ru: 
Clay Dist.: one 30 ft. span over forks of 


Grave Creek, Cameron Dist. near Cameron 


one 100 ft. or two 70 ft. spans over Fis! 
Creek, Liberty Dist., near Bellton. 
IHinois—Until Aug. 25, by Dept. Pub 


Wks, and_ Bldgs., Springfield, building 
bridges on East Moline-Princeton Highway 
Federal Aid Project 20, Sect. 3 B. 2 concret: 
bridges, each to have one 45 ft. span 
involving 452 cu.yd. concrete, 52.310 Ib 
steel and 660 bbl. cement; Sect. 4 B, 1 stee! 
bridge, one 80 ft. span, 193.1 cu.yd. con 
crete, 57,470 Ib. steel, 282 bbl. cement, ete 


Sect. 4C, 4 concrete box culverts, one 5 x 6 
ft.. two 8 x 12 ft. and one 7 x 12 ft. 
284.5 cu.yd. concrete, 27,120 Ib. steel and 
415 bbl. cement; Sect. 5B. 2. concrete 


bridges each to have one 24 ft. span, 212.5 


cu.yd. concrete, 22,930 Ib. steel, 311. bb! 
cement, ete.; Sect. 6B, 1 steel bridge, on: 
120 ft. span, 152.8 cu.yd. concrete, 106,690 


Ib. steel, 283 bbl. cement, ete., all in Henry 
Co.; Sect. 7B, 2 concrete bridges, one 20 
ft. and one 45 ft. spans, Henry and Bureau 
Counties, 298.2 cu.yd. concrete, 33,870 Ib 
steel and 436 bbl. cement; Sect. 8 B, 129.1 
cu.yd. concrete, 11,860 Ib. steel and 189 bb! 
cement; Sect. 10 B, bridge repairs, 89.4 cu 
yd. concrete, 5,320 Ib. steel and 27 ~bbi 
cement, both in Bureau Co.; Monmouth 
Galesburg Highway, Federal Aid Project 
21, Sect. 2B, 2 concrete bridges. one 30 
ft. and one 50 ft. spans, Warren Co., 476.7 
cu.yd. concrete, 53,705 Ib. steel, 696 bb! 
cement, etc.; Vandalia-Cairo Highway, Fed 
eral Aid Project 14, Sect. 23B 2. steel 
bridges, each to have 90 ft. span, 1,739 
cu.yd. concrete, 34,960 Ib. steel, 733 bb! 
cement, Sect. 23°C, 3 concrete bridges, one 
20 ft. and nine 26 ft. spans, 183,880 Ib 
steel, 1,807 bbl. cement, etc., both in Fayett: 
Co.; Natl. Highway, Federal Aid Project 
9, Sect. U, 1 steel bridge, two 150 ft. spans 
1,887.6 cu.yd. concrete, 1 steel and concret: 


bridge, Sect. U1, one 6 ft. and ten 26 ft 
spans, Sect. U 2, 2 concrete bridges, seve! 
26 ft. spans. C. Older, ch. highway eng! 

Tex., Jasper—Until Aug. 24, by C. Cc 
Brown, judge Jasper Co., building 1,6! 


ft. bridge over Angelina River, 16 ft. road 
way, to have one 150 ft. steel span an’! 
two 75 ft. spans on concrete piers an 
wooden pile trestle approaches. Alternat: 
bid on two 150 ft. steel spans on rein.-con 
piers and wooden pile trestle approach: s 
Cost $54,057 and $50,206 respectively. C. I 
Hunter, Jasper, co. engr. Noted Aug. 1- 

Wash., McKenna—McKenna Lumber © 
receiving bids building 200 ft span bridg: 
advertised in this issue. 














August 19, 1920 
_—_—————_—_ 
Bridges (Continued) 


Oregon—Until Aug. 24, by State Highway 
Comn., Salem, building 5 wooden bridges on 
John Day River Highway, Grant Co.,_ in- 


volving 715 cu.yd. excav., 15 cu.yd. Class 
“A” and 845 cu.yd. Class “B" concrete, 
6.400 Ib. metail reinforcing 224 ~=lin. ft. 


wooden trestle, four 40 ft. and two 105 ft. 
wooden trusses; 1 bridge over Haystack 
Creek on John Day River Highway, 
Wheeler Co., 80 cu.yd. excav., 30 cu.yd. 
Class “B” concrete, 40 lin.ft. wooden trestle 
and one 40 ft. wooden truss H. Nunn, 
state highway engr. Noted Aug. 5. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


xConn., Bristol—City let contract build- 
ing bridge on North St., to United Contg. 
Co. Meriden, on Jacobs St., to A. DiMarco, 
921 Berlin Ave., Southington About 
$25,000. 

*Fla., Milton—State Rd. Dept., Tallahas- 
see, let contract building 388 ft. bridge with 
18 ft. road and 6 ft. walk, over Blackwater 
River, here, to Pensacola Shipbuilding Co., 
Blount Bldg., Pensacola. Noted Jan. 1. 

*0., Columbus—Franklin Co. let contract 
building 42 ft. concrete bridge with 22 ft. 
roadway over Rocky Creek on Granville 
Rad., to O. C. Swickart, New Albany, $4,849 ; 
833 ft. steel bridge with 30 ft. roadway 
and 6 ft. walk on each side over Scioto 
River, on Greenlawn Ave., to I. L Smith, 
Richmond, Ind., $436,987. Noted June 24. 

*IMlinois—State Highway Dept., Spring- 
field, let contracts building bridges_on Fed- 
eral Aid Project 16, Sect. 15 B, Gefferson 
Co., Sect. 16 B, Jefferson and Wayne Coun- 
ties, Sect. 18B, Wayne Co. to C. F. Ed- 
wards, Edwardsville, $50,000 ; Federal Aid 
Project 19, Sects. 18 B and 19B and C, 
Stephenson Co., to ,Ferguson Constr. Co., 
1033 North 2nd St.,"Rockford, $9,034, $16,- 
267 and $24,273 respectively. Noted Aug. 5. 

‘is. Fond du Lac—Bd, Pub. Wks. re- 
otean bids Aug. 6, building 197 ft. con- 
crete or steel bridge, on Scott St., from 
Stein Constr. Co., 204 Grand Afe., Mil- 
waukee, (concrete) $82,500; Vulcan Mfg. 
Co., 499 North Main St., (steel) $89,838 ; 
Goffin & Gehri, 270 Sheboygan St., (con- 
crete) $94,756. Noted July 29. 

Tex., Groesbeck—Limestone Co. received 
bids building several 20 ft. concrete slab 
bridges, 15 ft. roadway, one 60 ft. and one 
70 ft. steel spans, and other bridges and 
culverts, various lengths. from Tibbetts 
Constr. Co., Mineral Wells, $105,422; Wo- 
mack Constr. Co., Sherman, $109,278 ; Wear, 
Thomas & Ratcliff, Rogers, $110,540. Work 
involves 1,000 cu.yd. dry and 150 cu.yd. 
wet structural excav., 73,200 Ib. structural 
steel 160,000 Ib. steel bars, 1,300 cu.yd. 
Class “A” and 1,200 cu.yd. Class “B’ con- 
crete. 

xAriz., Florence—Pinal Co. Highway 
Comn. let contract building two 140 ft. 
clear span rein.-con. bridges, on Ray Kelvin 
Highway, to De Waard & Cobham, $49,- 
677, not including engineering and _ con- 
tingencies. Work involves 187 cu.yd and 
198 cu.yd. dry excav., at $2.50 per cu.yd., 
234 cu.yd. and 135 cu.yd. wet excav., $6., 
Class “C” and “A” aes = ae 
$18 and $21 respectively, ass “A” con- 
crete in swperstrubture, $25, reinfofced 
steel, $0.12. Noted July 15. 


Streets and Roads 


PROPOSED WORK 


New Hampshire—State Highway Comn., 
Coneord, plans to build Southside Rd., 
Portsmouth. About $25,000. 


Mass., Palmer—Rd. Comrs. soon let con- 
tract building 4,200 ft. cement, concrete 
and bituminous macadam highway. About 
$30,000. 

New York—F. S. Greene, state highway 
comr., Capitol, Albany, received no bids 
Aug. 10, completing and repairing Rd. 385, 
Albany Co., and 8.85 mi. Rd. 1496, Essex 
Co. Noted Aug. 5. 


Pa., Warrior Run (Peely P. O.)—Boro. 
vores $75,000 bonds to pave various high- 
wals, 


empient Bete Rds. Comn., 601 Gar- 
rett Bldg., Baltimore, plans to build roads 
in following counties; 2 mi. Nat. Pike to- 
ward Vale Summit, 1.6 mi. on Legislative 
Rd. 1.6 mi. from Barrellville to Pennsyl- 
vania Line, Allegany Co.; 3.5 Mountain Rd., 
Anne Arundel Co., 2 mi. Herford Rd., 2.3 
mi. Phila. Rd., 1 mi. Falls Rd., 1 mi. Park 
Heights Ave. and 1 mi. North Point Rd., 
Baltimore Co.; 1 mi. Manchester Rd., 3.5 
mi. New Windsor Rd., 1 mi Hanover Rd., 
1.5 mi. Union Bridge Rd., 2.5 mi. Warfields- 





burg Rd. and 1 mi. Oakland Mills Rd., Car- 
roll ‘Co.; 2.5 mi. Grove to Fowling Creek, 
1.5 mi. Longs Schoolhouse to Hillsboro, 1 
mi. Ridgeley to Bridgetown, 1.5 mi. Golds- 
boro to Delaware Line north, Caroline Co.; 
2 mi. Eldorado-Federalsburg Rd., .3) mi. 
adjacent to Hurlock, Dorchester Co.; 2 mi. 
Friendsville to Kaeses Mill, 2 mi. Oakland- 
Hutton Rd., Garrett Co.; 3 mi. Phila. Rd., 2 
mi. Black Horse to Jarrettsville, Harford 
Co. ; 2.8 mi. Still Pond Sta. to state rd., 3.2 
mi. Galena-Millington Rd., Kent Co.; 4 mi 
Reallsville to Dickerson, 3.2 mi. Rockville to 
Hunting Hill, 2.8 mi. Gaithersburg. Muncas- 
ter Hill, 3 mi. Sligo-Colesville, Montgomery 
Co. ; 2 mi. Ingleside-Millington, 2 mi. Stevens 
Ville-Love Rd., Queens Annes Co.; 5 mi 


Morganza to Colton, St. Marys Co.; 5 mi 
end of state line to Pocomoke. Somerset 
Co.; 3 mi. Easton-Claiborne Rd. Talbot 
Co.; 3.6 mi. DuPont Blvd. connection at 
Berlin, 2 mi. Snow Hill-Stockton, 2 mi 


Pocomoke-Stockton, Worcester Co.; 2 mi 
state road from Willards to Powellville, 4 
mi. Quantico to Royal Oak, Wicomico Co 
About $2,500,000. J. N. Mackall, state 
highway ener. 


W. Va., Spencer—Comrs. Roane Co, re- 
ceived no bids Aug. 5 building cement-con- 
crete surface on 3 mi. Spencer-Walton Rd., 
tg Aid Project 85, 16 ft wide. Noted 
July 22. 


W. Va., Wheeling—Comrs. Ohio Co. plan 
to pave 2 mi. National Rd., vitr. brick on 
concrete base. About $300,000. W. O. Me- 
Cluskey, Jr., co. engr. 


N. C., Hertford—Comrs. Perquimans Co. 
had surveys made by Carolina Eng. Co., 
engrs., 412 Southern Bldg., Wilmington, for 
building 15 mi. hard surface road. 


Fla., Haines City — City voted $140,000 
bonds to improve various streets 


Ohio — State Highway Dept., Columbus, 
plans to build roads in the following coun 
ties: 

Montgomery Co., 3.25 mi. Germantown 
Pike between Germantown and _ Dayton, 
rock asphalt or concrete. 

Clermont Co., 1.51 mi. Cincinnati-West 
Union Rd., macadam. 

Huron Co., 3.11 mi. Columbus-Sandusky 
Rd. between Seneca Co. line and south line 
of Sherman Twp., brick. 

Tuscarawas Co, 4.04 mi. Newcomerstown 
and Coshocton Rd. between West Lafayette 
and Tuscarawas Co. line, brick or concrete. 

Richland Co., 3.3901 mi. Mansfield-Nor- 
walk Rd. between Mansfield and Shenan- 
doah, bituminous or concrete 

3rown Co., 3.24 mi. Milford-Hillsboro 
Rd, between Fayetteville and Hillsboro, 
macadam. 

Highland Co., 2.24 mi. Hillsboro-Wash- 
ington Rd. between Leesburg and Fayette 
Co. line, macadam. 

Crawford Co., 4.08 mi. Bueyrus-Upper 
Sandusky Rd. between Bucyrus and Upper 
Sandusky, asphalt or brick. Federal Gov- 
ernment will appropriate toward cost. 


0., Columbus—City rejected bids re- 
ceived Aug. 3, paving alley west of Dela- 
ware Ave. from ist to 2nd Aves. alley 
north of Frambes Ave. from Waldeck to 
Indianola Aves.. Ludlow St. from Gay to 
Chestnut Sts., alley west of Ohio Ave. from 
Mound to Fulton Sts., Pearl St. from Chit- 
tenden to 138th Aves., alley west of 17th 
St. from Bryden Alley to Rich St., alley 
north of Vermont Pl. from alley west of 
Michigan Ave. to Perry St. Work may be 
readvertised. Noted Aug. 12. 


Mich., Detroit—City plans to pave fol- 
lowing streets with sheet asphalt on 8 in. 
concrete base, with Berea, Medina or 
Amherst curb, alleys to have 1 course con- 
crete with 2 x 6 in. retaining plank; 
Anderson St. from Charlevoix to Mack 
Aves., Boston Blvd. from Linwood to Dex- 
ter Blvds., Center Line St. from Harper to 
Erbie Sts., Chapin St. from Crane to Rohns 
Sts., Dix Ave. from Carson St. to city 
limits, Ellery St. from Canfield to Garfield 
Sts., Ellery St. from East Grand Blvd. to 
Harper Ave., Gladstone St. .from Lawton 
St. to Dexter Blvd., Manistique St. from 
Kercheval to Waterloo Sts., Meldrum St. 
from Mack Ave. to Benson St., St. Clair 
St. from Shoemaker to Harper Aves., Stur- 
tevant St. from 12th St. to Pere Marqutte 
right-of-way, alleys between Beniteau, 
Fairview, Charlevoix and Goethe Sts., alley 
between Harnor Court, Lee Pl. Byron and 
Pingree Sts., alley between Coplin, Lake- 
view, Jefferson and Kercheval Aves., alley 
between Drexel, Lenox, Jefferson and Ker- 
cheval Aves., alley between Dubois, Chene, 
Frederick and Kirby Aves., alley between 
Forsythe, 4th, Stanley and Holden Sts., 
alley between Lillibridge, Fairview, Edlie 
and Jefferson Aves., alley between Merrill, 
Greenfield, Delaware and Seward Sts., alley 
between Edlie St., Montclair, Le May and 
Jefferson Aves., alley between Moran, 





Opdyke St. from Alburtis to Tieman Aves, 
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Ellery, Leland and Alexandrie Aves, alley 
between Woodward, Monroe, Campus and 
Gratiot Aves. C. W. Hubbell, city engr 

Iil., Moline—City soon receives bids lay 
ing 18,953 lin. ft. concrete sidewalks About 
$25,654 A. Anderson, clk 

Wis.. Hartford—City plans to grade and 
macadamize 11.5 blocks MekKinley St.. 18 
20 ft. wide. W. Radke, clk 


Minn., Preston Fillmore Co. plans to 
gravel 7] mi. State Rds. 1 and 6 About 
$34,296 Federal Government asked to ap 
propriate toward cost W. Dunbar, Pres 
ton, engr 

Minn., St. Paul Ramsey Co 
bids about September 
Paul-Duluth Highway from city limits to 
White Bear Lake, also 3.5 mi. Rice St 
both 24 ft. wide, concrete base with concret« 
or asphaltic concrete surface About $340 
000 and $175,000 respectively R. Ro God 
frey, Court House, engr. Noted July 15 

Minn., St. Paul—City and tamsay Co 
receive bids in fall surfacing 1.5 mi. Oak 
dale Ave. from south city limits to Con 
cord St., also paving 5.5 mi. Point Douglas 
td. from Hastings Ave to south county 
line, both concrete About $60,000 and 
$240,000 respectively ©. Claussen, city 
ener. t. D. Godfrey, Court House, co. engr 

Minn., Wabasha—Wabasha Co. plans to 
gravel 15 mi. State Rd. 1, 24 ft. wide, about 
$75,767. Federal Government asked to 
appropriate toward cost. C. M. Matthies, 
Wabasha, engr. 

Kan., Concordia—Cloud Co. had plans 
prepared grading, paving and _ building 
bridges and culverts on 40 mi. of Midland 
Trail, 18 ft. wide Tuttle, Ayres & Wood- 


receives 
building 6 mi. St 


ward, Reliance Bldg., Kansas City, Mo, 
engrs 

Tex., Center—Shelby Co., Rd. Dist. 5, 
voted $70,000 bonds to build section of 


Highway 22; Rd. Dist. 3, $350,000 bonds, 
to improve Highways 8 and 22; Rd. Dist 
6, $100,000 bonds to improve 8&8 mi. of High- 
way 8-A. J. L. King, co. judge. T. H 
Dillon, co. engr. 

Tex., Montague — Montague Co. having 
plans” prepared grading. surfacing and 
draining 4.117 mi. Highway 2D from Rin 
gold to Red River, 16 ft. wide About 
$48,500. J. R. Hill, Bowie, co. engr. 

Tex., Olton—Lamb Co. having plans pre 
pared grading, surfacing and draining 33.2 
mi. Highway 7 from Hockley to Bailey Co 
16 ft. wide, involving 175,186 lin.ft. road 
machine work, 573 cu.yd. Class “A” econ 
crete, 6,000 cu.yd. clay surfacing, 68,400 
Ib. reinforcing steel, 33,500 cu.yd. earth and 
495 cu.yd. rock excav. About $66,518. Hess 
& Skinner, Southwestern Life Bldg., Dal 
las, engrs 

Tex., Quitman—Wood Co. had plans pre 
pared surfacing 16 mi. Jim Hogg Highway 
from here to north county line, 12 ft 
wide, involving 25,024 cu.yd. gravel. About 
$110,106. S. D. Davis, Quitman, co. engr. 


BIDS DESIRED 


N. Y., Brooklyn—Until Aug. 25, by E 
Riegelmann, boro. pres., regulating and re 
paving with asphalt on concrete foundation 
roadway of Bedford Ave. from Empire Bivd 
to Flatbush Ave. with permanent asphalt. 
Ralph Ave. from Bway. to Macon St., with 
permanent Grade 1 granite, on 6 in. con 
crete foundation, Flatbush Ave. from Park 
Plaza to point 454 ft. north of Empire 
Blvd., regulating, grading, curbing and lay- 
ing sidewalks on East 7th St. from Foster 
Ave. to Ave. H, East 17th St. from Ave. I, 
to Ave. M, Mansfield Pl. from Ave. N to 
Kings Highway, 64th St. from New Utrecht 
to 15th Aves., regulating and paving with 
permanent asphalt on 6 in. concrete founda- 
tion, East 7th St. from Foster Ave. to Ave 
H, East 10th St. from Ave. L to Ave. M. 
56th St. from 14th to 15th Aves., regulating 
grading, curbing, laying sidewalks and 
building bulkhead on Warehouse Ave. from 
Surf Ave. to point 600 ft. south, regulating, 
grading, curbing, laying and relaying side- 
walks on 20th Ave. from 80th to 82nd Sts. 
furnishing and delivering 6,000 cu.yd. as- 
phalt sand. 

N. Y., Long Island City—Until Aug. 23, 
by M. E. Connolly, pres. Queens Boro.. 
regulating and paving with bituminous mac- 
adam, Ash Ave. from Parsons Ave, tos 
Bowne St., regulating and repaving with, 
asphaltic concrete on prepared macadam 
and concrete foundation Bway. between’ 
30th St. (Flushing) and 10th St. (Bayside) 
and between Main St. (Douglaston) and city 
line (Little Neck), with asphalt blocks on 
concrete foundation, between curbs and 
outside rails and with improved granite 
blocks on concrete foundation between outer 
rails, Metropolitan Ave. from Flushing Ave. 
to Helen St., regulating and grading How- 
land St. from Wolcott to Ditmars Aves., 
Hallett St. from Ditmars to Wolcott Aves.. 
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Streets and Roads (Continued) 


from Woodside Ave. to right of yay of 
Long Island R.R., curbing and laying side- 
walks and crosswalks from Woodside to 
Stryker Aves., regulating, grading, curbing 
and laying sidewalks and paving with per- 
manent sheet asphalt on concrete founda- 
tion, 97th St. from Jamaica to Atlantic 
Aves., regulating, recurbing and paving with 
permanent sheet asphalt on 6 in. concrete 
foundation, Stockholm St. from Onderdonk 
to Seneca Aves., regulating, grading, curb- 
ing, building 2 receiving basins and apyur- 
tenances at Metropolitan Ave. 


N. ¥., St. George, 8S. I.—Until 28 
Park Bd., at office of Dept. Parks, Munici- 
pal Bldg., furnishing labor and material 
regulating and covering with new surfacing 
material, Jasper Oval Playground. 


N. ¥., New York—tU'ntil Aug. i, by H 
Bruckner, pres. Bronx Boro., repaving with 
sheet asphalt on concrete foundation, road- 
from Webster 


Aug. 23, 


25 


way of Claremont Parkway 

to Park Aves. and from Washington to 
$rd Aves., and setting curb where neces- 
Sary. 


N. Y., New York—Until Aug. 24, by H H 
Curran, pres. Manhattan Boro., regulating 
and repaving with sheet asphalt on concrete 
foundation, roadway of 48th St. from 7th 
Ave. to Bway., 49th St. from 7th Ave. to 


Rway.. with 3 in. asphalt block. 48th 
St. from 7th Ave. to Bway, 49th St. 
from 7th Ave. to Bway., with granite 
block, 2nd Ave. from 61st to 63rd_ Sts., 
13th Ave. from Gansevoort to Bloom- 
field Sts., Bloomfield St. from 10th to 
13th Aves., Gansevoort St. from West St 
to 13th Ave., 153rd St. at intersection of 


7th Ave., with wood block, Hudson St. from 
Jay St. to point 174 ft. N.. regulating, curb- 
ing, recurbing, flagging, reflagging and pav- 
ing West 189th St. from Audubon to St. 
Nicholas Aves., 9th Ave. from northerly 
side of 207th St. to southerly side of 209th 
St., repairing sewer in East 23rd St. be- 
tween ist Ave. and Ave. A. 


New ersey—Until Aug 31. hy 
eg Comn., Trenton, building State 
Highway Route 1, Sect. 9. Milton Ave., 
Rahway to Rahway-Linden Line; Sect. 10 
Rahway-Linden Line to Roselle Boro. : 
Sect. 11, Roselle Boro. to Elizabeth City 
Line. all in Union Co. _A. L. Grover, elk. 
R. Mullins, 799 Broad St., Newark, engr.; 
advertised in this issue. 


N. 3... Camden—Until U : 
Freeholders Camden Co., improving Cle- 
ments Bridge Rd., Center Twp., Hadden 
Heights and Barrington. Boroughs. F. W. 
George, clk; advertised in this issue. 


N. J, Long Branch—Until Aug. 31, by Ba. 
Comrs., paving and_building retaining wall 
on Ocean Ave. E. F. Lawyer, clk.; adver- 
tised in this issue. 


N. J., Oakhurst—Until Aug. 26, by Ocean 
Twp., paving Lake Ave. (or Ocean Rd.). 
J. F. Woolley, chn. W. B. Jeffrey, clk. J. 
W. Seaman, 191 Bway., Long Branch, engr. ; 
advertised in this issue. 


Pa., Hughesville—Until Sept. 1, by & FE. 
Cadman, pres. Hughesville Council, Grange 
Natl Bank Bldg.. paving and curbing va- 
rious streets: Contr. 1, involving 865 sq.yd. 
rein.-con. paving, and 2,600 ft. monolithic 
rein.-con. curbing; Contr. 2, 6,400 ft. con- 
crete curbing; Contr. 3, 2,690 ft. concrete 
curbing, including expansion joints, also 
bid without expansion joints. About 
$40,000. 


Maryland—Until Aug. 24, by State Rds. 
Comn.. 601 Garrett Bldg., Baltimore, build- 
ing .31 mi. state highway through to Poco- 
moke (Contr. WO.—21), also .19 mi. state 
highway through to Snow Hill (Contr. WO 
—22). J. N. Mackall, chn.; advertised in 
this issue. 


Ma., Frederick—Until Aug. 27. by Comrs. 
Frederick Co., resurfacing 1.52 mi. State 
Aid Highway from Monrovia’ toward 
Hyattstown, 16 ft. wide, stone or amiesite 
on reconstructed stone hase. J. N. Mackall, 
601 Garrett Bldg., Baltimore, engr. 


W. Va., Charleston—t'ntil Sept. 14, by 
Comrs. Kanawha Co., grading and masonry 
work on 9,000 ft. of road from Elk View 
to Little Sandy. L. C. Massey, clk. 


W. Va., Princeton—Until Aug. 39, by 
L. G. Bowling, clk. Mercer Co., grading 1 
mi. road from Flat Top Yards to mouth of 
Abbs Valley, 12 ft. wide. E. C. Barton, 
co. ener. 


0., Columbus—Until Aug. 31, by Comrs. 
Franklin Co., grading, ons and paving 
1.17 mi. Hess Rd., 18 ft. wide, Marion Twp.. 
rein.-con., cost $50,920; grading and paving 


State 


Aug. 39, by Bd. 
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321 ft. Sullivant Ave. from Hague Ave. to 
corporation line, 24 ft. wide, rein.-con., 
$5,266. C. C. Lattimer, Court House, engr. 
Noted June 3 


Indiana — By Bd. Co. Comrs. 
roads in following counties: 
Aug. 23, St. Joseph Co., 
14,264 ft. Turkey Creek Rd., 
Center Twps., concrete. C. 
Sept. 6, Potter Co., Valparaiso, 2.77 mi. 
R. M. Phillips et al. Rd., also 2.29 mi. A 
Hawkinson et al. Rd., Portage Twp.; 5.1 


building 


South Bend, 
Portage and 
Sedgwick, aud. 


mi. B. F. Williams et al. Rd., Morgan and 
Pine Twps.; C. M. Sheffield et al. Rd., 
Washington Twp., all gravel. B. H. Kinne, 
aud. 

Sept. 6, Washington Co., Salem, 19,316 
ft. Salem and Delaney Creek Rd., also 
13,326 ft. Dog Trot 2, Washington Twp.; 
14,098 ft. Salem and Orleans 2 Rd., Ver- 


non Twp.; 12,528 ft. Pekin and Borden Rd., 
Polk Twp. E. E. Batt, aud. 
Sept. 7, Montgomery Co., Crawfordsville, 


10,960 ft. G. Himes et al. Rd., Scott and 
Union Twps., gravel. W. McClelland, aud. 
Sept. 7, Bartholomew Co., Columbus, 


2,120 ft. road between Clifty and Hawcreek 


Twps., crushed rock. R. Henderson, aud. 
Ind., Ft. Wayne—Until Sept. 4, by 
Comrs. Allen Co., grading, draining and 


pacing 7,837 ft. Pontiac St. and Bueter Rd., 
involving 5,733 lin.ft. 9-12 in. rein.-con., 24 
ft. wide, also 2,104 lin.ft. 7-9 in. plain con- 


crete 18 ft. wide. About $138,000. A. W 
Grosvenor, Court House, co. surv. 

Ind., Terre Haute—Until Aug. 25, by 
city, improving 1 mi. North 19th St., in- 


volving 20,100 sq.yd. paving, also 1,400 ft. 
North 25th St., 20 ft. wide, 3,400 sq.yd. 
paving, brick, concrete, asphalt and wood 
blocks. R. A. Koerner, city civil engr. 


Winois—Until Aug. 25, by Dept. Pub. 
Wks. and Bldgs., Springfield, improving 
East Moline-Princeton Highway, Federal 
Aid Project 20, .95 mi. Sect. 2A, 32 ft. wide, 
involving 7,350 cu.yd. excav., 22.8 cu.yd 
Class “A” concrete and 1,180 Ib steel, 5.94 
mi. Sect. 3A, 21 and 32 ft. wide, 46,896 
cu.yd. excav., 542.5 cu.vd. Class “A” con- 
crete, 43,608 lb. steel and 792 bbl. cement, 
.69 mi. Sect. 4A 32 ft. wide, 8,541 cu.yd. 
excav., 11.6 cu.yd Class “A” concrete 1.4 
mi. Sect. 5A, 32 ft. wide, 11,325 cu.yd. ex- 
cav., 23.8 cu.yd. Class “A” concrete and 
1,420 lb steel, 1.64 mi. Sect. 6A, 32 ft. wide, 
29,459 cu.yd. excav., 42.1 cu.yd. Class “‘A” 
concrete, and 3,140 Ib. steel, all in Henry 
Co. : 4 mi. Sect. 7A, Henry and Bureau 
Counties, 32 ft. wide, 31,959 cu.yd. excav., 
102.9 cu.yd. Class “A” concrete, 7,813 Ib. 
steel and 150 bbl. cement; 1.57 mi. Sect. 8A, 
32 ft. wide, 14,179 cu.yd. excav., 23.4 cu.yd. 
Class “A” concrete, 1,330 Ib. steel, .89 mi. 
Sect. 10A, 21 and 32 ft. wide, 17,760 cu.yd. 
excav., 23.1 cu.yd. Class “A” concrete and 
1,330 Ib. steel, .21 mi.“Sect. 11A, 32 ft. wide, 
3,236 cu.yd. excav., 33.7 cu.yd. Class “A” 
concrete and 2,572 lb. steel, all in Bureau 
Co.;: Monmouth-Galesburg Highway, Fed- 
eral Aid Project 21, .9 mi. Sect. 2A, War- 
ren Co., 19 and 30 ft. wide, 31,662 cu.yd. 
excav.; Kankakee-Dixie Highway, Federal 
Aid Project 22, .32 mi. Sect. 1A, Kankakee 
Co., 32 ft. wide, 575 cu.yd. excav., 31.2 
cu.yd. Class “A” concrete and 1,913 Ib. 
steel; Vandalia-Cairo Highway, Federal Aid 
Project 14, 3.09 mi. Sect. 3A, Jackson Co., 30 
ft. wide, 25,000 cu.yd. excav., 207.1 cu.yd. 
Class “A” concrete, 12,700 Ib. steel and 303 
bbl. cement, 3.92 mi. Sect. 23A, Fayette Co., 
32 ft. wide, 305,226 cu.yd. excav., 270.7 
cu.yd. Class “A" concrete and 375 bbl. ce- 
ment: Natl Highway, Federal Aid Project 
9, 1.64 mi. Sect. N, Fayette Co., 32 ft. 
wide, 46,443 cu.yd. excav., 30.4 cu.yd. Class 
“A” concrete, 875 bbl. steel and 45 bbl. 
cement. 


Minn,, Austin—Until Aug. 26, by Mower 
Co., improving 6 mi. Federal Aid Project 
38, State Rd. 1, involving 8,400 cu.yd. 
graveling, etc. About $25,000. ' - © 
Myran, Slayton, engr. 


Minn., Fergus Falls—Until Sept. 14, by 
Otter Tail Co., graveling 11,667 cu.yd. Fed- 
eral Aid Project 159, also 10,135 cu.yd. 
Federal Aid Project 160, both 24 ft. wide. 
About $30,000 and $26,000 respectively. A. 
L. Flygare, Fergus Falls, engr. 


Minn., Richfield (Minneapolis P. 0O.)— 
Until Aug. 30, by J. G. Goodspeed, town 
clk., 6600 Lyndale Ave., S., Minneapolis, 
laying sidewalks, curbs and gutters on 
south side of Diamond Lake Rd. from Lyn- 
dale Ave. east to Nicollet Ave. and north 
side from Nicollet Ave. west to intersection 
of village and city limits. About $25,000. 


Minn., Shakopee—Until Sept. 10, by Scott 
Co., building 7 mi. Federal Aid Project 93, 
State Rd. 9, involving 6 acres clearing, 4 
acres grubbing, 181,400 cu.yd. excav., 418.,- 
000 cu.yd. overhaul, 1,200 lin.ft. port cul- 
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verts, 11,500 cu.yd. gravel surface and 
cu.yd. concrete culverts. About $55 
D. Childs, Shakopee, engr. 


Kan., Dodge City—Until Sept. 9, by F 
Co., paving 10.425 mi. Santa Fe Trail, \ 
brick Project 14, with necessary brid; 
and culverts. About $600,000. R. Cc. ii 
Dodge City, engr. 


Kan., Garnett—Until Sept. 14, by An: 


son Co., grading, graveling and build 
culverts on 7.597 mi. King of Trails Hi; 
way. About $240,000. J. C. Irons, G 
nett, engr. 

South Dakota—Until Aug. 31, by Ss: 


Highway Comn., Elk Point, grading, dy 
ing and graveling 6.97 mi. Sioux Falls-} 
Point-Sioux City Rd., Federal Aid Proj, 
64, 36 ft. wide, Union Co., involving 
cu.yd. Structure and 58,018 cu.yd. exer 
8,735 yd. sta. overhaul, 598 lin.ft. cor 
gated iron or concrete pipe culverts 
cu.yd. Class “A,” 22 cu.yd. Class “By 
35 cu.yd. Class “D” concrete, 11,076 
reinforcing and 20,504 Ib. structural 
12,919 cu.yd. gravel surfacing and 1.2 
cu.yd. clay binder; cost, $93,800; 10.93 
Elk Point-Beresford-Sioux Falls Rd., Fed 
eral Aid Project 66, 36 ft. wide, Union Co 


Ste 


involving 279 cu.yd. structure and 51.15% 
cu.yd. excav., 23,201 yd. sta. Overhaul, 445 
lin.ft. wooden guard rail, 1,394 lin.ft. eo) 


crete or corrugated iron pipe culverts, 1:8 
cu.yd. Class “A” and 46 cu.yd. Class “RR 
concrete and_ 10,829 Ib. reinforcing 
etc, About $48,000. F. S. Peck, 
State highway engr. Noted July 15. 


Ss. D., Madison—Until Sept. 1, by city, 
paving Dist. 12, including Egan’ Av: 
Dingman’s Addition and Alley Dists. 2 and 
3 in Blocks 4, 5, 8 9, 15, 19, 20. Work 
involves 3,200 cu.yd. excav., 2,488 lin.ft 
plain curbing, 2,488 lin.ft. comb curbing 
and guttering, 480 concrete headers, 480 
steel corner bar, 9,570 sq.yd. surfacing, 
1,090 cu.yd. grading and 3,273 sq.yd. con- 
crete paving. About $45,000. CC. A. Trim- 
mer, Madison, engr. 


steel, 
Pierr: 


Montana—Until Aug. 23, by State High- 
way Dept., Helena, building Federal Aid 
Project 121, Dawson Co., involving 3,164 
cu.yd. excav., 25,300 sta. yd. overhaul, 16,- 
691 sq.yd. paving, 51,470 Ib. wire mesh. 13 


c.i. rings and corners for catch basins, 
10,501 cu.yd. Class “B” concrete, 1,008 
lin.ft. 10 in. vitr. clay pipe, 2,071 cu.yd. 


washing Coarse concrete, cost $80,000; Fed- 
eral Aid Project 112, Fergus Co., 3,041 
cu.yd. excav., 8,354 sq.yd. paving, 38,938 
lb. reinforcing steel, 170 cu.yd. Class “A” 
and 405 cu.yd. Class “B” concrete in 
bridges, $40,000. 


_Ark., Eudora—Until Aug. 30, by Comrs 
Sidewalk impvt. Dist. 2, building 82,910 
sq.ft. concrete sidewalk on various streets 
E. T. Cashion, secy. 


Tex., Jourdanton—Until Sept. 3, by 
Comrs. Atascosa Co., grading, surfacing 
and building bridges and culverts on 13.47 
mi. Highway 2 from Pleasanton to Bexar 
Co., 16 ft. wide, involving 10.3 mi. machirie 
grading, 26,073 cu.yd. earth excav., 126,724 
sq.yd. bituminous macadam, 31,624 cu.yd 
gravel, 90,770 Ib. structural and 53,810 Ib 
reinforcing steel, 112.3 cu.yd. Class “A” 
and 100.3 cu.yd. Class “B” concrete. About 
$285,740. Lone Star Eng. Co., Natl Bank 
of ae San Antonio, engrs. Noted 
May ‘i 


Tex., Sinton—Until Aug. 26, by J. ¢ 
Houts, judge San Patricio Co., grading, sur- 
facing and draining 15.577 mi. Highway 9. 
Rd. Dist. 1, 16 ft. wide, also 12.04 mi. High 
way 9, Rd. Dist. 5, 16 ft. wide. About $157 
844 and $191,549 respectively. A. C. Pan- 
coast, Beeville, engr. Noted June 24. 


Tex., Texarkana—Until Aug. 23, by W 
H. James, secy., paving State Line Ave 
Pine, Maple, 3rd and 7th Sts., involving 
60,000 cu.yd. asphaltic concrete on con- 
crete base, or brick on concrete and grave! 
base. O. Yenglin, city engr. 


Oregon—Until Aug. 24, by State High- 
way Comn., Salem, surfacing 6.3 mi. Ore- 
gon City-Oswego Sect. Pacific Highway, in- 
volving 11,200 cu.yd. broken’ stone or 
gravel; 15 mi. John Day River-Blalock 
Sect. Columbia River Highway, 32,())' 
cu.yd. broken stone; 4.55 mi. Cole Brids: 
Danby Ranch Sect. John Day River Hig)h- 
way, 10,800 cu.yd. gravel; 9.36 mi. Butt: 
Creek Sect. John Day River Highway. 
15,000 cu.yd. broken stone 1,200 cu.yd. pitrun 
Rhyolite, ete.; 4.94 mi. McMinnville-Wes' 
Dayton Sect. West Side Highway, 
cu.yd. run of bank gravel; 7.9 mi. Yamhi 
Gaston Sect. Tualatin Valley Highw*) 
13,600 cu.yd. run of bank gravel; gradins 
and surfacing 7.86 mi. Haines North Pow- 
der Sect. Old Oregon Trail, 63,000 cu.y?¢ 
excav., 17,300 cu.yd. crushed gravel. | 


Nunn, state highway ener. 
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Streets and Roads (Continued) 


N. 8., Amherst—Until Aug. 24, by Dept 
Pub. Wks., Ottawa, Ont., grading, paving, 
te, at Drill Hall, involving concrete curb: 

and guttering, mastic flooring, water: 
proofing, etc. About $27,000. R. C. Wright, 
Dept. Pub. Wks., Ottawa, engr. 

Que., Montreal—Until Aug. 23, by Admin- 
strative Comn., paving Messier St. and 
yuilding sidewalks on Fabre, Monkland, 
Marquette and Old Orchard Sts . 
itauset, clk 

Que., Valleyfield—Until Sept. 1, by L 
Boyer, town clk. paving 1.255 mi. Victoria 
and Fabrique Sts., bituminous, Dept. Rds., 
Quebec, engr. 


PRICES AND CONTRACTS 


(*xIndicates award of 


AWARDED 
contract) 


* Massachusetts — State Highway Dept., 
State House, Boston, let contract paving 
3,500 ft. highway in West = Springfield, 
Hampden Co., concrete, to Middlesex Constr. 
Co., 79 Hillside Rd., Medford, $29,969; 3,050 
ft. highway in Westwood, Norfolk Co., bitu- 
minous macadam, to A. J. Mitchell, Boone 
St., Cohasset, $15,414. 


* Mass., Dorchester (Boston P. ©.)—City 
let contract laying granite block pavement 
on Dudley St. from Alexander to Stoughton 
Sts. to De Stofano Bros., 8 Everett St.. 
East Boston (Boston P. O.), $28,812. Noted 


Aug. 5. 


*Rhode Island—State Bd. Pub. Rds., 
State House, Providence, let contract build- 
ing 2 mi. Mineral Springs Ave., North 
Providence, involving 5,800 gal. asphalt, 
180 cu.yd. masonry concrete, 150 cuyd 
stone masonry, 1,350 sq.yd. cobble gutters, 
11,500 cuyd. earth and 2,500 cu.yd. rock 
exeav., 4,550 cu.yd. stone and 1,260 cuyd 
gravel foundations, 1.49) lin.ft. pipe cul- 
verts, 6,000 tons crushed stone, etec., to J. 
McCormick, Newport, $95,937 Noted July 
29. 

*R. L., West Warwick—City let contract 
repaving 34 mi. West Warwick Highway, 
waterbound macadam, to T. J. Quinn & 
Son, Ashton. About $35,000. 


* Connecticut — State Highway Dept., 
Hartford, let contract building 11,400 ft. 3 
in native stone macadam over 7 in. broken 
stone, Columbia-Vernon Highway, to Lin- 
berg & Street, 294 Washington St., Boston. 
About $100,000. Noted July 29. 


*Connecticut—C. J. Bennett, state high- 
way comr., Hartford, let contract building 
3,650 ft. highway through Columbia Twp., 
to Linberg & Street, 294 Washington St., 
Boston, cost $25,000; 25 lin.ft.. Brooklyn 
and Hampton Twps. to J. Arborio, 80 Park 
St.. New Haven, $200,000; 5.560 ft. Cooks 
Hill Rd., New Fairfield, to J. De Michael 
& Bros., 58 High St., Torrington Noted 
July 29. 


*Conn., West Haven (New Haven P. 0.) 
—Rd. Selectmen let contract paving va- 
rious streets involving 10,500 sq.yd. sheet 
asphalt on 6 in. concrete base, to C. W. 
Blakeslee & Sons, 58 Waverly St., New 
Haven, $4.88 per sq.yd.; also with 8 in. 
bituminous macadam Bermudez and Natl. 
pavement on 6 in. concrete base, to Con- 
necticut Natl. Pavements, Inc., Church St., 
New Haven, $40,000. 


New York—F. S. Greene, state highway 
comr.. Capitol, Albany, received bids Aug. 
10, improving Rd. 432, Dutchess Co.. from 
Kennedy Constr. Co., Albany, $83,935, 
Rosoff Eng. Co., Inc., 15 Park Row, New 
York City. $85.655, T. J. Martin. Beacon, 
$86,670; Rd. 931. Oneida Co.. from Mce- 
Carthy & Rock, Winthrop, $39,519; 0.22 mi. 
Rd. 1359, Onondaga Co., from M. H. Ripton, 
Rochester, $7,172, Onondaga Town Bd., 
Syracuse, $7,172; 0.86 mi. Rd. 5660, Onon- 
daga Co., from J. Johnson Constr. Co., 
Ruffalo, $87,221; 1.63 mi. Rd. 5653, Wayne 
€o., from F. H. Wells, Savannah, $84,894; 
Rd. 5334-A, Schuyler and Yates Counties, 
from W. Hazard, Ithaca, $8,293, J. W. 
Gurnett, Watkins, $8,933; Rd. 601, Catta- 
raugus Co., from Forness & Fote Co., Olean, 
$58.730. Bunce & Carll, Olean, $58,932. 
Noted Aug. 5. 


N. Y¥., New York—H. H. Curran, pres. 
Manhattan Boro., received bids Aug. 13, 
regulating and repaving with granite block, 
(a) State St. from Whitehall St. to Battery 
Pl, (b) Prince St. from Wooster St. to 
West Bway., (c) East 39th St. from 1st to 
3rd Aves., (d) 122nd St. from Amsterdam 
Ave. to Riverside Dr., (e) with asphalt 
block 179th St. from Amsterdam Ave. to 
Bway., (f) 182nd St. from Amsterdam to 
Wadsworth Aves, (g) 182nd St. from 
Wadsworth Ave. to Bway., (h) with sheet 
asphalt 179th St. from Amsterdam Ave. to 
Bway., (i) 182nd St. from Ar,sterdam to 
Wadsworth Aves., (j) altering And improv- 


ing eXtension to 
Kast 122nd St. 
Hellbock, 633 
$46,101; W. J 
St., (a) $22,415, 


outlet sewer at 
and Harlem River 
Wales Ave., (a) 
Fitzgerald, 547 West 45th 

(b) $15,308, (ce) $49,242, 
(d) $62,428; P. J. Kearns Conte. Co., 2306 
Creston Ave., (b) $16,376, (c) $48,761, (dd 

82, (j) $8,008; Burnside Contg. Co, 

irnside Ave., (c) $47,624, (d) $61,294, 
(h) $36,065, (i) $29,155; Hastings Pave 
ment Co., 25 Broad St., (e) $39,329, (f) 
$31,494, (2) $6,615; Davney Asphalt Co., 
177th St. and Westchester Creek, (h) $35 
309; (i) $28,531; Asphalt Constr. Co., 2197 
$36,762. (i) $30,241; 
F. Reilly, (j) $7,302; J. E. Buckley, 
$7,544 Noted Aug. 5 
N. ¥.. New York—H 
Bronx Boro., received bids Aug 
ing (a) 8rd Ave., (b) 149th St., 
Ave., (d) East 167th St., from Leonard 
Paving Co., Bway., (a) $190,089; 
Astoria Contg. Co., (a) $199,514; Burnside 
Contg. Co., 270 Burnside Ave., (a) $197,- 
905, (b) $36,771; S. Davis, (b) $36,405; 
C, Hellbock, 633 Wales Ave., (a) $201,624, 
(b) $37,242; J. L. Brusstar, Harlem River 
and 150th St., ‘(c) $49,728, (da) $15,719: 
Asphalt Constr. Co., 2197 Madison Ave., (a) 
$208,655, (c) $50,682, (d) $16,241; Davney 
Asphalt Paving Co., 177th St. and West- 
chester Creek, (ec) $51,261, (d) $16,124 
Noted Aug. 5. 

*¥N. Y.. New York — 
building flooring on 
Williamsburg 
New York 

N. Jd., 
ceived bids July 
material paving 


foot of 
from C 
$19,075, Ce) 


Madison Ave., (h) 


Bruckner, pres 
10, repay 


(ec) Creston 


99 
“00 


City let contract 
north footwalk of 
Bridge to Diaz Constr. Co., 
City, $37,719 Noted Aug. 5. 
Gibbstown—Greenwich Twp. re 
30, furnishing labor and 
Repauno Ave., involving 
1,893 sq.yd. rein.-con., ete, from W. J. 
Lowe, 2218 Chestnut St., Phila., at $5.50 
ped sq.vd.; A. F. Jordan & Co., Camden, 
$5.85: Hill Constr. Co., Phila., $7.40. Noted 
July 22. 


* Maryland—State Rds. Comn., 601 Gar 
rett Bldg., Baltimore, let contract grading 
and draining 1.99 mi. highway from Friend- 
ville toward Love, Garrett Co., Contr. 485, 
to J. M Cain, 1024 North Charles St., Balti- 
more, $39 055; building .22 mi. of highway 
through Frederick, known as Patrick St., 
Contr. F-37, to M. J. Grove Lime Co., Lime 
Kiln, Md., $14,805. Noted July 29 and 
Aug. 5. ; 


*W. Va., Berkeley Springs—Comrs. 
gan Co. let contract paving 3,000 ft 
ley Springes-Hancock td. 
Simms & Torrington, Lincoln 
$30,442. Noted Aug. 5. 


*W. Va., Logan—Comrs. Logan (Co. let 
contract grading and draining 3.7 mi. 
Logan-Lincoln Rd., involving 546 cu.yd. con- 
crete, 696 lin.ft. 15 in. rein.-con. and 130 
lin.ft. 18 in. vitr. clay pipe, 100 eu.yd. dry 
rubble, 2,400 cu.yd. borrow and 54.000 cu.yd. 
earth excav., to C. E. Price, Huntington, 
$86,539. Noted July 22. 


*xKy., Louisa — City let contract paving 
and building storm sewers on 3 mi. Main, 
Madison, Court, Water, Pike, Lock and Jef- 
ferson Sts.. about 24 ft. wide, involving 
36,000 sq.yd. Kentucky rock, asphalt on 6 
in. macadamized base, 36,000 lin.ft. con- 
crete curbing and guttering, and 13,000 cu. 
yd. earth excav., to J. Richmond, Louisa, 
$182,000. 


0., Cleveland—RBd. Comrs. Cuyahoga Co. 
received bids Aug. 4, grading, draining. 
curbing and paving Bway. 2 from East 
55th St. to Osage Ave., involving 17,400 
sq.yd. granite block on 3,000 cu.yd. 6 in. 
concrete base, 5,000 lin.ft. stone curbing, 
17,950 cu.yd. earth excav., 17,400 ft. 4 in. 
sewer pipe, also Bway. 3 from Osage to 
Wiles Aves., 15,400 sq.yd. granite block on 
2,600 cu.yd. 6 in. concrete base, 3,900 lin. 
ft. stone curbing, 16,800 cu.yd. earth excav., 
9.750 ft. 4 in. sewer pipe, from McHugh 
Bros., 3873 West 37th St., $211,550 and 
$191,632 respectively. 


O., Cleveiand Heights (Warrensville, P. 
O.)—Village received bids grading, drain- 
ing, curbing and paving (a) Briarwood Rd. 
from Kensington to Cedar Rds., (b) Can- 
terbury Rd. from North Woodland to East 
Scarborough Rds., (c) Colchester Rd. from 
Demington Drive to Coventry Rd., (d) 
Cottagegrove Drive from Kensington to 
Cedar Rds., (e) East Derbyshire Rd. from 
Lamberton Rd. to Cottagegrove Drive, (f) 
Edgewood Rd. from Meadowbrook Blvd. to 
Cedar Rd., involving 19.600 sq.yd. asphalt 
on 176,400 sq.ft. 6 in. concrete base, 14,340 
lin.ft. stone curbing, 6,700 cu.yd. earth 
excav., 14,340 lin.ft. 4 in. tile guttering, 
also (g) Kensington Rd. from Westminster 
to Lee Rds., (h) Kerwood Rd. from Clark- 
son Rd. to Meadowbrook Blvd., :(i) Manle- 
wood Ave. from Kensington to Cedar Rds. 
(j) Oakdale Rd. from Kensington to Cedar 
Rads., (k) Princeton Rd. from North Wood- 


Mor- 
Berke- 
concrete, to 
Bldg., Phila., 


land to East Scarborough Rds, (1 

Rd. from North Woodland to East 
borough Rds., 32.650 sq.yvd. asphalt on ° 
750 sq.ft. 6 in concrete 7 
each stone curbing and 4 it 
10,500 cu.yd. earth excay 
ing Co., Marshal Bldg., 


base, 23,700 lit 
tile guttering 
from Genl Pav 
Cleveland, (a) $19 
(b) $47,820, (c) $13,747. (da) $19,742, 
$31,608, (f) $15,057, Ce) $46,348, 
560, (i) $19,739, (j) $19.739. (Ck) $47, 
283, (1) $48,964; Cleveland Trinidad Pay 
ing Co.. The Arcade, Cleveland, . 
965, (bh) $46,385. (ced $13,610, Cd) $19,9¢ 
$30,449, (f) $15,231, Gd $46,756 
3, (id) $19,949, ¢)) $19,969, Ck) $45, 
500, 


739, 
te) 


(a) ‘ 


O., Cleveland Heights (Warrensvill 
O.)—Village received bids grading 
ing, curbing and paving (a) Wood Rad 
Crest Rd. to Crest Drive, (b) Maple Rad 
from Mayfield to Wood Rds. (¢) Glenwood 
Ave. from Cleveland Heights Blvd. to Noble 
Rd., involving 20,900 sq.yd. 2 in. asphalt 
14,250 lin.ft. each stone curbing and tile 
guttering, 5,600 cu.yd. earth excay 188,100 
sq.ft. 6 in. concrete base; (d) Caledonia 
Ave. from Taylor Rd. to village limits, 
7.900 sqyd. asphalt, 6,300 cu.yd. earth 
excav., 4,800 lin.ft. each stone curbing and 
tile guttering, 71,000 sq.ft. 6 in. conecrets 
base, from Spence Bros., Woodhill Rad 
Cleveland, (a) $45,862, (b) $43,941 (c) 
$28,910; Cleveland Trinidad Paving 
The Areade, Cleveland, (a) $50,911 
$48,612, (c) $33,032, (da) 53,148; 
Paving Co, Marshall Bldg., Cleveland, (a) 
$52,086, (b) $50,557, (ec) $33,294, (d) $58, 
082; Lake Erie Paving Co., 915 Society for 
Savings Bldg., Cleveland, (d) $49,266 


Co 
(b> 
Genl 


*O., St. Clairsville— Belmont Co. let con 
tract paving 2 mi. Flushing-Uniontown Rd., 
concrete, to McClain Constr. Co., Bellaire, 
$78,000; 2.5 mi. Martins Ferry-Colerain Rd., 
brick, to Clifford & Shannafelt, Bellaire 
$110,000. Noted July 29 


*0., Wadsworth—City let 
ing 3,200 ft. Northhampton Ave. to Colum 
bus Asphalt Paving Co., 288 East 16th 
Ave., Columbus About $68,000 


* Michigan—State Highway Dept., Lan 
sing, let contract grading, draining and 
surfacing 1.192 mi. State Trunk Line Rd 
27-2, Port Huron, involving 13,934 sq.yd 
concrete and 3,799 cu.yd. excav., ete., to 
J. H. Baker & Sons, Port Huron, $56,877 
Noted July 29. 


*Mich., 


contract pay 


Aleona Co. let con- 
tract grading, surfacing and draining 
5.938 mi. Federal Aid Rd. 33, Sect. A, in 
volving 62.434 sq.yd. gravel, 930 lin.ft. pipe 
culverts, 419 cu.yd. concrete in culverts, 
ete.. 175 lin.ft. guard to Hill & Lonte, 
Whittemore, $103,145. 


*xMlinois—State Highway 
field, let contracts grading Federal Aid 
Project 14, Sect. 9A, Jackson Co., to M 
Hayes & Sons, Janesville, Wis., $17,379; 
Federal Aid Project 16, Sect. 15A, Jefferson 
Co., Sect. 16A, Jefferson and Wayne Coun- 
ties, Sect. 18A, Wayne Co., to Cameron, 
Joyce & Co., 17 South 7th St., Keokuk, Ia., 
$183,802; Federal Aid Project 17, Sects. 1 
and 2, Adams Co., to Buis & Olson, 116 
North 8th St., St. Joseph, Mo., $189,000; 
Federal Aid Project 19, Sects. 18A and 19A, 
Stephenson Co. to Keokuk Quarry & 
Constr. Co, Keokuk, Ia., $37,444. Noted 
Aug. 5. 


ke Minois 


Harrisville— 


Dept., Spring 


State Highway Dept.. Spring- 
field, let contracts paving state highway. 
Sect. PB, Mason Co., concrete, to Miller & 
Comstock, Peoria, $13.090; Sect. I. Shelby 
Co., concrete, to A. C. Loomis Co., Mattoon, 
$20,001; Sect. I. Greene Co.. earth, to J 
Brogen, Carrollton, $7,351. Noted Aug. 5. 


Wis., Milwaukee 3d. Pub. Wks. received 
bids Aug. 6, paving (1) Atkinson Ave. from 
Green Bay Ave. to 11th St.. involving 4,816 
sq.ft. cement sidewalks, (2) Cawker PI! 
from 30th St. to railroad tracks, 1,281 sq.yd. 
granite block pavement on 8 in. concrete 
foundation, ete., (3) Humboldt Ave. from 
Keefe to Lake Sts., 15,037 cu.yd. grading, 
(4) Locust St. from 39th St. south, 2.156 
cu.yd. grading, (5) Marshall St. from Mich- 
igan to Wisconsin Sts., 1,580 sq.yd. sheet 
asphalt pavement, etc., (6) 7th St. from 
Green Bay Ave. to Lake St., 19,112 cu.yd 
grading, (7) Sherman Blvd. from Center ty 
Burleigh Sts. 35,181 cu.yd. grading. (8) 


Wisconsin St. from Marshall St. to railroad, : : 


1,875 sq.yd. sheet asphalt, etc, (9) alley 
between 13th, 14th, Cedar and State Sts., 
854 ones. cement concrete pavement, (16) 
alley between 28th, 29th, Lisbon and Vine 
Sts., 821 sq.yd. cement concrete, (11) alley 
between 32nd, 33rd, Galena and Walnut 
Sts., 942 sq.yd. cement concrete, (12) alley 
hetween 32nd, 33rd, Cherry and Galena 
Sts., 733 sq.yd: cement concrete, (13) alley 
between 35th, 37th. Vliet and Cherry Sts. 
212 sq.yd. cement concrete, (14) alley be 
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Streets and Roads (Continued) 


tween 20th, 21st, Locust and Chambers 
Sts., 1,060 sq.yd. cement concrete, (15) alley 
between 24th, West 24th, Locust and Cham- 
bers Sts.. 1,083 sq.yd. cement concrete, (16) 
alley between West 24th, 25th. Hadley and 
Locust Sts., 1,536 sq.yd. cement concrete, 
(17) alley between 25th, 26th, Burleigh and 
Auer Sts., 1.771 sq.yd. cement concrete, (18) 
alley between 29th, 30th, Chambers and 
Lurleigh Sts., 1.427 sq.yd. cement concrete, 
(19) alley between 47th, 48th, North and 
Meinecke Sts., 1,505 sq.yd. cement concrete, 





from F. Banaszak, 1335 4th Ave., (1) $0.29 
per sq ft., (9) $2.45; M. Switalski, 765 5th 
Ave., (2) $6; Manger Constr. Co., 332 Lay- 
ton Bivd., (3) $0.76; F. Doherty, 753 47th 
St.. (4) $0.63, (7) $0.67; White Constr. 
Co., 425 East Water St.. (5) $3.90, (8) 
$3.90; Froemming & Kadtke, 1288 Hum- 
boldt St., (6) $0.60; O. Bodemann, 801 


Winnebago St. 


(10) $2.45, (12) $2.45, (14) 

$2.54, (15) $2.45, 
qi 

4 


(19) $2.40; A. J. Koehn, 
811 6th St., ) $2.30; Retzlaff. Froem- 
ming & Bluhm, 948 4th St.. (13) $2.56, (16) 
$2.48, (17) $2.48, (18) $2.48. 


*Minn., Eveleth — City let contract im- 
proving 6 blocks of Cleveland and Garfield 


Sts. and various alleys, involving 7,000 
sq.yvd. bitulithic and 2,800 lin.ft. concrete 
curbing, to E. C. MeCann Co., Eveleth, 
$45,864. 

*™Minn., Faribault——Rice “o. let contract 
Paving Jefferson Highway through North- 
field, 1 course gravel concrete, to Leonard- 


Utton Co., Rochester About $60,000, 


*™Minn., Fond du Lac—St. Louis Co. (Du- 
luth) let contract filling, grading and sur- 
facing Fond du Lac and Carlton Rd., also 


building approaches to Fond du Lac Bridge, 
to Foley Bros. and Nelson, 209 Giffilian 
Bldg., St. Paul, $75,720 

Neb., Omaha—City received low bid pav- 
ing 2 mi. of St. Marys Ave., vitr. brick, 
from J. H. MeDonald, 3169 Farnam S8t., 
at $5.94 per sq.yd 

*Neb., Omaha—City let contract grading, 
paving and tearing up sidewalks on St. 
Marys Ave. to Callahan & Walker, 410 
Bee Bldg., at $0.84 per cu.yd. 


South Dakota—State Highway 
Pierre. received bids Aug. 4, grading and 
draining 11.69 mi. Ft. Pierre-Philip Rd., 
Federal Aid Project 14, 36 ft. wide, Stan- 
ley Co. from J. G. Jeffries, Hopewell, 
$74,306; Stevens Bros., St. Paul, Minn.., 
$86,418. Noted July 22. 


*South Dakota—State Highway Comn.. 
Chamberlain, let contract grading and 
draining 9.1 mi. Chamberlain-Plankinton 
Rd., Federal Aid Project 30, 36 ft. wide. 
Brule Co., to G. L. Smith, Lingle, Wyo., 
$56,143. Noted July 22. 


*South Dakota—State Highway 
Pierre, let contract grading and draining 
14.76 mi. Watertown-Hayti Rd... Federal 
Aid Project 46, 36 ft. wide, Hamlin Co., to 
W. R. Shipmann Const. Co., Sioux City, Ta., 
$78,619: 12.94 mi. Gettysburg-Faulkton 


Comn.. 





Comn., 


Rd., Federal Aid Project 37. 36 ft. wide. 
Potter and Faulk Counties, to Bd. Comrs. 
Potter Co., Gettysburg, $57,846. Noted 
July 22. 

South Dakota—State Highway Comn.. 


Chamberlain, received bids Aug. 3, grading 
and draining 6.58 mi. Presho-Winner Rd., 
Federal Aid Project 27, 36 ft. wide Lymann 
and Tripp Counties, from S. L. Smith, 
Linele, Wyo., 61,048; grading, draining and 
building bridge on 8.47 mi. Chamberlain- 
Presho Rd., Federal Aid Project 49, 36 ft. 
wide, Lymann and Brule Counties, from 
1D. PD. Bidwell, Egan, S. 1D. $150,043; W_ R. 
Shipman Constr. Co., Sioux City, Ta., $170,- 


602; W. R. Grinnell, Dennison, Ta., $182.,- 
053 Noted July 22. 


* Wyoming—State Hichway Dent.. Chey- 
enne, let contract grading 1.8 mi. Thayer 
Jct. West Rd., Federal Aid Project 97, 
Sweetwater Co., to Scott & Bussey, Rock 
Springs. $10.292; 12.5 mi. Newcastle-Sun 
Dance Rd., Federal Aid Project 27, Weston 
Co., to R. George, Rozet. $24,842: grading 
and paving with concrete, including con- 
struction of 8 rein.-con. box type culverts, 
on 4.2 mi. Saratoga-Encampment Rd. Fed- 
eral Aid Project 98, Carbon Co., to Ferrey 
& Anderson, Cheyenne, $29,529; grading 
and installing 6 rein.-con. culverts on 3.75 
mi. Torrington-Lusk Rd., Federal Aid Proj- 
ect 96, Goshen Co., to S. L. Smith, Henry, 
Neb. $14,406; building 60 ft. Dry Creek 
tride@e, concrete and steel, on Federal Aid 
Prviect 94, Park Co., to Standfield & Alder- 
dice, Basin, $18,828. 


*Mo., St. Louis—City will remove present 
wearing surface and replace with asphaltic 
cement, 7th Ave. from_Park to Choteau 
Aves. About $20,284. Work will be done 
by day labor. 


Noted July 22. 


ENGINEERING NEWS-RECORD 


*™Mo., St. Louis—City let contract cover- 
ing old foundation course with asphaltic 
binder and asphaltic cement wearing sur- 
face, Lafayette Ave. from Waverly Pl. to 
Grand Ave., removing macadam base and 
paving with bitulithic, Marcus Ave from 
Labadie to Ashland Aves., removing present 
wearing surface and replacing with asphal- 
tic cement, Lawton Ave. from Jefferson to 
Grand Aves., also Union Blvd. from Easton 
to St. Louis Aves., to O. S. Brighton, St. 
Louis, $47,815, $13,288, $28,752 and $46,867 
respectively ; covering old foundation course 
with asphaltic binder and asphaltic cement 
wearing surface, Maple Ave. from Hamil- 
ton to Hodimont Aves., removing present 
wearing surface and replacing with asphal- 


tic cement Skinker Rd. from Forsyth to 
Delmar Blvds., to Granite Bituminous Pav- 
ing Co., Ry. Exch. Bldg., $21,455 and $42,- 


638 respectively Noted July 22. 

Tex., Angleton—Prazoria Co. received 
bids Aug. 9%, grading, surfacing and build- 
ing trestle bridge on 5.73 mi. Highway 36, 
Rd. Dist. 24, 16 and 24 ft. wide, from S. I. 
Stratton and M. Palmer, representing Rd. 
Dist. 24, $40,956; L. D. McKaughan, West 
Columbia, $41,905. Noted Aug. 12. 


_ *Tex., El Paso—City let contract pav- 
ing various streets, involving 11,572 sq.yd. 
Warranite bitulithic on 6 in. compressed 


stone foundation, to El 
Co., Piedras St. 

Tex., Groesbeck—Limeston Co. received 
bids Aug 10, grading and surfacing 23.37 
mi. Highway 14 from Navasota River south 


Paso Bitulithie 


to Falls Co., 15 ft. wide, from Tibbetts 
Constr Co., Mineral Wells, $120,090; 
Womack Constr. Co., Sherman, $120,874; 


Haden & Austin, 727 Kress Bldg., Houston, 


$126,887. Work involves 12.4 acres clear- 
ing and grubbing, 100,824 cu.yd. earth 


excav. borrow, 33,231 cu.yd. earth and 310 
cu.yd. rock exeav., 30,435 cu.yd. gravel or 
rock surfacing, ete. About $145,000, EF. P. 
Holt, Groesbeck, co. engr. Noted Aug. 5. 

*Tex., San Augustine—San Augustine 
Co. let contract grading, surfacing and 
draining 8.89 mi. Highway 8 from Sabine 
Co. line west, 16 ft. wide, to H. F. Bland, 
Center, $60,513; including 10 per cent for 
engineering and _ contingencies. Noted 
Aug. 12. 

*&Colorado—State Highway Comn., Den- 
ver, let contract paving .956 mi. road be- 
tween Grand Jct. and Fruita, 18 ft. wide, 
Federal Aid Project 109, Mesa Co., con- 
crete, to Winderburn & Mapes, Grand Jct., 
$24,259; grading, draining and building one 


60 ft. span steel truss bridge on 1.357 mi. 
road between Steamboat Springs and 
Kremmling, Federal Aid Project 106, also 
6.647 mi. Steamboat Springs-Hahns Peak 
Rd., Federal Aid Project 80, both 28 ft. 
wide, Routt Co., to Northwestern Constr. 


Co., Craig, $27,012 and. $57,923 respectively. 
Noted July 29. 


*xAriz., Florence—Pinal Co. Highway 
Comn. let contract building Sects. 2, 3 and 
4, Casa Grand-Tucson ‘Highway, to R. 
Toorey, Florence, $132,333. Work involves 
131,666 cu.yd. unclassified excav., at $0.46 
per cu.yd., 500 cu.yd. sta. overhaul, $0.10, 
268 cu.yd. Class “A,” 5.2 cu.yd. Class “B” 
and 351.8 cu.yd. Class “C” concrete, $37.50, 
$37.50 and $32 respectively, 29,307 Ib. re- 
inforcing steel, $0.12, 176 lin.ft. 24 in., 132 
lin.ft. 30 in. and 22 lin.ft. 36 in. corru- 
gated metal pipe, $1.25, $1.35 and $1.50 re- 
spectively, 21.4 cu.yd. Class “C” concrete 
for headwalls, $35, 531 cu.yd. Class “C” 
concrete for dip headwalls, $32, 100 cu.yd. 
dip concrete, $30, 3,161 cu.yd. rock ballast 


for dips, $37, 5 cattle guards, $500 each, 
225 cu.yd. exeav. for bridge piers, abut- 


ments, etc., $1, 400 cu.yd. excav. for ditches, 


drains, etc., $0.48, 1,000 cu.yd. excav. for 
earth levees, $0.48. 

* Washington — State Highway Dept. 
Olympia, let contract surfacing — with 


crushed rock 8.62 mi. Inland Empire High- 
way from Dodge to Delaney, Columbia 
and Garfield Covnties, to Genl. Constr. Co., 
Peyton Bldg., S»vokane, $36.704; clearing 
and draining 2.01 mi. State Rd. 4, Lincoln 
Co., to McKivor Bros., Ritzville, $39,760; 
clearing, grading, draining and surfacing 
with crushed rock 1.25 mi. North Bank 
Highway, Skamania Co., also grading 
connection for Underwood Bridge on North 
Bank Highway, Skamania east, Klickitat 
Co., to Rojotte, Fobert & Winters, Ziegler 


Bldg.. Spokane. $36,620 and $55,900 re- 
spectively. Noted July 22. 
*Wash., Grandview — City let contract 


paving various streets, involving 26,170 
sq.yd. Warrenite bitulicthic on 3_in. bitum- 
inous concrete base, to Yakima Paving Co., 
Yakima. 


*Wash., Seattle—City let contract im- 
roving inor Ave. N., et al, involving 
R300 cu.yd. earthwork and subgrading, 
7,040 lin.ft. type “C” armored concrete 
curbing, 10,460 ec.yd. 7 in. concrete paving, 
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to R. G. Stevenson, 1327 


$54,442, 


*Wash., South Bend—Pacific Co. let 
tract grading, sub-grading and paving & 
ft. Permanent Highway 8, involving x 
sq.yd. concrete, 1,284 cu.yd. earth and 2 
cu.yd. subgrade excav., to McClean & \\ 
liams, Astoria, Ore., $44,283. 

_ &Cal., Lodi—City let contract paving \ 
rious streets, involving 6,914 sq.yd. Wa; 
renite bitulithic on 24 in. bituminous eo: 
crete base, to Clark & Henery, 38 Sou: 
Sutter St., Stockton. . 

*Cal., Modesto—City let contract pavir 
various Streets, involving 4,806 sq.yd. Wa; 
renite bitulithic on 4 in. Portland ceme; 


base, to Standard Pavin ‘ os 
N Sts. E Co., 9th an 


Ewing s: 


Railways 
PROPOSED WORK 


ze Maryland—Pennsylvania R.R., Broad 
Station, Phila., plans to enlarge yards “at 
Canton (East Baltimore). About $350,000 
G. M. Smith, Baltimore, supt. 


: North Carolina—Blue Ridge Development 
Co., Hickory, Plans to build 150-200 mj 
electric railway from Mt. Holly to Boone 
J. D. Elliot, Hickory, pres. 


BIDS DESIRED 


_Virgina—Until Aug. 27, by Griffith 
Wagner Co., engrs, 704 Natl. Bank Bldg 
Charlottesville, building 2,200 ft. spur track 
with 2 wood trestles, also laying rails and 
ties, at Proffit, for Ohio Sulphur Co., Ine 
advertised in this issue. ; 


Excavation and Dredging 


PROPOSED WORK 


_ la., Sioux City—Ditch—Woodbury Co. re- 
jected bids received Aug. 3 building Maple 
River Ditch in Maple River D. D. 1. W. M 
Pritchard, co. aud. E. E. Carlson, Battle 
Creek, engr. Noted July 22. 

Mo., Commerce—Channel—Scott Co. D. D 
19 had plans prepared by Morgan Ene. 
Co., engrs., Goodwyn Institute, Memphis, 
Tenn., for enlarging 21 mi. of channel ne ur 
here with 32-53 ft. base work and involv- 
ing 660,000 cu.yd. dragline, 987.000 cu.yd 
floating dredgework. About $500,000. — 


Ark., Lake Village—Ditch—Grand Lake 
D.D., Chicot Co., receives bids in about 6 
weeks building 20 mi. open ditches, & ft 
deep, 10-20 ft. wide at base. Work involves 
10 wooden bridges, 40-50 ft. spans, 700 
lin.ft. culvert pipe, 5,000 cu.yd. levee dams, 
700,000 yd. floating dredging, ete. O. G 
Baxter, Moore & Turner Bldg., Little Rock, 
ener. 

Wash., Yakima—Trrigation—City having 
plans prepared for irrigation system, to pro- 
vide east side with irrigation water, piped 
and under gravity flow. About $50,000. 
GC; Wilson, Yakima, engr. 

BIDS DESIRED 

Il., Raymond—Ditch—Until 
Comrs. D. D. 1, Montgomery Co., building 
Sect. 1 Main Ditch, Stations 0 to 75 plus 
37 ft., involving 8,575 cu.yd. excav.; Main 
Ditch, Stations 75 plus 37 ft. to 94 plus 4 
ft.. 1,272 cu.yd. excav.; Sect. 2, Glover 
Branch, 1,048 cu.yd. excav.; Sect. 3, Moore 


Aug. 28, by 


Branch, 1,383 cu.yd. excav. J. W. Dap- 
pert, Raymond, ener. 

Ia., Clinton—Ditch—Until Aug. 23, by 
Clinton Co., building ditches in D. D. 21, 
involving 15,415 ft. 8-20 in. tile, 15 man- 
holes, ete. J. W. Strohm, co. aud. 

Ia., Marengo—Drainage—Until Aug. 26, 
by A. H. Hunter, aud. Iowa Co., building 


D. D. 8, involving 457,600 cu.yd. excav., 13 
ft. wide, 13 ft. deep and 54,300 ft. long. 
About $100,000. 


S. D., Corsica—Until Sept. 10, by H. 
Henderson, aud. Douglas Co., Armour, 
building Voss Drainage Ditch, 9 mi. north- 
east of here; Garden Valley Drainage S-s- 
tem, 3 mi. north of here; Mud Lake Drain- 
age System, 7 mi. northwest of here E 
Henderson, deputy ; advertised in this issue. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*D. C., Washington—Excavation—Dist 
Comrs. let contract excavating for founda- 
tion for New Eastern High School to G. W. 
Hyman, 116 Morse St., N.E. About $38,000. 
Noted Aug. 12 under “Buildings.” 


*Wis., Milwaukee—Excavation—Bd. In- 
dustrial Educ., Mfg. Home Bldg., let con- 
tract excavating 2d unit continuation school, 
7 story, 145 x 268 ft, rein.-con. flooring, 
concrete and pile foundation, on 7th and 
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Excavation and Dredging (Continued) 

‘rairie Sts., to H. Wussow, 191 Concordia 
Sst. Work involves 11,000 cu.yd basement 

xeav., at $1.30 per cu.yd., 4,000 cu.yd. sub- 

asement excav., $1.44. Noted July 29. 

xlIa., Estherville — Excavation — Emmet 

‘o. let contract cleaning out 20,100 ft. open 
litch and 1 bulkhead, Joint D. D. 17, in- 

olving 26,180 cu.yd. excav. and 2,000 ft. 
}4 in. tile, to Clarke Constr. Co., Clinton. 

xla., Ft. Dodge—Drainage—Webster Co. 
let contract building D. D. 4 to E. Johnson, 
Calendar; furnishing and laying tile for 
D. D. 311 to Lehigh Sewer Pipe & Tile Co., 
it. Dodge; furnishing labor, to C. Kramme, 
Ft. Dodge; D. D. 316, tile, to Humboldt 
Gravel & Tile Co., Humboldt, labor, to C, 
Kramme, Ft. Dodge. Noted July 29. 

xIa., Garner—Drainage—Hancock Co. let 
eontract furnishing and laying 14,516 ft. 
12-30 in. tile for building D. D. 105 to O. 
N. Gjellefald, Forest City. 

*Mo., Cape Girardeau—Drainage—Little 
River D.D. let contract for 35,000 sq.yd. 
each willow mattress and rock slope paving 
revetment work in Cape Girardeau, Dunk- 
lin, Pemiscot and Bollinger Counties, to 
Kansas City Bridge Co., 1012 Baltimore 
Ave., Kansas City. About $175,000. 

* Wash., Olympia Excavation — Comrs. 
Thurston Co. let contract digging and 
dredging main line ditches for drainage sys- 
tem in Black Lake territory, to have 3 mi. 
eanal, 6-16 ft. wide, to reclaim 1,800 acres 
of land, involving 2,000 yd. hard gravel 
exeav., to E. J. Cheatham & Sons, EB. 1019- 
llth St., Spokane, $46,425. 


Industrial Works 
PROPOSED WORK 


Mass., Chelsea — S. S. Eisenburg, archt., 
Exch. Bldg., soon lets contract building 2 
story, rein.-con. and steel garage, rein.-con. 
flooring, concrete foundation, on Ellsworth 
St. for M. Rosenthal, 64 Hawthorn St. 
About $75,000. 

Mass., Greenfield—Greenfield Tap & Die 
Corp., Sanderson St., plans to build 5 story, 
rein.-con. addition to plant. Harris & Rich- 
ards, Drexel Bldg., Phila., archts and engrs. 

Mass., Turners Falls-——Greenfield Tap & 
Die Corp., Sanderson St., Greenfield, plans 
to build 1 story addition to forge plant, 
brick and steel, concrete foundation, here. 
About $50,000. Private plans. 

Mass., Worcester—Reed & Prince Mfg. 
Co., Duncan Ave., had plans prepared by 
J. D. Leland, archt., 185 Devonshire St., 
joston, for 1 story, 30 x 65 ft. and 3 
story, 62 x 118 ft. factory buildings, also 
1 story, 60 x 110 ft. auditorium, brick, 
concrete and_ steel, concrete foundation. 
Cost between $150,000 and $200,000. 

R. -., Providence—Waldorf Lunch Co., 
c/o J. M. Gray, archt., 112 Water St., 
Boston, soon lets contract building 1 story, 
concrete, brick and steel addition to bakery, 
rein.-con. flooring, concrete foundation, on 
Byron St. About $50,000. 


N. J., Newark— Amer. Can Co., 120 
Bway., New York City, plans to build rein.- 
con., brick and steel fatcory, rein.-con. floor- 
ing, concrete foundation, here. About 
$500,000. Private plans. 


N. J., Newark—Williams Baking Co.. 711 
South 10th St., soon lets contract building 
2 story, 50 x 125 ft. addition to bakery, 
brick and_timber. About $100.000. J. T. 
Simpson, Essex Bldg., archt. Noted July 29. 


Pa., Wilkes Barre—J. J. Becker, Market 
St... plans to build 1 story, 60 x 100 ft. 
ice cream factory, brick, rein.-con. flooring, 
concrete foundation, on Market and Gates 
es. ot $100,000. Architect not se- 
ected. 


Va., East Richmond (Richmond P. 0.)— 
Jefferson Tire & Rubber Co., Central Bank 
Bldg., having plans prepared by Akron Eng. 
Co., Akron, O., for 3 story, 80 x 240 ft. 
factory. About $150,000. 


8S. C., Cateechee — Norris Cotton Mills 
having plans prepared by J. E. Sirrine & 
Co., archts., Greenville, for 3 story, 50 x 100 
ft. warehouse, standard mill construction. 


0., Cleveland—J. Spang Baking Co., 2711 
Barber Ave., having plans prepared by E. 
Huberty, archt., 8017 itethorne Ave., for 
3 story, 70 x 125 ft., rein.-con., brick’ and 
steel bakery, rein.-con. flooring, concrete 
foundation. About $100,000. J. Spang, 
pres. 

Ill., Chicago—D. H. Hannan, engr., 155 
North Clark St., soon lets contract building 
2 story, 50 x 100 ft., steel and brick fac- 
tory, concrete foundation, on Root and 
State Sts., for A. H. Weber, c/o engineer. 
About $57,000. 


Wis.,: Campbe — White House Milk 
Products Co., West Bend, had plans pre- 


INGINEERING 


pared’ by M. Tullgren & Sons, archts., 425 
East Water St., Milwaukee, for 2 story, 
50 x 110 ft. concentrating plant, also 1 story 
boiler house, brick, rein.-con. and steel, 
rein. -con flooring, brick foundation, on 
Main St. About $75,000, Noted Aug, 5. 

Wis., Marshfield—City plans to build ad- 
dition to boiler house. J. Seubert, clk. 
Cahill & Douglad, 217 West Water St, 
Milwaukee, engrs. 

Kan., Pittsburg—Pittsburg Builders & 
Pavers Brick Co. having plans prepared 
building rein.-con. and brick plant, rein.- 
con. flooring, brick foundation, to have 4 
new kilns. About $60,000. Private plans. 

Neb., Minatare—Great Western Sugar 
Co., Scotts Bluff, plans to build factory of 
1,000 ton capacity, here. 

Cal,, San Francisco—Amer. Can Co., 120 
Bway., New York City, plans to build rein.- 
con., brick and steel factory, rein.-con 
flooring, concrete foundation, here. About 
$500,000, Private plans, 

PrP. E. L, Charlottetown—P. Stewart & Co. 
soon receives bids building 60 x 120 ft. 
concrete and brick plant. 

Que., Cookshire—FEast View Milling Co., 
soon receives bids building plant. About 
$150,000. R. H. Pope interested. 

Que., Quebee — Standard Pulp & Paper 
Co., Ltd., plans to build plant. About $1,- 
250,000 H Bullock, Roxton Pond, in- 
terested. Architect not selected. 

Man., Winnipeg—-Dominion Oxygen Co. 
soon receives bids building plant. About 
$100,000. 

BIDS DESIRED 

N. Y., Mineola—C. L. Weir, engr., 1480 
Bway., New York City, receiving bids build- 
ing ice storehouse, here, for Knickerbocker 
Ice Co., 65 Flatbush Ave., Brooklyn. About 
$75,000. 

N. Y¥., Ossining—Until Sept. 15, by C. F. 
Rattigan, supt. State Prisons, Capitol, Al- 
bany, for building, heating, sanitary and 
electric work for addition to power house, at 
State Prison, here L. F. Pileher, Capitol 
Albany, state archt.; advertised in this 
issue. 

N. J.,. Homestead — Andrews, Tower & 
Lavalee, archts. and engrs., 33 Lyman St., 
Springfield, Mass., receiving bids building 
5 story, 85 x 205 ft., rein.-con. and brick 
factory, rein.-con. flooring, concrete foun- 
dation, for Amer. Chocolate Products Co., 
206 Bway, New York City. About $350,000. 

La., New Orleans—Until Aug. 31, by 
Bd. Port Comrs., furnishing or furnishing 
and ere¢ting all structural steel required 
for Poydras St freight shed side extension ; 
advertised in this issue. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*N. | Dover—Natl. Woodworking 
Mach. Co., Bway., let contract building 
50 x 100 ft. foundry, 35 x 200 ft. machine 
shop and 40 x 100 ft. pattern shop, all 1 
story concrete and steel, concrete flooring 
and foundation, on Locust St., to Chesley & 
Co., 11 Middle St. About $125,000. 


*N. H., Peterboro—Peterboro Co. let 
contract building 1 story, 200 x 225 ft., 
brick and frame plant, concrete flooring 
and foundation, to Osgood Constr. Co., 2 
East Hollis St., Nashua. About $125,000. 


*Mass.. Boston—W. F. Schrafft & Sons 
Corp., 160 Washington St., N., let contract 
building 3 story, 80 x 240 ft., rein.-con. and 
steel plant, rein.-con. flooring, concrete 
foundation, on Causeway St., to W. M 
Bailey Co., 88 Broad St. About $250,000 
Noted July 22. 


*Mass., Cambridge—Standard Oil Co. of 
New York, 50 Congress St., Boston, let con- 
tract building 5 story, 120 x 140 ft., rein.- 
con. and terra cotta garage and repair shop, 
rein.-con. flooring, concrete foundation, on 
Munroe St. here to S. C. Sperry Co., 300 
Main St. About $275,000. 


*Mass., Cambridge—Suffolk Engraving & 
Electrotyping Co., 394 Atlantic Ave., Bos- 
ton, let contract building 6 story, 100 x 100 
ft., rein.-con. and steel factory, rein.-con. 
flooring, concrete foundation, on Main St., 
here, to Simpson Bros. Corp., 166 Devon- 
shire St., Boston. About $225,000. Noted 
July 22. 


*Mass., Quincy—Bethlehem eating 
Corp., Fore: River, let contract building 
story, 22 x 35 ft. addition to power house, 
also 2 story, 40 x 100 ft. central house, at 
Fore River. to Aberthaw Constr. Co., 27 
School St., Boston. About $75,000. 


*Mass., Springfield — Pabco Flour Mills, 
Inc., 52 Bliss St.. let cogtreet building 3 
story, rein.-con. and steel. mill, rein.-con. 
flooring, concrete foundation, on Margaret 
St., to J. G. Roy & Sons Co., 21 Silver St. 
About $50,000. Noted June 3. 


*Mass., Willlamansett (Holyoke PO.)— 
Rauch & Lang, Inc., let contract building 1 
story, 300 x 325 ft., brick, concrete and 
steel factory, rein.-con. flooring, concrete 
foundation, on Meadow St., to P. J. Ken- 
nedy & Co., Inc. 464 Maple St., Holyoke 
About $300,000. 

*Conn., Bridgeport—A. Aldo, 1699 Madi 
son Ave., will build 1 story, 100 x Ile ft 
brick and steel garage, concrete flooring. on 
North Ave. and Sedgwick St About $50,- 
O00, Work will be done by day labor 
Noted Aug. 5. 

*Conn., Montville —R. Gair & Co, 50 
Washington St... Brooklyn, let contract 
building 2 story, 200 x 500 ft., rein.-con 
and brick factory, rein.-con. flooring, con 
crete foundation, also 1 story, 50 x 50 ft 
power plant, here, to Austin Co., 217 Bway., 
New York City. About $600,000, 

*Conn., New Britain—Landers, Frary & 
Clark, Commercial St., will build 3% story, 
60 x 210 ft., brick and steel addition to fac- 
tory, concrete foundation, on Ellis St 
About $115,000, Work will be done by day 
labor. 

*N. Y., Brooklyn—Prooklyn Edison Co., 
360 Pearl St., will build 1 story, brick and 
steel sub station, conerete foundation, on 
Grand Ave About $100,000 Work will 
be done by day labor unde? supervision of 
W. Whitehall, archt., 12 Elm St., New York 
City. Noted May 13. 

*N. Y., Brooklyn—Kalman Constr. Co., 
1779 Pitkin Ave., will build 1 story, 100 x 
150 ft., rein.-con., steel and brick garage, 
rein.-con flooring, concrete foundation, on 
Ave. J About $300,000. Work will be 
done by day labor. 

*N. Y., Brooklyn—?P. FE Meyer, 
Rochester Ave., will build 3 story, 25 x 
ft, brick and steel garage, rein.-con 
ing, concrete foundation, on Atlantic 
About $60,000 Work will be done by day 
labor. 

*N. Y., New Vork—New York Edison Co., 
Irving Pl. and 15th St., will build 1 story, 
rein.-con. and steel sub-station, on Cedar 
St. About $75,000 Work will be done by 
day labor under supervision of W. White- 
hill, archt., 12 Elm St Noted April 22. 

*N. Y., New York—Welrich Constr. Co., 
c/o P. Steigman, archt., 690 Bway., will 
build 2 story, 100 x 100 ft., brick and steel 
garage, rein.-con. flooring, concrete founda- 
tion, on Barretto St. About $65,000. Work 
will be done by day labor. 

¥N. Y., Yonkers—Yonkers Electric Light 
& Power Co. let contract building brick, 
concrete and steel substation, rein.-con. 
flooring, concrete foundation, on Dunwoodie 
Ave., to Fitzpatrick & McArthur, Yonkers. 
About $150,000. Noted June 24. 

*N. J., Newark—Clark Thread Co., Clark 
and Ogden Sts., let contract building 4 
story, 82 x 300 ft. and 5 story, 60 x 200 ft. 
additions to factory, concrete and brick, to 
J. W. Ferguson, United Bank Bldg., Pater- 
son. Noted June 24. 

*Pa., New Castle—Johnson Bronze Co., 
South Mill St., let contract constructing 
52 x 68 ft. core building, 32 x 62 ft. ma- 
chine shop, both 2 story, also 1 stery. 68 
x 101 ft. foundry, brick and steei, rein.- 
con. flooring, brick foundation, to Moore- 
Lamb Co., Stambaugh Bldg., Yuourzstown, 
Oo. About $125,000. Noted Aug. 5 

*Pa.. Phila—Tdylor Wharton Iron & 
Steel Co., 25th and Washington Sts., let 
contract building 1 story, 99 x 100 ft. addi- 
tion to machine shop, brick and steel. on 
fist and Grays Sts., to Hughes-Foulkrod 
Co., Commonwealth Trust Bldg. 


*Md., Baltimore—Natl. Bldg. Supply Co., 
North Ave. and Oak St., let contract build- 
ing 1 story, 60 x 210 ft. frame warehouse, 
stone and concrete foundation, on Garrison 
Lane, also 250 ft. railroad siding, to J. H. 
Smith, 1426 Light St. About $150,000. 


*Ala., Mobile—Kelly Dry Dock & Ship- 
building Co., Commerce St., will build 1 
story, 75 x 150 ft., machine shop. rein.- 
con., brick and steel, rein.-con. flooring, 
on Blakely Island. About $150,000. Work 
will be done by day labor. 


*xLa., New Orleans—Union Paper Prod- 
ucts Co., 109 Tchoupitoulas St., let con- 
tract building 1 story, brick and steel fac- 
tory, to J. Fromherz, 302 Title Guarantee 
Bldg., $112,743. Noted July 29. 


*#Tenn., South Memphis (Memphis, P. 0.) | 


—Memphis Terminal Corp., Central Bank 
Bldg., let contract building 1 story, 300 x 
600 ft. concrete and timber warehouse 
here to F. B. Young & Son, Bank of Com- 
merce Bldg., Memphis. About $100,000. 


*0., Carton — Bowman Bros. Drug Co., 
3d and Court Sts., N.W., let contract build- 
ing 2 sto 90 x 140 ft., brick and con- 
crete warehouse on Schroyer Ave., S.W., to 
Van Orman Bros., Canton. About $60,000 
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industrial Works (Continued) 

*0., Cleveland—Kaynee Co., Aetna Ra. 
and Eway., let contract building 1 story, 
60 x 180 ft. box factory and garage, rein.- 
con., brick and _ steel, rein.-con. flooring, 
concrete foundation, to J. Hurby, 4123 East 
13st St About $75,000. Noted Aug. 12. 


0... East Cleveland (Cleveland P. 0.)— 
Bd. Edue, received bids July 30 for general 
contract building 1 story, 48 x 66 ft. heating 
plant, rein.-con., brick and steel, rein.-con 
flooring, conerete foundation, at Prospect 
School, from PD. Miller Co., 4500 Euclid Ave., 
Cleveland, $56,900; C. Peterson Co., 4500 
Euclid Ave., Cleveland, $63,500; Tenbusch 
Parker Constr. Co., 1836 Muclid Ave., Cleve- 
land, $63,696 Noted July 22 

*Ind., Indianapolis—FE Ww Steinhart 
Co., llth and Meridian Sts., let contract 
building 5 story, 110 x 130 ft. service 
and sales, rein.-con., brick, steel and terra 
cotta, on North Meridian St., to State 
Constr. Co., Pythian Bldg Abut $400,000 


#1, East St. Louis—Darling & Co., 4201 
Seuth Ashland Ave., Chicago, let contract 
constructing fertilizer plant here, to include 
60 x 83 ft. storage building, 50 x 80 ft 
acidulation plant, 30 x 40 ft. garage, all 1 
story, brick and steel, also 1 story, 134 x 
200 ft. main building, steel and concrete, 2 
story, 40 x 70 ft.. brick and timber office, 
and several concrete storage tanks, to Aus- 
tin Co., 208 South La Salle St., Chicago. 
About $500,000 

*IIL, Melrose Park—Heppes-Nelson Roof- 
ng Co., 4500 Filmore St.. Chicago, let con- 
tract constructing 50 x 200 ft. storage and 
100 x 320 ft. finish buildings, 50 x 60 ft. 
boiler house, 80 x 140 ft still and gas 
building, 60 x 100 ft. garage, all 1 story, 
brick and steel, also 100 x 350 ft. rein.-con. 
and steel machinery building, 33 x 100 ft. 
brick and steel train shed, ete., to Austin 
‘o., 208 South La Salle St., Chicago. About 
400,000 


*Wis., Grafton—Jungers Stove & Range 
Co. will build 3 story, 61 x 105 ft., brick, 
ein.-con. and steel factory, rein.-con. floor- 
ng, concrete foundation, on Main St. About 

50,000 Work will be done by day labor. 
Steel contract let to Robertson & Jackson, 
1415 Majestic Bldg.. Milwaukee. 

*xWis., West Allis—Nelson Pulley Co., 
857 27th St.. Milwaukee, will build 1 story, 
60 x 120 ft. machine shop and foundry, con- 
crete and mill construction, concrete floor- 
ing and foundation, on 77th Ave Work 
will be done by day labor. 

*N. D., Valley City —City let contract 
building 2 story, 80 x 8&9 ft. power plant, 
brick, to MeManis & Tarnoski, 484 Endicott 
Bldg., St. Paul, Minn. About $60,000. 


*Mo., Kansas City—Kansas City Light 
& Power Co., 3rd and Lydia Sts., let. gen- 
eral contract building 2 story, 46 x 57 ft. 
substation, rein.-con., to Fogel Constr. Co., 
618 Reliance Bldg 

*Mo., St. Louis—RBrecht Co.. 1291 Cass 
Ave., let contract building 2 story, 107 x 
130 ft., brick and steel factory. to Rein- 
schmidt Constr. Co., Victoria Bldg. About 
$80,000 

*Ore., Portland—Amer. Can Co., 120 
Bway., New York City, let contract build- 
ing rein.-con. brick and steel factory, 
here, rein.-con. flooring, concrete founda- 
tion, to A. W. Quist, Portland. About 
$750,000. ' 

*Ont., St. Thomas—Elgin Milk Products 
Co. will build 2 story, 55 x 200 ft., rein.-con. 
factory, on Talbot St About $100,000. 
Work will be done by day labor. 





Buildings 
PROPOSED WORK 


Mass, Athol—Hall—Town receives bids 
about Sept. 10 building 2 story, 50 x 125 
ft.. with 50 x 80 ft. wing, concrete, brick 
and steel memorial hall and auditorium, 
rein.-con. flooring, concrete foundation, on 
Main St. About $250,000. Brainerd, Leeds 
& Kellogg, 89 Franklin St., Boston, archts. 
Noted June 24. 

Mass., Boston—Housinge—H. B. Peek 
Corp., 1041 Little Bldg., plans extensive 
Housing construction. About $1,000,000. 
McLaughlin & Burr, 88 Tremont St., archts. 
* Mass., Boston—School—Lockwood, Greene 
& Co. archts. and eners., 60 Federal St., 
soon receive bids building 2 story, 60 x 82 
ft.. rein.-con. and tile, rein.-con. flooring, 
conerete foundation, on Parker St. for 
Hellenic Greek Assn., c/o architects. About 
$100,000. 


ndue hh ri ised plans 
uc. having revisec 
Patton & Blair, archts., 579 5t 


Greenfield — High School — Bd. 
repared by 
ve., New 


York City, and will soon receive bids, build- 
ng 3 story. rein.-con.. brick and steel, rein.- 





con. flooring, concrete foundation, on Fed- 
eral and Sanderson Sts. About $400,000. 
. Richardson, 23 Pleasant St., chn. Noted 
an. 

N. Y., Great Neck-——Schools—RBd. Educ. 
soon receives bids building two 2 story, 
brick and stone, brick foundations. About 
$400,000. W. S. Bessell, 56 W. 45th St., 
New York City, archts. and engrs. 

N. Y¥., New York—Bank and Office— 
Canadian Bank of Commerce, 16 Exch. PI., 
soon lets contract altering 8& story, also 
building 2 story addition to same, brick, 
steel and stone, concrete foundation. About 
$500,000. A. F. Gilbert, 80 Maiden Lane, 
archt. and engr. 

N. Y¥., New York—Hospital—Jewish Me- 
morial Hospital, c/o R. Resler, archt. and 
engr., 501 5th Ave., having plans prepared 
altering brick and stone hospital, on Dyck- 
man St. About $160,000. 

N. Y., New York—Loft and Office 
Wendel Estate, c/o R. D.’ W. Swope, 175 
Bway., having plans prepared by J. B. 
Snooks & Sons, archts. and engrs., 261 
Bway., for 6 story, brick, steel and stone, 
concrete foundation, at 444 5th Ave. About 
$500,000. 

N. Y., Richmond Hill (Jamaica P. 0.)— 
Hall—Parish of Holy Child of Jesus having 
plans prepared by G. E. Steinbach, archt. 
and engr., 157 West 74th St.. New York 
City, for additional story, brick and stone. 
About $100,000. 


N. J., Camden—Store—H. Pinsky & Co.., 
1126 Bway., soon lets contract building 4 
story, 48 x 140 ft.. concrete and brick, on 
Bway. and Spruce St. About $100,000. P. 
eee, , Foae Bldg., Phila., archt. Noted 
May 13. 


N. J., Cranford—School—Bd. Educ. plans 
to build brick and stone, brick foundation, 
here. About $100,000. Hollingsworth & 
Bragdon, 17 W. 45th St., New York City, 
archts. and enegrs. 


Pa., Coaldale—High School—Bd Educ. 
having plans prepared by J. T. Simpson, 
archt., Essex Bldg.. Newark, N. J., for 2 
story, rein.-con and brick, here. About 
$150,000. 


Pa., Elizabethtown — Hospital — Masonic 
Home having plans prepared by E. A. 
Wightman, archt., Heed Bldg., Phila., for 
3 story, 110 x 220 ft. addition, anite and 
limestone. About $200,000. . W. Otis, 
Huntingdon, engr. 


D. C., Washington—School—Dist. Comrs. 
having plans prepared by S. Ashford, archt., 
Dist. Bldg., for brick, steel and stone, on 
18th, 20th, Monroe and Newton Sts. About 
$135,000. 


D. C., Washington — Theatre — A. P. 
Clarke, Jr., archt., 816 14th St., N.W., soon 
lets contract building 1 story, 35 x 100 ft. 
and 101 x 150 ft., on 14th St. and Park Rd., 
for T. Moore, c/o Rialto Theatre, 713 9th 
St.. N.W. About $250,000. 


&. C., Cateechee — School, etc. — Norris 
Cotton Mills having plans prepared by J. 
E. Sirrine, archt., Greenville, for 2 story, 
47 x 88 ft. school, also 14 story, 108 x 108 
Y. M. C. A. building, both hollow tile and 
stucco. 

0., Cleveland—Church and School—c. R. 
Greco, archt., 8 Beacon St., Boston, Mass., 
soon lets contract building 1 and 2 story, 
brick, steel and stone, rock foundation, on 
114th St., for St. Joseph Church, South As- 
pinwall Ave. About $200,000. 

Ind., Indianapolis—Courthouse—Marion 
Co. plans to repair 4 story courthouse, on 
Washington St. About $100,000. Archi- 
tect not selected. 

Ind,, Riciimond—Memorial—Wayne Co. 
Memorial Comn. having plans prepared by 
Study & Farrar, archts., Arcade Bldg., St. 
Louis, for 4 story, 150 x 250 ft., rein.-con., 
Bedford stone and brick, rein.-con. flooring. 
About $600,000. 

Til., East Moline—School—School Bd. re- 
jected bids received Aug. 9, and are having 
revised plans prepared by Whitsitt & 
Schulzke, archts., Peoples Bank Bldg., Mo- 
line, for 1 story, John Deere School. About 
$100,000. Noted July 29. 

Wis., Evansville—School—Bd. Educ. hav- 
ing plans prepared by Claude & Starck, 
archts., 1-2 Badger Annex, Madison, for 
2 story, brick and concrete, rein.-con. floor- 
ing, concrete foundation. About $100,000. 

Wis., La Crosse—School—RBd. Educ. hav- 
ing plans prepared by O. A. Merman, archt., 
La Crosse, for Hogan School, 2 story, 60 x 
110 ft., brick, steel and concrete, rein.-con. 
flooring, conerete foundation. About $100,- 
000. N. Luening, pres. Noted July 22. 








Wis., Manitowoc—Club and Store— 
Manitowoc Aerie of Eagles having plans 
repared by W. J. Raeuber, archt., Teitzen 


ldg., for 3 story, 100 x 220 ft.. brick, 
rein.-con. and steel, brick foundation, on 








Vol. 85, No. 





8th St. About $200,000. J. Koutnik, oh 
1114 South Main St. Noted Aug. 12. 

Wis., Milwaukee—Theatre—T. Gaxe, 1) 
5th St., having plans prepared by M. Tu 
gren & Sons, archts., 425 East Water s 
for 1 story, 80 x 120 ft., concrete, bri: 
and steel, rein.-con. flooring, concrete fou 
dation, on North Ave. About $100,000 

Minn., Newport — Housing — Farm 
Terminal Packing Co., 920 Commer: 
Bldg., St. Paul, soon lets contract buildin 
thirty-five 1 and 14 story stucco and fran 
cottages, here. About $4,000 each. H. | 
Edmunds, secy. Noted Jan. 8. 


_ Kan., Pittsburgh—Club—B. P.O. FE. hav 
ing preliminary plans prepared by Study «& 
Farrar, archts., Arcade Bldg., St. Louis. for 
brick and timber. About $110,000. ; 

Kan., Salina—Administration—Weslya: 
University having plans prepared by Stud 
& Farrar, archts., Arcade Bldg., St. Louis 
for rein.-con. and brick, rein.-con. floorin: 
About $400,000, 


Neb., Lincoln—Store—Gold & Co., 1129-18 
North 10th St., having plans prepared 1} 
E. Davis, archt., Security Mutual Bldg., for 
5 story, 50 x 142 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete founda 
tion. About $250,000, 

N. D., Fargo—<Agricultural—North Da 
kota State Agricultural College plans to 
construct new building. About $200,000 


\ Leech, Fargo. secy. Keith & Kurke, 
Fargo, archts. 
Que., Buckingham — Church — Catholic 


Parish soon lets contract building frame 
church, rock foundation. About $100,000 
P. Chatelain, supt. Noted Aug. 15. 


Que. Montreal—School—Protestant Schoo! 
Ba., Belmont St., plans to build 4. story 
74 x 226 ft., concrete, brick and steel, con- 
crete foundation, on Morgan Blvd. About 
$350,000. 

BIDS DESIRED 


Me., Auburn—U'ntil Aug. 28, by Jallade, 
Lindsay & Warren, archts., 37 Liberty St., 
New York City, building 4 story, brick 
steel and stone, rein.-con. flooring, concrete 
foundation, here, for Y. M. C. A. About 
$150,000. Noted April 29. 

Mass., Attleboro—Rank and Office—Until 
Aug. 24, by W. R. Walker & Son, archts., 
17 Custom House St., Providence, R. L, 
building 4 story, 95 x 140 ft., rein.-con., 
brick and steel, rein.-con. flooring, concret« 
foundation, on Park St. here for 1st Natl. 
Bank, Main St. Noted July 1. 

Conn., West Hartford (Hartford P.O.)-- 
High School—Until Sept. 10, by Schoo) 
Comn., building 2 story, 200 x 204 ft., brick 
concrete, steel and stone, rein.-con. floor- 
ing, concrete foundation, on South Main St 
About $500,000. W. T. Marchant, 36 Pearl 
St., Hartford, archt. Noted July 29. 

Conn., Windsor—High School—Until Sept. 
7, by School Comn., building 2 story, 90 x 
155 ft., brick, concrete, stone and_ steel, 
rein.-con. flooring, concrete foundation. 
About $200,000. Whiton & McMahon, 36 
Pearl St., Hartford, archts. Noted June 24. 

N. Y., Brooklyn—Bank—Until Aug. 26. 
by Trowbridge & Ackerman, archts. and 
engrs., 19 West 44th St.. New York City, 
building brick and stone, on Flatbush Ave., 
for Midwood Trust Co., c/o architects. 
About $100,000. 

N. Y.. Buffalo—Church—Until Aug. 23, 
by C. W. Bolton, archt., Witherspoon Bldg., 
Phila., building 1 story, 156 x 176 ft., gran- 
ite and stone, on Morris, Westly and Beard 
Sts., for City Park Methodist Episcopal 
Congregation; care of architect. About 
$200,000. Noted April 29. 

N. Y¥., New York—Loft—Until Aug. 24, 
by J. F. Nitchie, archt .and engr., 63 
Park Row, building 6 story, 50 x 100 ft. 
brick, steel and stone, concrete foundation, 
at 318 West 46th St. for A. W. Palmo, 
c/o architect. About $150,000. Noted 
July 8 

Pa., McKeesport—School—Until Aug. 30, 
(change of date) by Bd. Educ., building 2 
story, brick and fireproof construction, on 
Union Ave. and Beech St. About $325,000 
J. M. McCollum, Berger Bldg., Pittsburgh, 
archt. 

D. C., Washington—Hospital—Until Sept 
8, by Dist. Comrs., Dist. Bldg., constructing 
2 story, 300 x 400 ft. psychopathic ward 
of Gallinger Hospital, brick and _ stone 
About $700,000. 

0., Prospect — School — Until Aug. 26 
(change of date), by Bd. Educ., building 2 
story, 114 x 145 ft. concrete and_ brick 
About $125,000. O. D. Howard, 8 East 
Broad St., Columbus, archt. Noted Aug. 5. 

Mich. Detroit — Mercantile — Crowley 
Milner Co., Farmer St., receiving bids build- 
ing 2 additional stories, 95 x 220 ft. rein.- 
con., brick, steel and terra cotta, rein. con. 
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(Continued) 


» on Farmer and Monroe Sts. 
smi a 


", Emerson Co., 
Noted May 
Cleveland — Exchange 


1900 Fuclid . 


- K al—Hospit: al- - A Foster, archt.. 
"North Clark St., 
masonry work for 
< and timber, 


receiving bids 

10 x 179 ft. 
concrete Siniaakion. i 
About $tse, oou, 


Ki: = as | Newton—Se hool— U ntil Aug. 


foundation, 


ae “steel and brick, | 
foundation. 
Schmidt & Co., 
Wichita, archts. 

. D., Dickinson—Dormitory— 
by Keith & Kurke, ¢ . 


About ni 000. 
(Cleveland, 


East Cleveland 


out $100,000. Williamson 


Marmarth—High School —Until 


. rs foundation, 
Keith & Kurke, buech-Parker 


—Church—First 


foundation. 


400 1st Natl. About $200.000 


Wight & Wight Work will be 
ign c 7 ° z 
<“lubhouse—, 


Tulsa—Office—Thompson . received bids . 


172 North Cheyenne St., and R. H. Hughes, SorkiAties 2 akaaey 
i ., receiving bids building uilding 3 story, 
ry, 100 x 200 ft., i i 


; yunsWeile 
rock foundation. Dunsweiler 


Indianapolis 
trial Works.’ ° 


Indianapolis, 


Angeles — Gymnasium — oe 
i . furnishing labor 
gymnasium 


—See “Indus- 
trial Works.” 


School—Rd. 





let contract building 
concrete and brick, rein.-con 
St. Louis, $201,214. 


» bids on general contract, 
plumbing and electric 
Hospital—Until will, Monticello 
Desrochers, 


foundation, 


Wellington Rd., for Soldiers Hospital Comn. 


foundat ion, 
Bank Bldg., ¢ 


*Wis., South Milwaukee—Club and 
CONTRACTS reation—Bucyrus Co, 
(xIndicates award 


; Manville—Church 
Roman Catholic 


AWARDED 
of contract) 


H. Schmitt & Son. 


contract build- About $100,000. 


foundation, 


F. Smiley, 


: let contract 
About $100,000 


Pawtucket. also 1 story, 


oa 


Manchester — Recreation foundation, 
— Ninth School 
building 2 story, 65 x 110 ft., 


and brick, rein.-con. flooring, 


centage basis. 
*Minn., St. P 
y, 60 x 128 ft., ‘ 
brick addition to Randolph Heights School, 
on Hamline 
Lansing Sts. 
be done by day labor. 
Florence—Hotel—Florence Hotel 


let contract building 3 story, 
and stone, 





concrete foun- 


About $200,000, Noted July 22. 


N. Brooklyn—Bank and 
Lincoln Savings Bank, 527 Bway., 

i extensions i 
‘ foundation 
Work will be done 


» New York—Courthouse—RBd. Es- 
& Apportionment, 
building courthouse 
Baxter and Pearl Sts., 
Bethlehem Steel Bridge Co., Bethlehem, Pa., 

S and_ brick, . 
15 West 91st 
$880,000 respectively ; 
East 103rd St., 


About $100,000. Work will 


Kansas City, Mo.| About $100,000. 


+ Salina—-Temple—Masonic 
Center, Worth, . let contract building 5 story, 
foundation, 
Co., Salina. About $750.000; 
centage basis. ’ 

*S. D.. Brookings — Bank and Office — 
3ank let contract building 2 
rein.-con. and brick, 
Jackson St., ‘ 
Noted July 8. 


cost plus pe-r- 
. to H. Ham- 


Midland State 
New York—Hotel—Hotel 5 


Artistes, 1 West 67th St., 

brick, steel and stone, 

. 110 West 17th St., 
Noted June 24. 


. New York—Hotel—West 
ne Co.. c/o Gronenberg & Leuchtag, 
will build 14 story, 
brick. ‘steel and stone, concrete foundation, 
43rd St .and 8th Ave. 
ork will be done by day labor. 

: » New_ Wilmington—Gymnasium— 
“ctmingter College let contract building 
77 @ 106 ft: 
Tein.-con. flooring, concrete founda- 
to Parish Bros., 


let contract alter- 
to Robert Constr. 
About $100.- 


F. Dow Co., 
About $100,000. 
*Neb., Omaha—Law and Dental—Creigh- 
25th and California Sts., 
constructing foundations for 
’ law and 3 story, 60 x 120 
. dental buildings, brick and stone founda- 
tions, to Raymond Concrete Piling Co., 
. New York City. 
Noted March 25. 

*™Mo., St. Louis—Offices—Knight, G 
.. 4th and Olive Sts., let contract re- 
modeling brick building for offices. 
foundation, on Olive St.. 7 
Co., Boatmans Bank. About $100,000. 


Austin — Church — University 
let contract building 
brick, rein.-con. 
22nd and 
Cc. Hedrick Co., 
About $120.000; 
Noted April 22. 
Antonio—Store—F. W. Wodl- 
Co., 322 Bast a St., 
bids Aug. 9, building 3 


ton University, 


60 x 140 ft. 
303 5th Ave., ‘alt 


About $1,500,000. About $400,000. 


brick and 


S. Alberici 
217 Wick Ave, 
About $150,000. 





Baptist Church 


July Knoxville — Housing — Holstone 90 x 114 ft., 


Co. let contract building several frame 
to Aberthaw Constr. 
About $125,000. 
_ &O., Cleveland—Commercial—H. D. Kob- 
z let contract buildin 


uses for workmen, 


G Sts., 
24 School St.. suadelupe 


w. 
Guadalupe and 22nd Sts. 
cost plus percentage basis. 


1310 Huron Rd., Tex., San 


i story, 46 x 130 ft. 


ck, rein.-con. flooring, concrete founda-° story, 60 x 100 ft., 









rein.-con., on Houston St and \la ) 

Plaza, from J. De Puy, Bedell Bldg, $184 : : 
Os0 Coleman & Jenkins, Gunter Bide ‘ 
$184,200; C. Schoenfeld, 324 Hunstock Ave 

$204,700 


*B. C., Victorla—Store— Hudson Bay Co 


















































1120 Wharf St., let contract building 8 : 
story rein.-con., brick and tile on lougl : 
and Fishgourd Sts., to Carter Ha & . 








Aldinger Co., 1010 Union Bank Bldg, Win 
nipeg, Man About $600,000 Noted Feb 
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Federal Government Work 
PROPOSED WORK ; 

Del., Wilmington—Dredging—U. S. Engr % 
Office rejected bids received July 15, dredg- - 
ing waterway between Rehoboth and Dela- ; 
ware Bays Noted June 17 f 




















Va., Hampton Roads—Seaplane Runway 
Spee. 4267 Bureau Yards & Docks, Navy 
Dept., Wash., Db. C., plans to build, here 
Va., Quantico—Incinerator—Spec, 4266 
Bur-au Yards & Docks, Navy Dept., Wash. 
I), ., plans to install, here 
Ss. C., Paris Island—Improving Hospitals 
Spee. 4262-——-Bureau Yards & Docks, Navy 
Dept., Wash., Db. C., plans to improve, here 
La., New Orleans—Dredging—U. S. Engr 
Office, Custom House, rejected only bid re- 
ceived July 30. dredging Calcasieu Sect. 
Intracoastal Waterway, etc Noted July 1 
Cal, San Diego—Fleet Supply Base 
Spec. 4264—Bureau Yards & Docks, Navy 
Dept, Wash, ID. C., plans to build, here 
H. T., Wailupe Radio Building—Spee ef 
{259-—Bureau Yards & Docks, Navy Dept., 
Ww ash.. I>. C.. plans to construct, here 













































































































































































BIDS DESIRED 

Pa., Phila.—lLumber Storehouse—Until 
Aug. 31, at office of H. J. Lumsden, officer 
in charge of constr., Frankford Arsenal, 
building here; advertised in this issue. 4 

dD. C., Wash.—Bridg-—Until Aug. 31, by of 
Dept. of Interior, at office of Indian Affairs, ; 4 
building steel highway bridge over Two 
Medicine River, on Blackfoot Reservation 
C,. Sells, comr. 

» C. Wael tepairing Wharf and 
Slips—Spec. 4260—Until Aug. 25, by Bureau 
Yards & Docks, Navy Dept., repairing 
Wharf 3 and Slips 2 and 3. Noted July 29. 

D. C., Wasu.—-Telephone Motor Genera- 
tors—Until Aug. 26, by Chief Signal Officer, 
at Signal Corps, U. S. Army, furnishing 
five 1 kw. for 115 volts, under P. R. 4246. 
ae 2 

Fla., Jacksonville—Jetty—-Until Sept. 15, 
by U. S. Engr. Office, building at entrance 
to St. Johns River; advertised in this 
issue. 

La., New Orleans—Jetty—Until Sept. 16, 
by U. S. Engs. Office, Customhouse, ex- : 
tending jetty at mouth of Southwest Pass oy 
of Mississippi River; advertised in this 
issue. 


















































































































































































































































Ill, Great Lakes—Hardor Development a 
Spec. 4136—Until Sept. 25, by Bureau ; 
Yards & Docks, Navy Dept., Wash., D. C., “ 
for developing harbor, here, to include ; 
dredging and filling, building breakwater. é 
pier, quay walls, etc.; $10 deposit required 4 
for plans and spec. Noted July 22. % bs 

Okla., Tahlequah—Schoo! ane Assembly a 
Hall—Until Aug. 30, by C. Sells, comr. 

Indian Affairs, Wash. D. C., furnishing 
labor and material building at Cherokee 
Orphan Training School, here. 

Utah, Ogden—Buildings, etc.—Until Sept. 
4, at office of Constr. Quartermaster, 317 
Colonel Hudson Blidg., constructing 60 
buildings, water system, electrical layout 
and other utilities, near here. 

Cal., Mare Island—Mechanics Shop, Fill- 
ing and Shell House and Magazine—Spec 
4127—Until Sept. 1, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., building, 


here; $10 deposit required for plans and 
spec. 


























































































































































































































PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 

N. H., Portsmouth—Boiler and Stokers— 
Spec. 4124—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids Aug. 11, 
removing from old hickory powder plant, = 
Jacksonville, Tenn., and re-erecting same, at 
Navy Yard. here, (1) work complete, from 
F. Eisinger, 141 ~~ Ave., Brooklyn, (1) 
$26,553 (150 days), (2) $4, 395, (3) $2,188; 
Shevlin ang. 119 West 34th St., New 
York , 1) $64, 758 (150 days), (2) $15.- 
357 (45 days), (3) $4,000 (45 days). (4) 
$15 per m. Noted July 22. 

Mass., South Boston—Removing and Re- 
erecting Boiler Shop—Spec. 4256—Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
received bids removing from’ Providence, R. 
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Federal Government Work (Continued) 


i, and re-erecting Same, here, (1) work com- 
plete, from G. T. Britt, 37 Church St. 
Buffalo, N. Y¥., (1) $87,500 (time as speci- 
fied), €2) deduct $7,900, (3) add $4,200 (12 
days); Hyde & Baxter, 1311 G St.. N. W., 
Wash, ID. C., (1) $91,880 (100 days), (2) 
deduct $2,000, (3) add $5,800 (15 days) 


Mass., South Boston—-Tracks— Spec. 4196 

Bureau Yards & Docks, Navy Dept., 
Wash., ID. C., received bids Aug. 11, com- 
pleting crane and railroad tracks for dry 
dock, at U. S. Naval Dry Dock, here, from 
M. Seretto, 3 Freemont Row, Boston, $187,- 
600 (120 days): Hyde & Baxter, 1311 G 


St.. Wash, PD. C., $330,000 (300 days); 
Holbrook, Cabot & Rollins, 6 Beacon St 
Boston $265,000 (120 days) Noted 
July 22 


*R. 1, Providence— Electric Conduit Line 
and Manholes—U Ss Miner Office, War 
Dept. Wash. D. CC. let contract building. 
in Cost Defenses at Narragansett Bay, 
to G. T. Seabury, Ine., Providence, $21,000 


*N. Y.. New York —Dredging—U Ss 
Engr. Office, 39 Whitehall St., let contract 
dredging in Mattituck Harbor, to. Eastern 
Longe Island Improving Co, Mattituck, 
$7,650 


*N. ¢.. Dover (Picatinny) Buildings, 
ete Constr. Div., War Dept., Wash dD 
CM. let contract to W. M. Southerland Bldg 
& Constr. Co., constructing Bldg 117, cost 
$133,000, Bides. 326, 327. 328 and 329. cost 
$57,520; to Lustig & Weil, 102 Park Ave., 
New York City, Bldgs. 324, 325, 330 and 
331, building sewers and installing steam 
heating systems, $61,500 and $42,300 re- 
spectively, Explosive Bldg. DPD, $76,372: to 
G. Allen Co., 1511 3rd Ave... New York City, 
building power plant, $314,103; to J. F 
Creig, building water supply system, $36,- 
365; to H. B. Missillier, constructing Bldgs 
200 and 201, cost $47,900 


*Pa., Phila.—Small Arms Sop—-H. J 
Lumsden, officer in charge of constr., 
Frankford Arsenal, let contract building 3 
story, 82 x 200 ft. extension, on Tacony, 
Walbach, Mordecai and Dearborn Sts., to 
M. Melody & Sons, 25 North Massachusetts 
Ave About $246,000 


*Pa.. Pittsburgh—Steec!l Hull Derrick 
Roat—U. S. Ener. Office. 2111 Farmers 
Bank Bidg., let contract furnishing and de- 
livering one 50 ton non-propelling steel hull 
derrick boat, to Dravo Contg. Co., Diamond 
Bank Bldg., $152,500 Noted July 1 


*b. C., Wash.—Boiler and Piping—Spec 
4242—-Bureau Yards & Docks, Navy Dept. 
let contract building, here, to W. G. Cornell 
Co., 923 12th St.. N. W., $8,586 (80 days) 
Noted July 15 


PD. C., Wash.—FElectric Traveling Cranes 

Spec. 4239—Bureau Yards & Docks, Navy 
Dept. received bids July 28, furnishing and 
installing 40 ton electric traveling bridge 
cranes for shipbuilding slips at Navy 
Yards, Philadelphia, New York and Nor- 
folk, Va... (1) work complete, from Morgan 
Ene. Co. Alliance, O., (2) $79.950 each 
using Westinghouse equipment, $77,450 each 
using General Electric equipment (165 
days): Niles. Bement Pond. 111 Bway., 
New York City, (2) $313,530 (time as 
snecified): Heyle & Patterson, Ine., 50 
Water St.. Pittsburgh, (2) $323,800 (240 
days) Noted July 15. 





Va.. Hampton Roads—Underground Elec- 
tric Distributing System—Spec. 4240—Bu- 
reau Yards & Docks, Navy Dept., Wash., D 
Cc. received bids Aug. 11, installing in 3 
storehouses in Block Z, at Naval Operating 
Fase, here, from J. R. Proctor, 74 Cort- 
landt St. New York City, $34,880 (180 
days): H. E. Crook Co., 28 Light St., Bal- 
timore Md., $41.689 (150 days): G. E. Eng. 
Co., 22 Laight St.. New York City, $41,778 
(250 days). Noted July 22. 


*Va., Norfolk—Paint and Oil Storehouse 
—Spec. 4222—RBureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building, 
here, to J. H. Pierce, 629 Law Bldg., $68,- 
171 (160 days). Noted Aug. 5. 


Fla., Tampa—Bulkhead and _Wharves 
—U. S. Engr. Office, War Dept., Wash., D. 
C.. let contract building, here, to J. R. 
Chanbliss, Tampa, $5,335. 


*Kan., Ft Leavenworth—Kitchenettes, 
ete.—Constr. Div., War Dept., Wash., > 
C., let contract building 74 kitchenettes, to 
J. G. Barnes, Leavenworth, $36,868; elec- 
tric ranges, to Tholen Bros., $8,600; con- 
verting Bldg. 102 into officers’ quarters, to 
B. E. Baer, $25,034. 


*Cal., San Francisco—Stone—U. S. Ener. 
Office, Fair Bldg., let contract furnishin 
stone for Humboldt Bay jifties, to IL N. 
Minor, Arcata, $184,400 


Miscellaneous 
rroProsED WORK 


Field Houses — Providence, R. I. — Bad. 
Contr. & Supply plans to build 3 field houses 
at Richardson, Bucklin and Joslin St. Play- 
grounds. About $30,000. Private plans 

Transformer Station—New York, N. Y¥.— 
New York Edison Co., Irving Pl. and 15th 
St., having plans prepared by W. Whitehill 
archt., 12 Elm St., for brick and concrete, 
rein.-con. flooring, concrete foundation, on 
75th St About $500,000, 


Jetty—Longport, N. J,—Lore. plans to 
build stone jetty to extend 2,000 ft. into 
ocean About $200,000, Rk. Hareourt, 
mayor 


Mixing Device, ete.—Columbus, 0.—Iron- 
clay Brick Co., 64 Ruggery Blidg., soon re- 
ceives bids for mortar mixing device with 
device with elevators, conveyors and chutes. 
J. M. Adams, purch. agt 

Dam — Cannon Falls, Minn. Cannon 
Falls Milling Co., 822 Flour Exch., Minne- 
apolis, plans to build dam over Cannon 
River Is. O. Holms.cad, mer 


Paving Material—St. Paul, Minn.—City 
rejected bids July 26 furnishing 3,371 bb! 
portland cement, 2.608 cu.yd. crushed rock 
for conerete base, 488 cu.yd. binder stone 
282 ton asphalt cement, 296 ton limestone 
dust, 135 ton trap rock, ete. Noted Aug. 12 


Road Oiler and Oil Storage Tanks—St. 
Paul, Minn.—G. Reis, aud. Ramsey Co., re- 
ceives bids in fall for road oiler mounted 
on tank and rond oil storage tanks About 
$12.900 and $10,350 respectively. R HK. 
Godfrey, Court House, ener. 


BIDS DESIRED 


Locomotive Crane—Bridgeport, Conn.— 
tilton Machine Tool Co. receiving bids for 
one 15 ton locomotive crane with magnet 
and clamshell bucket. 


Heating and Ventilating Apparatus—New 
York, N.. ¥.—Until Aug. 23, by C. B. J. 
Snyder, supt. school bldgs., Municipal Bldg., 
altering and repairing heating and venti- 
lating apparatus in P. S. 119, on 133rd 
and 184th Sts., east of 8th Ave. and P. § 
172, on 108th and 109th Sts., east of 2nd 
Ave., for Bd. Educ., 500 Park Ave 

Road Materials—New York, N. Y¥.—Until 
Aug. 24, by H. H. Curran, pres. Manhattan 
Boro., furnishing and delivering 200,000 gal. 
refined asphalt, 10,000 bags Portland ce- 
ment, 1,500 cu.yd paving sand, and cast- 
ings as called for in contract. 

Window Guards—Thiells, N. Y¥.—Until 
Aug. 23, bv F. A. Vanderlip, pres. Bd. Mers., 
Letchworth Village. 7 Wall St.. New York 
City, furnishing window guards for store- 
house, bakery, refrigerating plant and Cold 
storage building, here. L. F. Pilcher, Al- 
bany, state archt.; advertised in this issue. 


Ripran—Cape May, N. J.—Until Aug. 24, 
by Bd. Comrs., furnishing 2,400 ton riprap, 
fob. cars at quarry. H. W. Bell, city 
engr.; advertised in this issue. 

Heating and Ventilating System—Wash- 
ington, D. C.—Until Aug. 26, by Dist 
Comrs., Dist. Bldg., installing heating and 
ventilating system in Petworth School and 
addition, on 8th and Sheperd Sts., N 3 
advertised in this issue. 

Sanitary Equinment—Columbus, 0.—I'n- 
til Sept. 38, by Bd. Edue., furnishing sani- 
tary equipment for schools on Chicago, 
Franklington. Svring and Highland Sts. 1st 
Livingston, Michigan, Southwood. Eastwood 
and Bellows Aves. and South High School 
About $80.000. D. Riebel & Sons, New Ist 
Natl Bank Bldg., archts. 


Breakwater — Chicago TH.— Until Sept. 
22, by South Park Comrs., 57th St. and 
Cottage Grove Ave., building breakwater 
along Lake Michigan from 11th Pl. to 24th 
St. J. F. Neil, secy.; advertised in this 
issue. Noted June 29. 


Dike—St. Louis, Mo.—Until Sept. 7, by 
Rd. Pub. Serv., furnishing labor and mate- 
rial for building stone and timber dike at 
Low Service Pumping Sta. Chain of Rocks. 
About $75,000. E. E. Wall, City Hall, engr. 
Noted July 15. 


Sluice Gates—Sacramento, Cal.—Until 
Sept. 2, by M. J. Desmond, city clk., fur- 
nishing sluice gates for city pumping and 
filtration works; advertised in this issue. 


Transformers, etce.—Sacramento, Cal.— 
Until Sept. 30, by M. J. Desmond, city clk., 
furnishing transformers, centrifugal pumps, 
induction motors, intake and pumping 
works, electric crane, switchboard an 
force mains for city pumping aad filtration 
works; advertised in this issue. 


Breakwater—Quaco, N. B.—Until Sept. 2, 
by Dept. Pub. Wks., Ottawa, Ont., rebuild- 





ing eastern breakwater, involving 
round timber cribwork with ston: 
and 8 x 8 in. spruce sheathing. Abou 
000. KE. Lafleur, Ottawa, engr 
Wharf—Ottawa, Ont.—Until Sept 
Dept. Pub. Wks., building 21 x 80 
tension to western wharf, at Notr: 
des Sept Douleurs, open faced eri! 
with stone ballast. About $25,000, 
Railway Ties—Toronto, Ont.—Unti! 
3}, by_E. Langham, purch, agt., Ca: 
Natl Ry., 27 Wellington St. E.. To; 
furnishing 1,500,000 railway ties, to by 
on between Dec. i. 1520 and No 
1921. iy 


PRICES AND CONTRACTS AWARD! 
(x Indicates award of contract) 


* Castings—Boston, Mass.—City Jet 
tract furnishing 70,050 Ib. No. ® east 
to Mechanics Iron Co., 38 Kemble s1 
$0.065 per Ib. 

*& Edgestone, ete.—Boston, Mass.—C it, 
contract furnishing 40,000) lin.ft. stra 
edgestone, 3,600 lin.ft. circle stone and 
lin.ft. small corner pieces, to H. BE. Flete! 
(o., 31 State St. 

_ &Ferry Boat—Boston, Mass.—Pride, 
Ferry Div. let contract building ferry }. 
to Groton Iron Wks., Eastern Point, Grot 
Conn., $379,950. Noted July 29. 


*Portable School Houses—Boston, Voacs 

City let contract building 15 portal 
school houses to P. F. and J. J. Lamo) 
1105 Dorchester Ave., Dorchester, $65.04 
Noted Aug. 5 , 


*xCoal Pockets—Holyoke, Mass.—City |. 
contract for alterations to conerete eos! 
pockets, ete., at Municipal Electric Plant 
on Cabot St. to P. J. Kennedy & Co. Inc 
164 Maple St. About $50,000. 


* Playground, ete.—Holyoke, Mass.— Far) 
Alpaca Co., Jackson St., let contract build 
ing playground and athletic field on ol 
Berkshire ae grounds, to S. M. Green 
Co., 293 gridge St... Springfie Ol 
So8 obo gz pringfield. Abou 

*Dam, ete.—Wheelwright, Mass.—G. W 
Wheelwright Paper Co., 4th St.. Fitchburg 
let contract building concrete dam, flum: 
and sedimentation plant, to H. P. Cummings 
Constr. Co., 14 Prospect St., Ware. About 
$25,000 


* Transformer Station—New York, N. ¥ 
‘New York Edison Co., Irving Pl. and 15th 
St... will build” rein.-con. and _ steel, on 
Bowery About $150,000 Work will he 
done by day labor under supervision of W 
Whitehill, archt., 12 Elm St. Noted June : 


* Pier—Camden, N. J3.—Camden Harbor 
Comn. let contract building rein.-con. and 
steel pier, 472 ft. lone and 102 ft. wide, to 
Tilt-Hargan Co., 90 West Bway., New York 
City, $201,799. 


Generator, Condensers, ete.—Cleveland, 0. 
—City received bids furnishing one 10,000 
kw. steam turbo-generator, condensers, aux 
iliaries and switchboard, from Merchants’ 
Light & Heat Co., Washington and Meridian 
Sts., Indianapolis, Ind., $284,350; Westing 
house Electric Mfg. Co., Union Bank Bldg.. 
Pittsburgh, $285,567; Allis-Chalmers, Park 
Bldg., Pittsburgh, $300,000, 


* Conduits. etce.—Detroit, Mich,—Pub 
Lighting Com., 40-56 Atwater St., let con 
tract furnishing labor and material build 
ing and installing conduits, manholes, hand 
holes. and lamp post foundations in sections 
of Kercheval Junction and 14th Aves 
Magnolia and Butternut Sts.. to Contg. & 
Material Co.. 3219 South Michigan Ave 
Chicago, $325,447. Noted July 


*xSpecial Castings—Detroit, Mich.—Fire 
Dept., West Larned St.. let contract to 
Amer. Car & Fdry. Co., West Jefferson an! 
Clark Aves., furnishing one thousand and 
fifty 6 and 8 in. and four hundred and five 
4 and 6 in. c.i. sleeves and tees, 90, 4 
and 223 degree bends, at $7.50 per 100 Ib. ; 
to Flower Valve Mfg. Co., Clayton ani 
-2arkinson Aves., six hundred 6 in, wat 
gates, at $39.25 each, total, $23,550, ar 
600 fire hydrants at $175 each, $105,000 


*Grain Elevator—Marion, Kan.—Mar') 
Milling Co. let contract building grain « 
vator, capacity 20,000 bu., to O. F. Rober’ 
Sabetha. About $25,000. 


*White Way and Street Lighting Syst" 
—Watertown, 8. D.—City let contract 
stalling white way and street lighting 8) 
tem for business district to Electric ¢ on: 
Co., 174 East 6th St., St. Paul, Minn., *» 
800. Noted Aug. 12. 


Wire — Cape Girardeau, Mo. — Littie 
River D.D. let contract furnishing 1.20). ) 
sq.ft. No. 9, 6 in. mesh wire, to Pittsbur- 
Steel Co., Union Arcade, Pittsburgh, Pa 














‘CONSTRUCTION NEWS 


: OF SPECIAL INTEREST TO ENGINEERS; CONTRACTORS, BUILDERS 
AND MANUFACTURERS OF ENGINEERING AND BUILDING SUPPLIES 


"PROPOSALS 


For proposals Advertised see the pages 


immediately 


following the 


News” Section. 


Aug. 


Aug. 
Aug. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 
Sept. 
Oct. 


Aug. 
Aug. 
Aug. 


Aug. 
Sept. 
Sept. 
Sept. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Sept. 
Sept. 


Sept. 
Sept. 


Sept. 


Sept. 


Sept. 


WATERWORKS 


“Construction 


See Eng. 
News-Record 


Springwells, Mich. 
Allendale, N. J.. 
Adv. Aug. 19 ana 26. 
Hightstown, N. J. ..... 
Adv. Aug. 26. 
Tunica, Miss. 


SEWERS 


Portland, Me. 
Adv. Aug. 26. 
St. Louis, Mo. .Aug. 


Pawtucket, R. I. ........- Aug. 


Adv. Aug. 19. 
Haxton, Col. .. 
Yuma, Col. . 
Patterson, N. 
Plainfield, N. 

Adv. Aug. 

Ween, DD. Ci. « 
Wabasso, Minn. ... 
Pontiac, Mich. .. 


2 os 


BRIDGES 


Ebensburg, Pa. 
Wyoming 
New Jersey .. 

Adv. Aug. i2° ana 19. 
Alabama 
Harrisburg, Pa. 
Pocahontas, Ia. 

Mt Vernon, N. Y. 

Adv. Aug. 19 and 26. 
Topeka, Kan. 
Moundsville, 
Crookston, Minn. 

6 Nenana, Alaska 
6 Burlington, Ont. 
6 Indiana 

7 Nanty-Glo, Pa. 

7 Indiana 
10 Victoria, B. 
13 Belleville, 768. 3. 
14 Lock Haven, Pa. 

Adv. Aug. 26. 

14 Perry, Ga. 
15 Providence, R. I. 

Adv. Aug. 26. 

15 Iola, Kan. 
15 Portsmouth, N. 

Adv. Aug. 12 and 19. 

30 New Orleans, La. 


STREETS AND ROADS 


. 29 North Bergen, N. J 


. 30 
. 30 
. 30 
. 30 
. 30 
. 30 


Richfield, Minn. 
Camden, N. J. 
Princeton, W. Va. 
Eudora, Ark 
Ft. Scott, Kan. 
Newton, Ia. 

Adv. Aug. 26. 


. 30 St. George, S. IL, 


. 30 
. 31 
. 31 
. 31 
. 31 
. 31 
. 31 
. 31 


. 31 


Rayville, La. 
St. George, S. 
New York, 
Cherokee, Ia. 
Maryland 
Adv. Aug. 19 and 26. 
Cleburne, Tex. 
Ionia, Mich. 
Long Branch, N. J. 
Adv. Aug. 12 to 26. 
New Jersey 
Adv. Aug. 12 and 19. 
Columbus, O. 
South Dakota 


31 


31 


eneeeees Aug. 
. 26 


. 26 
. 19 


Werrrerr. 


(66eseeccesme 2 


. ‘ian 3 


‘ Aug. 


veneee eas Aug. 


rack acu es & avers on Aug. 


gates oa Aug. 


19 


Bids 
Close 


Sept. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Sept. 
Sept. 
Sept. 


Sept. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Sept. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 14 
Sept. 
Sept. 


Sept. 


BAS LAL SEES ECE SAL EY AL EMER ELCEN AAA ERMAELE TIES US EEE EAEYTOREEYES CEES EXT MREEASELAEY LSUTEAELEE LAT CLSERACEMEEAERLETIE 


See Eng 


~ 


. Aug. 12 2 ‘to 26. 
Madison, S. D 
Brooklyn, N. Y 


Missouri .. 
Valleyfield, 
Hughesville, 
Michigan ... 
Muskegon, Mich 
Olathe, Kan 
Jourdanton, Tex 
Long Island City, N 
Hillsdale, Mich 
Grosse Pointe Park 
troit P. O.), Mich 
Crookston, Minn 
Hillsboro, Tex 

Ft. Wayne, Ind 
Indiana 
Bethany, 
Indiana . 
Greenfield, Ind 

Aitkin, Minn 

Atlanta, Mich 

Carlton, Minn 

Red Bank, N 

Adv. Aug. 26 
Cottonwood Falls, Kan. 
North Arlington cAeanee 
Pp. ©.),.N. 

Dodge City, ‘Kan 
Jersey City, N 
Shakopee, Minn 
New Jersey . 

Adv. Aug 
Jasper, Tex. 
Minneapolis, Minn. 
Fergus Falls, Minn. 
Charleston, W. Va. 
Garnett, Kan. ... 
16 Girard, Kan. 

21 St. George, S. C. 


Que. 
Pa 


tt et pt 


Mo 


AVVIYVIVWARP ww owwwet 


. Aug. 


6 SSOS Wo 


1 
1 
1 


13 
14 
14 


RAILWAYS 
3 Nova Scotia 


EXCAVATION AND DREDGING 


Aug. 
Aug. 
Aug. 


Sept. 


Sept. 


Sept. 


Sept. 


Sept. 


Aug. 
Aug. 


Sept. 
Sept. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Aug. 


Aug. 
Aug. 
Aug. 


Aug. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


Sept. 
Sept. 
Sept. 


30 Harlan, Ia. 
31 Fairmont, Minn. 
31 Jersey City, N. 
1 Belzoni, Miss. 
2 Covington, Tenn. 
3 Marshalltown, Ia. 
4 Crookston, Minn 
10 Corsica, S. D. 

Adv. Aug. 19 and 26 


INDUSTRIAL WORKS 


31 Wrentham, Mass. 
31 New Orleans, La. Ba 
Adv. Aug. 19 and 26. 

1 Hutchinson, Kan. 

1 Long Island City, 

7 New Orleans, La. 

7 New York, N. Y. 

8 Minnewaukon, N 
15 Ossining, N. Y 

29 Buffalo, N. Y. 


BUILDINGS 


30 Petersburg, Ind 

30 Austin, Tex. 

30 Decorah, Ia. ....... 
30 McKeesport, Pa. 

31 Manchester, N. H. 
1 Cedar Rapids, fa. 
2 Jeanette, Pa. 

3 Ft. Wayne, Ind. 

3 Ollie, Ta. 

Detrok, Mich. 


ndsor, Conn. 
Wash., D.C 


6 
7 
7 
7 
8 


News-Record 


.Aug. 2 


eéwt ee hea preky Aug. 2 
Aug. 26 
: Per rere Aug. 26 


Bids 
Close 
Sept. 8 
Sept. 10 


Sept 
Sept 
Sx pt 
Sept 
Sept 
Sept 
Sept 
Sept 


10 
14 
14 


15 


20 


15 Edinburg, 


15 Denver, 
15 


CESEXYUES EXEEELERESESERRETECLICTE 


See Eng. 

News-Record 
Detroit, Mich. . Aug. 26 
West Hartford (H: irtford P 
©O.), Conn ; ‘ 
Great Neck, N. Y 
Montevideo, Minn 
Glassboro, N. J. . 
Tex 
Ossining, N. Y 
Col 
Denver, Col. ... 
Brooklyn, N. Y 


Aug 
Aug 
Aug 
Aug 
.Aug 
Aug 
Aug 
Aug 
Aug 


FEDERAL GOVERNMENT WORK 


Aug. 


Aug. 50 


Aug. 30 


Aug. 31 


Aug. 31 
Aug. 31 


Sept. 


Sept. 
Sept. 


Sept. 
Sept. 


Sept. 
Sept. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 
Sept. 


Sept. 


30 Stern Wheel Steamboat — 


St. Louis, Mo. . . Aug 
School and Asse mbly Hall 
—~Tahlequah, Okla Aug 
Adv. Aug. 12 to 26. 
Road Work—Oregon 
Remodeling Post Office— 
Astoria, Ore. 
Bridge—Wash., 
Lumber Storehouse—Phila- 
delphia, Pa. . 
Adv. Aug. 19 and 26. 
Mechanics Shop, _ Filling, 
Shell and Magazine House 
——" 4121—Mare Island, 
Cal. . 
Post Office— Columbia, S. 
Levee Work — Vicksburg, 
Miss 
Adv. 
Building, ete. 
Utah 
Adv. ‘Aug. 19 and 26. 
Removing Sree ees 
ton, Del. and A 
Aug. 26. 


Adv. 
"hs ndeetofeen, 


Aug. 


Improving 
4262—Paris Island, S. C...Aug. 
— Steel—Louisville, 


. Aug. 19 and 26. 
Barges—Nashville, Tenn... Aug. 
Adv. Aug. 1 9and 26. 

Electrid Freight Lift ete.— 

St. Paul, Minn. Aug. 
Lifeboat House and Acces- 
sories—Marblehead, O. ...Aug. 
Pontoon Catamarans—Jack- 
sonville, Fila. 

Adv. Aug. 2 
Jetty—Jacksonville, Fla.. 
Adv. Aug. 19 and 26. 
Jetty—New Oreans, La... 
Adv. Aug. 19 and 26. 
Harbor Development—Spec. 
4136—Great Lakes, Ill.....Aug. 19 


.Aug. 
-Aug.19 


MISCELLANEOUS 


Wharf—Owen Sound, Ont.. Aug. 
Railway Ties Toronto, 
Ont. Au 
Riprap — Cape = City, 

N. J. Au 


Tank—Hightstown, N. J.. Aug. 
Adv. Aug. 26. 

Paving and Bridge Materials 

—Cleburne, Tex. 

Swimming Pool, etc. a 

burgh, Pa. 

ae Materials—New York, 


as 

Yard—New York, N. Y.. Aug. 

Street Lighting peetemn _ 

Wichita — Tex Aug. 

Heati 

cuse, Aug. 

lyn, N. 

Pier—New York, N. aes 
Breakwater—Quaco, N. B.Aug. 1 
— Gates—Sacramento, 
Sal. 

3 Wharf—Ottawa, Ont. .... 

3 Sanitary Equipment—Co- 
PON OL s+ dad wc bo 4d Aug. 


3 Motor Driven eo ete. 


—New York, 
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Bids - See Eng. 
Close News-Record 
Sept. 3 Underground Cables—New 
Se Rs w.05 ess ecninwe Aug. 26 
Sept. 6 Retaining Wall, etc.——Cleve- 
ME MES hn ae sab ee esses od Aug. 12 
Sept. 7 Dikes—St. Louis, Mo. .....Aug. 19 
Sept. 7 Wharf—Thessalon, Ont. ...Aug.26 
Sept. 8 Breakwater—West Chezzet- 
SE ME ics oc ede nbn o 5 SOO. OO 
Sept. 8 Installing Domestic Hot Wa- 
ter System—RBath, N. Y....Aug. 26 
Sept. 9 Terminal—Buffalo, N. Y..Aug. 12 
Adv. Aug. 5 to 26. é 
Sept. 9 Terminal — Rouses Point, 
Pee eee ee Ne 
Adv. Aug. 5 to 26. 
Sept. 14 Foundation—Phila., Pa. Aug. 26 
Adv. Aug 26. 
Sept. 15 Lighting Equipment—De- 
troit, Mich. . iatzes' nea .Aug. 26 
Sept.21 Dam, Pump House, ete.— 
Norfolk, VO. ...-scescces Aug. 26 
Adv. Aug. 26 
Sept. 22 Breakwater——Chicago, Tll..Aug. 19 
Adv. Aug. 19 and 26. 
Sept. 30 Transformers, ete.—Sacra- 
ee: SOME: sos. wa icscce Aug. 19 


Where name of official is not given 
inquiries should be addressed to City 


Clerk, County Clerk or corresponding 
official. 


Waterworks 
PROPOSED WORK 


Mass., Brockton—City plans to build filter 
bed. About $150,000, 


Md., Aberdeen—See “Sewers.” 


Fla., Clermont—City voted $30,000 bonds 
to build waterworks system. 


La., Cedar Grove—Town voted $125,000 
bonds to improve sewerage system. B. M. 
Hendricks, mayor. 


Mich., Detroit—City plans to build ex- 
tensions to waterworks system in Marjorie 
Ave. from Center Line to Van Dyke Aves., 
Wayburn Ave. north of Warren Ave., 
Guthrie Ave. west of Center Line Ave. and 
Warren Ave. from Alter Rd. to Wayburn 
Ave., to include laying 6-16 in. c.i. pipe, 
furnishing valves, gate boxes, etc. About 
$50,000, Pipe will be purchased and_ laid 
by day labor under supervision of Water 
Bd. Supt. T. A. Leisen, Waterworks Park, 
engr. 


Mich., Grand Rapids—City having plans 
prepared building extensions to waterworks 
system, to include pump house, 2 pumps 
with 8,000,000 gal. daily capacity, addi- 
tion to filtration plant, 3,000,000 gal. clear 
water well and head house. C. A. Paige, 
city engr. . 


Wis., New Holstein—City had plans pre- 
pared and receives bids in spring building 
waterworks system, to include 80,000 gal. 
steel tank, artesian well, 6-10 in. c.i. pipe, 
etc. Bonds for $40,000 voted for project. 
L. Heppe, clk. J. Donohue, North 8th St., 
Sheboygan, engr. 

Minn., Eveleth—City plans to build filter 
plant About $50,000. 


Kan., Topeka — City retained Black & 
Veatch, engrs., Interstate Bldg., Kansas 
City, Mo., to prepare plans for water puri- 
fication ~lant. About $400.000. Noted Jan. 
22. 


Ss. D., Madison—See “Sewers.” 
Mo., Fayette—City rejected bids received 


' 


Aug. 12, building 14,000 ft. 8 in. ci. or 
wood pipe line and earth filled dam. About 
$75,000. Work will be readvertised. John- 
son & Benham, Firestone Bldg., Kansas 


City, consult. engrs. Noted Aug. 12. 


Okla., Fairfax—City retained V. V. Long 
& Co., engrs., 1300 Colcord Bidg., Oklahoma, 
to prepare plans for extensions to water- 
works system. About $50,000. E. C. Quig- 
ley, clk 

BIDS DESIRED 


N. d., ANendale—Until Sept. 2, by Boro. 


Council, Municipal Bidg., rnishing and 
laying 1,100 ft. water mains in Crescent 
Ave. W.H. Mallinson, chn. L. M. Young. 


boro. cik.; advertised in this issue. 


N. J., Hightstown—Until Sept. 7 (chan 
of date), by mayor and Boro. Council, 
building and equipping waterworks pump- 
ing station and connecting same to certain 
wells, G. P. Dennis, clk. W. S. Coulter, 


114 Liberty St.. New York City. engr.; ad- 
vertised in this issue. 
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PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 


*N. C,, Spindale—Stonecutter Mills Co. 
let contract building waterwork and sewer- 
age systems to supply about 75 houses, to 
Potter & Shackleford, Greenville, S. C. 

*0., -Akrun—City let contract building 
10 large filter beds, each having 2,000,000 
gal. daily capacity, to Garrett Constr. Co. 
Kent, $313,624. ¢ 

*Wash., Everett—City received no bids 
Aug. 10, installing water system. About 
$40,000. Work will be done by day labor. 


*N. S.,° Windsor—Town let contract ex- 
cavating, backfilling and laying 11,000 ft. 
12 in. c.i. pipe, to D. Sutherland, c/o city 
clk.. Windsor. ,About $17,050. 


Sewers 
PROPOSED WORK 
Mass., West Springfield (Springfield P. 


0.)—Town plans to build sewerage system 
in south end section. About $45,000. Stelle 
Bros., Mitteneague, engrs. 

_R. LL, West Warwick—City having pre- 
liminary plans prepared by S. M. Gray, 
engr., 933 Grosvenor Bldg., Providence, for 
new sewerage system. About $500,000. 


Md., Aberdeen—City voted $100,000 
bonds to build sewerage and waterworks 
systems. 


Tex., Dallas—City having surveys made 
for finishing uncompleted portion of 88 ft. 
storm sewer in Lamar St. from Cadiz St. 
to Terminal R.R. About $150,000. G. 
Fairtrace, city engr. 

lll., Maroa—Bd. Local Impvts. soon re- 
ceives bids building sewerage system and 
sewage disposal plant, 8-30 in. pipe. About 
$83,000, Miller, Holbrook & Warren, 
Millikin Bldg., Decatur, engrs. 

Minn., North Branch—A. Nordstrom, 
city clk,, opens bids about Sept. 1, build- 
ing sewerage and waterworks systems, in- 
volving 25,000 ft. sewer pipe, deep well, 
pump and tower tank. About $75,000. : 
*. Druar, 512 Globe Bldg., St. Paul, engr 
Noted July 8. 

S. D., Madison—City election Sept. 14 to 
vote on $100,000 bonds to extend sewer and 
waterworks systems. 

La., Cedar Grove—Town voted $125,000 
bonds to improve waterworks System. B. 
M. Hendricks, mayor. 

Mich,, Pontiac—City rejected bids Aug. 9, 
building Sects. 1, 2 and 3 of Trunk Sanitary 
Sewerage System. Work will be re-adver- 
tised. C. W. Hubbell, 2348 Penobscot Bldg., 
Detroit, engr. Noted July 29. 

Mo., Kansas City —City plans to build 
new sanitary sewerage system in Blue Val- 
ley Dist. Cost between $4,000,000 and 
$5,000,000, Contract to be let in sections. 


Mo., Plattsburg—City having plans pre- 
pared building extensions to sewers in var- 
ious streets. About $50,000. E. T. Archer 
& Co., Kansas City, Mo., engrs. 


Okla., Fairfax—City retained V. V. Long 
& Co., engrs., 1300 Colcord Bldg., Oklahoma, 
to prepare plans for sewage disposal plant. 
About $30,000. E, C. Quigiler, clk. 


Okla., Lawton—City had plans prepared 
building complete sewage disposal plant and 
sewage pumping station. About $200,000. 
J. C. Talmadge, comr. pub. property. V. V. 
Long & Co., 1300 Colcord Bidg., Oklahoma, 
engrs. 


BIDS DESIRED 


Me., Portland—Until Aug. 31, at office of 
E. M. Hunt, Comr. Pub. Wks., City Hall, 
building Sect. 4, Fall Brook Branch Sewer 
and 1,268 ft. 24 in. pipe in Allen Ave.; ad- 
vertised in this issue. 


N. J., Paterson—Until Sept. 7, by Passaic 
Valley Sewerage Comrs,, 128 Market St., 
Newark, building Sect. 21, Prospect St. 
Branch Sewer, here, involving 1,352 lin.ft. 
earth excav. and refilling, 250 cu.yd. rock 
excay., 150 cu.yd. Portland cement mortar, 
70 cu.yd. brick masonry, 1,160 lin.ft. c.i. 
pipes and See. 300 ton riprap, etc. 

H. Quigg, clk. 

N. J., Plainfield—Until Sept 7, by Com- 
mon Council, building storm sewer in Cen- 
tral Ave. J. J. Carroll, clk; advertised in 
this issue. 

Mich,, Pontiac—Until Oct. 4, by E. F. 
Luebke, city clk., building trunk sanitary 
sewers in various streets ; advertised in this 
issue. 

Minn., Wabasso—Until Sept. 9. by G. A. 
Goblirsch, village clk., building sewage 
treatment plant and general sewer Dist. 
Sewer 1 involves 2,272 ft. 10-12 in. pipe, 
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4-10 ft. deep, Laterals Dist. 1, 8,110 ft. s-; 
in. pipe, 4-12 ft. deep; general sewer. 
ft. 12 in. pipe 4-8 ft. deep, ete, Alw 
$45,000. J. F. Druar, 512 Globe Bldg. 
Paul, engr. Noted July 8. 


CoL, Haxton—Until Sept. 1, by City Cou 
cil, building sanitary sewers and septic t:: 
with necessary manholes, etc., involy:: 
20,500 ft. 8 in. vitr. clay pipe and 7,000 ; 
10 in. segmental block. About $65,000. 
D. Salisbury, 1415 East Colfax Ave., Denve 
ener. 

Col, Yuma—Until Sept. 1, by City Cou 
cil, building sanitary sewers and septic ta: 
with necessary manholes, ete., involvin; 
300 ft. ci. pipe, 20,000 ft. 8 in. and 9.25 
ft. 10 in. vitr. clay pipe. About $80.11) 
R. D. Salisbury 1415 East Colfax Ave 
Denver, engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Mass., Boston—City received bids Aug. 11 
building sewers in Saville and Wren Sts 
from J. Barletta, $40,962; J. Todesca, Ros 
lindale, $41,889; A. Sefalo, $42,771. Noted 
Aug. 12. 

*Mass., West Roxbury (Boston P. 0.)— 
City of Boston let contract building Saville 
and Wren Sts. Sewerage System to J. Bar- 


letta, 364 Hanover St., Boston, $40,000; 
River St. Sewerage System to F. Drink 
water, 35 Hemlock St., $25,000. Noted 


July 29. 

N. Y., Long Island City—M. E. Connolly 
pres. Queens Boro., received bids Aug. 16 
building sewer in (a) Flushing Ave., (b) 
Prospect St., (c) Laurel Hill Ave., from 
Rotti & Co., Woodhaven, (a) $16,915; A 
Paino, 2016 East 14th St., Coney Island 
(a) $18,791; F. L. Paino, Woodhaven, (a) 
$20,427, (c) $440,292; J. H. Johnson, ()) 
$3,764; Peace Bros., 20 Main St., Flushing 
(a) $27,748, (b) $3,933, (c) $463,403; C 


Kurth, (b) $4,164; Litchfield Constr. Co 
280 Madison Ave., New York City, (c) 
$442,216. Noted Aug. 12. 

*N. Y¥., New York—H. Bruckner, pres 


Bronx Boro., let contract building sewer 
and appurtenances in Leland, Wood and 
East Tremont Aves., to A. T. Del Balso 
$33,245. Noted Aug. 19. 


*0., Cleveland—City let contract building 
sewers in Central Ave. from East 14th to 
East 30th Sts.. to Manson Co,, 345 The 
Areade, $80,401; Lambert Ave. from East 
131st to East 138th Sts., to A. Lanese & 
Co., 224 Guardian Bldg., $5,223; East 105th 
St. from Kinsman Rd. southeast to Park 
Heights Rd., to Yahya Bros., 1138 Bolivar 
Rd., $3,573. Noted June 17. 


*Wis., Cumberland—City will build san- 
itary sewerage system and sewage disposal 
ylant. About $80,000. Work will be done 
Sy day labor. Noted July 8. 


*Wis., Kilbourn—Village let contract 
laying sewers here, to H. E. Wolff, Winona 
Noted July 22. 

*Minn., Pine Island—City let contract 
building Dist. Sewer 1, involving 2,969 lin 
ft. 8-15 in. pipe, 9-13 ft. deep; laterals, Dist 
1, 13,334 iih-ft. 8-10 in. pipe, 5-15 in. deep 
Dist. Sewer 2, 1,909 lin.ft. 8-15 in. pipe. 
7-15 ft. deep; Laterals, Dist. 2, 3,441 lin ft 
8-10 in. pipe, 5-17 ft. deep, to J. G. Rae 
Tracy, $40,577. Noted July 22. 


*Minn., Rush City —City let contract 
building sanitary sewerage system, involv- 
ing 19,025 lin.ft. 8-15 in. pipe, etce., to Wood- 
rich Constr. Co., Minneapolis, $42,092. Noted 
July 29. 

Ore., Portland—City received bids Aug 
11, building (a) Ainsworth Ave. and 
Kerby St. Sewerage System, (b) Killings- 
worth and Vernon Aves. Sewerage System 
(c) building sewer in East 18th St. from 
Prescott to Emerson Sts., (d) East_17th S' 
from Wygant to Alberta Sts., (e) East 2)th 
St. from Prescott to Alberta Sts., (f) Fast 
65th St. from Hassalo to Willow Sts., (1) 
cement pipe, (2) vitr., from_Azar & Co 
(al) $39,783, (b) $29,271; J. Keating, (al) 
$40,217, (b1) $28,313, (e1) $5,271; Lund 


strom & Carlson, (b2) $29,111; A. A 
Kaady, 3421 50th St. S. E, (cl) $9,501 
(d1) $1,413, (e1) $4,896, (f1) $1,515; Por! 


land Realty & Trust Co., Ry. Exch, Bldg 
(c) $10,451; Mehemarie & Co., (d) $1,505 
(el) $4,763; Lane & Pasanen, (f2) $1,54' 


Bridges 
PROPOSED WORK 


Mass., Andover—Town and Essex ( 
(Salem) having plans prepared for rei! 
con. bridge over Shawsheen River, Ab: 
$50,000. R.M. Evans, Salem, ener. 

Mass., Hoyloke—Dept. Pub. Wks. plans 
to repair bridges over canal. About $3 
000. T. J. McCarthy, city engr. 
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Bridges (Continued) 


N. ¥., Marcellas—Town plans to build 60 
ft. span concrete arch bridge, 30 ft. wide, 
over 9 mi. creek. About $25,000. Engi- 
neer not selected. 

Wis., Sauk City—City having plans pre- 
pared building 1,000 ft. concrete and steel 
bridge, with 20 ft. roadway, across Wiscon- 
sin River. About $210,000. State will ap- 
propriate $70,000 toward cost, village and 
Sauk Co., $70,000, town of Roxbury and 
Dane Co., $70,000. 

Wis, Sparta—Monroe Co. had plans pre- 
pared building Lies Bridge, 16 x 20 ft, 
Jefferson Twp., cost, $3,500; Munson Bridge, 
16 x 24 ft., Portland Twp., $2,750; Brown 
Bridge, 20 x 22 ft., Lafayette Twp., $3,450; 
Schindler No. 1 Bridge, 16 x_20 ft., Welling- 
ton Twp., $2,150; Buholtz Bridge, 20 x 20 
ft.. Wellington Twp., $3,150; Rowan Bridge, 
16 x 16 ft., Lafayette Twp., $3,000; Peters 
Bridge, 16 x 26 ft., Jefferson Twp., $3,700; 
Kanable Bridge, 16 x 20 ft., Jefferson Typ.. 
$3,500; Linchan Bridge, 16 x 18 ft., Tomah 
Twp., $2,650; Hill ridge, 14 x 16 ft. 
Tomah Twp.. $2,650; Thorson Bridge, 16 x 
18 ft., Portland Twp., $2,400; Ruhland 
Bridge, 16 x 22 ft., Portland Twp., $2,400; 
Mayers Bridge, 16 x 16 ft. Adrian Twp., 
¢2.400: Schindler No. 2 Bridge, 14 x_20 ft, 
Wellington Twp., $2,709; all bridges I-beam 
type with mass concrete abutments on wood 


piles. C. H. Millard, Sparta, comr. Noted 
June 24. 
Tex., Wharton—Wharton Co. having 


plans prepared building 880 ft. rein.-con. 
bridge over San Bernardo River, to have 
16 ft. roadway, involving 726 cu.yd. struc- 
tural excav., 1,770 cu.yd. Class “A” rein.- 
con. and 153,360 Ib. reinforcing steel. About 
$78,000. Nagle, Witt & Rollins Eng. Co., 
Gaston Bldg., Dallas, engrs. 

Que., Maniwaki—Dept. Pub. Wks., Que- 
bee, soon receives bids building steel bridge 
over Gatineau River, here. About $100,000. 
A. Galipeau, c/o Dept. Pub. Wks., ener. 


BIDS DESIRED 


R. 1., Providence—Until Sept. 15, at office 
of Water Supply Bd., City Hall, building 
rein.-con. girder bridge of 35 ft. span and 
adjacent embankment, in North Scituate. 
F. E. Winsor, ch. engr.; advertised in this 
issue. 

N. J.,° Newark—Essex Co. and Morris 
Co. (Morristown) receiving bids building 
Hanover Cook and Columbia Bridge_over 
Passaic River. About __ $70,000. "Bs 
Reimer, Essex Co. Court House, engr. Noted 
July 29. 


Pa., Horrieparg—-Vatil Sept. 1 (change 
of date), by T. . Templeton, supt. Pub. 
Grounds & Bldgs., constructing Soldiers and 
Sailors Memorial Bridge, in Capitol Park. 
Noted July 29. 


Pa., Lock Haven—Until Sept. 14, by T. 
W. Templeton, supt. Pub. Grounds & ag om 
Capitol Bldg., Harrisburg, furnishing labor 
and material rebuilding superstructure and 
repairing abutments and piers 1, 2 and 3 
and necessary work in connection with ap- 
proaches of bridge over Susquehanna River, 


here. F. A. Young, 127 Hanover St., 
Wilkes-Barre, engr.; advertised in this 
issue. 


Pa., Nanty-Glo—Until Sept. 7, by Boro. 
Council of Ebensburg, building concrete and 
stone culvert on Roberts St., here. About 
$25,000. FE. Bradley, Trust Bldg., 
Ebensbure. ener. 


Ga., Perry—Until Sept. 14, by Bd. Comrs. 
Rds. and Revenues, Houston Co., building 
rein.-con. bridge at Big Indian Creek, near 
here. Work involves 128 cu.yd. wet and 
dry excav., 4.505 cu.yd. borrow, 396 cu.yd. 
sand clay surfacing, 427.7 cu.yd. Class “A 
and 107.5 cu.yd. Class “B” concrete, 47.901 
Ib. reinforeing steel, 576 sq.yd. rock asphalt 
surfacing. 


Ta., Poecahontas—Until Sept. 2, by Comrs. 
Pocahontas Co., building three 16 ft., one 
22 ft. and one 32 ft. I-beam spans, three 
50 ft. and two 55 ft. pony truss spans. 
Work involves 1,031 cu.yd. rein.con., 63,955 
lb. steel bars, 167,390 Ib. structural steel, 
ete. About $50,000. A. L. Thornton, co. 
engr. 


Minn., Crookston—Until Sept. 4, by H. J. 
Welte, aud. Polk Co., building Bridge 3408, 
30 ft. rein.-con. deck girder, Bridge 3411, 
18 x 40 ft. low truss, rein.-con. abutments, 
Bridge 3422, 35 ft. rein.-con. beam_ span, 
rein.-con. abutments over S and Hill River; 
Bridge 3423, 23 ft. rein.-con. deck girder 
rein.-con. abutments; Bridge 3424, 18 x 45 
ft. low truss, rein.-con. abutments over 
Burnham Creek; Bridge 3428, 18 x 45 ft. 
truss n, rein.-con. abutments, Bridge 
3429, 18 x 20 ft., rein.-con. abutments. 
About $27,000. 8. Steenerson, co. engr. 








Kan,,__Belleville—Until Sept. 13, by 
Comrs. Republic Co., building one 3 span 
steel bridge, 8 rein.-con. bridges and 2 
rein.-con. culverts. E. A. D. Parker, co- 
engr. Noted Aug. 5. 

Kan., Topeka—Until Sept. 3, by Comrs. 
Shawnee Co., building 130 ft. span rein.- 
con, arch bridge, 20 ft. roadway, near 
Wakarusa. Work involves 792 cu.yd. rein.- 
con., 31,313 Ib. steel bars, 135,300 Ib. 
structural steel, etc. About $40,000. J. E. 
Williams, co. engr. March Eng. Co., 205 
Masonic Temple, Des Moines, designing 
engrs. 

Wyoming—Until Aug. 31, at office of D 
S. McCalman, supt. State Highway Comn., 
Capitol Bldg., Cheyenne, building following 
projects: Ln-4, Federal Aid Project 22, €50 
ft. steel bridge over Snake River, near Wil- 
son, Lincoln Co., work includes taking down, 
moving and re-erecting three 130 ft. stec! 
spans, furnishing and erecting two 130 ft. 
steel spans, and building 1,000 lin.ft. pile 
jetties; Hs-3, Federal Aid Project 80, 272 
ft. rein.-con. bridge over Big Horn River 
at Thermopolis, Hot Springs Co. 


Missouri—See Streets and Roads.” 
Tex., Cleburne—See “Streets and Roads.” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Maine—Dept. Pub. Wks., Quebec, Que., 
Canada, received bids Aug. 18, building sub- 
structure of Edmundson N. B.-Madawaska, 
Me. International Bridge, over St. John 
River, from D. C. Burpee & Son, South 
Devon, N. B., Canada, $122,204, Rendle- 
Stoddard Co., Chelsea, Mass., $126,416, J. 
Gosselein, 85 Dalhousie St., Quebec, Que., 
Canada, $166,712; superstructure, from 
Dominion Bridge Co., Montreal, Que., Can- 
ada, $147,820, Canadian Bridge Co., New 
Birks Bldg., Montreal, Que., Canada, $164,- 
280, United Constr. Co., 24 James St., Al- 
bany, N. Y., $239,590. Noted Aug. 5. 

*N. H., Bedford—Boston & Maine R.R., 
North Sta., Boston, let contract rebuilding 
5 timber bridges to W. W. Pike & Sons., 
264 Essex St., Lawrence. About $30,000. 


*Conn., Norwich—City let contract build- 
ing rein.-con. bridge over Yantic River on 
West Main St. to C. A. Sibley, 902 Chapel 
St.. New Haven. About $25,000. Noted 
June 24. 


N. Y., New York—Dept. Plants & Struc- 
tures, Municipal Bldg., received only bid 
building Eastchester Bridge over Eastches- 
ter Creek, from Lupfer & Remick, Ellicott 
Sq., Buffalo, $479,000. 

N. Y., Rochester—E. S. Walsh, supt. bd. 
pub. wks., Capitol, Albany, received lowest 
3 bids Aug. 17 completing approach on 
Court St. at barge canal terminal here, 
Contr. 71, from I. M. Ludington Sons Co., 
Inc., 124 Powers Bldg., $308,650; Brown & 
Lowe & Law Brtos., Foster Ave., Schenec- 
tady, $338,763; Grant Smith & Co., Utica, 
$339,709. Noted July 22. 


Md., Baltimore — Bd. Awards, c/o City 
Register, received low bid building 180 ft. 
bridge over Gwynns Falls, on Windsor Mill 
Rd., from Consolidated Eng. Co., Calvert 
Bldg., $195,280. Noted Aug. 12. 


*Ia., New Hampton—Chickasha Co. let 
contract building 2 bridges, to A. Olson 
Constr. Co., 410 Black Hawk Natl. Bank 
Bldg., Waterloo. About $27,660. 


Minn., Cambridge —Isanti Co. received 
bids building State Bridge 332, to have 
three 18 x 75 ft. truss spans on rein.-con. 
abutments and gravity piers, from W. 
O’Shea & Son, 526 Ridgewood Ave., $29,- 
372: M. A. Adams & Co., 928 Andrus Bldg., 
$29,874; Independent Bridge Co., 1101 Met- 
ropolitan Life Bldg., Minneapolis, $31,250. 
Noted July 29. 

*Tex., Groesbeck—Limestone Co. let con- 
tract building several rein.-con. and steel 
bridges and culverts. on Highway 14, to 
Tibbets Constr. Co., Mineral Wells, $115,- 
965; including 19% for engineering and 
contingencies. Noted Aug. 19. 


Streets and Roads 


PROPOSED WORK 


Maine—State ey Comn., Augusta, 
pene to build highway from Skowhegan to 

airfield, macadam. About $226,000. P. 
D. Sargent, comr. 


Mass., Boston—City receives bids about 
Sept. 15, improving Stark St. from_Cam- 
bridge to Roland Sts., Charlestown ; Thorn- 
dike St. from Commonwealth Ave. to Boun- 
dary line between here and ‘Brookline, 
Brighton; Brenton St. from Glenway_to 
Greenwood Sts., Dorchester; Melton Rd. 
from Wallingford to Colonial and Notting- 
























ham Rds., Brighton; Arbutus St. from Blue 
Hill Ave. to Irma St., Dorchester; Oriole St. 
from Bellevue St. to Emmons Rd. West 
Roxbury ; Allenwood St. from Anawan Ave 
to Pelton St... West Roxbury; widening 
Province St. on southeasterly and north- 
easterly side from Prom Province Court 
and discontinuance of part of northeasterly 
side of Province Court at southeasterly end ; 
Washington St. on southeasterly side be 
tween Nonautum and Tremont Sts., Brigh- 
ton; widening and building 4 corners at 
intersection of Canterbury and Walk Hill 
Sts., West Roxbury. Cost to exceed $25,000. 


N. Y., New York—H. H. Curran, pres 
Manhattan Boro., rejected bids Aug. 1s. re- 
paving with asphalt block 179th and 182nd 


Sts, Work will be re-advertised. Noted 
Aug. 5. 


W. Va., Madison—Roone Co. voted $67.- 
000 bonds to grade Charleston-Logan Turn- 
pike. J. P. Blundon, co. engr. 


N. C., Nashville—Rd. Aldermen plans to 
ave 1} mi. various streets. Mees & Mees, 
10 Trust Bldg., Charlotte, consult. engrs. 

S. €., Anderson —Comrs. Anderson Co 

plan to build 20 mi. Anderson-Abheville 
Rd., also 25 mi. Anderson-Greenville Rd 
C. H. Morefield, Columbia, engr. 


8. C., Camden—Comrs. Kershaw Co. plan 
to build 30 mi. Camden-Ridgeway Rd. C. H. 
Moorefield, Columbia, engr. 


8. C., Spartanburg—Comrs. Spartanbure 
Co. plan to build 18 mi. road from here te 
North Carolina line. C. H. Moorefield. Co- 
lumbia, engr. 


8S. €., York—Comrs. York Co. plan to 
build 15 mi. read from here to Cherokee 
line. C. H. Moorefield, Columbia, engr. 

Fla., Haines City—City voted $60,000 
bonds improve streets. 

Ohio—State Highway Comn., Columbus. 
canceled bids received Aug. 20, building 
roads in following counties: 

Hardin Co., Sect. “E” Findlay-Kenton 
Rd., 2.08 mi., grading, constructing bridges 
and culverts and paving with either bitu- 
minous concrete or Kentucky rock asphalt 

Ashtabula Co., Sect. “E” Jefferson-An- 
dover Rd., 2.22 mi., resurfacing old surface 
with brick and granulated slag cushion. 
Noted July 29 


Ohio—State Highway Comn,, Columbus, 
received no bids Aug. 20, building roads in 
following counties: 

Richland Co., Sect. “M” Mansfield-Galion 
ie, One mi., grading and paving with 

rick. 

Guernsey Co., Sect. “M” National Rd., 
1.28 mi., grading, conatrwiting bridges and 
culverts and paving with brick. 

Clermont Co.,, Sect. “K” Cincinnati-West 
Union Rd., 5.489 mi., grading, constructing 
bridges and culverts and paving with water- 
bound macadam. 

Sect. “A” Milford-Vera Cruz Rd., 2.433 
mi., grading, constructing bridges and cul- 
verts and paving with waterbound mac- 
adam. Noted July 29. 


Miech., Hamtramck (Detroit P. O.)—Vil- 
lage rejected bids furnishing labor and ma- 
terial paving Jos. Campau Ave. from Caniff 
to Carpenter Aves., Dequindre St. from 
Caniff to Carpenter Aves., Caniff Ave. from 
Jos Campau to Conant Aves., involving 20,- 
000 sq.yd. concrete, brick, asphaltic con- 
crete or creosoted wood block. About $120.- 
000. Work will be readvertised. G. Jerome, 
1331 Majestic Bldg., Detroit, ener. 


Minn., St. Panl—City receives bids paving 
16 blocks of Arcade St. hetween Maryland 
St. and north city Nmits, asphaltic conerete. 
from Fielding & Shepley, 216 University 
Ave. $70,600 ; White Constr. Co., St. Paul, 
$71,549. Noted Aug. 12. 


Missouri—State Highway Dept., Hermit- 
age, received no bids July 31. ae 4.49 
mi. Preston-Collins (Preston Special 
Rd. Dist.), 24 ft. wide, Federal Aid Project 
46, cost $26,094, and 7.4 mi. Springfleld- 
Sedalia Rd. (Preston Special Rd. Dist.), 24 
ft. wide, Federal Aid Project 45, both Hick- 
ory Co., $42,010. Noted July 23. 


Mo., Oregon—Holt Co. having plans pre- 
pared paving 664 mi. Mound City-Oregon 
Rd., 18 ft. wide, concrete. WLeslie-Barnes 
Eng. Co., Amer. Natl. Bank Bldg., St. Jo- 
seph, engrs. 


Mo., St. Joseph—Bd. Pub. Wks. passed 
ordinance to pave Marion St. from_ Circle 
Drive to Goff St., Goff Ave. from Marion 
St. to Circle Drive, 15th St. from Hickory 
to Atchison Sts. W. K. Seitz, St. Joseph, 
engr. 


we~ A Ghating tot talee writes on 
repare: an u 

36 oa. North and South Rd., 18 ft. wide. 
Leslie-Barnes Eng. Co.. Amer. Natl. Bank 
Bldg., St. Joseph, engrs. 
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Streets and Roads (Continued) 


Clarksville— Red 

prepared grading, 
draining 10,341 mi. Highway 5B from 
Bowie Co. line to English, 16 ft. wide, in- 
volving 13.46 acres clearing and grubbing, 
62.840 cu.yd. borrow, 6,263 cu.yd. earth 
xceav., 260.3 cu.yd. Class “A” concrete, 16,- 
167 cu.yd. gravel surfacing, 17,609 Ib. rein- 


River Co. having 
surfacing and 


Tex., 
plans 


forcing and 21,568 Ib. structural steel 
About $129,500, plus 10°, for engineering 
and contingencies, P. Y. Creager, Clarks- 


ville, co. engr. 


Tex., Dallas—Dallas Co. soon receives 
bids building 12 in. gutters and 8 ft. side- 
walks on 1 mi. Harwood St. from Ross to 
Cedar Springs Sts. About $50,000. Rescind- 
ed former contract let to Klein’ Bros., 
Junios and Walton Sts. G. Fairtrace, Dal- 
las, engr 


Tex., Ft. Worth—City had plans pre- 
pared paving about 1 mi. Commerce St., 30 
and 40 ft. wide, involving 18 car loads vitr. 
brick (same being purchased by City). 
About $250,000. Work will probably be 
cone by day labor, 


Okla., Chandler—City having plans pre- 
pared repaving various streets in business 
district About $150,000. D. D. Landsaw, 
elk. V. V. Long & Co., 1300 Colcord Bldg., 
Oklahoma, engrs. 


Ont., Ottawa—Pd. Control soon receives 
bids paving Somerset St. from Bank to Bay 
Sts.. wood block, and Welling St. from 
Pooleys Bridge to west limit of Government 
property, asphalt About $67,900 A. F. 
Macallum, city engr. 


Ont., Ottawa—Dominion Government has 
approved plans for expenditure of $22,200,- 
000 for Ontario highways and $17,390,000 
for Quebec highways. 


BIDS DESIRED 


N. Y¥., Brooklyn—Until Sept. 1, by E. 
Riegelmann, boro. pres., regulating and re- 
paving with permanent Grade 1 granite on 
6 in. concrete foundation, roadway of Co- 
lumbia St. from Hamilton Ave. to Sigourney 
St, Kingsland Ave. from point 268 ft. north 
of Calyer St. to point 453 ft. south, with 
permanent asphalt on 6 in. concrete foun- 
dation, strip 24 ft. wide in centre of 7th 
Ave. from 64th to 65th Sts., 57th St. from 
°nd to 3rd Aves., with 3 in. asphalt block. 
57th St. from 2nd to 3rd Aves., resurfacing 
with asphalt by heater method, Atlantic 
Ave. from Pennsylvania to Miller Aves., 
Autumn Ave. from Glen St. to Liberty Ave., 
De Koven Court from East 17th St. to 
Rrighton Reach R.R., Euclid Ave. from Ja- 
maica to Atlantic Aves., Irvington Pl. from 
Fast 17th St. to Brighton Beach R.R., Lor- 
raine St. from Columbia to Smith Sts., Pros- 
pect Park, southwest from Prospect Park, 
west to Park Cirele, St. Edwards St. from 
Park to Myrtle Ave., 16th St. from Pros- 
pect Park west to Prospect Park southwest, 
restoring and repaving asphalt pavements 
in roadways of various streets, when and 
where directed 


N. ¥., Long Lsland City—Until Sept. 3. 
by M. S. Connolly, pres. Queens Boro., par- 
tially regulating and grading for sodding or 
seeding side slope adjacent to park, laying 
gutters, and building retaining wall for 
width of 60 ft. centrally located from Myrtle 
Ave. to point about 155 ft. north of Chestnut 
St., and for width of 70 ft. adjoining south- 
easterly and easterly side of Park Lane 
from point about 220 ft. southwest from 
point of curve at southwest corner Park 
Lane near 115th St. to Union Turnpike ; 
regulating and grading sidewalk space for 
width of 10 ft. and gutter space and for lay- 
ing sidewalks on easterly side of 42d St. 
from Jackson to Hayes Aves., regulating, 
grading, curbing and laying sidewalks and 
paving with rermanent sheet asphalt on 
concrete foundation, 94th St. from Jamaica 
to 89th Aves., regulating and grading Har- 
per Ave. from Jackson Ave. north for dis- 
tance of 450 ft.: for partially filling vacant 
lot on southwest side of Tompkins Pl. from 
Myrtle to Cooper Aves. 


N. ¥., New Vork—tlU'ntil Aug. 31, by H 
H. Curran, pres. Manhattan Boro., regulat- 
ing and repaving with granite and wood 
block on concrete foundation, areas included 
between parkways on Delancey St. at inter- 
sections of Norfolk and Suffolk Sts. 


N. ¥. 8. LL, St. George—Until Aug. 30, 
by C. D. Van Name, pres. Richmond Boro., 


repairing and building sidewalks on north 
side of Heusden St from Simonson to Van 
Pelt Aves., on both sides of Richmond Ter- 
race from Harbor Rd. to Granite Ave. and 
on south 
Mornirgstar Rd 


side of Richmond Terrace from 
to Granite Ave. 
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N. Y., S. L, St. George—Until Aug. 31, 
by C. D. Van Name, pres. Richmond Boro., 
repaving roadway of Arthur Kill Rd. from 


Kentley St. to Sharrots Rd., concrete 
New Jersey — Until Sept. 10, by State 
Highway Comn., Broad St. Bank Bidg., 


Trenton, repairing State Highway Route 1, 
from Highland Park to Hotel Pine, involv- 
ing 8,000 sq.yd. 2 in. grade “W” bituminous 


concrete surface. <A. L. Grover, ch. clk; 
advertised in this issue. 
N. J., Jersey City—Until Sept. 9, by Bd. 


Freeholders Hudson Co., improving 2.22 mi 
Schuyler Ave. in towns of Harrison and 
Kearny, involving 26,246 sq.yd. bituminous 
surface pavement and 5,250 cu.yd. founda- 
tion. About $126,000. Noted June 17. 


N. J., North Arlington (Arlington P. O.) 
—Until Sept. 8, by Mayor and Boro. Council, 
grading Front St. from Kearny Ave. to 
Lorrigan Pl., involving 1,695 cu.yd. earth 
excav. and 1,140 cu.yd. earth fill; building 
concrete walks on Kearny Ave. from Astor 
Pl. to Chauncey Ave., 2,117 cu.yd. earth 
fill, 311 cu.yd. earth excav. and 20,700 sq.ft. 
concrete sidewalk. J. H. Shields, clk. 


N. J., Red Bank—Until Sept. 7, by Boro. 
Council, paving 920 ft. Bridge Ave. from 
Front St. to Prospect St. A. A. Patterson, 
mayor. G. K. Allen, 60 Broad St., engr.; 
advertised in this issue. 


Maryland—Until Aug. 31, by State Rds. 
Comn., 601 Garrett Bldg., Baltimore, build- 
ing 1.4 mi. Legislative Rd. between Moran- 
tewn and Allegany, (Contr. A-18); 2.14 mi. 
Mountain Rd. from end of concrete section 
to Jacobsville, (Contr. AA-19); 2.04 mi 
Hereford Rd., (Contr. B-38). J. N. Mackall, 
chn.; advertised in this issue. 


Alabama—Until Aug. 31, by State High- 
way Comn., Montgomery, building 3.2 mi. 
road from Browns Sta., Dallas Co., to Perry 
Co. line, involving 5 acres clearing and 
grubbing, 12,672 cu.yd. common exceav.. 
192.5 lin.ft. 18-24 in. culvert pipe, 41.56 
cu.yd. Class “B" concrete in headwalls, 
97.82 cu.yd. Class “A” concrete in culverts, 


7,480 Ib. reinforcing steel, 7.400 cu.yd. 
gravel, etc. W. S. Keller, state highway 
ener. 


La., New Orleans—Until Sept. 30, by W 
RB. Davey, city engr., paving 9.5 mi. resi- 
dential streets, bitulithic, bituminous con- 
crete, refined Trinidad Lake asphalt, sheet 
asphalt or creosoted wood block; 1.7 mi. in 
business section, granite blocks, vitr. brick 
or block, or creosoted wood block: 10.8 mi. 


various streets, chert or concreting clay 
gravel. 
La., Rayvile—Until Aug. 230. by State 


Highway Dept., New Orleans, buliding 10.75 
mi, Sect. T. and 13.26 mi. Sect. C, Richland 
Co., involving drainage structures. 3,767.8 
cu.yd. concrete in bridges and 270.63 cu.yd. 
concrete in culverts. TD. Buie, state high- 
way ener. 


Ohio—Until Sept. 3, by State Highway 
Comn., Columbus, building roads in follow- 
ing counties: 

Ashtabula Co., Sects. “C” and “D,” Cleve- 
land-Meadville Rd., 6.7. mi., resurfacing old 
road with macadam, cost $167,000. 

Belmont Co., Sect. “M,” Bellaire-Barnes- 
ville Rd., 2.999 mi., grading and draining. 


Sect. “H-1,"” Barnesville-Woodsfield Rd., 
1.778 mi, grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam, $68,836. 

Sect. “I,” Barnesville-Woodsfield Rd., 
2.061 mi., grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam, $74,065. 

Crawford Co., Sect. “A,” Shelby-Galion 
Rd., 2.434 mi., grading, constructing bridges 
and culverts and paving with bituminous 
macadam, $90,600. 

Clermont Co., Sect. “N-2."" Milford-Hills- 
boro Rd., 3.548 mi., grading, constructing 
bridges and culverts and paving with water- 
bound macadam, $100,197. 

Geauga Co., Sect. “G,” Cleveland-Mead- 
ville Rd., constructing bridge, $8,000. 

Jackson Co., Sect. “F.” Chillicothe-Jack - 
son Rd., 1.85 mi., grading, constructing 
bridges and culverts and paving with bitu- 
minous macadam, $62,305. 

Sect. “K,” Chillicothe-Jackson Rd., 2.332 
mi., grading, constructing bridges and cul- 
verts and paving with bituminous macadam, 
$109,275. 

Mahoning Co., Sect. “N-2,"” North Lima- 
East Palestine Rd., .65 mi., grading, con- 
structing bridges and culverts and paving 
with brick, $28,292. 

Paulding Co., Sect. “G.” Paulding-V’ood- 
burn Rd., 2.925 mi. grading, constructing 
bridges and culverts and paving with con- 
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crete, bituminous macadam or Kentu 
rock, $79,671. 

Sect. “A-2,” Payne-Hicksville Rd., 
mi., grading, constructing bridges and 
verts and paving with concrete, bitumi: 
macadam or Kentucky rock, $78,841. 

Scioto Co., Sect. “R-1," Ohio River 
grading, constructing bridges and culy 
and paving with brick, $204,086. 

Sect. “B,” Portsmouth-Oak Hill Rd., 1.9 
mi., grading, constructing bridges and ce, 
verts and paving with brick, $91,850 

Van Wert Co., Sect. “A,” Van Wert-1 
Wayne Rd., 5.826 mi., grading, construct; 
bridges and culverts and paving with rein 
concrete, bituminous concret, bitumin«: 
macadam or Kentucky rock, $295,429. 

Ashtabula Co., Sect. “E," Jefferson-Ay 
dover Rd., 1.22 mi., resurfacing old 


Mac 
adam road with No. 3 brick, $35,054. 
Cuyahoga Co., Sects. “C-1" and “C_9 
. eae 
Cleveland-Elyria Rd., 8.021 mi., widenin: 


pavement, waterbound macadam, $63,010: 
Lorain Co., Sect. “T,” Oberlin-Elyria fd 

1.69 mi., grading, constructing bridges an: 

culverts and paving with brick, $50,327 


Indiana — By Bd. Co. Comrs. 
roads in following counties: 

Sept. 6, Warren Co., Williamsport, 12.018 
ft. H. Brutus et al. Rd.. Warren Tw) 
gravel; 3,166 ft. C. L. Messner et al. Rul 
Washington Twp., concrete ; 10,586 ft. J. \ 
Borders et al. Rd., Prairie Twp., gravel 
also 10,711 ft. O. B. Johnson et al. tt 
gravel; 13,332 ft. J. M. Salts Rd., Steube: 
Twp., gravel; 11,424 ft. A. R. Jones et al 
Rd., Mound-Kent Twp. line, gravel; 11,930) 
ft. J. C. Haslet et al. Rd., Pine Twp., gravel 
15,152 ft. R. Silvia et al. Rd., Kent Tw) 
gravel. W. H. Stephens, aud. 

Sept. 7, Pulaski Co., Winamac, 15,045 f: 
A. D. Paine Rd., Rich Grove Twp., grave! 
J. C. Howe, aud. 

Montgomery Co., Crawfordsville, 15,841) 
ft. W. C. Lydick et al. Rd., Brown Tw) 
gravel. W. McClelland, aud. 


Michigan—Until Sept. 1, by State High 
way Dept., Lansing, grading, surfacing and 


building 


draining Assessment Dist. Rd. 205, 16 ft 
wide, St. Clair and Macomb Counties, in 
volving 33,138 cu.yd. earth excav., 75,320 


438 cu.yd. concrete in cul 


sq.yd. gravel, 
Noted 


verts, ete. Former bids rejected. 
July 15, 


Mich., Atlanta—Until Sept. 7, by Comrs 


Montmorency Co., grading, draining and 
gravel surfacing 3.277 mi. State Trunk 
Line Rd. 32-4, Sect. B, involving 39,769 


sq.yd. gravel surface, 39,923 cu.yd. excav., 
ete. State Highway Dept., Lansing, engrs 


Mich., Grosse Pointe Park (Detroit P. 0.) 

-Until Sept. 3, by C. H. Marden, engr., 
502 Whitney Bldg., Detroit, grading, shap 
ing and paving 2,400 ft. Beaconsfield Ave 
from Kercheval to Mack Aves., 26 ft. wide 
involving 65,000 sq.yd. concrete. Noted 
July 15. 


Mich., Hillsdale—Until Sept. 3, by Comrs 
Hillsdale Co., grading and gravel surfacing 
6.032 mi. State Trunk Line Rd. 23-3, Sect 
C, involving 8,882 cu.yd. gravel surface and 


318.5 fine grading. State Highway Dept 
Lansing, engrs. 
Mich., Tonia—Until Aug. 31, by Comrs 


Tonia Co. draining, grading and gravel sur 
facing 7.329 mi. Assessment Dist. Rd. 137 
Ionia and Kent Counties, involving a 
sq.yd. excav., 22,392 sq.yd. gravel surfac 
base course, 47,113 sq.yd. gravel surface 
top course, State Highway Dept., Lansing 
eners. 


Mich., Muskogon— Until Sept. 2. by 
Comrs. Muskegon Co., draining, grading 
and surfacing 1.993 mi. State Trunk Lin 
Rd. 24-12, involving 4,550 cu.yd. excay 
18,710 gravel, stone-gravel or waterbound 
macadam surfacing, etc. State Highway 
Dept., Lansing, engrs. 


Ia., Cherokee—Until Aug. 31 by Comrs 
Cherokee Co., building 14.03 mi. roads, in 
volving 90,384 cu.yd. excav., 3,245 linft 
6 and 8 in. tile and 2 tile intakes. H. R 
Bates, Cherokee, engr. 


Ia., Newton—Until Aug. 30, by city, pa\ 
ing various streets, involving 30,600 lin.ft 
eurb or curb and gutter and 36,000 sq.yd 
concrete, brick or asphalt pavement; ad 
vertised in this issue. 


Minn., Carlton—Until Sept. 7, by Carlto 
Co., graveling 2? mi, State Rd. 7 and im 
proving 2% mi. Federal Aid Project 1° 
State Rd. 1, including excav., clearin: 
grubbing, graveling two 26 ft. clear s).\' 
bridges, ete. About $30,000. P. D. Mo! 
Carlton, engr. 


Minn., Crookston—Until Sept. 4, by FP 
Co., graveling 13.5 mi. Federal Aid Proj 
155, Co. Job 2001, involving 35,093 cu.) 
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gravel and 71,259 lin.ft. shaping and com- 
pacting, also 1) mi. Federal Aid Project 
94, Co, Job. 1910, involving 43,323 cu.yd. 
gravel and 52,300 lin.ft. shaping and com- 
pacting. About $52,000 and $40,000 re- 
spectively. E. H. Harding, Crookston, engr. 


Minn., Minneapolis — Until Sept. 13, by 
eet Co., grading 3.85 mi. State Ra. 
{5 and portion of State Rd. 6. About $25,- 
000. A. P. Erickson, aud. 

n., Ft. Scott—Until Aug. 30, by Comrs. 
neue Co., completing 9,113 ft. Garland 
ranch Rd., Federal Aid Project 7, 16 ft. 
wide. B. Boyle, Ft. Scott, co. engr. Noted 
July 1. 


Kan., Girard—Until Sept. 16, by Comrs. 
Crawford Co., grading and building cul- 
verts on 9.085 mi. Federal Aid Project 40, 
Sects. A, B, C, D, E and F, 18 ft. wide, 
cost $150,000; 5.033 mi. Ringo-Edson Rd., 
Federal Aid Project 39, 18 ft. wide, $75,000. 
w. J. Arnold, Girard, engr. 


Kan., lola—Until Sept. 15, by Comrs. Al- 
len Co., building concrete road, grading and 
constructing culverts on 2 mi. Ft. Scott- 
Wichita Highway, Federal Aid Project 65, 
18 ft. wide. About $100,000. A. Stroup, 
Iola, engr. 


i—State Highway Dept., Jefferson 
City, receiving bids building 26 mi. Jeffer- 
son Highway from Buchanan Co. line to 
Parkville Rd. Dist., 18 ft. wide, Platte Co. 
Leslie-Barnes Eng. Co., Amer. Natl. Bank 
Bldg., St. Joseph, engrs. 


Missouri—Until Sept. 1, by State High- 
.. Dept., Harrisonville, building 19 mi. 
Harrisonville-Belton Rd., 24 ft. wide, Fed- 
eral Aid Project 20, Cass Co., involving 
66.464 cu.yd. earth and 8,127 cu.yd. rock 
excav., 1,880 cu.yd. borrow, 2,500 cu.yd. 
per 100 ft. overhaul, 539.6 cu.yd. Class “B 
and 27.5 cu.yd. Class “C” concrete masonry, 
41.487 lb. reinforcement for concrete ma- 
sonry, 225 lin.ft. 14-18 in. vitr. clay pipe, 
ete, cost $93,144; Frahm Bridge, rein.- 
con. spandrel filled arch, 13.9 cu.yd, 
Class “A,” 421.2 cuyd. Class B, 
concrete, 42,420 Ib. reinforcing steel, $19,- 
533: Brown Bridge, rein.-con. skew deck 
girder to have 2 rein.-con. abutments pad 
1 concrete pier, 5.5 cu.yd. Class “A, 19 9 
cu.yd. Class “B” and 58.3 cu.yd. Class c 
concrete, 21,520 Ib. reinforcing steel, $19.- 
107; Longshore Bridge, rein.-con. | deck 
girder with 2 rein.-con, abutments, 2.6 cu. 
vd. Class “A” and 116.1 cu.yd. Class B 
conerete, 10,400 Ib. reinforcing steel, $5,195, 
all bridges on Harrisonville-Belton Rd. 


Mo., Bethany—Unti! Sept. 6, by city, pav- 
ing 4 blocks 17th St. between Main and 
Miller Sts., involving 3,300 sq.yd. concrete. 
About $50,000. ©. Stratton, city engr. 


Tex., Cleburn—tUntil Aug. 31, by Comrs. 
Johnson Co., Precinct 1, improving 16 mi. 
Rio Vista and Lone Willow Rds., also build- 
ing steel bridge on concrete pier and abut- 
ments, across Nolan River. Work involves 
151,000 cu.yd. gravel surfacing, 1,500 cu. 
yd. concrete, 79.000 Ib. structural steel, 8,500 
cu.yd. loose rock excav., ete. C. White, co. 
aud. 


Tex., Hillsboro—Until Sept. 4, by R. F. 
Burns, judge Hill Co., grading, gravel sur- 
facing and building rein.-con. bridges and 
culverts on 14.9 mi. Highway 31 through 
Hill Co., 15 ft. wide, involving 114,077 
cu.yd. borrow and 28,970 cu.yd. earth 
excav., 27,375 cu.yd. gravel, 105,200 | Ib. 
reinforcing steel, 1,020 cu.yd. Class “A 
and 330 cu.yd. Class “B” concrete. About 
$224,000. Bryant & Huffman, Littlefield 
Bldg., Austin, engrs. 


Tex., Jasper—Until Sept. 13. by C. C. 
Brown, judge Jasper Co., grading and build- 
ing rein.-con. bridges and culverts on 12.48 
mi. Highway 8&8 from Buna southeast to 
Newton Co., 24 ft. wide. involving 71,765 
cu.yd. earth excav., 42,860 Ib. steel bars, 
506.9 cu.yd. Class “A” and 57.9 cu.yd. Class 
“B” concrete. About $47,000. C. P. Hun- 
ter, Jasper, co. ener. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Vermont—State Highway Dept., Mont- 
pelier, let contract building .73 mi. water- 
bound macadam highway in Barnet Twp., 
to Arboris Co., Hartford, Conn, $28,497. 


Vermont—State Highway Comn., Mont- 
pelier, received bids buildin; (>) 71 mi. 
State Highway, Project 5, St. Albans, in- 
volving 1,175 cu.yd. earth excav., 878 cu.yd. 
stone, 1,388 cu.yd. waterbound macadam. 
1,250 lin.ft. standard underdrain, etc., (b) 
73 mi. Project 3, Barnet, 3,236 cu.yd. 
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earth and 387 cu.yd. rock excav., 2,286 cu 
yd.. stone, 1,200 ft. 6 in. drain, ete.; (e) 
4.07 mi. Project 13, New Haven and Wal 
tham, 8,324 cu.yd. earth excav., 2,000 cu 
yd. stone, 9.078 cu.yd. waterbound maca- 
dam, 623 Ib. reinforcing and 1,995 Ib 
structural Steel, etc.; (d) 6.81 mi. Project 
12, Sect. A, Mt. Tabor, Dorset and Danby, 
26,879 cu.yd. earth excayv., 16,154 cu.yd. 
gravel, 691 cu.yd. concrete, 1,914 cu.yd 
stone, 3,898 cu.yd, borrow, 614 ft. 12-18 in. 
corrugated pipe culverts, etc.; (e) 6.76 mi. 
Sect. B, 20,675 cu.yd. earth excav., 16,687 
cu.yd. graveling, 616 ft. 12-18 in. corru- 
gated culvert piping, ete J. H. Button, 
St. Albans, (a) $23,538; Arborio Co., 80 
Park St., New Haven, (b) $28,497: Perine 
& Sons, Inc., Ashland, Mass., (b) $32,661; 
W. FE. Loud & Sons Co., 94 Hall Pl., Quincey, 
(c) $108,110; G. L. Gregoire & Co., Barre. 
(a) $132,717; P. C. Risci, Rutland, (e) 
$123,829; W. E. Dix, Corp.. Springfield, (a) 
$142,398, (e) $120,242: Alco Contr. Co, 
Boston, (d) $154,666, (e) $143,998 


Massachusetts — State Highway Dept., 
oston, received bids Aug. 17 building 4,200 
ft. cement concrete and bituminous mac- 
adam_ highway, Palmer. from C. Bianchi & 
Co., Framingham, $44,820; Adams & Rux- 


tan Constr. Co., 383 Lyman St., Springfield, 
$44,841. a 


Mass., Boston—City received bids Aug. 
18 paving Centre and South Sts., West Rox- 
bury, (a) sheet asphalt. (b) Topeka, from 
Bermudex Co., 246 1st St., Cambridge, (a) 
$75,877; Rowe Constr. Co., 45 Milk St.. (b) 
$76,562; Central Constr. Co.. 228 South- 
hampton St., Roxbury, (b) $80,252 


Mass. Boston — City received bids Aug 
10 paving Cushman Rd., Easton St., Glen- 
ville Ave., ete., from J. J. Lane (sheet as- 
Phalt) $62,072, (Topeka) $62,257, (hitumi 
nous) $62,812; Warren Bros. Co., 142 
Berkeley St., (bituminous) $65,970, 


*&Mass., Palmer—Rd. Comrs. let contract 
paving 4,200 ft. North Main St., cement 
concrete, to C. Bianchi & Co., Framingham, 
$44,820. Noted Aug. 19 


Conn., New Haven — City received bids 
paving (1) Norton St., (2) Rose St.. (3) 
New Hall St., (4) Highland St., (5) Cedar 
St. (a) National, (b) sheet asphalt, (c) 
Topeka, (d) concrete, (e) bituminous mac- 
adam, from C. W. Blakeslee & Sons, 58 
Waverly St., (le) $9,677, (2b) $4,388, (2c) 
$3,751, (3b) $10,683, (3c) $9,418, (4b) 
$8,968, (4d) $11,688, (5b) $2.013, (Se) 
$1,715; R. D. Daley & Co.. 6 Church St., 
(le) $7,825, (4b) $8,735, (4d) $9,130; Con- 
necticut Natl. Pavements, Inc., 185 Church 
St., (le) $8,131, (2a) $4,702, (2b) $4,207, 
(2c) $3,927, (8a) $11,516, (3b) $10,256, 
(3c) $9,290. (4a) $7,988, (b) $7,148, (4c) 
$6,545, (4d) $11,377, (5b) $1,917, (5e) 
$1,809, (5e) $2,154. 


*New York—State Highway Comr., Cani- 
tol, Albany, let contract repairing Rd. 432. 
Dutchess Co., to Kennedy Constr. Co., Al- 
bany, $83,935; Rd. 5534-A, Schuyler and 
Yates Cos., to W. Hazard, Ithaca, $8,293 
Noted Aug. 19. 


*N. Y., Brooklyn—E. Riegelman, boro. 
pres., let contract regulating and grading. 
(a) Bast 7th St. from Ave. T to Ave U, 
(b) East 19th St., (c) East 45th St., (d) 
52nd St., (e) 82nd St.. (f) Bath Aves., (g) 
Hegeman Ave., (h) regulating, grading and 
laying sidewalks on Hegeman Ave., (i) reg- 
ulating, grading and laying curbs on Nep- 
tune Ave., (j) regulating and paving East 
47th St., (k) 51st St., (1) 52nd St., (m) 
Sist St., (n) 82nd St., (0) regulating and 
paving with asphalt Fast 7th St. from Ave. 
T to Ave. U, (p) furnishing and delivering 
2.500 bbl. portland cement, to J. Pallidino, 
(a) $4,912, (b) $4,049, (da) $6,473, (e) 
$7.116; Uvalde Asphalt Paving Co.. 1 
Bway., New York City, (c) $42,118. (m) 
$13,981, (n) $10,099; Brooklyn Alcatraz Co., 
407 Hamburg Ave., (1) $22,403, (k) $11,394. 
(1) $14,461. (o) $14.155; B. Turacama, 8706 
Ray 12th St., (f) $12,174; Cassel Bros.. (g) 
$1.300: Cc. A. Myers. (h) $2.245; Wolfman 
& Greenbaum, (i) $7,533; Burroughs Bldg. 
Material Co., Johnson Ave., (p) $12,009. 
Noted Aug. 5. 


*N. Y., Long Island City—M. FE. Con- 
nolly. pres. Queens Boro., let contracts 
regulating, grading, curbing and_ laying 
sidewalks on 16th Ave. from Grand to Van- 
deventer Ave. to N. Lascalso, $3,850; 
North Jane St. from Vernon Ave. to ter- 
minus 368.55 ft. west, to Spalone Contg. 
Co., $50,876; regulating and event wit 
asphaltic concrete on macadam foundation, 
Laurel Hill Blvd., Rockaway Blvd. from 
Cronins Crossing to Park Ave., Atlantic 
Ave. from Nortons Creek to Long Istand 
R.R.; on concrete foundation Corona Ave, 





from Louona to Colonial Aves. also with 
sheet asphalt on concrete foundation Ja- 
maica Ave. from Van Wyck Ave., Grand 
St.. to Uvalde Asphalt Paving Co., $49,848 
$64,250, $17,450, $39,333 and $181,792 re 
spectively; regulating roadway for 30 ft 
width and laying for 18 ft. width both cen 
trally located, a promweimary pavement of 
bituminous macadam on 104th St. from 
Farmers Blvd. to Hollis Ave., to Kennedy 
& Smith, $6,490; Myrtle Ave., to C. Kurth, 
$6,849. Noted July 22. 


N. Y¥., New York—H. Bruckner > 
Bronx Boro., received bids repaving With 
sheet asphalt in railroad area, where di 
rected, from Union Paving Co., Bway. and 
112th St., $25,120; Asphalt Constr Co., 2197 
Madison Ave., $25,690; J. L. Brusstar, Har- 
lem River and 150th St., $25,910; Uvalde 
Asphalt Paving Co., 1 Bway., $26,950 


*N. Y., New York—H. 1. Curran PS 
Manhattan Boro., let contract repevins 
Madison Ave., sheet asphalt, to Cleveland 


Trinidad Paving Co. Flus 9 
Noted Aug. 12. shing, $31,172 


N. Y¥., New York—H. H. Curran, 
Manhattan Boro., received bids Aug. 19 
regulating and repaving with sheet asphalt 
(a) West 54th St., (b) ‘West End Ave from 
69th to 72d Sts., (c) West End Ave from 
76th to 91st Sts., (d) with asphalt block 
West End Ave. from 69th to 72d Sts. (e) 
with wood block West 54th St.. (f) with 
granite block, Hudson St., from W. J. Fitz- 
gerald, 547 West 45th St., (a) $42,758, (b) 
$29,644, (c) $162,881, (e) $62,156, (f) $199.- 
131; J. L. Brusstar, Harlem River and 
150th St., (a) $44,794; Davney Asphalt Co.. 
177th St and Westchester Creek, (a) $46,- 
042; Uvalde Asphalt Paving Co., 1 Bway.. 
(a) $46,477, (b) $30,975, (c) | $163,785; 
Cleveland Trinidad Paving Co., Flushing, 
(a) $46,874, (b) $30,241,  (e) $163,241; 
Hastings Paving Co., 25 Broad St., (d) 
$34,930; P. J. Kearns, 2306 Creston Ave., 
(f) $122,760. Noted Aug. 12. 


pres 


N. Y¥., New York—H. H. Curr: 
Manhattan Boro., received bids Aug. 16 
regulating and repaving with sheet asphalt 
(a) Madison Ave. from 91st to 94th Sts. 
(b) with granite block, Delancey St. be- 
tween parkways, (c) Lexington Ave. from 
T26th to 130th Sts., (d) 125th St. from 1st 
to 3d Aves., (e) with wood block, Delancey 
St. between parkways, (f) Lexington Ave 
from 125th to 130th Sts., (gz) 125th St 
from Ist to 3d Aves., (h) regulating, grad 
ing and flagging Hillside Ave., etc.. from 
Cleveland Trinidad Paving Co., Flushing. 
(a) $32,933; J. L. Brusstar, Harlem River 
and 150th St., (a) $33,801; Uvalde Asphalt 
Paving Co., 1 Bway., (a) $34,621: Asphalt 
Constr. Co., 2197 Madison Ave., (a) $25,042. 
(c) $55,514, (a) $69,142; D. J. McCarthy. 
(b) $2,965, (e) $2,894, (h) $984: W. J. 
Fitzgerald, 547 West 45th St.. (b) $3,425 
(c) $57,146, (e) $3,351, (f) $58.534, (ge) 
$85.884; Burnside Constr. Co.. 270 Burn- 
side Ave., (c) $56,063, (4) $70,082, (h) 
$1,348; P. J. Kearns, 2306 Creston Ave 
(c) $56,942, (A) $69,462; C. Helbock, 623 
bat Ave., (4) $69,843; L. DiMenna, (h) 


*¥N. Y., New York—H. H. Curran, pres 
Manhattan Boro., let contract regulatine 
and repaving State and East 39th Sts. to C 
Helbock, 633 Wales Ave., $19,075 and 
$46,101 respectively; Prince St, to W. J 
Fitzgerald, 547 est 45th St., $15.308: 
122d St., to Burnside Contg. Co., 279 Rurn- 
side Ave., $61,294; 182d St. from Wads- 
worth Ave. to Bway., to Hastings Paving 
Co., 25 Broad St., $6,615; 179th St. and 
182d. St. from Amsterdam to Wadsworth 
Aves., to Davney Asphalt Co., 177th St. 
and Westchester Creek, $35,309 and $28,531 
respectively; building sewers in 122d St 
at foot of Harlem River, to P. F. Reilly, 
$7,302. Noted Aug. 19. 


*New Jersey —State Highway Comn.. 
Broad St. Bank Pide., Trenton, let contract 
paving .9 mi. highway_at pehwey, Union 
Co.. to Weldon Constr. Co., Westfield, $115.- 
850. 


*N. J. Belvidere—RFd. Freeholders War- 
ren Co. let contract building 7,718 yd. 
rein.-con. road on South Main St.. to Korp 
& Korp, Phillispburg, $33,947. 


*N. J., Flemington—Hunterdon Co. let 
contract building .6 mi. concrete road near 
Flemington Jct., 20 ft. wide, to Smith Bros. 
& Co., Hackettstown, $29,651. Noted Aug. 
12. 


*N. J., Newark—City let contract paving 
with concrete, Hansbury Ave. from. Eliza- 
beth to Bergen St. and Goldsmith St, from 
Clinton to nm Sts. to J. B. Gilligan, 
919 Broad St., $73,256. Noted May 27. 
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Streets and Roads (Continued) 


*N. J., Newark—Essex Co. let contract 
paving 4,000 ft. Sanford St.. from Central 
Ave., East Orange, to Newark city line, 20 
it. wide, to Standard Bitulithic Co., 50 
Church St., New York City, $54,904 


N. J., North Bergen (Weehawken P. O.) 
—Town let contract improving South St. to 
W. Baker Contg. Co., South St., Jersey City. 
About $55,000. Noted July 29. 





*N. J., West Orange—FEssex Co. (New- 
ark) let contract improving Mt. Pleasant 
Ave., here, to Franklin Constr. Co., 52 Van- 
derbilt Ave., New York City, $116,700. 
Noted Aug. 5 

*¥N. J. Woodbury—Gloucester Co. let 


contract paving 4 mi. Westville and Crown 
Point Rds., concrete, to E. R. Mixner, Go- 
shen, N. Y. About $154,000. 


*Pa., Dormont—City let 
ing, paving, curbing, etc., 
to Pittsburgh Paving Co., 


contract grad- 
Mississippi Ave. 
Bakewell Bldg., 


$8,500; Connecticut and Wisconsin Aves. 
to P. A. Binintind & Bros., 310 Dawn Ave., 
$19,000 and §$8.000 respectively; building 
sewers in various streets, to M. Ott Co. 


416 Warington Ave., $12,000; all contractors 
of Pittsburgh. 


*Pa., Phila.—City let contract grading 
Sedgwick, Sherman, Mt. Airy Ave. and 
Wayne Sta.. to F. Mark Constr. Co., 2820 


North 21st St., $36,806, paving with asphalt, 

Torreedale Ave. from Kingston to Franklin, 

. Eastern Paving Co., Colonial Trust Bldg., 
28,969. 


*Pa., Pittsburgh—City let contract grad- 
ing, paving and curbing Woodville Ave. 
from Independence St. to Bankville Ave., 
to T. Cronin Co., 18th and Fox Sts., $58,- 
739 Noted Aug. 5. 


*&Tennessee—State Highway Dept., Nash- 
ville, let contract building 16.304 mi. state 
highway, from Davidson Co. line to Mur- 
freeshoro, Rutherford Co., Project 47, bitu- 
minous macadam penetration, using oil as- 
phalt, to B. Williams, Lawrenceburg, $424,- 
121; grading and draining 14.544 mi. high- 
way, Carroll and Weakley Counties, Project 
22, to W. S. Knight & Co., Horn Lake Rd., 
Memphis, $117,902; 9.94 mi. highway be- 
tween Cheatham Co. line and Burns, Dick- 
son Co., Project 46, to F. H. Crow & Co., 
Dickson, $56,489. 


Ohio—State Highway Comn., Columbus. 
received bids Aug. 20, building roads in 
following counties: 

Ashland Co., Sect. “Haysville Mans- 
field-Wooster Rd., 0.624 mi., grading, con- 
structing bridges and culverts and paving 
with monolithic brick, from D. A. Philips & 
Son. Ashland, $33,125. 

Sect. “D” Mansfield-Wooster Rd., 3.509 
mi., grading, constructing bridges and cul- 
verts and paving with monolithic brick, D 
A. Philips & Son, Ashland, $152,221. 

Section ‘“Jeromeville”’ Mansfield-Wooster 
Ra., 0.039 mi., grading, construction bridges 
and culverts and paving with monolithic 
brick, D. A. Philips & Son, Ashland, $7,942. 

Crawford Co., Sect. “H"” Bucyrus-Sandus- 
ky Rd., 4.087 mi., grading, constructing 
bridges and culverts and paving with bitu- 
minous concrete, cement base, Disher Bros.. 


Upper Sandusky, $222,966; same paving 
with bitumincus macadam, waterbound 
macadam base, F. Drake, Upper San- 
dusky, $202,745. 

Lucas Co., Sect “H-2” Toledo-Wauseon 


Rd., 1.105 mi., grading, constructing bridges 
and culverts and widening present macadam 
and surface treatment, C. M. Gray, Water- 
ville, $12,971; Jos. H. Doran, Toledo, $13,- 

Sandusky Co., Sect. “T’’ Sandusky-Clyde 
Rd., 0.995 mi., grading, constructing bridges 
and culverts and paving with rein.-con., 
Lee Bros. & Petticord, Clyde, $41,625. 

Sect. “C-1" and “C-2” Fremont-Bowling 
Green Rd., 2.222 mi., grading, constructing 
bridges and culverts and paving with brick 


on concrete base, Modern Constr. Co., Fre- 
mont, $84,928. 
Vinton Co., Sect. “Hamden” McArthur- 


Jackson Rd., 0.96 mi., grading, constructing 
bridges and culverts and paving with brick 
on rolled surface, King & Sharp, McArthur, 

eG Winchell & McDaniels, Columbus, 

Crawford Co., Sect. “A” Galion-Bucyrus 
Rd., 1.13 mi., widening and resurfacing with 
bituminous concrete, J. W. Carey, Ada, 
$32,104. 

Huron Co., Sect. “C” Monroeville-Chicago 
Junction Rd., 1.78 mi., grading, widening, 


repairing foundation and resurfacing with 
waterbound macadam. Barnes & Tabbert, 
Rocky Ridge, O., $23,779. 

Lorain Co., Sect. “M” Oberlin-Elyria Rd., 
1.72 mi., resurfacing with 2-inch bituminous 


concrete on top with penetration macadam 
curb and widening base, Highway Constr. 
Co., Elyria, $42,914; Ohio Eng. Co., Lorain, 
44,074. 


Ve 

Richland Co., Sect. “H” Mansfield-Mt. 
Gilead Rd., 4.36 mi., widening and resur- 
facing with bituminous macadam, Trumbull 
Constr. Co., Warren, $92,637. 

Warren Co., Sect. “D” Cincinnati-Chilli- 
cothe Rd., 2.99 mi., resurfacing with water- 
bound macadam, S. B. Craig, Blanchester, 
$49,456; T. D. Van Camp, Cincinnati, $59,- 
643; Curry & Hayes, Eaton, O., $51,335. 
Noted July 29, 


*0., Cleveland Heights (Warrensville P. 
O.)—Village let contract grading, draining, 
curbing and paving Caledonia Ave. from 
Taylor Rd. to village limits, involving 
7,900 sq.yd. asphalt, 71,000 sq.ft. 6 in. con- 
crete base, 4,800 lin.ft. each stone curb and 
tile gutter and 6,300 cu.yd. earth excav., 
to Lake Erie Paving Co., 915 Society for 
Savings Bldg., Cleveland, $49,266. 


*0O., Cleveland Heights (Warrensville, P. 
O.)—Village let contract grading, draining, 
curbing and paving with asphalt, Wood Rd. 
from Crest Rd. to Crest Drive, Maple Rd. 
from Mayfield to Wood Rds., Glenwood 
Ave. from Cleveland Heights Blvd. to Noble 
Rd., to Spence Bros., Woodhill Rd., Cleve- 
— $45,862, $62,086 and $28,910 respec- 
tively. 


*0., Dayton—Montgomery Co. let con- 
tract paving 1.6 mi. Bessie Little Rd. from 
Dayton Corp. line to Troy Pike, 20 ft. 
wide, Kentucky rock asphalt, to Bigler 
Bros., Middletown, $57,869. Noted Aug. 12. 


*0., Reynoldsburg—Franklin Co. let con- 
tract grading and paving 3,122 ft. Natl. Rd., 
32 ft. wide, tarvia macadam, to Baker 
eal Co., 547 School St., Columbus, $24,- 


*Michigan—State Highway Dept., Lans- 
ing, let contract grading, draining and 
surfacing .809 mi. State Trunk Line Rd. 
15-6, 20 ft. wide, to Houghton Co. Rd. 
Comrs., Houghton, $25,220; 4.039 mi. State 
Trunk Line Rd. 28-6, Sect. A, 16 ft. wide. 
Gogebic Co., involving 15,770 cu.yd. earth 
excav., 37,911 sq.yd. gravel surface, 2,136 
lin.ft. guard rail, etc., to Oxnam & Brown, 
Ironwood, $70,239; 1.23 mi. State Trunk 
Line 11-11, 20 ft. wide, St. Joseph Co., 4,106 
cu.yd. earth excav., 13,900 sq.yd. bituminous 
macadam, 541.9 cu.yd. concrete base, 709.8 
cu.yd. waterbound macadam, base, etc., to 
Howard & D. Vander Veen, 320 Briarwood 
Ave., Grand Rapids, $42,616. Noted April 


29. 


Mich., Detroit —City received bids fur- 
nishing labor and material for grading and 
paving with sheet asphalt on 8 in. concrete 
foundation, (1) Ashland Ave. from Jeffer- 
son Ave. to Lots 270 and 299, (2) Chalmers 
Ave. from Charlevoix to Mack Aves., (3) 
Green Ave. from Cahalan to Ferndale Sts.. 
(4) Marlborough Ave. from Waterloo to 
Charlevoix Aves., (5) Philip Ave. from Ker- 
cheval to Mack Aves., all 26 ft. wide, paving 
with 1 course concrete, (6) alley 1193 _be- 
tween 10th, 12th. La Brosse and Baker Sts., 
15 and 20 ft. wide, from Detroit Asphalt 
Paving Co., 20 McGraw Bldg., (1) $9,669, 
(2) $30,866, (3) $28,194, (4) $21,164, (5) 
$64,749; Cleveland Trinidad Paving Co., 
402 Hammond Bldg., (1) $10,628, (2) $33,- 
720, (3) $30,985, (4) $23,102, (5) $70,710; 
R. Porath, 1131 McKinley Ave., (6) $10,089 ; 
R. A. Mercier, 746 Hudson Ave., (6) $10,- 
670: Otis Cement Constr. Co., 806 Hammond 
Bldg., (6) $9,872; R. J. Powelson & Co., 
1577 Iroquois St., (6) $10,305. Noted July 
9° 


Wisconsin—State Highway Dept., at div. 
office 6, 213 South Barstow St., Eau Claire, 
received bid erames and paving 7.6 mi. 
Ellsworth-River Falls Rd., Federal 
Project 122, Pierce Co., from Isaacson 
Bros. & Mulheron, Spring Valley, work in- 
volves 36,427 cu.yd. earth excav., at $0.60 
per cu.yd., 580 cu.yd. changes in creek chan- 
nel, $0.65, 417 cuyd. Class “A” concrete in 
culverts, $28, 66,791 sq.vd. 15 ft. macadam 
surfacing, $0.43, 1,200 sq.yd. 18 ft. concrete 
surfacing, S ete., total cost, $69,673; 4.5 
mi. Medford-Cornell Rd., Federal Aid Proj- 
ect 125, Taylor Co., from Universal Eng. 
Co., Bau Claire, work involves 18,263 cu.yd. 
earth excav., $1.17, 696 cu.yd. ditching, $1.17, 
170 cu.yd. Class “A” concrete in culverts, 

38, 147 cu.yd. excav., (Morrow Bridge), 
0.40, 87,125 Ib. structural steel, $0.12, 
1,714 cu.yd. borrow excav., $1.17, 18.3 cu.yd. 
Class “A” concrete, $40, 121.5 cu.yd. Class 
“B” concrete, $40, 53.9 cu.yd. ass “KE” 
conarete. $41, etc., total cost, $50,506. Noted 
ug. % 

*Wis., Elkhorn—City let contract grad- 
ing. surfacing and building culverts in 
Martin and Grace , to T. H. Gharity & 
Sons, Beloit, $29,758. 


*Minn., Hastings—Dakota Co. let ¢ 
tract improving Federal Aid Project 197 
tension of Federal Aid Project 23), inv: 
ing 48,000 ft. grading and 10,650 sq 
paving, ete., to Warren Bros., 323 Plym¢ 
Bldg., Minneapolis, $56,447. Noted July . 


*Minn., Red Lake Falls—Red Lake | 
let contract grading and graveling 8 
Federal Aid Project 144 to A. F. Turn. 
Grand Forks, N. D., $30,541. Noted July : 


*Minn., Walker—Cass Co. let contrac: 
grading 12.66 mi. Job 2004, involving 124 
858 cu.yd. excav. and 14,820 cu.yd. ove: 
haul, also 12.6 mi. Federal Aid Project 14 
State Rd, 11, involving 69,279 cu.yd. exe) 
and 31,962 cu.yd overhaul, to P. W. Roart 
Thief River Falls, $93,787 and $43,700 rr 
spectively; 7.59 mi. Federal Aid Proje 
142, State Rd. 6, involving 10 acres clearin; 
and grubbing, 77,067 cu.yd. exeav., 99.18 
cu.yd. overhaul, and 5,098 cu.yd. grave] 
L. and L. Constr. Co., Walker, $57,089 
grading and graveling 7.5 mi. Job 2001, i: 
volving 30 acres clearing and grubbin, 
55,831 cu.yd. excav., 29,394 cu.yd. overhau 
and 7,000 cu.yd. clay surfacing, to Wilkin 
son & Pettijohn, Walker, $44,558. 


Kan,, Leavenworth—Comrs. Leavenwort} 
Co. and Wyandotte Co. (Kansas City), r« 
ceived bids Aug. 17, improving 7.968 mi 
Fort to Fort to Highway, Federal Aid Proj 
ect 52, 18 ft. wide, (1) Sect. A, (2) Sect 
B, (a) grading, (b) building culverts, from 


Davidson Constr. Co., Kansas City, (1a) 
$48,567, (2b) $15,673; Cook & O’Brien 
Kansas City, (1b) $15,676; Blue Valley 


Constr. Co., Manhattan, (2a) $29,037; build 
ing bridge on Sect. D, from F. M. Clark 
$6,729. Noted Aug. 5 


*Kan., Leavenworth — Leavenworth Co 
let contracts grading 4.416 mi. Fort to Fort 
Highway, Federal Aid Project 13°C, 18 ft 
wide, to Davidson Constr. Co., Kansas City 
Mo., $23,387; culverts, to A. A. Diekman. 
Tonganoxie, $15,874. Noted July 22. 


*Mo., Mound City—City let contract pav- 
ing 4 blocks Nebraska St., concrete, to 
a Bros., 1208 North 5th St. About 


*Mo., New Madrid—New Madrid Co. let 
contract improving 19.3 mi. Sect. A State 
Rd., Project S 18.93, 24 ft. wide, to E. Pren- 
dergast, St. Louis, $57,186. Noted Aug. 5. 


*Tex., Angleton—PBrazoria Co. let con- 
tract grading, surfacing and building tim- 
ber pile trestles on 5.73 mi. Highway 36. 
through Rd. Dist. 24, 16 ft. wide, to S. I. 
Stratton and M. Palmer, Freeport, repre- 
senting Com. Rd. Dist. 24, $45,052; includ- 
ing 10% for engineering and contingencies. 
Noted Aug. 


*Tex., Coleman—Coleman Co. let con- 
tract building 42.17 mi. crushed rock or 
ravel road in Precinct 2, to A. Smith, 
Santa Anna. About $140,000. Noted 
April 8. 


*Tex., Dallas—City let contract building 
2 in. bitulithic topping on concrete base, on 
Park Row, Ruskin and Newton Sts., to 
Texas Bitulithic Co., 1104-6 Praetorian 
Bldg., $59,472. 


*Tex., Dallas—Dallas Co. let contracts 
paving with 2 in. bitulithic topping on 6 
in. concrete base, Gilbert St. from Throck- 
morton to Herschel Sts., 30 ft. wide, in 
veveg 15,000 sq.yd. bituminous macadam 
and 15,000 sq.yd. concrete base, also 1,8!) 
ft. Irving St. from Oak Lawn to Throck 
morton Sts., 30 ft. wide, 6,000 sq.yd. bi- 
tuminous macadam and concrete base, to 
Texas Bitulithic Co., Praetorian Bldg 
$44,088 and $12,852 respectively. 


Tex., Ft. Worth — Tarrant Co. received 
bids Aug. 14, grading and building concret: 
culverts on 5.8 mi. Dallas-Ft. Worth Pik: 
(Bankhead Highway), Federal Aid Project 
1, 20 ft. wide, from Womack Constr. (o 
Ft. Worth, $68,698; Echols Bros., 1/1") 
Main St., $75,528; Healy Constr. Co., Burk 
Burnett St., $80,067. Noted July 8. 
a = 


*Tex., Ft. Worth—Tarrant Co. let con 
tract grading and building concrete drain 
age structures on 5.8 mi. Bankhead_ High 
way, Project 1, 20 ft. wide, to Womack 
Constr. Co., Ft. Worth, $68,698. 


*&Tex., Groesbeck—Limestone Co. let con: 
tract grading and gravel surfacing 23.)' 
mi. Highway 14 from Falls Co. north. 15 
ft. wide, to Tibbetts Constr. Co., Miners 
Wells, $219,023; including 10% for ene 
neering, contingencies and material fur- 
nished by county. Noted Aug. 19. 


*&Tex., San Angelo—Tom Green Co. !:' 
contract surfacing 5 mi. State Hi hway 
16 ft. wide, to J. E. Ward, 520 East 13/9 
St., Dallas. About $330,000. 
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reets and Roads (Continued) 
xTex., San Antonio—City let contract 
ving 21 streets, to Southwestern Bitu- 
ic Co., Gunter Bldg., $280,000, and 
wide Rock Asphalt Co., Milam St., 

80,000. 

Tex., Spur—Dickens Co. received bids im- 

oving 7.5 mi. Highway 37 from here to 

rosbyton, 16 ft. wide, (a) scarifying and 
shaping roadway, grading and surfacing 
ad, (b) building concrete drainage struc- 
res, from C. L. Douglas, Spur, (a) $19,- 

1h: Lea Constr. Co. Lovington, N. M., 

cand b) $44,742; C. Whitner, Spur, (b) 
14.644. Work involves 15,104 cu.yd. bor- 
row, 1,364 cu.yd. earth excav., 10,124 cu.yd. 
wravel, 284.1 cu.yd. Class “A,” 37.5 cu.yd. 
‘ass “B” concrete and 55.3 cu.yd. concrete 
savement. 

%Wash., Everett—City let contract laying 
eonerete sidewalks and roadway on Sum- 
mitt Ave. et al, to J. W. Hoover & Co., 
1607 Hoyt St. About $47,200. Noted Aug. 5. 


*xWash., Seattle — City let contract im- 
proving 40th Ave., N., et al., to Olympic 
Constr. Co., Green Bldg., $63,756. Work 
involves 6,945 lin.ft. Type “A” armored 
concrete curbing and 10,900 sq.yd. 7 in. 
concrete paving. 

*#Wash., Tacoma—Pierce Co. let contract 
clearing and grading 2.2 mi. Bond Rd. 12, 
involving 10 acres clearing and grubbing, 
33.387 cu.yd. earth excav. and 4,504 cu.yd. 
overhaul, to Maxham & Morgan, Buckley, 
$30,058; grading, draining and paving 1.831 
mi. Bond Rd. 11, 18,987 lin.ft. concrete 
curbing, 2,312 cu.yd. earth excav., 17,516 
sq.yd. 1 course concrete and 17,518 sq.yd. 
subgrade, to S. A. Moceri, Seattle, $50,860. 

Ore., Portland—City received bids Aug. 
11, improving Portland Blvd. from Inter- 
state to Union Aves., from Cochran Bros., 
415 South Syracuse St., concrete No. 3 in 
roadway, $2.50 per sq.yd., total $80,830; 
United Contg. Co., Northwest Bank Bldg., 
asphaltic concrete No. 2, 2 in. top on 
erushed rock base in roadway, $2.52 per 
sq.yd., $85,150. 


Railways 
PROPOSED WORK 


Minnesota—Chicago & Northwestern R.R., 
226 West Jackson Blvd., Chicago, plans to 
improve road and lay 26 mi. of 80 Ib. steel 
rails in Sanborn and Cobden and from 
Sleepy Eye to Milford Siding. L. J. Put- 
nam, Chicago, ch. engr. 


BIDS DESIRED 


Nova Scotia—Until Sept. 3, by Dept. Pub. 
Wks., Western Blk., Ottawa, extending rail- 
way spur at Barrington Passage, involving 
9 blocks cribwork, stone filled, each 12 ft. 
long by 20 ft. wide. About $30,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


* Michigan—Detroit United Ry., Inter- 
urban Bldg., Detroit, will build 104 mi. 
street railway track (part, standard con- 
struction, part on unpaved streets) on 3rd 
Ave. from North Saginaw to Wilcox Sts., 
Stewart St. from North Saginaw St. to In- 
dustrial Ave., Detroit St. from Dayton to 
Bray Sts., Bray St. from North Saginaw to 
Detroit Sts., Lewis St. from Bway. to Fair- 
view St. and Fairview to Delaware Sts., 
Delaware St. from Lewis St. to Western 
Rd., Western Rd. from Delaware St. to 
Davison Rd. and West Court from Vosburg 
St. to Grand Trunk Ry. About $750,000. 
Work will be done by day labor. U. S. 
Rodgers, genl. traffic mgr. 


*Texas—Ringland, Eastland & Gulf. Ry., 
Eastland, let contract extending line 3 mi. 
from Wayland to connection with Wichita 
Falls, Ranger & Gulf Ry. near Necessity, to 
Mayne Bros., Oklahoma. About $200,000; 
cost plus percentage basis. 


* Oregon — Willamina & Grande Ronde 
Ry., Willamina, let contract building 10 
mi. standard main line railroad, ballasted, 
fences, depot, etc., from Willamina to Grand 
tonde, to Bates & Rogers Constr. Co., Old 
Colony Bldg., Chicago. 


Excavation and Dredging 
PROPOSED WORK 


a N. 5. Jersey City — Excavation — City 
omn. plans to excavate, widen and refill 
Hackensack River front from Bayonne 


boundary line to W 
$650,000" est Newark Ave. About 


- Miss., Greenwood—Abiaca Creek D.D.. Le 
Floro, Holmes and Carroll Counties, plan 
© build open ditch system to reclaim 11.000 
‘cres overflowed land near here, also‘ con- 
‘rol hill stream. About $175,000. Engineer 
ot selected, J. I. Lundy, Sidon, chn. 
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Bids were received by E. S. Walsh, supt. Pub. Wks., Capitol, Albany, Aug. 17, for com 
pleting Court St. approach to Rochester Terminal, Contr. No. 71, from (A) LM. Laiding 
ton & Sons, Inc., 124 Powers Bldg., Rochester; (RB) Brown & Lowe & Law Bros., Fostet 


Ave., Schenectady; (C) Grant, Smith & Co 
Remick, Ellicott Sq., Buffalo, $356,836. The 
follows: 





. 918 Downer Ave., Utica; (D) Lupfer & 


unit bids of the lowest 3 bidders were as 





A B Cc 
100 lin.ft. drilling holes in existing masonry. .........6.2eeee cece ee $2.25 $2.25 $2.25 
100 lin.ft. painting old masonry Sia cig a eioaiate fle salad de 50 50 50 
Removing stone-filled cribs and fenders (ump sum)..............65 200.00 200.00 200 00 
Cofferdams, pumping, bailing and draining (lump sum)............ 9,000.00 3,000 00 5,000 00 
Se ine dd cee keh A 4 RE OH NE we CRESS amas 2.00 1 82 2 30 
CE ce OG, COMMING DAOREE, 0.0.5 ccccescccvecearveveuceesoose 25 .20 25 
ee es CD IE CII. oo c cccnccscececscctneseeedéene 100 00 100.00 120 00 
7,900 cu.yd. second-class concrete ice wares id aeoenenhemeees 17.00 18. 10 19 00 
2,000 cu.yd. first-class reinforced concrete. .......... 6c cece ences 26.25 36.00 31 00 
SE WI III, on acne enc enddesceseceetokeeee 6.50 8.00 7 50 
Pe CD IED, Ls ka kes vecsetrdeceseceasusveaye 3.00 3.00 3 00 
D Gees WG GIRINS GI CURINE DHDED. 6 oo onc. ck cccccecccdetecesceces 80.00 80.00 80 00 
Ce EES SEO PCT T eT re eee 50.00 50.00 50 00 
3 setting lamp poles. . Neo T bree Ge va Cat eWeren HRES 25.00 25.00 25 00 
175 lin.ft. 6@in. vitrified pipe and specials. .......... cee cee eee eee .60 .60 60 
1,500 lin.ft. 10-in. vitrified pipe and specials. ...............20005- 1.10 1.00 10 
170 lin.ft. 12-in. vitrified pipe and specials. ... 0.2... 00.0 ee eee ee ee 1.50 4.50 1.50 
170 lin.ft. 15-in. vitrified pipe and specials. .......... 0. ee seen eens 1.70 1.70 70 
345,000 Ib. metal reinforcement .08 .09 09 
49,000 Ib. structural steel .20 ia 18 
1,050 lin.ft. metal curb bar .60 ae 70 
770 lin.ft. wrought iron pipe railing. . 2.70 2.25 3.00 
640 sq.yd. brick pavemen ; 4.00 5.00 4.00 
4manholes........... ashen 142.75 142.75 150 00 
NRE co ccccdaavas «4.04010 eabinn Geaeeedemeesi escent ds 85.00 85.00 85.00 
12,100 Ib. metal duct..... 20 "20 24 
930 lin.ft. duct........ .20 40 20 
40,000 sq.ft. waterproofing concrete... 0... cece cece eee eee eee 05 06 05 
9,000 sq.ft. waterproof membrane............++ eeiareMwre's 75 1.85 85 
Extended totals. ........scccvcsscceves Lado ene ce essen $306,750 $338,763 $339.709 
Minn., Waseca—Waseca Co. received no several villages, involving 6-12 in. til \ 
bids Aug. 10, building Co. Ditch 16. About J. Corbett, South Milwaukee. About 
$50,000. Work may be re-advertised. J. $125,000. : , 


W. Hruska, Waseca, engr. Noted July 29. 
Ark., Little Rock—Ditch—Roland D.D., 
Pulaski Co., plans to build open ditch sys- 
tem to drain 3,500 acres near here. O. G. 
Baxter, Moore & Turner Blidg., ‘engrs. 


BIDS DESIRED 


N. J., Jersey City—Dredging—Until Aug. 
31, by Bd. City Comrs., dredging and deep- 
ening Hudson River adjacent to Morgan 
St. Pier, here. F. A. Dolan, clk. 

Miss., Belzoni—Levee—Until Sept. 1, by 
Comrs. Belzoni D.D., building Levee 2 (Bel- 
zoni-South), 13,200 ft. long, 2 ft. high, in- 
volving 8,160 cu.yd. excav., Levee 3 (Bel- 
grade), 9,500 ft. long, 2.1 ft. high, 7,656 
cu.yd. excav., Levee 4 (Wasp Lake), 5,000 
ft. long, 1.3 ft high, 1,224 cu.yd. excav., 
also enlarging Levee 1_ (Belzoni-North), 
11,200 ft. long, height to be increased 2 ft., 
13,000 cu.yd. excav. S. Castleman, Belzoni. 
pres. 

Tenn., Covington—Drainage—Until Sept. 
2, by Bd. Dir. Town Creek D.D. 1, Tipton 
Co., clearing and cleaning 73 acres right- 
of-way for main canal, from Sta. 0 to Sta. 
116, 50 ft. wide, from Sta. 116 to 375, 100 
ft. wide, involving 97,175 cu.yd. excav. 
W. H. Green, Covington, engr. 


Ia., Harlan—Drainage—Until Aug. 30, 
by Shelby Co., draining 224 mi. Dist. 10, 
involving 1,460,000 cu.yd. excav. About 
$850,000. Mayne Eng. Co., 207 Pearl St., 
Council Bluffs, engrs. 


Minn., Crookston—Ditches—Until Sept. 
4, by H. J. Welte, aud. Polk Co., building 
Co. Ditch 33, involving 48,911 cu.yd. excav., 
7.5 mi. grading, etc,, cost $9,910; Co. Ditch 
58, 15,102 cu.yd. excav., 2.25 mi. grading, 1 
steel and concrete bridge, etc., $4,923; Co. 
Ditch 51, 33,531 cu.yd. excav., 3.84 mi. road 
building, culverts, $11,221. 


Minn., Fairmont—Ditches—Until Aug. 31, 
by H. C. Nolte, aud. Martin Co., reconstruct- 
ing Judicial Ditch 85, involving 89,290 ft. 
6-30 in. tile, average depth 4-9 ft., 36,630 
ft. open ditch, 163,506 cu.yd. excav., etc., 
cost $105,561; Ditch 88, 23,808, ft. 6-22 in. 
tile, 3-6 ft. deep, 1,492 cuyd. open ditch 
excav., etc, $17,554; Ditch 89, 145,675 ft. 
6-38 in. tile, 4-9 ft. deep, 129,309; Ditch 
90, 18,250 ft. 6-22 in. tile, 4-8 ft. deep, 
$13,991; Ditch 91, 56,540 ft. G-30 in. tile, 
4-9 ft. deep, $54,934; Ditch 92, 17,200 ft. 
6-18 in. tile, 4-7 ft. deep, $8,007; Ditch 95, 
16,100 ft. 6-20 in. tile, 4-9 ft. deep $9,970. 


Alta, Waterhen — Drainage — Until Sept. 
27, by Dept. of Interior, Langevin ks 
Ottawa, Ont., constructing drains, Waterhen 
Recl. Project. About $75,000. 


PRICES AND CONTRACTS AWARDED 
(kxIndicates award of contract) 


N. C., Spindale—See “Waterworks.” 


*Wis., Sheboygan — Drain — Sheboygan 
Valley D.D., c/o J. Donohue, engr., North 
8th St., let contract draining low lands in 


wla., Marengo—Ditch—Iowa Co. let con- 
tract building North English River D. D. 9 
involving 957,000 cu.yd. exeav., to C. A’ 
Walb, LaGrange, Ind. Noted July 8. 


Industrial Works 


PROPOSED WORK 


Mass., Fall River—Ame > , 

ASS., d r. Printing Co.., 
Water St., soon lets contract building 100 x 
119 ft., concrete, steel and brick factory, 
also 1 story, 44 x 133 ft. power plant and 


brick chimney. About $165,000 ’riv: 
jv bana $165, . Private 


Mass., Pittsfield — General Electric Co 
having plans prepared by M. M. Throne 
engr., c/o owners, for 5 story, 70 x 400 ft. 
rein.-con. addition to factory. 


conan Se Colonial Fisheries 
“oO. ans to buile reproof warehouse. 
About $50,000. Private plans. . 


Mass., West Springfield (Springfield P 
O.)—McClintock & Craig, A 33 ne 
St., Springfield, soon receive bids building 
2 story, concrete and steel plant, rein.-con 
flooring, concrete foundation, for Springfield 
Automatic Screw Machine Corp, Spring- 
field. About $200,000. Noted July 29. 


Mass., Worcester—H. Glick, 36 Portland 
St., having pane prepared by E. T. Chapin, 
archt., 310 Main St., for 2 story, 60 x 135 
ft., rein.-con., brick and steel addition to 
garage, rein.-con. flooring, concrete founda- 
tion, on Portland St. About $80,000. 


R. I. Pawtucket — Hope Webbing Co., 
1005 Main St., having plans prepared by 
Perry & Whipple, archts. and engrs., Rhode 
Island Hospital Trust Bidg., Providence, 
for large brick and steel addition to factory. 


Conn., New Britain—G. A. Zunner, archt., 
756 Main St., Hartford, soon lets contract 
building 2 story, 40 x 150 ft., brick and 
mill construction addition to factory, con- 
crete foundation, on Cherry and Ellis Sts.. 
for P. Jahn Mfg. Co., 6 Chestnut St. About 
$50,000. Noted June 3. 


Conn., New Haven—Yale University hav- 
ing sketches prepared by Delano & Aldrich, 
archts. and engrs., 126 East 38th St.. New 
York City, for 2 story, brick and stone 
chemical laboratory, rein.-con. flooring, 
brick foundation. About $250,000 


Conn., Waterbury—Lux Clock Mfg. Co., 
105 Sperry St., plans to build 4 story, brick 
and mill construction addition to factory. 
Private plans. 


N. Y., Brooklyn—J. Riley, c/o H. Holden. 
archt. and engr., 242 Franklin Ave., soon 
lets contract building 1 story, 100 x 250 
ft., rein.-con., brick and steel foundry, 
rein.-con. flooring, concrete foundation on 
Solumbia St. About $250,000. 
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Industrial Works (Continued) 


N. Y., Jamaica—Scott & Williams, 366 
Bway., New York City. had plans prepared 
by C. M. Hart, archt. and engr., 12 East 
44th St., New York City, for 2 story, brick 
and concrete machine shop, rein.-con. floor- 
ing. concrete foundation, on Archer and 
Middletown Sts., here. About $50,000. 


N. Y., Long Island City—J. Weldon hav- 
ing plans sy by J. M. Baker, archt. 
and engr.. 9 Jackson Ave., for 4 story, 90 
x 100 ft., brick, rein.-con. and steel factory, 
rein.-con. flooring, concrete foundation, on 
ist Ave. near Freeman Ave. About $125,000. 


N. Y¥., New York—M. Courland, archt. 
and engr., 47 West 34th St.. preparing 
sketches for 4 story, brick and steel garage, 
rein.-con. flooring. concrete foundation, on 
2nd Ave. About $75,000. Owner's name 
withheld. 


N. Y¥., New York—c. E. Birge, archt. and 
engr., 29 West 34th St.. soon lets contract 
building 3 story, 42 x 100 ft., brick, con- 
crete and steel publishing plant, rein.-con. 
flooring, concrete foundation, at 337 West 
58th St. for Veronica Realty Corp., c/o 
architect. About $100,000. Noted June 17. 


Pa,, New Castle—Lehigh Portland Ce- 
ment Co., 718 Hamilton St., Allentown, had 
plans prepared for 3 story, 44 x 140 ft. 
power house, 2 story, 22 x 22 ft. clinker 
building. 2 story. 40 x 72 ft. storage, all 
brick, concrete and steel, also 225 ft. con- 
crete trestle About $200,000. Private 
plans. 


Md., Baltimore—Amer. Can Co... 120 
Bway., New York City, having plans pre- 
pared for rein.-con., brick and steel fac- 
tory, rein.-con. flooring, concrete foundation. 
About $500,000. Private plans. 


Md., Curtis Bay (Baltimore P. 0.) —Union 
Acid Wks. have acquired 256 x 520 ft. site 
on Aspen St. near Curtis Ave. and plans 
to extend plant. 


N. C., China Grove—United Mills Co. 
Hickory, N. C., plans to build 1 story, 125 
x 400 ft. cotton mill, brick and timber, along 
tracks of Southern R.R. here. About $50.- 
000. R. C. Biberstein, 614 Elizabeth Ave., 
Charlotte, archt. and ener. 


Fla., Tampa—Bd. Porf Comrs. consider- 
ing plans submitted by W. M. Black. for 
terminal, to include 850 ft. slip, warehouses 
on both sides, phosphate elevator, naval 
stores, general terminal facilities, machin- 
ery, etc. About $1,500,000. 


Fla., Tampa—O. Daniels, Estuary, plans 
to build 3 story, 100 x 106 ft. garage, on 
Franklin St. 


0., Cineinnati — Rendigs, Panzer & Mar- 
tin, archts., Palace Theatre Bldg., open bids 
about Sept. 15 building 1 story, brick and 
steel, pottery, with 45.000 sq.ft. floor space, 
on Lester Rd., for Wheatley Pottery Co.. 
2426 Reading Ra. 


0. Cleveland—J. H. Rooke, 507 William- 
son Bldg., had plans prepared by W. W. 
Hodges, archt. and engr., Lennox Bldg., for 
4 story, 200 x 280 ft., rein.-con., brick and 
steel factory, rein.-con, flooring, brick foun- 
dation, on Ashland Rd. and Cedar Ave. 
About $250,000. 


Ind., Bedford—RBedford Steel & Constr. 
Co., Engrs., Bedford, preparing plans for 1 
avid canning factory. Owner's name with- 

eld. 


Ind., Michigan City—Amer. Iron & Steel 
Corp. plans to build 1 story concrete, brick 
and steel plant. to have 250 tons dail 
capacity. First unit to include 6 open heart 
furnaces, 12-mill sheet steel plant and other 
mills for manufacture of plates, rods, bars, 
slabs, rails, wire and other direct and by- 
products of industry. About $50,000,000. 
L. L. Slick of Slick-Knox Co., Pittsburgh, 
Pa., dir. Architect’s name withheld. 


Ind., Valparaiso—Pioneer Truck Co. plans 
to build 100 x 300 ft. plant. About $100,- 
0. O. M. Freir, pres. 


Mich,, Detroit — Detroit Motor Bus Co., 
1701 Dime Bank Bldg., plans to build 1 
story, brick and steel garage and repair 
shop, rein.-con. flooring. concrete founda- 
Een, Jefferson Ave. Architect not se- 
lected. 


Mich., Detroit—Ft. Shelby Garage, ¢/o 
J. Gillespie, Ft. Shelby Hotel, plans to build 
{ story, 130 x 150 ft., rein.-con., brick and 
steel garage, rein.-con. flooring, conerete 


foundation, on Howard and Ist Sts. A. 
Kahn, Marquette Bidg., archt. 
Mich., Saginaw—See “Buildings.” 


Wis., Sheboygan—Sheboygan Parlor Fur- 
nture Co., South Water St., having prelimi- 
nary plans prepared by 


Juul & Smith, 
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archts., Imig Bidg., for 4 story, 60 x 174 
ft., rein.-con., brick and steel factory, rein.- 
con. flooring. About $75,000. 

Mont., Forsyth—Montana Sugar Co. hav- 
ing preliminary plans prepared by W. E. 
Farlow, archt., Forsyth, for sugar factory. 
About $1,500,000. 

Mo., Aurora—Juvenile Shoe Co., Adver- 
tising Bldg., St. Louis, soon receives bids 
building brick factory here. About $60,000. 
T. P. Barnett Co., Arcade Bidg., St. Louis, 
archts. and engrs. Noted June 10. 

Mo., Butler—City voted $65,000 bonds to 
build new electric power plant. J. F. Smith, 
clk. Engineer not selected. 

Mo., St. Louis—Bowen Motor Ry., Title 
Guarantee Bldg., having plans prepared by 
O. J. Popp, archt., Odd Fellows’ Bldg., for 
factory and power house on Maplewood St. 
About $385,000. 

Okla., Henryetta—Cogswell Refining Co. 
having plans prepared by J. C. Bertsch, 
engr., Tulsa, for petroleum refinery of 2,000 
bbl. capacity. About $250,000. J. F. Cogs- 
well, pres. 

Col., Denver—Federal Glass Co. c/o Syl- 
vester & Co., Ist Natl. Bank Bldg., plans to 
build plant, to include office building, cir- 
cular glass house, factory with 10,000 sq. 
ft. floor space, and gas plant. About 
$250,000. 

Col., Denver — Mountain States Packing 
Co., Gas & Electric Bidg.. plans to build 
packing plant, to include not less than 5 
buildings, adjoining stock yards, in north- 
eastern section of city. About $2,000,000. 
Architect’s name withheld. 


Col, Denver — Western Mfg. Co., Evans 
Blk., plans to build 1 story plant. About 
$250,000. Architect not selected. 


Wash., Yakima—Puritan Rubber Co., 16- 
17 Wilson Bldg., plans to build 60 x_ 250 
ft. factory. About $250,000. W. L. Lan- 
ning, Wilson Bldg., engr. 


N. S., North Sydney—Farquohai & Son 
soon receives bids building 2 story, 50 x 100 
ft. rein.-con. warehouse, office, etc. H. E. 
Gates, Halifax, archt. 


Ont., Ford City—Fisher Body Co. of 
Canada having plans prepared by A. Kahn, 
archt., Walker Rd., alkerville, for 4 
story, 90 x 192 ft., rein.-con. and brick 
factory, rein.-con. flooring, concrete foun- 
dation, also 12 x 92 ft. rein.-con. loading 
platform, on St. Lukes Rd. 


Ont., Kingston— Thomas Watson Co., 
Woodstock, soon receives bids building fac- 


tory here. About $100,000. 
BIDS DESIRED 
Mass., Wrentham — Until Aug. 31. by 


Kendall, Taylor &-Co., archts. and engrs.. 
93 Federal St., Boston, constructing 1 story. 
50 x 70 ft. cold storage plant and 1 story, 
40 x 90 ft. industrial building, brick and 
steel, concrete flooring and foundations, at 
State School here for Commonwealth of 
Massachusetts. About $100,000. Noted 
April 22. 


N. ¥., Buffalo—Until Sept. 29, by State 
Hospital Comn., Capitol, Albany, building 
addition to central heating plant and coal 
and ash handling equipment at State Hos- 
pital here. L. F. Pilcher, state archt. 


N. ¥., Long Island City—Until Sept. 1. 
by J. M. Baker, archt. and engr., 9 Jack- 
son Ave., building 1 story, 67 x 100 ft., 
rein.-con., brick and_ steel, addition to 
garage, rein.-con. flooring, concrete founda- 
ion, on 8th St., for J. P. Conato. About 
50,000. 


N. ¥., New York—Until Sept. 7, by J. H. 
Delaney, comr. Transit. Constr., 49 Laf- 
ayette St., building 2nd brick. concrete and 
steel addition to sheps, on Lenox Ave. and 
148th St. 


La., New Orleans—Untii Sept. 7, by Bd. 
Port Comrs., furnishing or furnishing and 
erecting al) structural steel required for the 
Poydras St. freight shed and extension; 
advertised in this issue. 


0., Hamilton — Herring - Hall — Marion 
Safe Co., receiving bids building 2 story. 
rein.-con. and brick factory, rein.-con. floor- 
ing, concrete foundation. About $75,000. 


- ©.. Norwood (Cincinnati P. 0.) — Safe 
Cabinet Co. receiving bids building 1 story, 
80 x 150 ft., brick and steel factory. B. L. 
Baldwin, 2d Natl. Bank, archt. and engr. 


Ind., Indianapolis—Westinghouse Lamp 
Co., Watnesstng Ave., Bloomfield, N. J.. 
receiving bids building 4 story, 100 x 200 
ft., rein.-con., brick and steel factory, rein.- 
con. flooring, on La Salle Ave., here. Cost 
including equipment $2,000,000. Private 


plans. 
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: Wis., eae Chair 
South 12th and Virginia Sts., and Ju 
Smith, arehts,, Imig Bldg., receiving 
building 4 story, 200 x 400 ft., brick 

con. and steel factory, rein.-con. flo 
brick foundation. About $200,000 
Juul, 805 North 8th St. ,engr. 


PRICES AND CONTRACTS AWARD: ), 
(Indicates award of contract) 


*Mass., Cambridge—C. A. Briggs Co 
Main St., let contract building 5 stor: 
x 180 ft., rein.-con. factory, rein.-con. }) 
ing, concrete foundation, on Ames § 
W. M. Bailey Co., 88 Broad St., Bos 
About $200,000. 


_ &Mass., Everett (Boston P. 0.)—Rppo 
Varnish Co., 2d St., let contract buildi: 
story, 60 x 100: ft. addition to paint 
varnish factory, brick and steel, concer. 
foundation, on East Sumner St., to J 
Locatelli & Co., Ine., 46 Cornhill St., Bos: 
About $75,000. 


*Mass,, Framingham—Record Reaity © 
let contract’ building 1 and 2 story, 8 
175 ft. concrete, brick and steel facto: 
rein.-con. flooring, concrete foundation 
Union’ Ave., to E. A. Abbott Co., 3 Par 
St., Boston. About. $100,000. 


*Mass., Lynn—Hilliard & Merrill, Inc 
206 Broad St., let contract building 7 story 
130 x 480 ft., rein.-con., steel and brick 
factory and warehouse, rein.-con. floorine 
concrete foundation, on Eatern Ave., to \\ 
M. Bailey Co., 88 Broad St., Boston. About 
$1,000,000. 


*Mass., New Bedford—Nashawena Mj!): 
Co., Bellevue Ave., let contract building 
story, 70 x 150 ft., concrete, brick a: 
steel addition to mill, rein.-con. flooring 
concrete foundation, to J. W. Bishop 
411 Times Bldg. About $100,000. 


*Mass,, Peabody—A. C. Lawrence Leathe: 
Co., 161 South St., Boston, let contract 
building 1 story, 70 x 70 ft., concrete, ster! 
and brick garage, rein.-con. flooring, con 
crete foundation, to E. H. Porter Co., 1 
Wallis St., here. About $50,000. 


*Mass., South Hanover—R. C. Waterman 
Co. c/o J. M. Hall, 101 Milk St., Boston 
let contract building 1 story, brick, concret: 
and steel factory, rein.-con. flooring, con 
crete foundation, here, to E. Curtiss, Scit- 
uate. About $70,000. 


*Mass., Springfield—Armory Sq. Realty 
Trust, 274 Main St., will alter present build 
ing and construct 1 story, 80 x 125 ft 
brick, concrete and steel garage, concret: 
flooring and foundation, on North Main St 
poems $75,000. Work will be done by day 
abor. 


*R. LL, Auburn (Providence P. 0.)— 
Universal Winding Co. let contract building 
3 story, concrete, brick and steél addition 
to plant, concrete foundation, to C. I. Big- 
ney Constr. Co., 357 Westminster St. 
Providence. About $175,000. 


*R. I., Pawtucket—B. McCaughey & Co., 
Slater Trust Bldg., let contract building 3 
story, 65 x 90 ft., brick, concrete and stee! 


warehouse, concrete foundation, on East 
Ave. and Timothy St. About $80,000. Pri- 
vate plans. 


*R. L., Pawtucket—What Cheer Chemica! 
Co., Grotto Ave., let contract building ‘ 
story. 40 x 62 ft. brick and concrete addi- 
tion to boiler house, rein.-con. flooring, con- 
crete foundation, to J. F. Cole, 81 Niagara 
St., Providence. About $50,000. 


*Mass., Taunton — Municipal Lighting 
Comn, let contract improving and building 
addition to plant on West Water St. to 
Westinghouse Electric Co., 6905 Tusque- 
homa St., Pittsburgh, Pa. About $400,000 
Noted July 22. 


*Conn., Bridgeport — United INuminatinge 
Co., 84 Temple St., New Haven, let con- 
tract building superstructure of 1 story. 11° 
x 150 ft., brick, rein.-con. and steel power 
plant, rein.-con. Sooring, on_ East Main St. 
to Casey & Hurley, 120 Pequonnock St 
About $1,500,000. 


*Conn., Hartford—S. K. F. Ball Bearings 
Co., 330 New Park Ave., let contract build 
ing 1 story, 77 x 200 ft., briek and stec! 
factory, rein.-con. flooring, concrete found. 
tion, to J. H. Grozier Co., 721 Main S* 
About $75,000. 


*%Conn., New Haven — New York, New 
Haven & Hartford R.R., Meadow S&t., !:' 
contract remodeling machine shop, lock: 
buildings and storehouse, also constructi:< 
1 story, 100 x 120 ft. brick and steel ad 
tion to freight yard, rein.-con. flooring, c°”- 
crete foundation, to C. W. Murdock, I 
185 Church St About $150,000. 
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iustrial Works (Continued) 


*Conn,, Plantsville — Atwater Mfg. Co. 
eently let contract building machine — 
stroyed by fire, 2 story, 62 x 80 ft., brick 
4d steel, concrete foundation, to H. Wales 
nes Co., 134 State St., Meriden. About 
1.000. Noted July 15. 


*Conn., Portland — Portland Fdry. Co., 
reestone St., let contract building 2 story, 
x 50 ft., brick, concrete and steel addition 
foundry, rein.-con. flooring, concrete 
sundation, to T. Sellew, Portland. About 
O.000, 


*#Conn., Waterbury—M. J. Daly & Sons 
‘o.. 543 Bank St., let contract building 1 
torv. 100 x 175 ft., brick and concrete 
warehouse, rein.-con. flooring, concrete 
-oundation, to G. S. Chatfield Co., 138 Divi- 
sion St. About $100,000. 


*xCorn., Waterbury—Maltby Garage, 33 
inion St., let contract building 1 story, 65 
. 200 ft., brick, concrete and steel garage, 
rein.-con, flooring, concrete foundation, on 
Kast Main St., to Tracy Bros. Co., 52 Bene- 
diet St. About $50,000, 


*N. Y., New York—J. J. Buckley Syndi- 
cate, 233 Bway., let contract building 8 
story, brick, rein.-con. and steel printing 
lant and office, rein.-con. flooring, concrete 
foundation, on 9th Ave. between 33rd and 
44th Sts. to J. O. Devlin Constr. Co., 233 
Bway. About $3,500,000. 


*N. Y., New York—Castle Realty Co., c/o 
G. F. Pelham, archt. and engr., 200 West 
72nd St., will build additional rein.-con. steel 
and brick story to factory, rein.-con. floor- 
ing, at 446 West 31st St. About $200,000. 
Work will be done by day labor. 


*N. ¥., New York—C. Schuckin, 1601 
University Ave., will build 2 story, 100 x 
100 ft., brick and steel garage, rein.-con. 
flooring, on 176th St. About $125,000. 
Work will be done by day labor. 


*N. J., Passaice—Smith Tire Co. let con- 
tract building 60 x 200 ft. tire factory, 
rein.-con. and steel, to Egan & Montague, 
1 Montgomery St., Jersey City. About 
$150,000. 


*Pa., Phila.—Hellwig Silk Dyeing Co., 
‘th and Buttonwood Sts., let contract build- 
ing 2 story, 95 x 235 ft., concrete and brick 
factory, on Holmstead and Milnor Sts., to 
KF. W. Van Loon, Perry Bldg. About 
$90,000. 


*Md., Baltimore — Coca-Cola Co., Pratt 
St. and Market Pl. let contract building 4 
story, 196 x 534 ft. factory and cooperage 
plant, rein.-con., steel and brick, rein.-con. 
flooring, concrete foundation, on Fort Ave., 
to A. Tufts Co., c/o Raymond Co., 921 Mun- 
sey Bldg. About $1,000,000. Noted Aug. 5. 


*Md., Crisfield — Potomac Poultry Food 
Co., 802 Keyser Bldg., let contract for con- 
crete work on 1 story, 125 x 144 ft., rein.- 
con. and steel plant, to Spencer Constr. Co., 
514 Garrett Bldg., Baltimore; sheet metal, 
to Vaile & Young, Bush and Ridgely Sts., 
Baltimore; steel work, to Shoemaker & 
Satterthwait, Pottstown, Pa. Noted Aug. 12. 


*0., Bedford—D. Round & Son Co. let 
contract building 1 story, 90 x 120 ft., brick 
and steel addition to foundry, brick foun- 
dation, at Stop 2, to Du Perow Constr. Co., 
Plymouth Bldg., Cleveland. About $50,000. 


*0., Cincinnati— Nash Motor Car Co., 
Gilbert Ave., let contract building 3 story, 
80 x 225 ft., concrete and steel garage, on 
Reading Rd. and Morgan St., to Fisher- 
Devore, Blymer Bldg. About $150,000. 
Noted July 29. 


*0., Cleveland—Bd. Educ., East 6th St. 
and Rockwell Ave., let general contract 
building 1 story, 40 x 200 ft. machine shop 
addition to high school, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on Bway. and Fullerton Ave., to A. 
A. Lane Constr. Co., 1836 Euclid Ave., 
$87,960, 


O., Cleveland Heights (Warrensville P. 
O)—RBd. Educ. received bids building 2 
story, 50 x 67 ft., rein.-con., brick and steel 
power plant, rein.-con. flooring, concrete 
foundation, at Public School, on Lee Rd., 
from P. Kirschner, Hippodrome Bldg., $41,- 
‘82; piping, Warden & Lees, 2450 Prospect 
Ave., $18,250; chimney, A. Custodis Chim- 
ney Co., 95 Nassau St., New York City, 
$12,150; ash pit, coal and ash handling 
machinery, Link Belt Co., Rockefe"ler Bldg., 
$18,430. Noted July 29. 


*0., Massillo»—Lucius Reinforced Tank 
“o. let contract building 1 story, 70 x 160 
ft., rein.-con., brick and steel factory, rein.- 
con. flooring, concrete foundation, to H. K. 
erguson Co., 6532 Euclid Ave., Cleveland. 
About $75,000. 


*0., Painesville—Light Alloys Co. let 
contract building 1 story, 75 x 140 ft., rein.- 
con., brick and_ steel, rein.-con. flooring, 
concrete foundation, to H. K. Ferguson Co., 
6532 Euclid Ave., Cleveland About $65,- 
000. 


xIlL, Chicago—United States Industrial 
Alcohol Co. Inc., 27 William St., New York 
City, let contract building rein.-con. and 
steel warehouse, rein.-con. flooring, con- 
crete foundation, on 37th and Western 
Aves., here, to G. A. Fuller Co., 175 5th 
Ave., New York City. About $500,000. 


Sheboygan—FEbenreiter 

Erie Ave., let contract building 

42 x 157 ft., brick, rein.-con. and 

steel garage, rein.-con. flooring, brick foun- 
dation, to Verhulst Bros., 1615 Erie Ave. 


Lumber 


*xWis., Sheboygan—Jenkins Machine Co.. 
315 North 8th St., let general contract 
building 1 and 2 story, 150 x 200 ft., 
brick, rein.-con. and steel machine shop, 
rein.-con. flooring. brick foundation, on 
North 8th St., to Verhulst Bros., 1615 Erie 
Ave. About $75,000. 


*Minn., Minneapolis—Russell Miller Mill- 
ing Co., Security Bldg., let contract build- 
ing 1 story, 50 x 140 ft., rein.-con. and 
brick addition to warehouse, to B. H. Stahr, 
401 Metropolitan Bank Bldg. About $65,- 
000, Noted July 15. 


*Cal., Pt. Loma—See “Buildings.” 


*Ont., Brantford—Caxslutt Plow Co. let 
contract building 1 story, 70 x 200 ft. 
rein.-con., brick and steel factory, rein.-con 
flooring, concrete foundation, to H. K 
Ferguson Co., 6532 Euclid Ave., Cleveland, 
O. About $75,000. 


¥&Sask., Saskatoon — Canadian Natl. Ry.. 
Ottawa, Ont., let contract building round- 
house to Shamon Bros., Saskatoon. About 
$125,000. 


Buildings 
PROPOSED WORK 


Me., Brunswick — Church —C. R. 
archt., 8 Beacon St., Boston, soon lets con- 
tract building 1 story, 50 x 100 ft., brick 
and stone, for St. John the Baptist Society. 
About $100,000. T. Remy, pastor. Noted 
July 8. 


#reco, 


Mass., Fall River—School—City having 
plans prepared by E. M Corbett, archt., 70 
Bedford St., for 1 story, 140 x 200 ft., con- 
crete, brick and steel, concete flooring and 
foundation, on Bowen St. 


Mass., Fall River—Temple 
ciety having plans prepared 


Masonic 
by W. 


So- 
B 


Robinson, archt., 57 North Main St., for 4 
story, 72 x 140 ft., concrete and steel, on 


North Main and Elm Sts. 
D. T. Burdick, chn. Noted Aug. 5. 


Mass., Gloucester—Hospital—Gloucester 
Hospital, Inc., having plans prepared by FE. 
L. Phillips, archt., 191 Main St., for 2 story, 
brick, concrete and steel addition to Ad- 
dison Gilbert Hospital. 


About $150,000. 


Mass., Malden (Boston P. O.)—Business— 
F. H. Gowing, archt., 18 Tremont St., Bos- 
ton, soon lets contract building 3 story, 
72 x 105 ft., brick, concrete and steel, rein.- 
con. flooring, concrete foundation, on Com- 
mon Sq., for Trafton Realty Co. Cost be- 
tween $150,000 and $200,000. Noted July 
99 


Mas%, Malden (Boston P. O.)—Store 
and Office—F. H. Gowing, archt., 18 Tre- 
mont St., Boston, preparing plans for 3 
story, 76 x 100 ft. brick and steel, on Main 
see About $125,000. Owners name with- 
eld. 


Mass., Needham (Boston P. O0.)—School 
—School Comn. having plans prepared by 
MacNaughton & Robinson, archts., 101 Tre- 
mont St., Boston, for 2 story, 44 x 160 ft. 
with 40 x 60 ft. wing, concrete, brick and 
steel, concrete foundation. About $125,000. 
Noted Aug. 5 


Mass., New Bedford—School—Bd. Educ. 
rejected bids July 29, and will have revised 
plans prepared by Smith & Howland, 
archts., Bartlett Bldg., for 3 story, 153 x 
166 ft., concrete, brick and steel, rein.-con. 
flooring, concrete foundation, on Summer 
St. About $700,000. Work will be read- 
vertised. Noted Aug. 12. 


Mass., Roxbury (Boston P. O.)—School 
—Congregation Adath-Jeshuron, 397 Blue 
Hill Ave., plans to build 2 story, 70 x 120 
ft., concrete, brick and_ steel, : reiit.-con. 
flooring, concrete foundation, on Howland 
St. About $160,000. Blackall, Clapp & 
Whittemore, 20 Beacon St., Boston, archts. 


Mass., South Byfleld—Dormitory, ete.— 
Dummer Academy plans to build brick and 
steel dormitory, gymnasium and central 
heating plant. About $250,000 Architect 
not selected. 


Mass. Webster—Store, etc —M. Holden, 
51 Klebert Ave., plans to build 3 story, 100 
x 120 ft, concrete, brick and steel store 
auditorium, bowling alley, ete rein.-con 
flooring, concrete foundation, on Main St 
About $100,000. Funk & Wilcox, 294 Wash 
ington St., Boston, archts 


Mass., Winchester—Memorial—City hav 
ing plans prepared by R. S. Vinal. areht., 
46 Cornhill St., Boston, for Memorial Com- 
munity Building. About $100,000 


Mass., Worcester— Hotel jancroft Realty 
Co., Franklin St., plans to build rein 
brick and steel addition to Bancroft 
on Portland St. About $1,000,000 
wein & Johnson, Buffalo, N. Y., 


R. L, Providence — Laboratory — Brown 
University. Prospect St.. having plans pre 
pared by Day & Klauder, archts. and engrs., 
925 Chestnut St.. Phila., for story, 50 x 
200 ft.. brick 


con.. 

Hotel 

Kisen- 
archts 


Conn., Bridgeport — Church — St. Peter's 
Roman Catholic Society, 1562 Fairfield Ave., 
having plans prepared by O'Connell & 
Shaw, archts., 18 Boylston St.. Boston, for 
1 story, 70 x 150 ft.. brick and = steel 
About $100,000. C. A. Leddy, pastor 


Conn., Bristol—High School—Bd. Educ 
rejected bids Aug. 3, and will have revised 
plans prepared by W. Potter, archt., 22 Fast 
17th St.. New York City, for 4 story, 150 x 
250 ft. brick, rein.-con. and steel, rein.-con 
flooring, concrete foundation, at Dunbar 
Meadows. About $950,000. Work will be 
readvertised. Noted Aug. 12 


Conn., New Britain—School—Rd 
soon lets contract building 3 story, 
ft. ell, brick, rein.-con. and steel, 
flooring, concrete foundation, on 
St. About $35,000. D. K, 
Main St., archt Noted 


N. Y¥., New York—Office—Union Sulphur 
Co., 17 Battery Pl, having plans prepared 
by H. O. Chapman, archt. and engr., 33 
5th Ave., for 14 story, 30 x 8&9 ft., rein.- 
con., brick and steel, rein.-con. flooring 
concrete foundation, on Rector and West 
Sts. About $400,000, 


Educ 
69 x 240 
rein.-con 
Tremont 
Perry, 27 West 
April 29. 


N. Y., Schenectady — Theatre —F k 
Proctor, 1564 Bway., New York City. hav 
ing plans prepared by J. M. Merron, arck 
and engr., 1564 Bway., New York City, for 
brick and steel, here. About $400,000. 


N. J., Elizabeth—High School—RBd. Educ 
plans to build 24 room school. About $700, 
000. V. Myralag, mayor. 


N. J., Franklin—School—Bd. Educ. re- 
ceives bids about Sept. 1, building 2 story. 
60 x 100 ft., brick and stone addition, ston: 
foundation. About $150,000. Guilbert & 
Retelle, 2 Lombardi St., Newark, Archt. 


N. dJ., Madison — Convent — Sisters of 
Charity plan to build addition to St. Eliza- 
heth’s Convent here. About $350,000. Ar- 
chitect not selected. 


N. J., Morris Plains—Infirmary—State 
Hospital Comn., Trenton, plans to build 3% 
story, 88 x 230 ft., brick and steel About 
$400,000. F. H. Bent, 142 West State St., 
Trenton, archt. 


N. J.. Newark—Office—Bd. Trade, 800 
Froad St., soon receives bids building 10 
story, steel, brick and stone, on North Treat 
Pl. About $1,000,000. Guilbert & Betelle, 
2 Lombardi St., archt. 


N. J., Newark—School—RFd. 
receives bids building 4 story. 
ft. addition to Cartaret School on Oliver 
St.. concrete and brick. Cost to exceed 
$100,000. J. H. and W. C. Ely, Firemans 
Trust Bldg., archts. Noted July 22. 


N. J., West Orange—School— Bd. 
having sketches made by Guilbert & 
Betelle, archts., 2 Lombardi St., Newark, 
for Gregory School, brick and stone. About 
$450,000. 


Pa., Altoona—Community Hall—City 
having plans prepared by J. Millard archt., 
Hutchinson Bldg., and F. D. Hain, city 
engr., for 3 story, concrete, brick and steel, 
on 13th Ave. and 12th St. About $500,000. 
Election Nov. 2 to vote on bonds. 


Pa., Altoona—Theatre—J. and I. Silver- 
man, 1512 11th Ave., having plans prepared 
by H. C. Hodgens, archt., 136 South 15th 
St., Phila., for 3 story, 150 x 200 ft., con- 
crete, brick and steel, tile flooring, on 11th 
Ave. About $300,000. 


Educ. soon 
196 x 128 


Educ 
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Buildings (Continued) 


Pa., Phila.—Office—M. Fielding, archt., 
520 Walnut St., soon lets contract altering 
4 story, concrete and brick, on 12th and 
Chestnut Sts. About $100,000. Owner's 
name withheld. 


Pa., Reading—Hospital—Reading Hos- 
pital, Front and Spring Sts., plans to build 
addition. Cost to exceed $100,000. EL. F. 
Stevens, 9 Park St., Boston, Mass., archt. 


Pa., Roxborough (Phila. P. 0O.)—Club— 
Green Valley Country Club having plans 
prepared by J. S. Fuller, arcnt. and engr., 
1537 Chestnut St., for 2 story, 50 x 80 ft., 
granite addition to include laying gravel 
walks, etc. About $100,000. 


Pa., Sipesville—Bank—Sipesville First 
Natl. Bank plans to build 3 story, 80 x 100 
ft. concrete, brick and steel. About $100,- 
000. C. B. Korns, pres. 

Md., Baltimore — Club — Maryland Club, 
Charles and Read Sts., plans to improve 
building. About $100,000. 


Md., Baltimore—Hospital—J. E. Sherry. 
archt., 409 Calvert Bldg., opens bids about 
Sept. 15, building 7 story, 70 x 185 ft., 
rein.-con. and brick addition to Woman's 
Hospital, concrete foundation, on Wolfe and 
Monument Sts., for Johns Hopkins Hospital 
About $125,000. W. Smith, Bway. and 
Monument St., supt. 


Md., Baltimore—Office—C. N. Friz, archt.. 
814 Lexington Blidg., revising plans and 
receives bids about meee 5, building 10 
story, 90 x 140 ft. steel, brick and stone, 
concrete foundation, on Courtland and 
Franklin Sts., for Standard Oil Co., Pratt 
and South Sts. About $850,000. Noted 
April 15. 


Md., Salisbury—Hotel—Shoremans Hotel 
Corp. soon lets contract building 5 story, 
71 x 149 ft. rein.-con., steel and brick, con- 
crete foundation. About $250,000. J. Posey, 
11 East Pleasant St., Baltimore, engr. T. 
W. Pietsch, Amer. Bldg., Baltimore, archt. 

D. C., Wash.—Church and Chapel—Gun- 
ton Memorial Temple, Mathers Bldg., soon 
receives bids building church and temple. 
About $100,000 and $60,000 respectively. 
G. A. Prevost, chn. D. H. Smith, Union 
Trust Bidg., archt. 


N. C., Greensboro—Community Houses— 
White Oak & Proximity Mills had plans 
prepared for 2 rein.-con. community houses, 
near here. About $250,000 each. T. Staf- 
ford, c/o Proximity Mills, ch. engr. Archi- 
tect’s name withheld. 


N. C., Kernersville — School — Bd. Educ. 
Plans to build school. About $100,000. A. 
Armfield, Greensboro, archt. 


Ss. C.. Columbia — Administration — Ep- 
worth Orphanage, Garners Ferry Rd, plans 
to construct new administration building. 
About $100,000. 


Fla., Orlando—Hotel—F. H. Trimble, 
archt., Orlando, and associates, plan to 
build $1,000,000 hotel. 


Tenn.. Memphis—Church—La Belle Bap- 
tist Church having plans prepared by C. 
Deas, archt., Goodwyn Trust Bldg. and 
receives bids about October for brick and 
stone, on South Wellington St. and Edith 
PL About $100,000. D. A. Ellis, 462 Edith 
Pl., pastor. 


Tenn., Memphis — Temple — Trades & 
Labor Council plans to build 65 x 168 ft. 
labor temple, on North 2nd St. About 
$250,000. A. Schwaeb, pres. Architect not 
selected. 


Ky., Bowling Green—Hotel—G. M. Will- 
ty amas to build 6 story hotel. About 


0., Cheviot (Cincinnati P. O.)}—Bank— 
Garber & Woodward, archts., Union Cen- 
tral Bidg., Cincinnati. soon let contract 
building 2 story, 47 x 60 ft. brick and cut 
stone addition, on Glenmere and Harrison 


Aves., for Brighton Bank & Trust Co., 
oo and Coleraine Aves. About $100,- 


O., Cincinnati—Synagogue—Keneseth Is- 
rael Congregation, Hickman St., plans to 
build brick and steel, on Rochdale and 
Wash on Sts. About $100,000. H. M. 
Price, Mercantile Library, archt. 


0., Cleveland—Commercial—Chafer Co., 
431 Champlain Ave., plans to build 4 story, 
brick and steel, brick foundation. About 
$100,000. J. E. Shafer, pres. Architect and 
engineer not selected. 


0., Cleveland—Hospital—City ss 
plans prepared for 3 story, rein.-con., b 

and steel, rein.-con. flooring, concrete foun- 
lation, on Scranton Rd. bout $3,500,000. 
J. H. McDowell, city archt. . S. Gold- 
water, 1 East 100th St.. New York City, 
consult. archt. ; 


Noted May 6. 


ROAD WORK—IDAHO 
Bids were received by Bureau of Public Roads, Missoula, Mont., for constructing ; 


in Nez Perce National Forest, 


Idaho Co., from (A) Otto Hansen, Empire State B 


Spokane, Wash. ; (B) Rich, Markus & Crowe, Missoula; (C) General Constr. Co., Pey 


The unit bids were as follows: 


31.66 acres clearning, with burning................ 


16.17 acres grubbing...... 


+ny sta.yd. overhaul... .. 
11.17 mi. finishing earth road. j 
644.4 cu.yd. d 
1,073 lin.ft. Ix 
50 lin.ft. 14x2 log culverts in place. ....... 
206 lin.ft. 2x2 log culverts in _—- a 

78 lin.ft. 2x3 log culverts in place. . 
72 lin.ft. 3x3 log culverts in place... .. 
324 sq.ft. log bridge abutments in place 


OE CITE WO OUI ooo ob occ otis bck cecescces 


Extended totals....... ; 
Alternate: 


31.66 acres clearing, without burning.............. 

metal pipe in place... . 

50 lin.ft. 18-in. corrugated metal pipe in place Fehiesas 
MAC cAtes acvhaesnes 

78 lin.ft. 30-in. corrugated metal pipe in place............ 

72 lin.ft. 36-in. corrugated metal pipe in place....... 


1,073 lin.ft. 12-in. corrugated 
206 lin.ft. 24-in. corrugated metal pipe in 


Extended totals. 
East Side of River: 


14.6 acres clearing, with burning.................- 


7.3 acres grubbing..... 


Extended totals 
Alternate for East Side of River: 


14.6 acres clearing, without burning.............. ie 
NE can SINS took se ew awww aeeee 


DROME I D5 oh cin Ons. a cine one sesen 
Main alternate subtotal................ 
100,000 Ib. T.N.T. (subtract) . . 


20,000 detonators, fuse fire, No. 8 (subtract) . Pomeak 


Main subtotal. . . 
Main alternate subtotal 
Freight on explosives 


Engineering and contingencies. ...............e+6+ 


Extended main total 


Extended main alternate total..................-. 


0., Cleveland—Office—Syndicate, c/o J. 
Laronge, 214 Williamson Bldg., plans to 
build 2 story, rein.-con., brick and _ steel 


addition, rein.-con. flooring, concrete foun- 


dation, at regr 1900 Euclid Ave. About 
$150,000. Architect not selected. 
0., Fairport—Theatre—E. E. Lawrence 


having plans prepared by R. H. Hinsdale, 
archt., Bangor Bldg., Cleveland, for 1 story, 
44 x 112 ft. rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation. About 
$100,000. 


Mich., Detroit — Club — Detroit Council 
305, Knights of Columbus, c/o Columbus 
Bldg. Co., 930 Woodward Ave., plans to 
build 3 story, brick, concrete, stone and 
steel, rein.-con. flooring, concrete founda- 
toin, on Woodward Ave. About $500,000. 
Architect not selected. 


Mich., Detroit — Temple — Congregation 
Temple Beth El, 580 Woodward Ave., plans 
to build 2 story, rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, on 
153 x 200 ft. lot on Woodward Ave. About 
$1,000,000. A. Kahn, Marquette Bidg., 
archt. and engr. 


Mich., Saginaw—Office, etc.—Amer. Safe- 
ty Navigation Co., c/o Managing Secretary 
Bd. Commerce, having tentative plans pre- 
pared for first unit of plant, to include 6 
story office building and 1 story factory. 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on 6th St. along 
Saginaw River. Total cost, $10,000,000. 
Private plans. 


Wis., Clintonville—Armory and Com- 
munity—City plans to build 4 story, 100 x 
200 ft. rein.-con. brick and steel on Main 
St. About $100,000. J. Spearbraker, clk 
Architect not selected. 


Wis., Durand—High School—Bd. Educ. 
plans to build 2 story, brick, concrete and 
tile, rein.-con. Soot, concrete foundation. 
About $100,000. H. Miles, secy. Architect 
not selected. 


Wis., Hartford—High School—Bd. Educ. 
plans to build 4 story, 130 x 300 ft. Junior 
High School, brick, rein.-con. and steel, 
brick foundation. About $500,000. A. Saw- 
yer, Hartford, chn. Architect not selected. 


Ia., Cloverdale—School—Bd. Educ. voted 
$100,000 bonds to build school. Architect 
not selected. 


48,325 cu.yd. excavation (rock)... cect sade 
91,627 cu.yd. excavation (common)................ 


rubble masonry retaining Rb ai e+e 
log culverts in place............... 


22,947 cu.yd. excavation (rock). ........,.00c00008 
34,729 cu.yd. excavation (common)...........++++ 
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Ia., Coon Rapids—School—Bd. Educ. hav- 
ing plans prepared by Kieffer & Jones, 
archts., Masonic Temple, Des Moines, for 
2 story, rein.-con., brick and steel, rein.- 
rr on concrete flooring. About 


Ia., Mason City — Temple — Masonic 
Cathedral Assn. plans to build rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation. About $250,000. Architect and 
engineer not selected 


Ia., Red QOak—School—Bd. Educ. plans 
to build school. About $110,000 Archi- 
tect not selected. 


Minn., Albert Lea — Church — First Lu- 
theran congregation plans to build church 
ee About $100,000. Architect not se- 
ected. 


Minn., Bemidji—High School—Bd. Educ. 
plans to build 3 story, rein.-con. and brick 
high school. About $500,000. Architect not 
selected. 


Minn., Duluth—Schools—City having 
plans prepared by Croft & Boerner, archts.. 
Lonsdale Bidg., for school in Chester Park 
Dist., cost 200,000, addition to Stowe 
School on 101st and Grand Aves., $100,000. 
and addition to Morgan Pk. School, $100.- 
000. Bonds voted for above projects. 


Minn, Fergus Falls—Hotel—City plans 
to build 150 room, rein.-con. and brick 
About 150,000. Architect not selected. 


Minn., Lake Park—School—Bd. Educ. re- 
jected bids July 27, building 2 story, 60 x 
90 ft., brick and frame. Noted July 8. 


Minn,, St. Paul—Club and Hall—German 
Hall Bidg. Assn., c/o J. K. Schmit, 623 
Fuller Ave., plans to build 3 story, 110 x 
120 ft. brick and stone, on Rice and 
Aurora Sts. About $200,000. 


Minn., Wayzata — School — Bd. Educ 
having revi pens repared and receives 
bids in fall building story rein.-con, and 
brick. About $270,000. Hewitt & Brown 
716 4th Ave. S., and Tyrie & Chapman, 32° 
Auditorium Bldg., Minneapolis, archts 
Noted May 13. 


Kan., Coffeyville — = School — City 
voted $350,000 bonds to build Junior Hie! 
School, brick, rein.-con. and steel, rein 
con. flooring, concrete foundation. Archi 
tect not selected. 
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suildings (Continued) 


Neb., Bellevue—Seminary—Chinese Mis- 


on Society plans to build seminary. About 
“420.000. Address, E, J. McCarthy, 5035 
Redford Ave., Omaha. 

Neb., Belvidere—School—Bad. Educ. plans 
+o build 3 story, 56 x 94 ft., rein.-con., brick 
ind steel, rein.-con. flooring, concrete foun- 
dation. About $110,00@ W. E. Hulse & 
Co. Hutchinson, Ky. archts. 

seb. Gering—School—Bad. Educ. plans to 
vunlae gehool in 2d Ward, About $120,000. 
Architect not selected. 

Neb., Hastings—Club—Elks Lodge plans 
to build 4 story, rein.-con. and brick, rein.- 
con. flooring, About $200,000. Architect 
not selected. ye ba eke 

Neb., Nebraska City+— Memorial — 
Comrs. plan election to vote on a Orcs 
bonds to build soldiers’ memorial. . Cook, 
= Sal R. P. Pice Mo 

" as City—Sales—R. P. - 
ag my ow 3823 Bway., had plans pre- 
pared by_Smith, Rea and Lovitt, archts., 
Finance Bldg., constructing 3 story, 60 x 
123 ft., rein.-con., brick and terra cotta, on 
14th and Baltimore Sts. * : 

Mo., St. Louis—Church—Eden Emanue 
coun had plans prepared by Lee & Rush, 
archts., Syndicate Trust Bldg., for brick 
and timber. About $100,000. 

Mo., St. Louis — Hospital — Sisters of 
Charity, 3529 Pine Blvd., having prelim- 
inary plans prepared by_ Lee & Rush, 
archts., Syndicate Trust Bldg., for rein.- 
con. and brick, rein.-con. flooring. About 
$2,000,000. 

Mo., St. Louis—Institution—Little Sisters 
of the Poor having plans prepared by Lee 
& Rush, archts., Syndicate Trust Bldg., for 
brick addition. About $250,000. 

Mo., St. Louis — Office — Central States 
Life. aera Nag yon ae — 
Bldg., soon receives s constructing rein.- 
cone and brick. About $150,000. T. P. 
Barnett Co., Arcade Bldg., archts, and 
engrs. 

Mo., St. Louis—Office—Widman, Walsh 
& Pankan, archts., Wainwright Bldg., open 
bids about Sept. 15, building 4 story, 144 x 
250 ft., rein.-con. and brick, rein.-con. floor- 
ing, on Olive St., for Lowenstein Bros. Real 
Estate Co., Wainwright Bldg. About 
$750,000, 

Mo., St. Louis — School — Washington 
University, Skinker and Lindell Sts., having 
plans prepared by Cann & Corrubia, archts., 
De Menil ae. for 3 story, 35 x 85 ft., 
rein.-con. and brick. About $100,000. 

Tex., Austin—Hospital—State Bd. Con- 
trol having plans prepared by C. H. Page 
& Bro., archts., Austin Natl. Bank _ Bldg., 
for 2 story, rein.-con., on West 6th St., for 
Texas State Confederate Home. About 
$110,000. S. B. Corvell, chn. 


Tex., Dallas—Theatre—J. H. Bones, 708 
Goggan Bldg., Houston, having plans pre- 
pared by Lang & Mitchell, archts., Amer. 
Exch. Natl Bank Bldg., for 4 story, 100 
x 150 ft., rein.-con. on Commerce and 
Prather Sts. About $300,000. 


Tex., Ft. Worth—Home—Comrs. Tarrant 
Co. having plans prepared by Sanguinett & 
Staats, archts., Ist Natl. Bldg., for 2 story 
concrete and brick, concrete foundation. 
About $100,000. R. V. Glenn, engr. 


Okla., MecAlester—Temple—Abbott Pike 
Lo- having plans prepared by Thompson 
& arding, archts., 504 Southern Trust 
Bldg., Little Rock, Ark., for 5 story, brick, 
rein.-con. and steel, rein.-con. flooring, con- 
crete foundation. About $500,000. 


Col., Denver — Office — See “Industrial 
Works.” 


Col., Greeley—Hospital—Weld Co. having 
plans prepared by W. N. Bowman, archt., 
Central Savings Bank Bldg., Denver, for 
3 story, 40 x 130 ft., rein.-con., briek and 
steel addition, rein.-con. flooring, concrete 
foundation. About $110,000. 


Cal., Los Angeles—Theatre—A. R. Erlan- 
ger, 214 West 42nd St., New York City. 
plans to build brick and stone, here. About 
$500,000. R. R. Anderson, 214 West 42nd 
St.. New York City, archt. and engr. 


Cal., San Francisco—Theatre—A. R. Er- 
langer, 214 West 42nd St., New York C ty. 
plans to build brick and store, here. T, R. 
Anderson, 214 West 42nd St., New York 
City,arecht. and engr. About $500,000. 


N. 8., North. 8 —Office—See “Indus- 
trial Works.” ro. 


BIDS DEKIRED 


Conn., Hartford — High School — Until 
ept. 7, by Bd. Educ., building 3 story, 90 
x 160 ft., brick, concrete, el and stone, 
rein.-con. flooring; brick and conerete foun- 


g 


dation, on Maple Ave. About $750,000. 
Whiton_& McMahon, 36 Pearl St., archts. 
Noted Feb. 26. 


Conn., Waterbury—Hespital—Until Sept. 
15, by City Health Bd.. building 2 story 
brick, concrete and steel, rein.-con. flooring, 
concrete foundation, on Watertown Ave. 
About $200,000. Cross & Cross, 681 5th 
Ave., New York City, archts. Noted Aug. 5. 


N. Y., Brooklyn—Hospital—Until Sept. 
20, by Dept. Pub. Welfare, Municipal Bldg., 
New York City, furnishing labor and mate- 
rial for general construction and electrical 
work Sones plumbing, heating and 
ventilating, for hospital on New Cumberland 
St., here. B. S. Coler, comr. Former bids 
rejected. Noted June [7. 


N. Y., Great Neok—Schools—Until Sept. 
10, by W. S. Bessell, archt. and engr., 56 
West 45th St., New York City, building two 
2 story, brick and stone, brick foundation, 
_ Educ. About $400,000. Noted 

ug. 19. 


N. J., Glassboro—School, etc.—Until Sept. 
14, by F. H. Bent, archt., 142 West State 
St., Trenton, building 3 story, 125 x 301 ft. 
school and 1 story, 41x 48 ft. boiler plant, 
rein.-con., brick, steel and terra cotta, here, 
for State Bd. Educ., Trenton. About $700,- 
000. Noted July 29. 


N. J., Newark—Office—J. H. and W. C. 
Ely, archts., Firemans Trust Bldg., receiv- 
ing bids building 16 story, 100 x 200 ft. 
concrete, steel] and stone, on Broad and 
Clinton Sts., for Merchants Natl. Bank, 770 
Broad St. 


©., Cincinnati — Clubhouse — University 
Club, 4th St. and Bway., receiving bids re- 
modeling 4 story, 50 x 125 ft., rein.-con., 
brick and steel, concretd¢ foundation. About 
$100,000. Noted June 10. 


Mich., Detroit—Library—Until Sept. 6, 
by Library Comn., building 2 story, 60 x 
100 ft., brick, rein.-con. and steel, rein.con. 
flooring, concrete foundation, on Davison 
Rd. About $100,000. Donaldson & Meier, 
1314 Penobscot Bldg., archts. Noted July 29. 


Mich., Detroit—Schools—Until Sept. 8, by 
Bd. Educ., building 2 story, 56 x 100 ft. 
addition to Lincoln School, on Brady and 
Livingstone Sts., also 2 story, 85 x 120 ft. 
addition to Thirkell School on 14th Ave. 
and La Salle Gardens North, rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundations. Malcolmson, Higginbotham & 
Palmer, 405 Moffat Bldg., archts. 


Ia., Decorah—Library—Until Aug. 30, by 
Magney & Tusler, archts., 450 Builders 
Exch., Minneapolis, oontrentng 2 story, 
70 x 80 ft., brick and stone, at Luther Col- 
lege, here. About $100,000. C. K. Preus, 
pres. 


Minn., Montevideo — School — Until Sept. 
14, by Bd. Educ. building 2 story rein.-con. 
and brick. About $125,000. W. B. Ittner, 
Bd. Edue. Bldg., St. Louis, Mo.. and Steb- 
bins & Haxby, 450 Auditorium Bldg., Min- 
neapolis, archts. 


Tex., Austin—Administration, Dormitory, 
ete.—Until Aug. 30. by Dept. Educ., con- 
structing 40 x 80 ft. administration bufld- 
ing, 40 x 80 ft. dormitory and 30 x 32 ft. 
heating plant, all 2 story, brick. rein.-con. 
and steel, rein.-con. flooring. About $110,- 
000._ A. W. Blanton, secy, Rose & Reed, 
208 Bankers Trust Bldg., Waco, engrs. 


» Tex., Austin—Hospital—Until Aug. 30, 
by _S. B. Cowell. ch. State Bd. Control, 
building 2 story, brick, rein.-con. and steel, 
rein.-con. floor ng. on West 6th St. C. H. 
i & Bro. Austin Natl. Bank Bildg., 
archts. ‘ 


Tex., Edinburg—Jail and Court House— 
Until Sept. 15, by .G, P. Brown, jud 
Hidalgo Co., building 2 story, 42,x 118. ft., 
brick, rein.-con. and steel, rein.-con. floor- 
ing. About $100,000. H.-F. Kuehne, $24 
Littlefield Bidg., Austin, engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Maas., Arlington (Boston P. 0.) —School 
—Town let contract building 3 story, 63 x 
140 ft., brick, rein.-con. and steel, rein.- 
con, flooring, on Acton St., to M, N. Ryan, 
2 Central Sq., Cambridge About $230,000. 


*Mass., Boston — Bank and Business — 
Workingmen’s Co-operative Bank, 101 Tre- 
mont St., let contract building 7 sfory, 45 
x 75 ft., brick, concrete, steel and stone, 
rein.-con. flooring, concrete foundation, on 
Cornhill St., to W. A. and H. A. Root, Ine. 
1 Beacon St.. Cost between $150,000 and 
$175,000. Noted July 29. 


Mass., North Beverly (Beverly P. 0.)— 
School—Bd. Educ. recetved low bid ~- 
16, building 2 story, 100 x 102 ft., bri 
and~steel, conerete. foundation, on..Conant. 


St. from G. H. Hurd, 12 Giddings Ave 
Beverly, $126,940. Noted Aug. 12 


*%Mass., Springfield—Synagogue—Sons of 
Jacob congregation, 69 Belmont Ave. let 
contract building 1 story, 50 x 66 ft., brick. 
concrete and steel, concrete foundation, on 
Congress Ave., to F. Shour, 63 Church St 
About $100,000. 


*&Mass., Worcester—Convent—St Pau! 
Roman Catholic Society, c/o BE. P. Fitz 
gerald, archt., State Mutual Blidg., let con 
tract building 3 story, 42 x 80 ft., concrete, 
brick and steel, concrete foundation, on 
High St., to J. J. Roberts, 4 Wall St. 


*N. Y¥., New York—Office—See ‘Indus- 
trial Works.” 


*N. Y., Poughkeepsie——Church and Parish 
House—Dutech Reformed Society let con- 
tract building 3 story, brick, concrete and 
steel, rein.-con. flooring, concrete founda- 
tion, on Hanscom Ave., to G. D. Campbell, 
52 Market St. About $300,000. 


*N. J., Clinton—Maternity Cottage, ete.— 
State Hospital Comn., Trenton. let contract 
building 2 story, 40 x 80 ft. maternity 
cottage and 59 ft. laundry, here, brick and 
steel, to Carroll & Pullen, Branch Ave., 
Princeton, $84,871 and $27,057 respectively 


*Pa,., Chambersburg — Hospital — Cham 
bersburg Hospital let contract altering and 
building 4 story, 45 x 150 ft., brick and 
concrete addition, to J. H. Eroh, Chambers- 
burg. About $100,000. 


*Pa., Easton—Martin & Kirkpatrick. 
archts, 180 South 15th St., Phila., let con- 
tract to Wark & Co., 289 South Broad St. 
Phila., constructing 4 story, 105 x 125 ft 
brick, stone and concrete building, for Y 
M. C. A., 9 Centre Sq., here. About $450,- 
000, Noted July 22. 


*Pa., Johnstown — Housing — Cambria 
Steel Co. let contract building one hundred 
2 story 25 x 40 ft., brick and concrete 
dwellings, in Overbrook Sect., Southmont. 
to Nicola Constr. Co., Pennsylvania and 
Denniston Aves., Pittsburgh. About $400,000. 


*Pa., Philipsburg —- Hotel — Philipsburg 
Hotel will build 6 story, 80 x 100 ft., brick 
and stone. Cost to exceed $100,000. Work 
will be done by day labor. Noted Feb. 12. 


*0., Cleveland — Bank — Morris Plan 
Bank, East 6th St. and Rockwell Ave., let 
eontract building 2 story, 30 x 150 ft., 
rein.-con., brick and steel, rein.-con. flooring, 
concrete foundation, on Huron Rd. near 
East 9th St., to Central States Eng. Co., 
Cxtsens Bldg. About $200,000. Noted Aug. 


*0., Cleveland — Commercial — Knight- 
Norris-Gibbs Co., Wurlitzer Bldg., let con- 
tract building 4 story, 64 x 130 ft., rein.- 
con., brick and steel, rein.-con. flooring. 
concrete foundation, on East 21st St. and 
Oregon Ave., to Serv. Constr. Co., 6110 
Euclid Ave. About $200,000. 


*0., Cleveland — Sales — Templar Realty 
Co., c/o M. Marmorstein, Williamson Bidg., 
let contract building 1 story, 60 x 180 ft.. 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, to Serv. Constr. 
Co., 6110 Euclid Ave. About $100,000. 


*0., Cleveland—Store—May Co., Ontario 
St.,. let contract remodeling 2 story brick, 
steel and terra cotta, to J. E. Christian & 
Co.,1307 St. Clair Ave. About $100,000. 
Noted Aug. 12. 


*0., Cleveland—Synagogue—Ohr Chudose 
Beth Jacob Anshe Sfard-Congregation, c/o 
B. Gittlesohn, 2564 East 38th St., let con- 
tract building 2 story, 50 x 160 ft., brick 
and steel, brick foundation, on East 105th 
St. and Armor Ave., to A. Schwartz, 3599 
East 181st St. About $100,000. 


*0., New Concord—Dormitory—Muskin- 
gun College let contract building 2 story, 
110 x 180 ft. fireproof, on college grounds, 
to Duiezweiler Bros., Zanesville. About 
$175,000 ; cdst plus percentage basis. 


*Ind., Indianapolis-—-Hospital— Methodist 
Hospital let contract building 6 story. 80 x 
170 ft., rein.-con., brick and steel addition, 
rein.-con. and cork flooring, on 16th Ave.. 
to J. G. Karstedt Constr. Co., Lemcke Bldg. 
Noted Aug. 12. 

*Ind., Lafayette — Store — Hub Clothin 

. let contract building 4 story, 60 x 9 
t., réin.-con., brick and steel, rein.-con. 
fooring, to A. E. Kemmer, 644 North 
qth St. 


*Ind., Lafayette—Theat ‘Luna Amuse- 
ment Co. let contract building 2 story, 77 
x 100 ft.,. rein.-con., brick and steel, rein.- 
om. powne, to A. FE. Kemmer, 644 North 

t. 

*Ind., Onward — School — Bd. Educ. 
general contract building 2 story, 80 x Pr 
ft., brick and stone, to S. I. Barnes, Logane 
port, $95,000; heating, to Orth Plumbing 
Co, Lafayette, $25,000,, 0 4 aw 
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Buildings (Continued) 


Mich., Detroit—-Schools—Bd. Educ., 50 
3way., received bids Aug. 11, building (1) 






addition to Leland School, (2) Carstens 
School, (3) Cooper School, (4) Custer 
School, (5) addition to Crossman School, 
(a) masonry, (b) carpentry, (c) heating, 
ventilating and plumbing, (d)_ electrical 
wiring, from J. Bouin Co.. 906 Bellevue 
Ave., (la) $117,490, (5a) $94,885; Corrick 
ros., 507 Owen Bidg. (la) $122,922, (2a) 
$80,500, 4a) $247,737; F. N. Cooper, Pe- 
nobseot ildg., (la) $126,000; W. W. Horen, 
470 Dix Ave., (lb $47, 992; H. M. Mar- 
tens, 221 Moffat Bidg., (1b) $48,200, (4b) 
$66,800; KE. Thiede, 287 Berlin St., (1b) 
$51,950, (2b) $32,595, (8b) $85,530, (4b) 
$65,950; Drake Avery Co., 40 State St., 
(lc) $91,915, (4c) $91,212; (5e) $51,821; 
Hub Electric Co., 41 East Jefferson Ave., 
(id) $8,451, (4d) $15,980, (5d) $11,345; 
Iron City Eng. Co., 1332 Dime Bank Bldg., 
(1d) $8,620, (2d) $7,572. (3d) $12,650; J. 
Miller Electric Co., 258 Randolph St., (1d) 
$8.970, (3d) $12,668; W. H. Mueller, 1531 
Vinewood St., (2a) $73,915; A. W. Kutche, 
1742 3rd St., (2d) $76,200, (4a) $260,543; 


‘ 

McEnhill Bros., 637 Baker Ave., (2b) $35,- 
981; W. J. Rewoldt, 506 Owen Bldg., (2c) 
$62,108; Irvine & Meier, 2289 Woodward 
Ave., (2c) $64,389, (4c) $96,293; J. H. 
usby, 36 Cherry St., (2d) $7,800, (4d) 
$16,477, (5d) $11,178; Cooper Weidenmann 
Constr. Co., 1430 Penobscot Bldg., (3a) 
$191,270; Brayton Eng. Co., 907 Kresge 
Bidg., (3a) $197,379; Lennane Bros., 809 
Union Trust Bldg., (3a) $225,338; Harcus 
& Co., 774 Russel St., (3b) $87,128, (4b) 
$66.896; J. W. Partlan, 51 Park PL, (3c) 
$93,800, (5c) $53,886; Central Electric Co., 
46 Bway., (2d) $13,275; (5d) $10,900; F-. 
H. Goddard, 516 Franklin St., (4a) $251,- 
#86; O'Connor Bros., Owen Bldg., (4c) $98,- 
115, (5e) $54,195; Gray Electric Co., 71 
Jones St., (4d) $15,687; M. A. Mahoney, 
Penobscot Bldg., (5a) $84,848; H. G. 
Christman Co., 315 Stevens Bldg., (5a) 
$99,000; Southwick Pom Co., 1244 St. Jean 
Ave., (5b) $29,668. Noted July 22. 

*Minn., St. Paul—Theatre, etc—A. H. 
Heinmach, 467 Roy St., will build 3 story, 
71 x 110 ft., rein.-con. and brick, on Prior 


Ave. About $200,000. Work will be done 
by day labor. 
*&Neb., Omaha—Lodge Bldg.—Woodmen 


of the World, c/o W. A. Fraser, W. O. W. 
Bidg., let general contract building 6 story, 
44 x 132 ft., rein.-con., brick and steel, on 
13th and Farnam Sts., to Vaughn Constr. 
Co., W. O. W. Bldg. About $150,000. 


_ &Mo., St. Louis—Mercantile—Boyd Cloth- 
ing Co., 7th and Olive Sts., let contract 
building 6 story, 88 x 150 ft., rein.-con. and 
brick, rein.-con. flooring, on Olive St., to 
J. Hill Constr. Co. Syndicate Trust Bldg. 
About $400,000. 


*Okla., Oklahoma—Theatre—J. Sinopo- 
lou let contract building rein.-con. and brick, 
to Gross Constr. Co., 1324 West 2nd St. 





About $150,000. 
*xCol., Sargents—School—School Dist. let 
contract building 3 story, 100 x 130 ft 


rein.-con, and brick, concrete foundation, to 
W. R. Sharpe, Monte Vista, $90,000; plumb- 
ing and heating, to Johnson-Davis Plumb- 
ing & Heating Co., Denver, $11,000. 


*Cal., Pt. Loma—Club, etc—California 
Natl. Club, 1023 2nd St., San Diego, let 
contract to Simpson Constr. Co., Marshall- 
Strong Bldg... Los Angeles, constructing 
club, $700,000, servants’ building and 
garage, $100,000, bathing pavilion, $35,000, 
also golf links, $150,000, on Sunset Cliffs. 


*Ont., Ottawa—School—School Bd. let 
contract building York St. School, to Bate 
MacMahon, Elgin St. About $458,000. 


Federal Government Work 


PROPOSED WORK 


PD. C., Washington — Electric Traveling 
Crane—Spec. 4239—Bureau Yards & Docks, 
Navy Dept., rejected bids received July 28 
furnishing and installing 40 ton electric 
traveling bridge cranes for shipbuilding 
slips at Navy Yards at Phila.. New York 
and Norfolk, Va Work will be readver- 
tised. Noted Aug. 19 


D. C., Wash.—Road Work—Bureau Pub. 
Rds., U. S. Dept. Agriculture, rejected bid 
received Aug. 18, grading dirt road in 
North Carolina, South Carolina and Georgia, 
known as Three State Project. 


Wyoming — Irrigation — Federal Govern- 
ment Engineers making surveys in Valley of 
North Platte River, west of Casper, with 
view to possible irrigation of 7,500 acres 
Alternate dam sites in Bessemer Canyon 


ind Alcova will be considered 
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Cal., San Diego — Hospital, Warehouse, 
ete.—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., soon receives bids building 
naval hospital, warehouse, repair base, 
shipyard and training station. 


BIDS DESIRED 


Del, Wilmington—Removing Wreck—Un- 
til Sept. 7, by U. S. Engr. Office, Old Federal 
Bldg., removing sunken steamer Sylvan Dell 
from Salem, N. J., the wreck to become 
property of contractor; advertised in this 
issue. 


S. C., Paris Island—Improving Hospitals 
—Spec. 4262—Until Sept. 8, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
repairing, here; $10 deposit required for 
plans and spec. Noted Aug. 19. 

Fla., Jacksonville Pontoon Catamarans 
—Until Sept. 15, by U. S. Engr. Office, build- 
ing and delivering, for dredge Major J. C. 
Mallery ; advertised in this issue. 

Miss., Vicksburg — Levee Work — Until 
Sept. 3, at office of 3d Mississippi River 
Dist., Box 404, building 260,000 cu.yd., here; 
advertised in this issue. 

Tenn., Nashville—Barges—Until Sept. 13, 
by U.S. Engr. Office, 4th and Ist Natl. Bank 
Bldg., for 4 steel barges; advertised in this 
issue. 

Ky., Louisville — Structural Steel, etc. — 
Until Sept. 9, by U. S. Engr. Office, furnish- 
ing and delivering structural steel, castings, 
ete., for Lock 44, Ohio River; advertised in 
this issue. 

0., Marblehead—Lifeboat House and Ac- 
cessories—Until Sept. 15, by Treas. Dept., 
Wash., D. C., constructing for Coast Guard 
at Sta. 241 here. J. A. Wetmore, superv. 
archt. 

Minn., St. Paul—Electric Freight Lift, ete. 
—Until Sept. 14, by Treas. Dept., Wash., D. 
C., installing complete electric freight lift, 
hoistway, etc., in U. S. Post Office, Court- 
house and Customhouse, here J. A. Wet- 
more, superv. archt. 

Oregon—Road Work—Until Aug. 30, by 
Bureau Pub. Rds., 204 Post Office Bldg.. 
Portland, crushing, hauling and laying rock 
surfacing on 6 mi. road from Prospect to 
Union Creek, Jackson Co., involving 12,000 
cu.yd. crushed rock surfacing; grading 3 
mi. road from Tiller to Drew, Douglas Co., 
involving 45,000 cu.yd. general excav., 14 
acres clearing, 675 ft. culverts and timber 
trestle. C. H. Purcell, Post Office Bldg., 
Portland, dist. engr. 





PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Mass., Boston—Removing and Installing 
—tTreas. Dept., Wash., D. C., received bids 
removing old conduit and installing new 


main, here, from M. Serretto, $2,973; T. 
F. Jackson, 99 John St., New York City, 
$6,389. 


* Mass., Fall River—Remodeling Post Of- 
fice—Treas. Dept., Wash., D. C., let con- 
tract remodeling, here, to R. M. Kearns, 692 
Washington St., New York City, $13,244. 
Noted Aug. 5. 


D. C., Wash.—Dispensary—Spec. 4226— 
Bureau Yards & Docks, Navy Dept., re- 
ceived lowest 3 bids Aug. 18, building, at 
Navy Yard, here, (1) work complete, trom 
W. F. Martens, 244 Cutler Bldg., Rochester, 
N. Y., (1) $104,402 (180 days), (2) $81,- 
180, (3) add $1,800, (4) deduct $975, (5) 
deduct $1,175; Boyle Robertson Constr. Co., 
Evans Blidg., (1) $135,461. (2) $103,988. 
(3) add $1.400, (4) deduct $200, (5) deduct 
$900: G. E. Wyne, Home Life Bldg., (1) 
$135,950 (180 days), (2) $103,950. (3) add 
$1,400, (4) deduct $200, (5) deduct $900. 
Noted July 29. 


Va., Front Royal—Post Office—Treas. 
Dept.. Wash., D. C., received bids Aug. 13, 
building, here, from King Lumber Co., 
Charlottesville (1) $54,700, (2) $54,500; 
Charlottesville Lumber Co., Charlottesville, 
(1) $46,892, (2) $46,992. Noted July 1. 


*Va., Hampton Roads—Electric Under- 
ground Distributing System—Spec. 4240— 
Bureau Yards & Docks, Navy Dept... Wash., 
PD. C., let contract installing in 3 store- 
houses on Block “Z,"” at Naval Operating 
Base, here, to J. R. Proctor, 74 Cortlandt 
St.. New York City, $34,880 (150 days). 
Noted Aug. 19. 


*0., Cincinnati— Metal Work—vU. S. 
Engr. Office, 415 Customhouse, let contract 
for metal work for Dam 34, Ohio River, to 
teners! Iron Wks. Co., Front and Harriet 
Sts., $12,378. 


0., Cleveland — Boiler — Treas. Dept.. 
Wash., D. C., received bids remodeling old 
boiler and installing new one in_ Marine 
Hospital. here. from J. B. Casey Co., Chi- 
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cago, $8,360; Becker Seidel Co., Clevela 
10,200; Whittlesey ang Co., Cleveland, 


11,457. Noted Aug. 
Minnesota—Road Work—Bureau p 
Rds., Post Office Bldg., Minneapolis, 


ceived bids Aug. 12, 
Forest Rd. Project in Minnesota N 
Forest, Cass Co., from Latvalla, Lak: 
Lidberg, Grand Rapids, $144,097; Ss. 
Groves & Sons Co., Russell Ave. N. 4 
Superior Blvd., Minneapolis, $151,919; J 
McKusick, Hibbing, $156,449. Noted A 
5 under “Streets and Roads.” 


N. M., Ft. Stanton—Boiler—Treas. De; 
Wash., D. C., received only bid Aug. 16, ; 


building 15 mi. N 


stalling in power plant, here, from J 
Proctor, Inc., 74 Cortlandt St., New Yor 
City, (1) $39,990, (2) $36,990 (3) $39.49 


(4) $36,490 (300 days). Noted July 29 

x Wash., Seattle—Dredging—U. S. Eng 
Office, Burke Bldg., let contract dredgin, 
harbor at Port Gamble, to Puget Sou 
Bridge & Dredge Co., Central Bldg., $30.87: 
Noted July 15. 

*Cal., San Francisco—Deep Well—Treas 
Dept., Wash., D. C., let contract building 
at Quarantine Sta., here, to J. B. Rogers 
110 Suttle St., $2,860 

Cuba, Guantanamo — Pier — Spec. 4165 
Bureau Yards & Docks, Navy Dept., Wash 
D. C., received only bid Aug. 18 building 
at Naval Sta. here (1) work complete, from 


M. F. Kelley, 51 East 42d St., New York 
City, (1) $179,551 (240 days), (4) add 
$6,000 for each additional 10 ft. bay, (7) 


add $1.90 per ft. for each additional foot 
(8) add $3 per ft. for each additional foot 
deduct $2 for each foot less than specified 
lengths. Noted July 22. 


Miscellaneous 


PROPOSED WORK 


Swimming Pool—Noroton, Conn.—J. A. 
Harris, Collenders Point, soon lets contract 
building 50 x 110 ft., concrete and marble 
swimming pool, here. About $50,000. 

Dam—Windsor Locks, Conn.—Connecti- 
cut River Co., 201 Devonshire St., Boston, 
plans to build 30 x 2,000 ft. rein.-con. dam 
on Connecticut River. Private plans. 

Wood Paving Blocks—Brooklyn, N. Y¥.— 
FE. Riegelmann, boro. pres., received no bids 


Aug. 11, furnishing and delivering 40,000 
wood paving blocks. Work will be re- 
advertised. 


Vehicular Tunnel—New York, N. Y.— 
New York State and New Jersey Tunnel 
Comn., Hall of Records, open bids about 
Sept. 21, building 9,000 ft., rein.-con. and 
ci. vehicular tunnel from here to Jersey 
City. About $28,760,000. J. M. Holland 
Hall of Records, engr. 


Heating System, ete.—Jacksonville, Fla.— 
Florida Christian Home having plans pre- 
pared by J. H. Lynch & Son., archts. and 
engrs., Dolf Bldg., St. Louis, Mo., for in- 
stalling new heating system and laundry 
machinery, also altering present buildings 
About $50,000. 


Lighting System—Litchfield, Minn.—City 
plans to rewire for light and power. About 
$40,000. F. O. Holm, clk. 


Transmission Line — Ellendale, N. D.— 
Ellendale Electric Co. plans to build elec- 
tric transmission line from here_to Guelph 
and Ludden. About $25,000. G. E. Phillips 
mer. 


Tunnels—Colorado—State election Nov 
2, to vote on $18,500,000 bonds, to build 
following tunnels, Moffat tunnel, 6.4 mi 
long, at an elevation of 9,100 ft._at James 
Peak, on Denver & Salt Lake R.R., cost 
$6,750,000; Monarch tunnel, 6 mi. long, at 
elevation of 9500 ft.. near Garfield, on 
Denver & Rio Grande R.R., $6,336,000; San 
Juan tunnel near Cumbres Pass on Denver 
& Rio Grande R.R. All above to be o! 
sufficient size for standard gauge railroad 
automobiles and WU. S. Army trucks. L. DP 
Blauvelt, Gas & Electric Bldg., Denver 
ch. engr. Colorado Railroad Comn. 


BIDS DESIRED 


Hot Water System—Bath, N. Y¥.—Unti 
Sept. 8 by R. P. Bush, pres. Bd. Trustees. 
New York State Soldiers’ and Sailors 
Home, installing domestic hot water system 


Pier and Approach—Brooklyn, N. Y.— 
Until Sept. 2, FF M. Hulbert, comr. docks 
Pier “A,” foot of Battery Pl, North Rive’ 
New York City, furnishing labor and mat: 
rial building Ps and approach, north « 
Barren Island, Jamaica Bay. Alterna! 
bids will be received on wooden pier wi! 
wooden approach and rein.-con, pier wit 
wooden approach, 
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Miscellaneous (Continued) 


Coal and Ash Handling Equipment—Buf- 
falo, N. ¥.—See “Industrial Works.” 


‘ra New York, N. Y¥.—E. F. Callan, 
7 Battery Pl., receiving bids for 1 loco- 


notive crane, caterpillar type. 


Motor Driven Trucks, ete.—New York, 
N. ¥.—Until Sept. 3, by Bd. Purchase, Mu- 
nieipal Bldg., furnishing and delivering 100 
easoline motor driven trucks with parts as 
ner schedule, and 150 tractors for Street 
Cleaning Dept. 


Pier—New York, N. Y¥.—Until Sept. 2, 
vy M. Hulbert, comr. docks, Pier “A,” foot 
of Battery Pl, North River, furnishing 
iabor and material rebuilding pier at foot 
f East 29th St., East River. 


Road Materials—New York, N. Y¥.— 
Until Aug. 31, by H. H. Curran, pres. Man- 
hattan Boro., furnishing and_ delivering 
» 000 cu.yd. binder stone and 100,000 wood 
paving blocks. 


Underground Cables—New_ York, N. Y.— 
Until Sept. 3, by R. E. Enright, police 
comr., at office of Bookkeepers Office, Head- 
quarters of Police Dept., 240 Centre St., 
installing new underground cables for in- 
stalling telephone cable on Manhattan 
Bridge structure between Manhattan and 
Brooklyn anchorages to said bridges. 


Yard—New York, N. Y.—Until Aug. 31, 
by J. H. Delaney, comr. Transit Constr., 
19 Lafayette St., building yard on Jerome 
Ave,, Route 16, a part of 7th Ave,.-Lexing- 
ton Ave. spa, Transit R.R., and widening 
elevated railroad on_ westerly side of 
Jerome Ave. between Bedford Park Blvd. 
Sta. and railroad yard. 


Heating System, ete.—Syracuse, N. Y.— 
Until Sept. 1, by pres. of Bd. Trustees, 
New York State College of Forestry, repair- 
ing heating system in Roosevelt Wild Life 
Laboratories here. 


Riprap—Cape May, N. J.—Until Aug. 31, 
by Bd. Comrs., furnishing 2,400 ton riprap, 
f.o.b, at quarry. H. W. Bell, city engr. ; 
advertised in this issue. 


Tank—Hightstown, N. J.—Until Aug. 31, 
by Mayor and Boro. Council, furnishing and 
erecting 150,000 gal. steel tank on steel 
tower 90 ft. high to balcony. W. S. Coulter, 
114 Liberty St., New York City, engr.; ad- 
vertised in this issue. 


Foundation—Phila., Pa.—Until Sept. 14, 
by F. H. Cave, dir. Dept. Pub. Wks., City 
Hall, and Bd. Trustees, building foundation 
for Free Library on Vine, Wood, 19th and 
20th Sts, . L. Trumbauer, 1406 Land 
Title Bldg., Phila., archt.; advertised in 
this issue. 


Swimming Pool, etc.—Pittsburgh, Pa.— 
Until A. 31, by City Comptroller, build- 
ing 48 x 98 ft. concrete swimming pool, also 
g nore 30 x 50 ft. stucco bath house. About 


Dam, Pump House and Road Diversions 
—Norfolk, Va.—Until Sept. 21, at office of 
City Manager, building dam, pump house 
and road diversions, W. H. Taylor, 3d, dir. 
pub. wks.; advertised in this issue. 


Lighting Equipment—Detroit, Mich.—Un- 
til Sept. 15, by G. J. Finn, Comr. Purchases 
& Supplies, furnishing following materials, 
freight prepaid to Detroit: 3,000 ft. No. 6 
B. & S. “G” solid copper wire, 8-32 in. 
varnished cambric insulation, covered with 
asbestos braid; 30,000 ft. No. 6 B. & S. 
copper wire, stranded 4-32 in. 30% para 
rubber insulation, double braid; 3,000 ft. 
No. 6 B. & S. “G"” stranded copper wire 
8-32 in. 30% para rubber insulation, double 
braid; 4,000 ft. No. 10 B..& 8. “G” stranded 
copper wire, 2-32 in. 30% para: rubber in- 
sulation, double braid; hard drawn eopper 
wire, triple braid weatherproof insulation 
as follows, 5,000 Ib. No. 2, 2,000 Ib. No. 4 
and 30,000 Ib. No. 6 B. & S. “G” solid 
conductor, 1,500 Ib. No. 4 B. & S. “G” strand- 
vd conductor, 500 Ib. No. 10 B, & S. solid 
conductor; soft drawn copper wire, double 
braid weatherproof insulation, as follows, 
1.000 Ib, No. B. & S. “G”" stranded con- 
tuctor, 5,000 Ib. No. 12 B. & S. “G” solid 
onduetor. 


Paving and Bridge Materials—Cleburne, 

lex.—Until Aug, 31, by Comrs. Johnson 
‘o., furnishing 10,000 bbl. portland cement, 
‘0,000 Ib, reinforcing steel, 10,000 cu.yd. 
itrun concrete gravel; or 10,000 cu.yd. 
rushed stone or screened and washed 
ravel, 5,000 cu. concrete sand, f.o.b. 
irs at Johnson Co. C. White, co. aud. 


Street Lighting System—wWichita Falls, 
Tex.—Until Sept. 1, by H. M. Harrison, 


cy. Chamber - of Commerce. installing 
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HIGHWAY—V ERMONT 
Bids were received by State Highway Comn., Montpelier, (lowest 3) for constructing 


gravel highway in towns of Mt 
from G. L. Gregoire & Co., Barre; 
Contg. Co., Boston; Sect. 


Tabor, 


Dorset and 
(B) Walter FE 
“B,” from (A) W. EB 
(C) Alco Contg. Co. The unit bids were as follows 


Danby, Project No. 12, 
Dix Corp., Springfield ; 
Dix Corp.; (B) Pascal C 


Sect. “A, 
(C) Alco 
Ricci, Rutland; 


SECTION A 


26,879 cu.yd. earth excavation 
224 cu.yd. rock excavation 
3,898 cu.yd. borrow. . 


1,914 cu.yd. sub-base of napped field, or quarry stone 


Sub-base of gravel (per cu.yd.) 

16.154 cu.yd. gravel surface course 

306 cu.yd. corcrete, Class A (1-2-4) 

385 cu.yd. concrete, Class C (1-3-6) 
21,669 Ib. reinforcing steel 

9,884 lin.ft. wooden guard rail 

164 lin.ft. 12-in. corrugated pipe culverts 
252 lin.ft. 14in. corrugated pipe culverts 
36 lin.ft. 16-in. corrugated pipe culverts 
162 lin.ft. 1&in. corrugated pipe culverts 
240 lin.ft. relaying pipe culverts 

100 lin.ft. standard underdrain 

50 sq.yd. concrete gutter 

100 sq.yd. cobble gutter 


Cobble gutter grouted with cement mortar (per sq vd) 


27 sq.yd. paving 
3 leaching basins 
2 drop inlet grates 
10 cu.yd. rip-rap 


Extended totals 
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$132,717 $142,398 


SECTION B 


20,675 cu.yd. earth excavation 

254 cu.yd. rock excavation 

530 cu.yd. borrow..... 

978 cu.yd. sub-base of napped field or quarry stone 
Sub-base of gravel (per cu.yd.) 

16,687 cu.yd. gravel surface course 

179 cu.yd. concrete, Class (1-2-4) 

323 cu.yd. concrete, Class C (1-3-6) 
5,104 Ib. reinforcing steel 

11,296 lin.ft. wooden guard rail 

28 lin.ft. 12-in. corrugated pipe culverts 
394 lin.ft. 14in. corrugated pipe culverts 
39 lin.ft. 16-in. corrugated pipe culverts 
162 lin.ft. 18in. corrugated pipe culverts 
160 lin.ft. relaying pipe culverts 

100 lin.ft. standard underdrain. 

50 sq.yd. concrete gutter 

100 sq.yd. cobble gutter 


Cobble gutter grouted with cement mortar (per syj.yd.) 


1 Leaching basin. ..... ; 
11 cu.yd. broken stone for blind drain 
10 cu.yd. rip-rap ' 


Extended totals 


complete street lighting system, to include 
laying 30,245 ft. cable, building 324 concrete 
bases and erecting 324 lamp standards in 
Ohio, Indiana, Scott, Lamar, Travis, 7th, 
8th, 9th and 10th Sts. 


Shore Protection—Three Fathom Harbor, 
N. S.—Until Aug. 31, by Dept. Pub. Wks., 
Western Blk., Ottawa, Ont., reconstructing 
and repairing portion of shore protection, 
220 ft. of cribwork, stone filled, 12 ft high 
by 12 ft. wide, plank decked and close 
sheathed with 6 x 6 in. sheathing. About 
$40,000. E. Lafleur, c/o Dept. Pub. Wks., 
ener. 


Breakwater—West Chezzetcook, N. 8.— 
Until Sept. 8, by Dept. Pub. Wks., Western 
Blk., Ottawa, repairing 215 ft. breakwater 
here, also removing and rebuilding 3,100 
cu.ft. of damaged portion. About $28,000. 
E. Lafleur, c/o Dept. Pub. Wks., engr. 


Wharf—Thessalon, Ont.—Unttl Sept. 7. 
by Dept. Pub. Wks., Western Blk., rebuild- 
ing superstructure, 142 ft. and 101 ft. by 
244 ft., concrete blocks on cribwork, stone 
fill. About $30,000. FE. Lafleur, c/o Dept. 
Pub. Wks., engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Road Materials—Boston, Mass.—City re- 
ceived bids Aug. 3 furnisHing (a) 40,000 
lin.ft. straight edgestone, (b) 3,600 ft. circle 
stone, (c) 200 corners, from H. E. Fletcher, 
31 State St., (a) $1.89 per lin.ft., (b) $2.66, 
(c) $7.98; Lombard Granite Co., 31 State 
St., (a) $2.25 and $2.05 per linft., (b) 
$2.85, (c) $7.40; Rockport Granite Co., 
(a) $2.15 per lin.ft., (c) &8. Noted Aug. 5. 


Heating, Ventilating, Plumbing and Elec- 
tric Work—West New York (Weehawken 
P. O.), N. 3.—Bd. Educ. received bids for 
heating and ventilating work in P..S. No. 
1, from E. Beck, West New York, $60,968 ; 
plumbing, from A. C. Kreiger, 402 Hacken- 
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sack Plank Rd., Union, $30,919; electrical 
yin ess from W. Coleman, Jersey City, 


*Third Rail—Phila., Pa.—Dept. City 
Transit, 1211 Chestnut St., let contract 
furnishing and delivering 800 gross ton 
“third” rail for Frankford Elevated R.R., 
$0068" Rapid Transit, 810 Dauphin St., 


*Lake—Pittsburgh, Pa.—City let con- 
tract improving Lake Elizabeth, West View 
Park, to A. V. Purnell, 507 Jarvella St., 
$32,218. Noted Aug. 5. 


*Gas Main— Birmingham, Ala. — Bir- 
mingham Ry. Light & Power Co., 1st Ave., 
will lay 25,000 ft. 16 in. gas mains. About 

300,000. Work will be done by day labor. 
ipe contract let to U. S. Cast Iron Pipe 

Fdry. Co. 


Paving Material—st. Paul, Minn.—City 
received bids furnishing (a) 2,970 bbl. port- 
land cement, (b) 2,227 cu.yd. crushed rock 
for concrete base, (c) 1,338 cu.yd. concrete 
sand, (d) 914 cu.yd. fine asphalt sand, (e) 
452 cu.yd. coarse asphalt sand, (f) 273 ton 
limestone dust, (g) 328 ton trap rock, (h) 
655 ton binder stone, (i) 7.000 sewer bricks, 
from St. Paul Builders’ Material Co., 606 
Ryan Bldg., (a) $4 per bbl., (i) $30 per M.; 
Stiefel Materials Co., 501 Concord St., (b) 
$2.90, (c) $1.80; United Materials Co., 118 
Endicott Bidg., (c) $1.60. (e) $1.60; J. L. 
Shiely Co.. 7th and St. Peter Sts., (b) $3, 
(c) $2, (dad) $2.25, (e) $1.75; Minnesota 
Crushed Stone Co., 1500 Johnson St., N.E., 
Minneapolis, (f) $5.75, (h) $2.75; Trap 
Rock Co., Bway. and St., N.E., Minne- 
apolis, (g) $2.45; St. Paul Crushed Stone 
Co., Stewart and Victoria Aves., (h) $2.76. 
Noted Aug. 12. 


*Safety Deposit Boxes—Denver, Col.— 
First Natl Bank, 17th and Stout Sts, let 
contract building 11,000 safety Copoait 
boxes, to Mosler Safe Co., Grand Blvd., 
Hamilton, O. About $175,000. 


*Pavilion—Pt. Loma, Cal.—See “Build- 
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Bids: 31. | 


Paving Work 


Long Branch, N. J. 

For Ocean Avenue pavement and concrete 
retaining wall to be constructed at Long 
Branch, N. J 

Notice hereby given that sealed pro- 
posals will be received by the Board of 
Commissioners of the City of Long Branch, 
in the County of Monmouth and State of 
New Jersey, for the paving of Ocean Avenue 


Aug 





is 


in said city with Amiesite, Sheet Asphalt, 
Concrete, Bitulithic National and Topeka 
upon a concrete foundation, and the build- 
ing of a concrete retaining Wall and bulk- 
head along portions of said avenue, includ- 


inter- 
included 
avenue 


ing those portions of driveways of 
secting streets or alleys that are 
within the property line of said 
above mentioned Estimated amount of 
surface pavement required: first section, 
24,000 sq.yd.; second section, 65,600 sq.yd. ; 
third section, 43,700 sq.yd. fourth section, 
10,000 lin.ft. of concrete retaining wall, 
and opened and read at the regular meeting 
of the Board at City Hall on Tuesday, the 
3ist day of August, 1920, at 10 o'clock 
a.m. (standard time). 

Drawings and specifications and form of 
bid prepared by J. W. Seaman, City Engi- 
neer, are on file in the office of the City 
Clerk and may be obtained by prospective 
bidders during business hours upon a 
deposit of Ten Dollars ($10.00) which will 
be refunded upon the return of the plans | 
and specifications in good condition at the | 
time the bids are received 

Bids must be made on the standard 
proposal forms in the manner designated 
therein and required by the specifications, 
and must be enclosed in sealed envelopes 
bearing the name and address of bidder 
and section of the work bid upon on the 
outside, addressed to “Elmer F. Lawyer 
City Clerk,” and must be accompanied by a 
Surety Company certificate stating that 
said Surety Company will provide the 
bidder with the required bond, and a certi- 
fied check for not less than ten per cent | 
of the amount bid on each section of the | 
work as stated in the proposal, drawn to 
the order of Frank L. Howland, City Treas- | 
urer, or cash in an equal amount, and be | 
delivered at the place and on the hour 
above named 

The standard proposal forms and data 
may be obtained on application to the 
engineer at his office 192 Broadway, Long 
Branch, N. J. 
CLARENCE J. HOUSEMAN. 
ELMER F. LAWYER, Mayor. | 

City Clerk | 
Dated: Aug. 109, 1920. 
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Bids: Sept. 3. 


Completion of Concrete Viaduct | 


Mount Vernon, N. Y 

Sealed bids for the completion of Broad | 
Street Viaduct crossing N. Y. Central R.R. 
tracks and Bronx River between Bronxville 
ind Mount Vernon, N. Y., will be received 
jointly by the Cities of Yonkers and Mount 
Vernon and Bronx Parkway Commission, 
West Pondfield Road, Bronxville, N. Y., 
intil 11.30 am., September 38, 1920. 

This viaduct was partially constructed 
inder a former contract, and the principal 
tems of work remaining to be done consist 
ff one reinforced-concrete arch of 94 ft. 
span over the railroad tracks and one rein- 
forced-concrete arch of 85 ft. span east of 
the railroad, together with spandrel and ap- 
yroach walls, and other miscellaneous work. 
\ll piers and abutments were constructed 
inder the former contract | 

Pamphlets containing information for 
idders, form of proposal, contract, speci- 
fications and contract drawings may be ob- 
tained from the Bronx Parkway Commis- 


sion at the above address by depositing 
$5.00 for each pamphlet | 
ELMER L. KINCAID. Mayor 


City of Monnt Vernon. 

WILLIAM J. WALLIN, Mayor, 
City of Yonkers. 

MADISON GRANT, 

WILLIAM W. NILES, 
FRANK H. BETHELL, | 
Commissioners, Bronx Parkway | 
Commission 





SEARCHLIGHT SECTION 











The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on_ public 
work outside his own city. 





Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day. Special 
price for Official Proposals, 40 cents a 
line. 











Bids: Sept. 22. 
Construction of Breakwater 


SOUTH PARK COMMISSIONERS 
Chicago, Ill. 


Sealed proposals will be received by the 
South Park Commissioners, 57th treet 
and Cottage Grove Avenue, Chicago, Il- 
linois, until 12:00 o’clock noon, September 
22, 1920, for the construction of a wooden 
pile, stone-filled breakwater along the lake 
front extending from opposite Eleventh 
Place to a point near Twenty-fourth Street, 
a total distance of approximately 7,490 
feet. The approximate quantities of mate- 
rial required for the work are as follows: 

Round piles 40 to 50 ft. long, 11.385. 

Timber (waling and sheet piling), 970,- 
000 ft. B.M. 

Quarried stone filling, from one cubic 
yard in size, down, 90,000 tons. 

Bolts, rods and other steel work as re- 
quired by the plans. 

The work will be divided into three sec- 
tions and bids will be considered upon each 
section separately or upon the work as a 
whole. 

Plans and specifications may be obtained 


| without cost to responsible bidders by ap- 


plication to the South Park Commissioners’ 
office as above. 

Each bid must be accompanied by cash 
or certified check amounting to 5% of the 
estimated total of the bid, and the bidder 
to whom the contract is awarded will be 
required to execute with the contract. a 
surety company bond, in the sum of 25% of 
the estimated amount of the contract. 

J. F. NEIL, Secretary. 





Bids: Sept. 7. 


Construction of Storm Sewer 
Plainfield, N. J. 


Sealed proposals will be received by the 
Common Council of the City of Plainfield, 
N. J., at the Council Chambers in said 
City, on Tuesday, Sept. 7, 1920, at 8:30 p.m., 


| for constructing a Storm Sewer in Central 
| Avenue 


in said City. The approximate 
amount of the principal items of the work 
is as follows: 
1,900 lin.ft. sewer 20 to 36 
inches in diameter. 
640 lin.ft. inlet connections. 
6 manholes. 

28 inlets. 

Plans, specifications and forms of. pro- 
posal, contract and bond may be_obtained 
from Alexander W. Vars, City Engineer, 
or John J. Carroll, City Clerk, Municipal 
beens. Plainfield, N. J. 

The Common Council reserves the right 


to reject any or all bids. 
JOHN J. CARROLL, 
City Clerk. 
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Sept. 10. 


Repairing of Road 
| STATE OF NEW JERSEY 
STATE HIGHWAY COMMISSION 
Trenton, N. | 
Notice is hereby given that sealed } 
will be received by the State Highy 
Commission of New Jersey for the rv; 
of the following: 
State Highway Route No. 1, High- 
land Park to Hotel Pine, patching 
with 2-in. bituminous concrete sur 
face, grade W, estimated 8,000 
square yards. 
Bids will be opened and read in pub! 
at the office of the State Highway «., 


| Bids: 


mission, Broad Street Bank Bldg., Tre1- 
ton, N. J., on Friday, Sept. 10, 1920, 
10:30 p.m. (Eastern Standard time) 


Specifications and form of bid, contract 
and bond for the proposed work are on fil; 
in the office of the State Highway Depart 
ment at Trenton, N. J., and may be in- 
spected by prospective bidders. Specifics- 
tions will be furnished on deposit of ten 
dollars ($10) upon application to the Stat: 
Highway Department. Bids must be made 
on the standard proposal forms in th: 
manner designated therein and as required 
by the specifications, same to be inclosed 
in sealed envelopes bearing the name ani 
address of bidder and name and section 
of route on the outside, addressed to 

START HIGHWAY COMMISSION, 
Broad Street Bank Bldg., 
Trenton, New Jersey. 
and must be accompanied by a certified 
check for not less than ten per cent (10% ) 
of the amount of the bid, and be delivered 
at the above place on or before the hour 
named. Copies of the standard proposal 
form will be furnished on application. 

Each bidder must accompany his bid 
with a certificate from a surety company 
duly authorized to do business in this 
State, stating that such surety company 
will provide said bidder with a bond in such 
sum as is required in, and in accordance 
with the provisions of said specifications, 
conditioned for the faithful performance of 
_ provisions of the contract and specifica- 
ions. 

By order of the STATE HIGHWAY 


COMMISSION. 
A. LEE GROVER, 
Chief Clerk. 





Bids: Sept. 21. 
Dam, Pump House and Road 


Diversions 
Norfolk, Va. 

Sealed proposals will be received at the 
office of the city manager of the city of 
Norfolk, Va., until 12 o’clock noon, on the 
21st day of Sept., 1920, for a dam, pump 
house and road diversions. 

The work includes 11,000 cubic yards, 
more or less, of excavation below mean 
high tide; 150,000 cubic yards, more or less, 
of excavation for embankments for dam and 
road diversions; 3,500 cubic yards, more or 
less, of reinforced concrete; 13,000 linear 
feet, more or less, of eight-inch steel sheet 
piling; the construction of several small 
highway bridges; a pump house; an intake 
tower; a pile and timber wharf, and sundry 
piping and other appurtenances to the fore- 
going items. 

Instruction to bidders, form of proposal, 
contract and form of bond, and plans and 
specifications may be inspected at the of- 
fice of the Director of Public Works, Nor- 
folk, Va., or at the office of the Consult- 
ing Engineer, Dabney H. Maury, 1415 
Monadnock Block, Chicago, Ill, and a com- 
plete set of all of the above papers muy 
be obtained either from the Director of 
Public Works or from the consulting enz'- 
neer upon application accompanied by 4 
check or postal order for twenty dollars, 
payable to B. Gray Tunstall, City Treas- 
urer, which amount will be refunded to the 
party depositing it upon return of all of 
the foregoing papers in good order. ) 

A certified check on some bank in the 
city of Norfolk, in the sum of $4,000.09, 
payable to B. Gray Tunstall, City Tress- 
urer, must accompany each bid, subject ‘0 
the conditions expressed in the form of 


proposal. 
WALTER H. TAYLOR, IIL. 
Director of Public Works 
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RUCTION NEWS 


UPS AND DOWNS OF THE MARKET 


YREIGHT RATES—The increase in freight rates. effeetive Aug. 
6, has already been added to the prices of some of the construc- 
on materials. In certain cases, the old prices are maintained, 
ut it is quite likely that by Oct. | most of the items will have 
wen inercased by at least the amount of the freight advance. 


PIG IRON—There is considerable activity, and sales of as 
igh as 1,000 tons to a single customer have been made. Increases 
run as high as $9 per ton over last month 


RAILWAY SUPPLIES—Light rails are at a premium, prices 
reaching as high as $76 per ton, according to report Our 
quotations are the formal figures of the Steel Corporation, but 
no rails are available at these prices for several months to come 
Railway ties have advanced in the St. Louis) district, while 
Chicago reports that next month will probably see a decrease 
in the price of ties in that city. It is reported that as high 
as $3 for oak ties has been offered in New York; pine ties cost 
about $2 each in New York 


PIPES — We published the new Pittsburgh basing card = for 
wrought pipe (steel and iron), showing an advance of about three 
points Cast-iron pipe up in Chicago and San Francisco. Dallas 
prices of clay drain tile ara now about the same as those in 
Chicago, St. Louis and New York. Sewer pipe advanced in St. 
Louis, Dallas, Minneapolis, Seattle and Detroit In Baltimore, 
prices remain the same as last month, but the 3-in. and 5-in. 
sizes have disappeared from the market, stocks there beginning 
with 6-in 


ROAD OILS— A general increase will be noted in our list of 
road oils. These oils are very high in price and extremely difficult 
to obtain, inasmuch as most stocks are going for use as fuel oil. 


WOOD BLOCKS—List month there was an advance in New 
York, and this month we show another advance of 9c. for 34-in. 
and 14c. for 4-in. Advances also in Minneapolis, Dallas, and 
Baltimore. 


CONCRETING MATERIALS—There were very few changes 
in prices of sand, gravel and crushed stone. These materials are 
usually of local production and, therefore, would ordinarily not 
be affected by changes in freights. Cement prices are by no 
means stable. and in some cases only an approximation can be 


| 





| 
| 
| 


given. For example, at some points carload lots are not available 
as in Jersey City, where we quote the retail price of $4.25 
net, as ugauinst list month's large quantity price of $3.22 In 
New York the price is from 12 to 1l5c. above last month’s quota- 
tion of $4.10. There wereYinereases in New Orleans, Minneapolis 
Dallas, Baltimore and Detroit The movement of cement from 
Canada to the United States is of such volume as to hamper 
the construction of the Welland Ship Canal, according to dis- 
patches. The price of cement in Seattle is still $3.03 without bags, 
but an important incrense is expected shortly Boston is expe- 
riencing an acute shortage of cement, lime and plaster. 





REINFORCING MATERIALS—Certain of the companies have 
already added the increased freight, while other companies are 
not vet in a position to announce the new schedule of prices. The 
adjustment will shortly be made and the new schedule will be 
announced in the Oct. 7 issue of Enginecring News-Record 


HOLLOW TILE—Prices are again being quoted for New York 
and Perth Amboy. There Were increases alse in Boston and 
Baltimore 


PREPARED ROOFUINGS—There is «a shortage of slate-finished 
material Although we show an increased price for shingles these 
are practically unobtainable at this time 


STEEL SHEETS—The upper limit of the range of prices has 
been advanced in Pittsburgh, and warehouse prices in New York 
and San Francisco have been increased Prices are still specu- 
lative. 


LUMBER—San Francisco prices remain the same. Southern 
Pine up in Chicago. Increases in Boston, New Orleans, Baltimore 
and Montreal. Prices in Chicago ar prohibitive owing to cat 
shortage at production points. 


LABOR—There have been few changes in rates. The situation 
is very unsatisfactory in New Orleans owing to numerous strikes 
In Montreal carpenters and hod-carriers are scarce; jobs in the 
country districts pay higher wages than in the city. In Detroit 
the labor supply is becoming more nearly balanced with the 
demand in the building and general contracting field; the demand 
in the snutomobile industry has lessened 





Price advances are indicated by 


PIG IRON—Quotations compiled by The Matthew Addy Co. 


Current One Year Ago 

CINCINNATI 

No. 2 Southern.... : $45 60 $30.35 

Northern Basic ; 51.30 27.55 

Southern Ohio No. 2 ; _ 47.80 28.55 
NEW YORK, tidewater delivery 

2X Virginia (silicon 2.25 to 2.75) ; Sage 54.30 32.40 

Southern No. 2 (silicon 2.25 to 2.75) wdc 49.70 35.20 
BIRMINGHAM 

PEGs EOE ns vicssccs css sesencccess 42. OCB6E. 27.75 
PHILADELPHIA 

ahs s a ivais.o 0 y's e608 shee eee 50. 00* 30 .65* 

Virginia No. 2......... xe oe .  §0.00* 32. 10* 

UN eee cee ‘ ; 48 00 30.907 

LP WS sis ssivcciassses Sudescuvaeee 45.00 29.90* 
CHICAGO 

No. 2 Foundry Local ee 5 : 46.40 26.75 

No. 2 Foundry Southern... . Sak aect ae a 48.00 28.00 
PITTSBURGH, including freight charge from the 

Valley 

No. 2 Foundry Valley.............c...ccse00. 49.08 28.15 

READ Sissi d © v.c a hid be We Sh Wie sieew a 48.50 27.15 

Ph occ da slepinaiae ei Sehee 50.00 29.35 
MONTREAL 

Silicon 2.25 to 2.75% ia enh deeaeee enon ee... Viaparele 

* F. o. b. furnace. + Delivered. 


heavy type. declines by italics 


RAILWAY SUPPLIES 
STEEL RAILS—tThe following quotations are per ton f. o b. Pittsburgh 
and Chicago for carload or larger lots. For less than carload lots 5c. per 100 Ib. is 
charged extra: 


——— Pittsburgh — Chicago — 
One One 
Current Year Ago Current Year Ago 
Standard bessemer rails $55.00 $45.00 $45.000$55.00 $45 00 


Standard openhearth rails 57.00 47.00 47.00@ 57.00 47.00 
Light rails, 8to 10lb.... 50.00 @ 55.00 2.585* 2.45 @ 3.50* 2.835* 
Light rails, 12 to 14 Ib 50 00 @ 55.00 2.54* 41 @ 3.34* 2.79% 
Light rails, 25 to 45 Ib 50.00 (@, 55.00 2.45* 32 @ 3.25* 2.70% 


* Per 100 Ib 











RAILWAY TIES—For fair-sized orders, the following prices per tie hold: 


7 In. x 9In 6 In- x 8 In 

by 8 Ft. 6In by 84 Ft 
Chicago eae Plain $2 00 $2.25 
Chicago Creosoted 2.25 2.50 
San Francisco Douglas Fir—Green '. 393 96 
San Francisco Douglas Fir—-Creosoted 2.79 1.92 


Prices per tie at mills in St. Louis district: 


Untreated A Grade White Oak Untreated A Grade Red Oak 
6x8x8 6x8x8 

eee ee ere No. ?... pists si ae $0.60 
BE acs 6.0L GreN pao e ee 6s .90 1 scaie a RReeen eae 70 
DS Es 5 okcitavnmaad coeds eer 1.00 No. 3 rhadwad atau 80 
No. 4 o Picatt a he a Gerace 1.25 

7x9x8 v. iite oak , . §.@ 
7x9x8 red oak (No. 4) .... $0.80 OMI S00 helio wrceweones .87 


Note :—Prices delivered in St. Louis. white oak 6 x 8 x 8, best grade 
$2: 7x 9x 9. $2.25 
121 
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TRACK SUPPLIES—The following prices are basé per 100 Ib. f.o.b. Pitts- 
burgh for carload lots, together wi*h the warehouse prices at the places named: 

— Pittsburgh — San 

One Year Fran- 

Current Ago Chicago St. Louis cisco 

Standard spikes, %-in. and larger $4.@4 25 $3.35 $3.5 55 & 25 $5.34 $7.75 

Track bolts : 6.00@6.50 4.35 4.00@5 95 Premium 8 75 

Standard section angle bars. 5 00@4 00 3.00 2.75 Premium 5 30 





PIPE 





WROUGHT PIPE—The following discounts are to jobbers for carload lots 
on the Pittsburgh basing card: 


BUTT WELD 


Steel Iron 
Inches Blact. Galv Inches Rlacl Caly 
Se ecco secase 45 to 57) 41) to 44 3 I5ito25) +1} to Il} 
} eee 19) to 29) lito tl} 
to Ih 24) to 34} 8 to 18: 
LAP WELD 
2 47 to 50) 34} to 38 2 20: to 28} 6) to 14 
2' to6 .. 50 to 53) 37} to 41 2) to 6 22} to 30} 9' to 17' 
7to 12 . 47 to 50) 33) to 37 7 to 12 19! to 27} 6} to 14} 
i3and 14 37} to 41 
15 35 to 38} 
BUTT WELD, EXTRA STRONG, PLAIN ENDS 
,to lj 52to 55) 39! to 43 } to I} 24} to 34! 9} to 19} 
2to3 53 to 564 40) to 44 
LAP WELD, EXTRA STRONG, PLAIN ENDS 
2 45to 48: 331 to 37 2 213 to 29} 84 to 16} 
2' to4 48to 51} 36) to 40 2, to4 23' to 31 Iti to 19! 
4) to6 47to 50! 35! to 39 4} to 6 22) to 30} 10: to 18 
7to 8 43to 40, 29! to 33 7to8 143 to 223 2' to 10 
9to12...... 38to 41! 24) to 28 9to 12 9} to 173 5} to+2! 


STEEL—From warehouses at the places named the following discounts hold 
for steel pipe: 


— Black - 
New York Chicago St. Louis 
Db De: ONG TRIO 6 ine cdspakcnbacnes 40°; 5400 40°, 37", 
ae a a SINE, as ne0050054440500% 35% 501 40% 333°; 
-—_——_—— Galvanized — 
Ne »w York Chicago St. Louis 
Sis Ok, ME ONS on oc cheno ceadunn ee 24% 40} (co 30°; 22°; 
2} to 6 in. lap welded. tA eseee wake 20% 374°,@27} 19°, 


“Malle able fittings, C Sane B and C, from New York stock sell at + 32% list 
prices. Cast iron, standard sizes, net 





CAST-IRON PIPE—The following are prices per net ton for carload lots: 


—New York—— 
One Month One St San Fran- 
Current Ago YearAgo Chicago Louis c3co 
Pein s csc : $79 30 $79 30 $57.30 $82.10 $78.00 $195.55 
6 in. and over...... 76.30 76.30 54.30 79.10 75.90> 102.55 


Gas pipe and 16-ft. lengths are $2 per ton extra. 


CLAY DRAIN TILE—The following prices are per 1000 lin.ft.: 


-—— New York —~ 


One San 
Size, In Current Year Ago St. Louis Chicago Francisco Dallas 
BY GNsseaeenese $42.50 $35.00 $6000 $60.00 $60.00 | 
-. -asckikeeeewae 60.00 51.00 70.00 80.00 $45.00 62.00 | 
B shaccuwdii 85.00 65.00 ; 100. 00 65.00 84 00 
6 : 110 00 90.00 125 00 120.00 90.00 110 00 
8 


175.00 130.00 195. 00 180.00 150.00 181.00 








SEWER PIPE—The following prices are in cents per foot for carload lots: 
—— New York —— 


Current Year Ago San 
Size, In. Delivered Not Del. St. Louis Chicago Francisco Dallas 
Riis ghelnel a cake $0.19 $0.09 $0.15 $12.75 
Bit pis encssnnews 19 09 sai 15 17.00 $0 25 
Di 4is be Gbbnekas .29 135 .225 21.25 ; 
DN ckesheS eee en 29 135 $0.21 225 24.50 .35 
Dencceeceeencaes 45 21 .30 35 38.25 .50 
SA Acuncaeakes wks .67 315 42 525 oe wears 
| eo 86 .405 54 625 .68 90 
| eee 1.30 54 . 806 90 coe — Gabkoes 
ccc atubavouss 1.88 75 1.054 1.25 coe ~ wabents 
iw ccene exes em 2.25 90 1.426 1.50 ee) = kk dwcae 
ce. ictcumeeeaches 3.00 1 20 ae 8 8=s s.Anwees, een eas 
Sia pebkshua cee’ 8.38 1.35 1.86 2.25 ee: stele 
cikinaecennes aes 2.145 3.00 3.50 > are 
ee ee 2.376 3.65 4.00 [es ewes 
ic cesv a ennenee we 3.15 4.60 ee. ‘atvist's,, osaann 
PE nke eesti eunsn’ . ee 3.5875 4.29 5.50 phe: < weepkel 
3 3 8 12 24 36 
Baste. ....0.00068 $1.65 $0.2475 $0. 4225 $0.7425 $2.475 $6 875 
Minneapolis. .... aan se 47 85s 2.75 5.25 
SORE, . socensanne Quotations available next month 
PE dec hacae’ GEGhEES-< SOaNT EE 40 80 2.88 
Kansas City....... No pew obtainable 
Los Angeles........ .0975* . 1525* z, : 2 ery “Tod 
New Orleans....... per cent o 
Cincinnati......... % o cent off 38% 
DORIOR «5 Kévesencs 5 Nikos ell exces yet a 34 55 2.00 eee 
Montreal.......... .55 per cent. off 
Detroit. . .. 52 per cent. off 50 per cent. off 
Baltimore delivered 231 3465 539 1.0395 3 465 


* #in., 6-in., 30-in. respectivels 
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ROAD AND PAVING MATERIALS 
ROAD OILS-—Following are prices per gallon in tank cars 8000 gal. » 
f.o.b. place named: Current One Mont 
New York, 45-65% asphalt (at terminal)...... $0.14* $0.04 
New York, liquid asphalt... (“ ie eee 14* rv 
New York, binder......... ~ wa Pee .13* (« 
New York, flux ion saan 14° .04 
ee RNR, I MINE oss cases vcnesabaoeuses .12* 04 
Chicago, 40-50% asphalt...........ccccceeees -10} 
| Chicago, 60-70% asphalt ...............0.2005 11} : 
Dallas, 40-50% asphalt............sceccceees- 08 07 
Dallas, 60-70% asphalt... ..........ceseeee- ‘ .10 .08 
Dallas, 75-90% asphalt iis + case eMnias sin .12 10 
San Francisco, binder, per ton Mews cw anee om 13 
*Note—Quotations nominal in New York. Scarcity in road oils. 
ASPHAL TU M—Price per r ton in packages (350-lb. bbls. or 425-Ib. drums). a 
bulk in carload lots: 
: Package 
em monk CthavMnN, No GBp saccesseheaes yoo eens os $35.00 $31 
MIME Chow sap kaa WARASRERERS WARES SRST RS . 42.42 
ROMER Pre ee ee ide ag UREA Zhe not 30.90 23.4 
POLEMRMOMAD,’ 5.5.50 kone soentsacbenshaisudarsaredsss 19.00 13.0 
SOIR emetic ue tc oi Sanle ok 50.00 5.00 
ngage AE Sakae a TESA RS aNs Unie ba ee RASS AS 27.00 
Denver pa AAU WaikeGks Wek aiueyenale Swine an ssaeOrtr 45.00 
NS es oT A LD ie Semi iec 38.00 32.00 
NM > ci ches Wanks souc oe Sawa sae wee ewes 40.00 32 
NN tins Gate oar wan adeabos Acute ont aek es: : 25 .00 20.80 
MENLO iow wideh S's PRE ARE AGEL ERS OCAISS aan oee oman te 36.40 28 90 
MND: soc sc theta ckacdbuneesebe Cute Rhee Sued Sexo 43.50 
I UMN 55s na Sa sNGanenasanee kwae x iisaapnass seas 21.15 
PN hig wba vuboiek tag oe uss Ede nk Roadndw ee eieek.c nicks 37.0 
UMTS Sox cae pbanpenwn eases uaubs chan b5se0sehas cs 49.00 42.25 
Maurer 35.00 32 0 
MN 6.1 citins toh weak sas cer ven } 42 00 ae 
PAVING STONE— 
RM MANNE. 55 b:0d su mmewoume eke 5s DA OPOMINS. oases No quotat 
TS. . <staccdebeeeuedey-s f About 4x8x4 dressed......... $3.40 «, 
\ About 4x8x4 common 3.05 sq.) 
San Francisco. Basalt block 4x7x8........... 65.00 per MI 
Kansas City. . ON SE rrr er 3.65 si 
BOO occ ssscdsccouveseves 5-in. granite. tervsbepencsses« §80.00 per M 
DEIN. 05508035 oto ag eeu ea's Granite jos 2.00 sqivd 
ERs; seSaaeesteusen ens Granite, 26} blocks per sq. yd. 2. 85 sq 
DN cc comscmeus suas oe ss. ¢.0sn0h ss Scavanntal 2.50 sy 
oe me ie SUMS Ae SOS 5.90 sq 
New Orleans : Granite te 3.90) sqyd 
Cincinnati ba Granite ‘ores hedevd 3.25 savd 
FLAGGING— TRE oii isk seabed se $0.24 sqft 
} Manhattan........... .25 saf 
ES ee ere 1 Qunens, 3 86... 65c ccs 26 sqft 
| 6x20-in. cross-walk.. . . .95 lin-ft 
Chicago.... dees eee 18 in. wide eee aire 70 lint 
| CURBING—Bluestone per lineal foot, in New York, costs 70c. for 5x16 in., 80 
for 5x18 in. 
WOOD BLOCK PAVING Size of Block Treatment Per Sq. Yd 
DN NN, ins ee a o'eis.s ee 34 16 $4 07 
WANE. 5 <s .s ne aceaes seas 4 16 4.47 
Poston 3 16 3.00 
LD suyiskass ss a¢eseassed at 4 16 8.75 4 
eee ease waa aay 34 16 3.25 3.50 
SE MMR 8 kb ons wes 00.04%'s.0.0 kr 34 16 2.90 
hs IS 6a an'e én errr 4 16 3.32 
Seattle... icweeek abel hee a 16 Off market 
Kansas City .. eae ah wie e iueekele 4 16 3.00 
Minneapolis............ Samara’ 34 16 3.50 
Pre Lekman saa eee 34 16 2.30 
New Orleans. .  ndbaaecees 4 16 3,63 
Dallas. . Sicha ets 4 18 4.00 
NER isave5sdn ane oni 8 eae 34 16 3.80 
DNS chcid a cia bans to 54 6 wR e's 4 16 4.60 
Detroit 3} 16 3.40 
CONSTRUCTION MATERIALS 
SAND AND GRAVEL—Price for cargo or carload lots is as follows, per cu.yd 
Gravel ——— 
In.——~ ——Sand 
. One Yr. One Yr 
Current Ago Current Ago 
Me WOK oss ccendewewe ; : $3.00 $2.00 $1.50 $1.25 
SE Sean aNd abseaew es ; ay 1.80 1.60 1.00 1.25 
SO. on cvadsWanhaga’® ’ j 2.15 1 35 2.15 1.35 
OMNES. cscs ences ne ‘ : 3.75 3.00 1.25¢ 1.00 
NES. <..5ccpakexen ; oo tm eS 
Seattle, per ton 22 ‘ ‘ ‘ : 2 
ee ‘502. 2:50 2:00 2.00 159 
Minneapolis.........++ .00 : 1.35 1.35 1.25 00 
Cincinnati. . ck +s 1.50 ‘me 1.45 1.393 
San Francisco. 1.50 R 1.50 1.15 1.50 1 00 
Boston. .... 3.50 F 3.00 1.698 2.75 A 
New Orleans. mseeaas z. a 2.40 1 55 1.20 
Los Angeles............. ; 3 :- ~4 1.3 1.02 : 3 2 
Atlanta, per tom......... ‘ 7 . eo : 
Detroit peta oeesvawe 2.50* 1.90 2.50* 1.90 2.50* 80 
NN. 4s cihawk Siee ¥ 1.40 1 54 1.60 1.75 .70 s 
Montreal, per ton........ 1.45* 1.20 caiw's see 1.30% 


* Fine white sand, Pacific and Ottawa, per ton $6. 
+ Kaw River sand is $1.75 per yd. {per ton. 
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LIME—Warehouse prices: 










300-lb. barrels ¢Per 180-lb. bar 


of bags: 


Kansas City (Ft. Scott) eres 
New Orleans. . 


Cincinnati (Louisville) ............. 
Roston (Rosedale)... .. 


bags, to contractors: 


ee a MI cis oiccsweseaaee oo 
FN CAGE) 6 iv onde cievecesace 
SPE OEL ECCT EO CUCUR EPR CL EOS 
CHIORMOs 5 vies ade cecccscewccasecute 
PUI. 6 san 66056 6kG bee e en os-00 
COPS ss svcvecseecccccesices ; 
BAe OCP ETE TIE TOL 
ENG 0044 92.600 Nivea es 
TENG cals ch eneaen oth suiee <owac 
ee PL REE TOE CITE OTe 
ST 5 < Nexpadaiaiekcsawes cats tun 
POOR cn csiva Wieewas taneucasses ee 
URGE NEES 5 ch éicaconssdcednacsaa 
Davenport. WeceWeheeneekeue 
Pe RM) ttc odw Adee kates ous 66 
San Francisco 
PRO IIE fhe dans ddan ti ncas 
WON gs kaa” Carne Chad e eka 
NPNONE Ss ots beh coka eas bases RK 
Kansas City 
SOUND o45 ac cudinaesdeteesecsunceused 
IONE ciwe SW Ea i salsa tena chins wands 
Atlanta .. 
CAMNIED § ois ieinicwesssesisxatees 
SOE BEN: CiSeiy ax oveeoeacewadeks 
Baltimene COs soo osc os cos 
Montreal (including bags). . .. 

Detroit 












Current One Year Ago 


New Yoru. ....+... $1.90@2.00 $1.65@1.75! 
Chicago......- 3.33 1.30 
St. Louis 1.90 1.50 
Dallas 3.50 2.70 
San Franciseo 1.50 1.50 
Boston 3.00*(del) 3.00 
N inneapolis 2.25T Fi 
Denver 3.75 ‘ 
Kansas City 2.35 1.90 
Seattle (Del.' 3.50 1.50 
Cincinnati .% sed 
Atlanta 3. 10* 2.25 
Los Angeles 1. 60* 1.20 
Detroit Séeene 2.00* 1.65 
Baltimore e 1.80* ee 
Montreal j 2.30* 1.90 


CRUSHED SLAG —Price of erushed slag per net 


1}-In. 


$ 


rel 


Current 


$4.22 $4.25 $4.10 
25 3, 


00 
20 
25 
25 
25 


50 


Hydrated per Ton 


Finished Common 
New York . $19.50 $18.50 
Kansas City oe 27.20 26.20 
Chicago. . , “we 
St. Louis. . seus 2ee 21.00 
Boston. .... ia Tae 27.50 25.25 
Dallas. . “ ee . 25.00 
ee Serer ee 17.20 16.20 
San Francisco 23.50 19.50 
\inneapolis 29.50 23.00 
Denver ae, ss “eehee 
Detroit Baars” Cee 18.00 
Seattle i akink eee 30.00 =e 
ot ANIMOUAR is skeiaies.0a0 et 2.20 
Baltimore.......-.se+- 23.75 aig 
Montreal... Sait 25.00 25.00 
Atlanta.... ; as <a 
New Orleans. cont) ae | OS een 


CRUSHED STONE- Price for cargo or carload lots is as follows, per cu.yd 


—— } In. —— 


Current One™~ jar Ago 
$2.15 $1.7>@1 85 
2.50 1.30 
1.90 1.50 
3.50 2.70 
1.50 1.50 
3.00 (del) 3.00 
2.50 \.25 
3.75 1.60 
2.35 2.00 
3.50 1.50 

1 65 
2.35 
1.70* 1.12 
> Cu* t.65 
2.20 1.50 
2.55 2 
for | nd 


* Per ton. + Limestone; traprock, $1.60 and $1.80 per ton for 


1 carom 


I 


00 
20 
00 


t Per ton. 


inneapolis (Rosendale)... ...ccccecsscccccecccess 


identi CO a 4 og Ki nhe006 er SRLG ORNS RR er eds a0 





35 


50 


{oofing sand 
$2 50 $0 90 
3.00 1.10 
2.00 1.00 
3.50 1.10 
2.05 1 00 


Lump*per 200-Lb. Barre! 


Finished Common 
$3. 50*-at plant-$3. 30* 
2.50 2.40 
1.65 
2.50 
3. 70+ 3. 40F 
2 507 
13 20 
sacs 2.25 
2.00t 1 85 
95 (bu) 95 (bu ) 
1. 80+ 1,60} 
2.854 
2.75+ 2 004 
os 12 83t 
15.00} 15.00% 
2.35 


NOTE -Refund of 10c. per barrel with 25¢ per ton off on hydrated. 


NATURAL CEMENT—Price to dealers for 500 bbl. or over, f. 0. b., exclusive 


Current One Year Ago | 


$2.60 
1.60 
3.36 
1.90 
2.85 
2.35 


Without Bags 


WWRRNHYNHNNMWHNN Ww & 


3 
2 
LE 
2. 
2. 
2 
2 
4 
3 
5. 


32 


15 


.20 


42 


.00 


42 


.28 
.20 
.20 
on 


40 


.36 


85 


NOTE—Bag hares is generally 25c. each. 


22 


3.52 


WWRWNRNRWKN WN WNHNHNNNNNN WNN NY 


15 
20 
42 
.00 
.42 
.28 
.20 
.20 
| 
40 
36 
85 
.88 
.24 
.42 
80 
76 
.03 
ot3 
.70 
85 
.10 
28 
-00 


1.45 
1 40 
2.52 


1.50 


PORTLAND CEMENT—Current prices are for barrels in carload lots, without 


One Month Ago One Year Ago 


Without Bags 


$2.30 
27 
42 
00 
05 
32 
08 
oan 
12 
a 

10 
12 
18 
14 
20 
43 
36 
.20 
.67 
-26 
53 
03 


NNNN NN NNN NN NNN NNN NNN NY 
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TRIANGLE MESH —Price per 100 sq.ft. in carload lots 
PLAIN 4-INCH by 4-INCH MESH 


Sectional Area San 
Style Square Inches Pitts- New St Fran- 
Number per Ft. Width burgh York* Chicago Louis Dallas cise: 
032 0.032 $0.92 $1.16 $0 98 $0 99 $1.13 $1.32 
049 0.049 1.18 ' 48 1.26 1.26 1.43 1.67 
068 0.068 1.44 1.86 1.53 1. 56 1.79 2.06 
093 0.093 1.85 2.39 1.97 2 00 2.41 2.65 
126 0.126 2.28 3.02 2 43 2.47 2.92 3.28 
153 0.153 2.72 3.59 2.90 2.95 3.48 3.93 
180 0.180 5. 2 4.13 3.33 3 39 3.99 
245 0.245 4.12 5.44 4.40 4 47 5.2 ; 
287 0.287 4 76 6.29 >. 08 >. 16 6 10 6.86 
336 0.336 5.22 7.30 >. 89 5.99 7.06 
395 0.395 6.40 8.45 6 83 6.94 8.19 
PAVING 
036P 0.036 $0.71 $0.92 $0.76 $1.77 $0 80 
053P 0.053 1.00 1.28 106 1.08 1.12 
072P 0.072 1.26 1. 66 1 34 1. 37 1.46 
097P 0.097 1.62 a ta 1.73 1.76 1.88 
049R 0.049 1.00 1.28 1.06 1 08 ta 
067R 0.067 1.26 1.65 1.34 1 37 | 46 
089R 0.089 1.62 3.11 ‘a 1.76 1.88 


Made in 16-, 20-, 24-, 28-, 32-, 36-, 40-, 44-, 48-, 52- and 56-in. width in rolls 
150-, 200- and 300-ft. lengths. Galvanized is about 10% higher 


Note— Practically no triangle mesh in New York market 


EXPANDED METAL LATH—Prices in carload lots per 100 yd. for painted 
are as follows 


New Yorkt 


Current st San 
Gage Weight Carloads Less Carloads Chicago Louis Francisco Dallas 
27 233 $32.10 $32. 20* $33. o0¢ $35.00 $36.00 $32.75 
26 250 33.45 33.65" 35 20+ 36.00 34.50 
25 300 34.90 35. 00* 36. 904 39.00 36.75 
24 340 36.50 30. 605* 40. O04 39.00 44.00 39.25 
22 450 39 60 39. 80* 45.104 43.30 


* Delivered on job 
(Galvanized is $8 per 100 yd., ad dition il 
Note —Practically oo metal lath in New York market. 
BARS, CONCRETE REINFORCING— Following quotations are per 100 Ib 
ROLLED FROM BILLETS 


Warehouse, Uneut 
New York 
Mill Cur- San ) 
In Pittsburgh rent Chicago Dallas Francisco ‘ 
2 and larger. $2.3500$3.75 $3.634235 00 $3.3700 $3.90 $3 87 $4.75 $5.30 
; 2.40@ 3.75 3.68% 5.00 3.424 4.00 392 4.80 5.35 - 
d 2.452 3.75 =3.73« 5.00 3.471 4.05 397 4.95 5.40 i 
i .-- 2.60@ 3.75 3.88. 5 00 3.62 4.20 412 5.00 5.55 ist 
eee ... 2.85@ 3.75 4.13 5.00 4.07) 4.60 4.57 5.05 5.80 ‘ 7 
['wisted bars cut to length take extra of 29}c. per 100 Ib ; 
ROLLED FROM RAILS ‘ 
St St Bs 
Chicago Louis Dallas Chicago Louis Dailas ff 
jin.andlarger $400 $4.00 $4.25 ; $1.25 $4.25 i fe 
: 405 405 4 30 a & 
} 4.10 4.10 
BRICK —To contractors price per 1000 in cargo or carload lots is as follows i 
Common a 
One One Year Paving Block ti 
Current Month Ago Ago 3-inch = 4-inch 44 
New York (del) Saas $30.75 $25.00 $15.00 £48 50* $52 50° 4 
New Orleans 25.00 24 50 17.060 
Chicago. . chewed 16.00 15.00 12.00 39 51 
St. Louis, salmon. pies 16.004 16.00 12.00 37.00 
Denver eure on 17.00 17.00 14.00 na ‘ 
Dallas adn ee ad 22.07 24.00 18.57 ; 
San Francisco........... 18.00 18.00 12.50 44.38 
Los Angeles 13 50 13.50 12. 50 
MI G25 s ess cents 30.00) 32.00 18. 00 57.00 87.50 
Ns 6 ic 0c 0000s 244.25 21.00 13.00 
Kansas City acanaee 22.00 22.00 15.00 
Seattle Ss awaaws 15.00 15.00 15.00 48 00 53.50 
CNRS sons ccweesees 24.00 24.00 17.00 
Montreal (del.)......... 16.00 16.99 15.00 ; f 
ee errr 23.00 23.00 20.00 40.00 48.00 
Baltimore (del.).........20.00-25.00 22.50 18.00 40.00 44 00 


Vor paving blocks 3'x8!x3 and 3)x8\x4 respectively. tHard brick $20.50 in 


St. Touts 


HOLLOW TILE—Price per block in carload lots for hollow building tile: 


-—— New York-——— Factory 
Current One San Perth 
on Year Chi- St Fran- Amboy 
Trucks Ago cago Louis cisco N. J. 
i) $0.2444* $0.11475 $0.1516 None $0.1425 
@xi2eZ...... 3259* .153 «add = . 1800 
SOL BEES se ccccs 4345* .204 .2728 = . 2525 4358 
Chis CRD eeC aeeenes 3411 - eae eet 5447 
CRF Ses. os al disas eee t Sara daha . 4093 DY caste 6537 
*Partition title. Less 5% for cash, 15 days 
4x12x12 8x12x12 12xt2x12 
I Sain wecdnn cases eenk Mawedtaesd . $0.195 $0.372 $0. 496 
SS a > ee ; 1152 2016 318 
RENNES 6 aVeurnee axes pveekices 125 2186 3286 
SEEING 6. sca wacee ae due ne : No prices obtainable 
BEC saa ivanersedeend ice pce caee Quotations withdrawn 
NE ais tn dcvirsn twecoaeteawkes .09 .175 30 
DN SN tans tmaneesiedacknee and » eam 19 28 
EE Oe SOE re ee .10 175 3 
IRS fx oka hee ohKe Sucre kre .23 28 .30 
SF wid cd vam ceaeteas oat , 20 per cent. off list 
Montreal. .... <s as , aa 30 36 


Baltimore 2715 49 ‘6275 
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STRUCTURAL MATERIAL—Following are base prices f.o.b. mill, Pittsburgh. 
together with quotations per 100 lb. from warehouses at places named: 


Mill New York San 
Pitts- Cur- 1Yr St Chi- Fran 
burgh rent Ago = _ Louis cago cisco 
Beams, 3 to 15 in $2.45 $3 10 34.58 $3.47 $4.04 $3.97 $6.00 
Channels, 3 to 15 in 2.45@ 3.10 4.58 3.47 4.04 3.97 6.00 
Angles, 3 to 6in., } in 
thick 2.45@ 310 4.58 3.47 4.04 3.97 6.00 
Tees, 3in. and larger. 2.45@ 3.75 4.63 3.52 4.09 4.02 6.00 
Plates ; = 2.65 4.00 478 3.67 4.24 4.17 6 60 


- ALS peanceenee ws - 


RIVETS—The following quotations are per 100 Ib 
STRUCTURAI 


Warehouse 


New York San 
_ Mill Current — One Chi- Mt Fran 
Pittsburgh Yr. Ago cago Louis cisco Dallas 
! in. and larger $4.50 $6.00 $4.72 $5.62 $5.69 $7.05 $7.50 


CONE HEAD BOTLER 


f in. and larger 400 710 4.82 5.72 5.79 7.35 7.50 
f and ij 7s) 69.85 (407 5.87 5.94 740 7.50 
sand 5.00 7.50 5.32 6.22 6.19 7.65 7.75 


Lengths shorter than | in. take an extra of 50c. Lengths between lin. and 2in 
take an extra of 25c. 


NAILS —The following quotations are per keg from warehouse 


Mill - San Mon- 

Pittsburgh New York Chicago Francisco Dallas treal 

Wire $4.25 $8.50 $4 45 $6 45 $6.90 $4.95 

Cut 10.00 §=8.00%10.00 8 50 6 40 5 00 
_ 


PREPARED ROOFINGS—Standard grade rubbered surface, complete 
with nails and cement, costs per square as follows at maufacturing points: 


New York Philadelphia . 
1-Ply 2-Ply 3-Ply '-Ply 2-Ply 3-Ply 
elt lel Cc. el Lel el. 
No. | grade. . $2 50 $3 00 $3 55 $2.40 $2.90 $3.45 
No. 2 grade 2.25 2 70 3 20 2.35 2.60 3.10 


Slate-surfaced roofing (red and green) in rolls of 108 sq.ft. costs $4.25 per roll 
in carload lots and $4.50 for smaller quantities 

Shingles, red and green slate finish, cost $8.75 per square in carloads; $9 00 in 
smaller quantities, in Philadelphia 


ROOFING MATERIALS.” Prices per ton f.o.b. New York and Chicago 


Tar felt (14 Ib. per square of 100 sq.ft.) per roll $3.50 
Tar pitch (in 400-Ib. bbL) per 100 Ib 2.00 
Asphalt pitch (in barrels) per ton 54.50 
Asphalt felt (light) per ton 123 00 
Asphalt felt (heavy) per ton 127.00 


SHEETS —Quotations are in cents per pound in various cities from warehouse 
also the base quotations from mill: 


Large San New York — 
Mill Lots st Fran- One 
Blue Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago 
No. 10 $3.55: $7.50 $7.09 $7.02 $8.65 $7.12~$8.00 $4.57 
No. 12 3.60 7.55 7.09 7.07 8.70 7.17@ 8.05 4.62 
No. 14 3.65@ 7.60 7.09 7.12 8.75 7.22@ 8.10 4.67 
No. 16 3 75@ 7.70 7.69 7.17 885 7.32@ 8.20 4.77 
Black 
*Nos. 18 and 20.. 4.15@ 8.30 8.10 7.80 10.60 8 30@ 9.80 5.30 
*Nos. 22 and 24.. 4.20@ 8.35 8.10 7.85 10.65 8.35@ 9.85 5.35 
No. 26 4.25@ 8.40 8.10 7.90 10.70 8 40@ 9.90 5.40 
No. 28 4.35@ 8.50 8109 800 10.86 8 50@20.00 5.50 
Galvanized 
No. 10 4.70@ 86.50 9.60 8 50 8 8011 50 6.20 
No 12 4.80@ 860 9°60 860 11.35 8 90@11.50 6.25 
No. 14 4.80@ 8.60 9.60 860 11.35 8.90@11.50 6.30 
Nos. 18 and 20 5.10@ 890 960 890 11.65 9.151190 6.60 
Nos. 22 and 24 5.25@ 9.05 960 905 11.80 9 30@12.05 6.75 
*No. 26 5 40@ 9.20 960 920 11.95 9.45@12.20 6.90 
*No. 28 5.70@ 9 9.60 9.50 12.25 9.75@12.50 7.20 


*For printed corrugated sheets add 30c. per 1000 Ib. for 5 to 28 gage; 25c. for 
19 to 24 gages; for galvanized corrugated sheets add 15c., all gages 


LINSEED OIL—These prices are per gallon: 


-——New York—— ~ Chicago —-— 
One One 
Current Year Ago Current Year Ago 
Raw in barrel (5 bbl.)..... $7. $8 $i.86 $1.67 $2.05 
5-gal. cans...... 1.514° 1.% 1.92 2.25 


*To this pelee mast be added the cost of the eans (returnable), $2.25 for 
case of six 
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WHITE AND RED LEAD —-Base price per pound 


——— Red — - White 

Current | Year Ago Current | Yr 

Dry Dr 

and anc 

Dry In Oil Dry Ip Oil In Oil In ¢ 

100-Ib. keg 15.50 17.00 13.00 14.50 15.50 13 
25 and 50-lb. kegs...15.75 17.25 13.25 14.75 15.75 13.2 
12}-lb. keg 16.00 17.50 13.50 15.00 16.00 13.5 
5-Ib. cans 18.50 20.00 15.00 16.50 18.50 159 
I-lb. cans. 20.50 22.00 16.00 17.50 20.50 16.0 


500 Ib. lots less 10% discount; 2000 Ib. lots less 10-23% discount 


LUMBER 


San Francisco -Prices of rough Douglas fir No. | common, in more tha 
earload lots 


Lumber Prices in Yards at San Franciseo 


o-8-12 and 10-16-18 and 22 and 
14 Ft 20 Ft. 24 Ft. 25 to 32 It 
3x3 and 4 $36.50 $37.00 $38 90 $40 00 
3x6 and & 37.50 38.00 39.00 41 00 
4x4-6and 8 38 00 39.00 40.00 42.00 
3x10 and 12 28 00 39.00 40 00 42.00 
3x14 , 38.50 39 50 40.50 42.50 
4x10 and 12... 28.00 39.00 40.00 42.00 
4x14 ‘ 39 00 40.00 41 00 43.00 
24 Ft. and Under 25 to 32 Ft. 33 to 40 Ft 
6x10 $37.50 $39.50 $40.50 
x14 : 39 06 41.00 41.50 
8x 10 37.50 39. 5 40.50 
8x14 39 00 41.00 41 50 


| New York, Chicago and St. Louis 


a 


—————Southern Pine -— Yellow Pine 
New York* - Chicago - -—St. Louis 
20 Ft. 22-24 20 Ft 22- 20 Ft 22- 
and Under Ft andUnder 24Ft and Under 24 Ft 
3x 4to 8x 8... $53.00 $54.00 $68 00 $69 00 $50.00 $51.00 


3x10 to 10x10 . 57.00 58 00 70 00 71 00 55.00 56. 00 
3x12to 12x12..... 65 00 66.00 72 00 73 00 57.50 58.50 
3x14 to 14x14..... 70.00 71.00 75.00 76.00 65.00 66, 00 
3x16 to 16x16 75.00 76 00 80 00 81 00 67.50 68.50 
3x18 to 18x18 85.00 86 00 85 00 86 00 72.50 73.50 
4x20 to 20x20 90.00 91.00 90.00 91.00 


Prices from Lumbermen’s Bureau New prices on Sept. 15 
Over 24 ft.—Add $1 for each additional 2 ft. in length up to 40 ft. for sizes 
12x 12 and under: for sizes over 12 x!2 add $2. For merchantable add $2 to sizes 
10x 10 and under. For prime add $2 to the price of merchantable for all sizes 


Other Cities 12x 12-In 
i & x 8&In. x 20-Ft. and Under 20 Ft. and Under 
P Fir Hemlock Spruce P Vir 
Boston $73.00 $70.00 $65.00 $85.00 $75.00 
Tenens Cts 51.00 51.25 $51.25 51.25 60.00 51.25 
Seattle.... 34.00 mi cn 35.00 
New Orleans 47.00 nae 55.00 
Atlanta... 62.50 64.50 66,00 76.00 79.50 82.00 
Baltimore 80.00 Fee Kare 92.50 ee 
Cincinnati 45.00 50.00 50.00 ‘ s 55.00 55.00 
Montreal 87.00 87.00 70.00 85.00 79.00 110 00 
Los Angeles j 57.00 ‘ ‘ ; 59.00 
Detroit 67.00 79.00 79.00 
Denver . 43.75 ; eo 44.75 
Minneapolis 47.50 53.75 46 50 
l-In. Rough, 10 In. x 16 Ft. 2-In. T. and Gr 
and Under 10 In. x 16 Ft 
P. Fir Hemlock P. Fir 
Boston ates eee $52.00 $105.00 $85 01 
Kansas City...... ..... 102.00 106.50 106.50 113.00 112.75 
Seattie a ‘ 37.50 : 38,50 
New Orleans....... iis Sh ee 46.60 . 
Atlanta ‘ 85.00 90.00 ; 77.50 87. 5 
Baltimore (box). ..... . 57.50 65 ‘ 57.50@62.50 
Cineinnati 50.00 55.00 50.00 45.00 50. of 
Montreal. 80.00 80.00 70.00 85.00 85.00 
Los Angeles... ; 5 58.00 aces 
Detroit eins 50.00 49.00 44.00 ae 
‘ 42.75 ; ‘ . 
Minneapolis 42 00 50.25 42 


* Montreal—Up to 32 ft.; over which, $3.00 per M. increase up to 30 ft. 

+ Base price, 2x 3’s and 2x 4's, 8 to 14 ft., is $54.00 

Detroit —4 x 4 < 12, fir D, $50; rough fir, $53; 2x 6x 6, hemlock D sides, $ } 
2x 12x 18, rough fir, $52 50; 2x 12x 12, rough fir, $52; 2x 4x 16 fir D, $5° 
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FREIGHT RATES 





On finished steel products in the Pittsburgh district, including plates, struc- 
tural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, 
rivets, spikes, bolts, Jat sheets (except planished), chains, etc., the following 
freight rates are effective in cents per 100 Ib., in carloads of 36,000 Ib : 


Rawboth. Aisicd cebu eds sae $0.41} New Orleans $0.51} 
Due. . occas ceaweaen ae 293 New York... et 38 
CUIOE ES os ccadccvecsesacas .38 Pacific Coast (all rail)... . 1.6631 
CARE, os060tscinses nde .33 Philadelphia. ......... ae 35 
CIsWORRG on cise resicsesdees .24 Dy ID nw ohne Soeseees 47) 
DOVER. 2. -ccccccccccccvcece 1.35* PENS 3:6 <4itew una wa- wae -69} 
amet GO 6. ikccseke0~ 4-0 .81} RL ao ka beaten een ken .33 

Se eee 33) 


Note—Add 3% transportation tax. * Minimum carload, 40, 000 Ib. 
+ Minimum carload, 50,000 Ib., structural steel only 








CONTRACTORS’ SUPPLIES 


STEEL SHEET PILING—The following price is ‘ai per 100 Ib. f. ©. b. 
Pittsburgh, with a comparison of a month and a year ago: 
Current One MonthAgo One Year Ago 
$4.00@$5.00 $2.55@3.65 $2.25 











WIREYROPE—Discounts from list price on regular grades of bright and 


galvanized are as follows: 





New York and St. Louis 


Hercules red strand, all constructions................ 20% 
Patent flattened strand, special and cast steel ........ 20% 
Patent flattened strand, iron rope.............+.ee6- 5% 
Plow steel round strand rope.............eseeeececee 30% 
Special steel round strand rope.............e0eeeee0: 30% 
Cast steel round strand rope...........cccececeeeees 223% 
fron strand and iron tiller... ... 6.0... ccccccccccccces 5% 
Galvanized iron rigging and guy rope................ +1253 


San Francisco: Galvanized Iron Rigging and Guy 
Ropes, +17}%; Bright Plow, 25% off. 


Chicago, + 1? on galvanized, 22} — 2} off on bright. 





MANILA ROPE—For rope smaller than {-in. the price is } to 2c. extra; while 
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for quantities amounting to less than 600 ft. there is an extra charge of Ic. The | 


number of feet per pound for the various sizes is as follows: {-in., 8 ft., }-in., 6; 
f-in., 4); l-in., 33; Vd-in., 2 ft. 10in.; I4-in., 2 ft. 4in. Following is price per 
pound for j-in. and larger, in 1200-ft. coils: 


WOMN sass hesiccssieencs $0.32; | ae 0. 304 
Now YorK...c.ccccce ere 29} New Orleans..... ee 
2 Ee ear .273 Los Angeles. .... piieeeeos oan 
Minneapolis. .... gheweunis 29 M25 5:30 ds eucareaans .28 
San Francisco. ..........:. .27 TEIN = 2 50s sdaaee ees . 264 
pe eer are e 293 PINS. < cekecgtaeeses .37 
SONS. 6's); <b nwean eee .30 MOT 5y-k0 <0 caw dtecees .26 
CEPR 6 idc csc bees os 35 Baltimore.......... ; 28 


& 








EXPLOSIVES—Price per pound of dynamite in small lots and price per 25 Ib 
keg for black powder 


Low Freezing —— Gelatin Black 
0 40% 60°; 80°; Powder 

New York. $0,312 $0. 34) $2. 30 
Boston ‘ 5 28 31 $.34 
Kansas City 2475 27 0 44 2.40 
Seattle ‘ 18 04 43 29} 2 60 
Chicago. ... .2175 2525 2975 34 2.45 
Minneapolis . 2067 . 2476 2782 2.80 
St. Louis ae 277 .30 34.258 2.20 
ee 2175 . 2575 2875 ae 2.70 
Dallas <palear 265* 275 . 3025 oe 2.60 
Los Angeles....... 22 27 31 ° 2.95 
Atlanta shane 22 245 265 ‘ase 2.55 
Baltimore rs No shipments or quotations 
Cincinnati ok 2275 2525 2725 aware 2 30 
Montreal 30 32 37 38 4.10 
New Orleans . 2425 2825 3125 .38 2.40 


* 30 Per Cent 


POLES — For spruce and plain pine poles, delivered New York, the price is as 


follows: 


Spruce 1Qin. butts, 5-in. tops, length 20-30 ft... 0.0.0... cece eee $e. 5 
Spruce 12-in. butts, 6-in. tops, length 30-40 ft... 0.0.0... cee eee eee 10.50 
Pine 12-in. butts, 6-in. tops, length 41-50 ft... 20... 6. eee ee eee eee 13.75 
Pitie 14-in. butts, 6in. tops, length 51-60 ft. 2. 22.6 eee eee eee 22.50 
Pine 14-in. butts, 6-in. tops, length 61-71 ft. 2.0... .0. 0.0. eee ee eee 25.25 

Dallas 
6-in. x 20-ft. Slike wane Sarees wae aaehekeeweaweeweaed $4.60 
@in. x 30-ft errr es MOI AEN te eR Soe eta The hae eee SRE 7.10 
Bin. x 30-ft j-wled ates Diy Aes se heehee eee aes ‘ 8.45 
Sin. x 35-ft , cciepnad aaa caeweds 10.38 


OLD MATERIAL—The prices following are per gross ton paid to dealers and 
producers in New York. In Chicago and St. Louis the quotations are per net 
ton and cover delivery at the buyer's works, including freight transfer charges. 





New York Chicago St. Louis 
No. | railroad wrought.............. $30.00 $29.75 $28.50 
Naan x be basse dce sede 26.00 28 75 30.50 
No. ! machinery cast.............. 41 00 36.50 38 50 
Machine shop turnings. ............. 15.00 9.75 13. oF 
pert rye 17.00 13.25 16 of 
Railroad malleable cast........... 3 30.00 28 75 29 5f 
Re-rolling rails Rep ater e 7 35 50 38 001,39 00 35 Ov 
Relaying rails . én 54.00 57 50@62 50 50@ 55 
SHIP SPIKES—Current prices per 100 Ib. 
San Francisco Seattle 
In. Galv. Black Black 
Sk ki $9.20 $8.50 $8.55 
ino. cane kateb Meee CONC AMaeawndee 8.75 6.75 8.25 
St ea hoa il . 8.60 6.60 8. 30 


Pittsburgh base, $4. 40@ $4.75 per 100 Ib. 











LABOR RATES AND CONDITIONS THROUGHOUT 1 THE COUNTRY > 


S means searce; E, enough; P, plentiful 


5 Structural 
ke Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor Remarks 

Atlanta....... $0.90S $0.60--75P $0.50-65P $.40-.45P $0.60-.65 $0.75 $0.358 

Baltimore.... 14.00E .80-90E .874E .46-. 54E 74E 1. 00E .35-.45F Baltimore—Satisfactory supply of labor 

Boston. -- F.10P 1.06P 1.15@1.25P .76P 1.25P 1.15@1.25P .673;@70P Boston—Labor supply sufficient 

Cc incinnati. . a .90E .75E 70E 871E 608 Cincinnati—¢ ‘ommon labor scarce 

Chicago ~~ ae 1.25 $ : ee 125 00 Chicago -Labor plentiful but independent. Contractors 

Cleveland.... 1.00S .908 : 00E .574E .80E 1.00E S74E report increased efficiency 

Dales...:.... 2 i. oor 00E 60E 1.00E 1.258 50@1.00P Dallas—Common labor-very scarce 

Denver....... 1.25E 1.16}E 1 sie 1.182E .75@814E shen Clee ee .50@, . 56} Denver—No strikes pending 

Detroit....... 1.25P \ OOF ', or -70E 1.10E 1.25P 65E Detroit—All classes of labor is plentiful owing to slackness 

Kansas City.... 1.12} 1.0 1.00 1.10 75 in construction because of lack of material 

Los Angeles... 1.25P BP OP 1. ; * .873P .874P .564-.624E Los Angeles—Rates shown are union; non-union a little 
less; but union scale prevails generally. 

Minneapolis 1.25 1. 00P 1.00 75 ; . 1.00 60 pene Increase in common-labor wage expected in 
atew wecks 

Montreal..... 1.00 80-. 858 658 . 50@ . 608 50 .50-.65 471-—_55P Montreal — Harvesting in West taking many men fron 
common labor ranks. 

New Orleans.. 1.00E .95E 1.00F .50@.60E 1.00F 1.00E 40h. New a Labor market in bad shape owing to mary 

- strikes 

New York... 1.25 1.12) 125 . 87} ¥.023 1.12} 75 80 New York—Agreement of Nov. 20, 1919, was modified ag 
shown, effective May 1, 1920. Excavators, 75¢.; Con- 
crete workers, 81}c. 

Pittsburgh ~ 9 1.20 90s 80s 1.00 1.258 508 Pittsburgh—Conditions almost normal. 

St. Louis... 1.25 2S 1-8. 1.00-1.25 1.25 -52-.75 St. Louis ~Bricklaye rs’ helpers receive 80c.; Carpenters’ 
helpers, 674¢.; as to hoisting engineers the rate sare $1.12 
for one drum, $1.25 for two drums, and $1.21} for a 
roller. Pile drivers receive $1.00 on wood and conorete, 
$1.25 oa, reel. d labor is classified as follows: 
Commdh, 2c.; constructioh, 67}c.; pipe laying, 75c.; 
track, 53c. “Mater ial dealers st riking pit Union recogni- 
tion has caused » lockout of practically all construction 

. labor. 

“an Francisco. 1.25E 121.12}E  1.123E 1.00F 1.22}3E 1.123E 81iE San Francisco—Sufficient labor of the trades shown, but 

' there is a scarcity of conerete workers 

Seattle ..... 4.92 . 93} 94 75-.80 -90 1.00 758 
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PROPOSALS 


see the pages 
“Construction 


Advertised 
the 


For proposals 
immediately following 
News” Section. 


WATERWORKS 


Bids See Eng. 
Close News-Record 
Sept. 7 Hightstown, N. J. ........4 Aug. 26 
Adv. Aug. 26 
J ee oS eee Aug. 19 
PE BE PRE, WR ovine aweseicrnd Aus. 26 
Adv. Aug. 26 and Sept. 2 
ment. SB Wueeeeom, <3... ccccesasees Sept. 2 
SEWERS 
Sept 6 Princeton, Ind Sept 2 
Sept. 7 Kast Gary, Ind Sept 2 
Sept. TY Patterfon, N. J. ...cccc04 Aug. 26 
Sept. 7 Plainfield, N. J. ....... Aug. 36 
Ady. Aug. 26 
i eo ee es Aug. 1% 
Sent. 7 Joracy City, N.. J.........8 mt. 2 
eee en, MINDER. 6 4,0 2: 210,010.00 Sept. 2 
eee, B Re, BEG 6c kd sees Sept 2 
mo. © Beontelatr, Nd... s.sencas Sept. 2 
Sept. 9 Wabasso, Minn. .........: Aug. 26 
Sept. 10 Breeport, Minn........... Sept. 2 
mene. 36 Tenmenk, WN. dsiccccciccses Sept 2 
Oct 4 Pontiac, Mich. ..... Aug. 26 
BRIDGES 
Rent, J Memtgdiia, Pa. vs.cc ck ond Aug. 26 
meet. FT BRIND fk ons ccsasiens Aug. 26 
pee. Be Ween, Be GO cee cccs saci Aug. 12 
Sept. 11 Prescott, Ariz. ...... Sept. 2 
Sept. 13 Belleville, Kan. ..........4 Aug. 26 
ee. BE OWE, WR... a6 00.00 0:04:05 0 ee 2 
Sept. 14 Lock Haven, Pa. ......... Aug. 26 
Adv. Aug. 26 and Sept. 2 
Sept. 14 Perry, Ga. ..... ik > es ae 
Sept. 15 Asbury Park, J. a 
Adv. Sept s 
Sept. 15 Portsmouth, N. H. ven eet. 2 
Adv. Aug. 26 and Se pt. 2. 
Sept. 15 Providence, va | bn ce wie eat Aug. 26 
Adv. Aug. 26 and Sept. 2. 
ee Ee Ck 6 oo wr 00000 50 0 Aug. 26 
Sept. 15 Portsmouth, N. H. . Aug. 12 
Adv. Aug. 12 to Sept g 
Sept. 18 Salisbury, N. B....... -- Sept. 2 
eR TE A Seer ee 
Sept. 30 New Orleans, La. ......... Aug. 26 
STREETS AND ROADS 
Sept. 6 El Centro, Cal. Sept 2 
OI. v5 5c erie b's hh eRe ke Aug. 19 
Sept. 6 Bethany, Mo. .........00./ Aug. 26 
A ge |” ee eee Aug. 19 
Sept. 7 Greenfield, i ae tes Aug. 12 
ek ee eS Aug. 12 
a SS ees Aug. 26 
Sent. F Carat, BAM. 2.502 cccsevel Aug. 26 
Sept. 7 Red Bank, N. ere rrer: oe | 
Adv Aug. 26. 
oe; 7 RO cw ess ak pees as Sept. 2 
RR Ge Se Sept. 2 
Sent. 7 Maryland ...... Sept. 2 
Adv Sent 
Sept. 7 Munhall. Pa ‘ Sept. 2 
Sept. 7 Huntington. W. Va Sept. 2 
Sent. 8 Newark, N. J........ Sept. 2 
Sept. & Rogers, Mich Sept. 2 
Sept. 8& Cottonwood Falls, Kan. Aug. 12 
Sept. 8 Brooklyn, N. Y.. Sept. 2 
Sept. 8 North Arlington (Arlington 
P. O.), N. J e's eeeees oa Aug. 26 
Sept. 8 Washington, PD. C. ....... Sept 2 
Adv. Aug. 26 and Sept. 2 
Sept 9 Poughkeepsie, N. Y. Sept. 2 
Adv. Sept. 2 
Sept. 9 Dodge City, Kan .Aug. 19 
Sept. 9 Jersey City, N. J Aug. 26 
Sept. 10 Shakopee, Minn. .........: Aug. 19 
Sept. 10 Michigan ...... Sept. 2 
Sent. 10 New Jer@ey .........:;:; Aug. 26 
Adv. Aug. 26 and Sept. 2 
Sept. 10 Missouri 5 kn ons a om fier ws re 
Sept. 10 Richmond, Mo.. Sept. 2 
Sept. 13 Jasper, Tex neler ye Aug. 26 
Sept. 13 Minneapolis, Minn. ........ Aug. 26 
Sept. 14 Fergus Falls. Minn Aug. 19 
Sept.14 Newaygo, Mich. ......... Sept. 2 
Sept. 14 Charleston, W. Va. Aug. 19 
Sept. 14 Garnett, Kan. ... Aug. 19 
Sept. 15 Clinton, Ta. .....scccves Sept. 2 
Adv. Sept. 2. 
Sept. 16 Ontonagon, Mich.......... Sept. 2 
Sent. 16 Girard, Tam. ...ccseecseci Aug. 26 
Sept. 16 Franklin, Tex . Sept. 2 
Sept. 17 Lapeer, Mich Sept. 2 











Bids See Eng 
Close News-Record 
Sept. 20 Vanceboro, N. C. ...... Sept. 2 
Sept. 21 St. George, B. C. ...c.cc0% Aug. 12 
Sept. 22 Charleston, W. Va. ...... Sept. 2 
Sept. 36 Raufman, Tex. «2.2.02. Sept. 2 
EXCAVATION AND DREDGING 
Sept. 7 Redwood Falls, Minn....... Sept. 2 
pet. 50 open, B. TD. kis asian ewan Aug. 19 
Adv. Aug. 19 to Sept. 2. 
Sept. 10 Granite Falls, Minn... Sept. 2 
Sept. 11 Latham, Ill. ...... Sept 2 
Sept. 13 Pontiac, Mich.......... Sept. 2 
Adv. Sept. 2 
Sept. 14 Patterson, N. J. Sept. 2 
Sept. 14 Ft. Dodge, Ia Sept. 2 
Sept. 27 Eudora, Ark Sept. 2 
Adv. Sept. 2 
INDUSTRIAL WORKS 
Sept. 6 Jacksonville, Fla........... Sept. 2 
Sept. 6 Kansas City,, Mo.......... Sept. 2 
ee ee es ee Sept. 2 
Sept. 7 New Orleans, La. .........Aug. 26 
Adv. Aug. 26 and Sept. 2 
Bent. JF New Tork. We. Bicone «vn as Beg. 38 
Sept. 8 Minnewaukan, N. D Aug. 26 
Sept. 11 Watford, Ont. ..... Sept 2 
Sept. 15 Ossining N. Y Aug. 19 
Sept. 17 Wakeeney, Kan. ...... --sept. 2 
ORK, BO PORE, (ENS. Rs 6 a0 0k os eu Aug. 26 
BUILDINGS 
Sept. 6 Detroit, Mich. ....... Aug. 26 
Sept. 6 London, Ont... ‘ -s..eept. 3 
crt. o Seerord, Conn. . 2... 5. seed Aug. 26 
Scpt. 7 Marmarth, N. D. Aug. 19 
Sept. 7 Windsor, Conn. ........./ Aug. 19 
ye Ro eer Sept. 2 
Sept. 8 Kansas City, Kan Sept. 2 
Le a ey Oe eee Aug. 19 
Sept. © Detroit, Mich. ........0+6. Aug. 26 
Sept. 8 Vincennes, Ind............ Sept. 2 
Adv. Aug. 19 to Sept. 2 
Sent. DB Now. York, N. Wiki sécns- Sept. 2 
Sept. 10 West Hartford enpahetisin P. 
DiS RO: caine 95 63% 2 6 e5 5 Aug. 19 
Sept. 10 Great Neck, N. Y. -Aug. 26 
Sept. 10 Athol, Mass. . .Sept. 2 
Rept. 21) Taio, Ct. ss. wc ces -Sept. 2 
Seen, GE SE ok wie dw wp ee .. Sept. 2 
Sept. 14 Marmarth, N. D. ..Sept. 2 
Sept. 14 Montevid-o, Minn pasa ae 
S-pt. 14 Glassboro, N. J. ...... .Aug. 26 
Sept. 15 Edinburg, Tex. ...... .Aug. 26 
Sept. 15 Fond du Lac, Wis .Sept. 2 
Sept. 15 Ossining, N. Y. ...... Aug. 26 
ment. 1 Tpemwer, Tol... ...ccass .Aug. 12 
Sept. 16 Denver. Col. ........» .Aug. & 
Sept. 20 Brooklyn. N. Y .Aug. 26 
Sept. 21 Springfield, O........ Sept. 2 
ee, Se EO. -S neins bec e's an ee Sept. 2 
Oct. 1 Granite Citv, Tl ..Sept. 2 
Oct. 12 Huron, 8. D. ... -Sept. 2 
FEDERAL GOVERNMENT WORK 
Sept. 7 Removing Wreck—Wilming- 
OS NE. Sov kn dees seme en ug. 26 
Ady. Aug. 26 and Sept. 2. 
Sept. 8 Improving Hospital—Spec. 
4262—Paris Island, S. C...Aug. 26 
Sept. 9 Structural Steel—Louisville. 
De 60 s0s so aeons as on bas Aug. 26 
Adv. Aug. 19 to Sept. 2. 
Sept. 9 Road Work—Arizona..... Sept. 2 
Sept. 11 Mechanic Shop, ete., Mare 
re. Ck) ka eau Ghee Sept. 2 
Sept. 13 Barges——Nashville, Tenn...Aug. 26 
Adv. Aug. 19 to Sept. 2. 
Sept. 14 Electria Freight Lift ete — 
ae eee Aug. 26 
Sept. 15 Lifeboat House and Acces- 
sories—Marblehead, O. .Aug. 26 
Sept. 15 Pontoon Catamarans—Jack- 
Wonware, BIR. .202206.04 65% Aug. 26 
Adv. Aug. 26 and Sept. 2. 
Sept.15 Remodeling Post Office and 
Courthouse—Freeport, Tll..Sept. 2 
Sept. 15 Jetty—Jacksonville, Fla...Aug. 26 
Ady. Aug. 19 to Se = 3. 
Sept. 16 Jettvy—-New Orleans, La...Aug. 19 
Ady. Aug. 19 to Sept. 2. 
Sept. 21 Sound Deadening Wall and 
Ceiling Covering—W ilming- 
Be Wes |. Ay hots ate aie oee Sept. 2 
Sept. 23 Refrigerating Machine — 
New QOrioams, EA... +6 ccs Sept. 2 
Sept. 25 Harbor Deve jopme nt—Spec. 
4136—Great Lakes, IIl.....Aug._19 
Sept. 30 Metal Work—Key west. 
DOR. cieb 6s vdcaxav as sevens s Sept. 2 
Adv. Aug. 26 and Sept. 2. 
Sept. 6 Retaining Wall, etc.—Cleve- 
land, O ... Aug. 12 
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MISCELLANEOUS 


Bids See E: a 
Close News-Re = 
Sept. 6 Paving Materials—St. Paul, ¥ 
RRR oo i4id dS 4 wei a Pinte 005 Sep: z 
Sept. 7 C he -aning Machine—Newark, Ss 
Sent 
Sept. . urvia and. Crushed Stone 
; ~—-Bloomfield, N. J.. Sept 
Sept. 7 Dikes—St. Louis, Mo. . Aug 
Sept. 7 W harf—Thessalon, Ont. Aug 2 
Sept. 8 Breakwater—West Chezzet 
CON, Fela. an ke wk a Rew eso «s \ 
Sept. 8 Installing Domestic Hot Wa 
ter System—RBath, N. Y.... Au: 
Sept. 8 Fire Alarm System—Balti- 
NG WON wn ono ahs 6. -<'e aes Sept 
Sept. 9 Terminal—Buffalo, N. Y..Aug. } 
Adv. Aug. 5 to 26. 
Sept. 9 Terminal — Rouses Point, 
DRG Ms, 4% win Onl sw os od oe ...Aug 
Adv. Aug. 5 to Sept. 2 
Sept. 9 Bulkheads and Jetties— 
mew Work, N. ©... sa ews Sept 
Sept. 9 Coak Conveyor—New York, 
ie MES (i now sale nik ase een 4 2 ept 
Sept.10 Breakwater — Port (Co! 
le Se ee Sept 
Sept. 11 Lighting System—London, 
bg TEI TRE re oe Sept 
Sept. 14 Foundation—Phila., Pa....Aug 
Adv. Aug. 5 to Sept. 2. 
Sept. 14 Gate Valves, Sleeves, ete. 
—Detroit, Mich........... Sept. 2 
Sept. 14 Breakwater—Port Maitland- 
SI Pere eee Sept. 2 
Sept. 14 Pier—Toronto, Ont. ..... Sept. 2 
Sept. 15 Retaining Wall — Asbury 
Pen rs a kn omnes 5. Sept 2 
Adv. Sept. 2. 
Sept. 15 Lighting Equipment—De- 
Seen, BMS a vewen caGawe aa Aug 6 
Sept. 20 Sewer amen, 
Gs) Sos an ate cna we ee -Sept. 2 
Adv. Sept. 2 
Sept. 21 Dam, Pump House, etc.— 
DORR, OU 8 ota kaa witch Aug. 26 
Adv. Aug. 19 to Sept. 2 
Sept. 21 Shafts—New York, N. Y..Sept 2 
Adv. Sept. 2 
Sept. 22 Breakw ater-—Chicago, Tll.. Aug. 19 
Adv. Aug. 26 and Sept. 2 
Sept. 30 Transformers, ete.—Sacra- 
OM, ROR ances tale ees s Aug. 19 





Where name of official is not given 
inquiries should be addressed to City 
Clerk, County 
official. 


Clerk or corresponding 





Waterworks 
PROPOSED WORK 


N. H., North Stratford—Town soon lets 
contract extending waterworks. About 
$75,000. S. Moore, Lancaster, ener. 

S. C., Greenville —City voted $101.9 
bonds to extend waterworks system A 
Perry, Greenville, engr. 

0., Bellaire—City plans to issue $30,000 
bonds to improve waterworks system. G 
W. Althar, clk. 


Neb., 


works s 
be 


will 


Wyo., 
to build filtering system 
supply 
River 


for 


Platte 
to Douglas. 
Douglas, 


Wyo., 
investiga 
Carlisle, 
of water 
vlete 
either from 
Horse Shoe 


Mont., 





Sidney—City plans to build water- 
ystem. About $126,000. Engineer 
selected at once 


Douglas—City voted $75.000 bonds 
and gathering lines 
system extending from North 
above mouth of Antelope Creek 
About $66,000. A. Cummings 
consult. ener. 


Rawlins—City having prelimin ry 


tions and surveys made by ©. ©. 

engr., Cheyenne, for three sources 

supply Work will include com- 

system for bringing water_to ci'y 

f Platte River, Sage Creek or 

Bend 

Roundup—City plans to extend 

water mains to new residential section and 


replace 
About $25,000. 


Okla., 


to 


vote 
water supply system, filteration plant. 
extensions to water mains, 


old mains in business” sectio! 


plans election soo! 


Purcell—City 
bonds to build new 


on $382.000 


improve electri: 


light plant and build sanitary sewer e xt 
sions. Johnson & Benham, 
Kansas City, 


Firestone Blde. 


Noted June 


Mo., enegrs. 








ead ata 





























































































September 2, 1920 


Waterworks (Continued) 


Okla., Stigler—City had preliminary 
plans prepared for extensions to waterworks 
system, to include water purification plant, 
pumping station, ete. About, $35,000. G. 
Melton, clk. V. V. Long & Co., 1300 Col- 
cord Bldg., Oklahoma, engrs. 


BIDS DESIRED 


, Wauseon—Until Sept. 23, by Bad. 
Trustees of Pub. Affairs, furnishing labor 
and material for constructing certain im- 
provements to waterworks system, includ- 
ing rapid sand, gravity filter plant and ap- 
purtenances, consisting of 2 units of 375,- 
000 gal. each with provision for 2 addi- 
tional units later. J. King, clk.; adver- 
tised in this issue. 

PRICES AND CONTRACTS AWARDED 
(«Indicates award of contract) 


* Mass., Brockton — City _ let contract 
building filter beds, involving 43,780 ft. 6 in. 
segmental block pipe, vitr. channel, 47,225 
Ib. steel, 516 cu.yd. reinforcing concrete, 541 
cu.yd. conerete, 7.050 cu.yd. earth trench- 
ing, 1 acre sprinkling filter, and 19,500 tons 
crushed stone, to G. Howard & Sons Co., 
153 Main St., $155,208. 

*N. Y. Brooklyn—N. J. Hayes, comr. 
water supply. gas and electricity, Munici- 
pal Bldg., New York City, let contract 
hauling and laying watermains and ap- 
purtenances in Brighton Beach, Coney 
Island and Neptune ‘*ves., here, to Palli- 
dino Contg. Co., 2154 Ist Ave., New York 
City, $10,896. Noted Aug. 

*N. Y¥., Long Island City—N. J. Hayes, 
comr. water, gas and electricity, Municipal 
Bldg., New York City, let contract hauling 
and laying watermains and appurtenances 
in Nott and 16th Aves., Sherman St., Max- 
well and 59th Aves.. Murray and 25th Sts. 
and in head of Vleigh and 76th Rds., 
Queens Boro., to Pallidino Contg. Co., 2154 
lst Ave. New York City, $7,850. Noted 
Aug. 12. 

*N. Y., S. I, St. George—N. J. Hayes, 
comr. water, gas, and electrcity, Municipal 
Bldg., New York City, let contract hauling 
and laying watermains and appurtenances 
in Barnard St., Bradley, Chicago, Davis, 
Egbert, Holland. Mada, St. Marys and 
Winant Aves., Duer Lane, Maple Parkway 
and Continental PI, Richmond Boro., to 
Pallidino Contg. Co., 2154 1st Ave, New 
York City, $17,550. Noted Aug. 


Sewers 


PROPOSED WORK 
Me., Lewiston—See “Industrial Works.” 


Ss. C., Greenville — See “Streets and 
Roads.” 


Neb., Wauneta—City having plans pre- 
pared by E. T. Archer & Co., engrs., 609 
New Eng. Bldg., Kansas City, Mo., for 
oullding sewers in three blocks. About 
25, "4 


Okla,, Purcell—See ‘‘Waterworks.” 
BIDS DESIRED 


Conn., Bristol—Until Sept. 7, by Pub. 
Wks. Dept., building 500 ft. sewer in Muzzy 
St., 1,025 ft. Atkins Ave., 500 ft. Wolcott 
St., 250 ft. Curtiss St., 1,000 ft. Sect. “A” 
Burlington Ave., 2,250 ft. Sect. B, 600 ft. 
Lewis St., 650 ft. Union St., all vitr. pipe. 
Sperry & Buell, 175 Main St., engrs. 


N. J., Jersey City—Until Sept. 7, by Bd. 
City Commrs., building sewerage system in 
Fisk St. drainage area. F. A. Dolan, clk. 


N. J9., Montelair—Until Sept. 9, by 
3d. Town Comrs., building section of 
Lorraine Ave. underground drain or storm 
sewer, extending in Grove St. and Lorraine 
Ave. to Park St, to include catch basins, 
manholes, ete. H. Trippert, clk. 


N. J., Teaneck—Until Sept. 16, by Town- 
ship Com., Bergen Co., building sewerage 
system and sewage treatment works. R. J. 
Lewis, clk.; advertised in this issue. 


Md., Ba'timore—Until Sept. 8, by Bd. 
Awards, c/o City Register, building hydro- 
lytic tank and anpurtenances, sludge diges- 
tion tank, pipe lines and appurtenances, at 
Sewage Disposal Wks., west shore, Back 
River, Baltimore Co. Former bids rejected. 
H. G. Perring, ch. engr. Noted Aug. 12. 


Ind., East Gary—Until Sept. 7, at office 
of C. P. Pavka, town elk., furnishing labor 
ind material for building Sewer Dist. 1, 
mvolving 9.397 lin.ft. 10-24 in. vitr. pipe. 
About $44,763. 


Ind., Princeton—Until Sept. 6, by Com- 
mon Council. Bway. and Princeton St., 
oy Sanitary sewage disposal plant. 
About $41,850. ©. KE. McCormick, city clk. 
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Minn., Freeport—Until Sept. 19, by F. 
Reiland, village recdr., building 2 mi. sani- 
tary sewerage system, involving 4.916 lin. 
ft. 8 in. vitr. pipe, 936 lin. ft. 10 in. vitr. 
sewer pipe, 110 lin. ft. 8 in. Class A ci. 
water pipe, 667 lin. ft. trench 6-12 ft. deep. 
About $30,000. Bradley Eng. Co., St. Cloud, 
engrs. Noted July 15. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mass., Boston—City let contract build- 
ing’ sewers in Saville and Wren Sts., to J. 
Barletta, 10 Whipple Ave., $40,962. 

N. Y., Brooklyn—FE. Riegelmann boro. 
pres. received bids Aug. 26, building sewer 
in (1) East 87th St. from Ave. L south to 
Long Island RR.. (2) East 15th St. from 
end of existing sewer to point about 380 
ft. south of Ave. I and Ave. J, building 
sewer basin at southwest corner of (3) 47th 
St. and old New Utrecht Ave., (4) Benson 
Ave. at north and east corners of Bay 11th 
St., (5) 19th Ave. at easterly corner of 67th 
St., (6) Sheepshead Bay Rd., from Tomas- 
setti Constr. Co. (1) $3,331, (2) $3.971, (3) 
$375, (4) $720, (5) $360, (6) $350; Murphy 
Bros., (1) $3,75 2) $4,274; J. Jennings, 
Seaside, L. L., 4.136, (2) $5,114, (3) 
$200 (4) $1,200, (5) $435, (6) $396. Noted 
Aug. 19. 

*N. Y., Long Island City—M. FE. Con- 
nolly, pres. Queens Boro., let contract 
building sewer in Flushing Ave. from Col- 
lins to Clermont Aves, to Rotti & Co, 
Woodhaven, $16,984: Prospect St., to Peace 
Bros., 20 Main St., Flushing, $3.933 ; Laurel 
Hill Ave., to F. L. Paino, Woodhaven, $440,- 
292. Noted Aug. 26. 


N. Y., S. L, St. George—C. D Van Name, 
pres. Richmond Boro., received bids Aug. 
23, building temporary sanitary sewer in 
Seaside Blvd. from Sea Ave. to point 3,000 
ft. west of Sand Lane, from J. Johnson 
Sons, $133,258. Noted Aug. 19. 

*Pa., Phila. — City let contract building 
sewer in Delaware Ave., from Snyder to 
Porter Sts., involving 2,300 ft. concrete pipe, 
to W. H. Garson, 5033 Brown St., $149,230. 


O., Cleveland Heights (Warrensvil'e. P. 
O.)—Village received only bid building sewer 
in Cumberland Ave. from Lee to Mayfield 
Rds., involving 5,140 ft. 8-24 in. vitr. pipe, 
from A. Marra, 345 The Arcade, Cleveland, 
$31,353. 


*Wis., Darlington—City let contract fur- 
nishing material and excavating and lay- 
ing 8.500 lin. ft. 10-24 in. vitr. pipe, in Main 
and Galena Sts., to FE. A. Sweeney, Main 
St., Reedsburg. Cost between $25,000 and 
$30,000. Noted July 29. 


Bridges 
PROPOSED WORK 


Mo., Kansas City—-Pd. Pub. Wks., c/o 
F. E. McCabe, secy.. City Hall, having pre- 
liminary plans prenared for rein.-con. 
bridge over Blue River, on Washington 
Park Rivd. Rd. About $200,000. Hedrick 
& Huff, Interstate Bldg., engrs. Noted 
March 25. 


Tex., Bonham—Bonham Red River Bridge 
Comn. opens bids about Sept. 20, building 
bridge over Red River Former bids re- 
jected. Harrington, Howard & Ash, Orear- 
Leslie Bldg., Kansas City, Mo., engrs. 
Noted Aug. 5. 


Tex... Del Rio—Val Verde Co. had plans 
prepared building 500 ft. highwater bridge, 
18 ft wide, over Pecos River, to have three 
150 ft. steel truss spans with concrete piers 
and abutments. About $194,381. G. M. 
Sowers, Del Rio, co. engr. 


Ont., Port Stanley—See ‘‘Miscellaneous.” 


BIDS DESIRED 
N. H., Portsmouth—Until Sept. 15, by 
Piscataqua River Bridge Com., City Hall, 
building 2 piers and 2 abutments for bridge 
to be built across Piscataqua River between 
here and Kittery, Me. J. H. Bartlett, secy. ; 
advertised in this issue. 


N. J., Asbury Park—Until Sept. 15, by 
A. G. King. city clk., furnishing labor and 
material building bridge flume and dam at 
easterly end of Deal Lake on boundary line 
between here and Ocean Twp.; advertised 
in this issue. 


W. Va., Union—Untii Sept. 21. by E. S. 
MeNeer, clk. Monroe Co. building 80 ft. 
rein.-con. one-span bridge over Potts Creek, 
at Bradley Siding, about 2 mi. below Waite- 
ville. J. H. Sydenstricker, co. engr. 


Ariz., Preseott—Until Sept. 11, by T. H. 
Maddock, state engr., c/o Bd. Supervs. 
Yavapai Co., building 85 ft. rein.-con. 
bridge, to have two 424 in. spans, across 








Granite Creek, on Sect. 4, Prescott-Jerome 
Highway, Federal Aid Project 19B, involv- 
ing 400 cu.yd. excav., 300 cu.yd. concrete 
and 29,000 Ib. reinforcing steel 

N. B., Salisbury—Until Sept. 18, by C 
B. Brown, ch. engr., Canadian Natl Rys., 
Moncton, building 2 abutments and 1 pier 
for railway bridge over Petitcodiac River, 
near here. About $60,000. 

Ont., Hamilton—Until Sept. 7. by W. A. 
McLean, deputy minister of highways, To 
ronto building following work on Toronto 
Hamilton and Provincial Highways, enter 
ing this city: steel superstructures for 
Bridges 1, 2 and 3, Contr. 139, 140 and 
141, exeav., pile driving and constructing 
concrete substructures and floors for 
Bridges 1, 2 and 38, Contr. 142, 143 and 144 
fencing, clearing, grubbing and grading en 
tire entrance. Contr. 145 About $200,000 
S. Hogarth, Parliament Bldgs., Toronto, ch 
ener 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


Me., Biddeford—York Co. and _ State 
Highway Comm., Augusta, received bids 
building Bway Bridge, rein.-con., on Elm 
St.. here, from Rendle-Stoddard Co., 321 
Marginal St., Chelsea, Mass, $128,250; 
J. H. Kerr, Rumford, $134.721; Sanders 
Eng. Co., 102 Exchange St. Portland 
$144,500. 

*Mass., Andover—Town and Essex Co., 
c/o Bd. Selectmen, Andover, let contract 
building rein.-con. bridge over Shawsheen 
tiver, on Haverhill St., to Collins Constr 
Co., Andover, $39,200. 


*Minn., Cambridge—TIsanti Co. let con- 
tract building State Bridge 3332, to have 
three 18 x 75 ft. truss spans on rein.-con 
abutments and gravity piers, to M. A. 
Adams & Co., 928 Andrus Bldg., Minne- 
apolis, $29,874. Noted Aug. 26. 

*Mo., St. Joseph—Ruchanan Co. will 
build culverts and 5 bridges on 2002 mi 
St. Joseph—Atchison Rd., State Rd. Pro- 
ject 49. Work will be done by day labor 
Noted Aug. 5 under “Streets & Roads” 


k&kIdaho—State Highway Dept., Boise, let 
contract building four 40 ft. and two 32 ft 
concrete span bridges, 18 ft. roadways, over 
Bonners Ferry, Bonner Co. line, Federal Aid 
Project 20, Boundary Co., to C. A. McClung, 
East 904 Mission Ave., Spokane, Wash., 
$34,750. 


*xIdaho, Boise—State Highway Dept., let 
contracts to Security Bridge Co., Lewiston, 
building 560 ft. steel spanbridge to have 
four 40 ft. spans, pile trestle approaches 
and 18 ft. roadway, over Walters Ferry, 
in Canyon and Owyhee Counties. $64.800; 
420 ft. steel span bridge, to have three 
140 ft. spans, pile trestle approaches and 
18 ft. roadway, at Grandview, Ada and 
Owyhee Counties, $50,900. Noted Aug. 12 


Streets and Roads 


PROPOSED WORK 
Me., Lewiston—See. “Industrial Works.” 


Massachusetts—State Highway Comn., 
Boston,, soon lets contract biulding 5.032 
ft. Mountain Rd., Holyoke, cost $50,000; 
2,100 ft. state highway, Dracut; 3.700 ft., 
Agawam Twp., all btuminous macadam. 


Mass., Boston—City soon receives bids 
building 952 ft. Cushman Rd., 40 ft. wide 
About $25,000. 


Mass,, Boston—Pub. Wks. Dept. soon lets 
contract paving Albany St., granite block. 
Cost to exceed $50,000. 





Mass., Fall River—City plans to resurface 
various streets. About $75,000 appropriated 
for project. 


Maryland—State Rds. Comn., 691 Gar- 
rett Bidg., Baltimore, plans to build lateral 
road from Elk Mills to Cherry Hill. Fair 
Hill to Appleton. St. Augustine to Cayots 
Corner, Cecilton to Earlville, state road 
from Port Deposit to Perryville, Calvert 
to Fair Hill, Cecil Co.; lateral road through 
Mt. Rainier, along 34th St., state road, 
Central Ave. to Halls Sta., Defense High- 
way to Anne Arundel Co. line, Prince 
Georges Co.; lateral road from Middle- 
burg Pike, Hagerstown north to Penn- 
sylvania line state road from end of Contr. 
W-17 into Keedysville, Williamsport Pike, 
Hagerstown south to Williamsport, Wash- 
ington Co. J. N. Mackall, state highway 
engr. 


Md., Baltimore—Bd. Awards, care of 
City Register, rejected bids received Aug. 
18, grading, curbing and paving Lanvale St. 
Lauretta, Wheeler, Warwick, Oswego and 
Charlotte Aves., Contr. 178. Noted Aug. 12. 
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Streets and Roads (Continued) 


Va., Wise—Wise Co plans to expend 
$700,000 to rebuild roads in Richmond and 
Gladville Dists ©. H. Beverly, co. engr 


W. Va. Ripley—Jackson Co. voted $130 
000 bonds to grade and pave 10 mi. Charles- 
ton-Columbus Turnpike N. F. Hathway, 
Ripley, engr Noted Aug. 5 


Ss. €., Greenville City voted $100,000 
bonds to pave, curb and build storm sewers 
in various streets W. t Neves, Green 


Ville, engr 


Wis., Juneau—Dodge (o. plans to pave 
5.7 mi. various roads, 18 ft. wide, concrete 
About $100,000 Engineer not selected. 


Ss. D.. Flandreau—Town plans election in 
fall or spring, to vote on $135,000 bonds to 
grade and pave various streets, asphaltic 
concrete, bitulithic, creosoted wood block 
and concrete L. Po Wolff, 1001 Guardian 
Life Bldg., St. Paul, Minn., engr 


Okla., Ada—City having preliminary 
plans prepared paving Various streets in 
Dists. 6 and 11 About $850,000. Johnson 
& Benham, Firestone Bldg Kansas City, 
Mo., eners. Noted April 1 


Okla., Pureell—City having plans pre 
pared paving Various streets in residential 
district About $200,000. Johnson & Ben- 
ham, Firestone Bldg... Kansas City, Mo. 
engrs 


Oregon — State Highway Comn., Salem, 
soon receives bids paving. grading, surfac 
ing and building bridges and trestles, ete., 
on following main trunk roads: Pacific 
Highway, 9.7 mi. macadam, cost $117,000, 
158 mi. pavement, $4,375,250, 17. bridges. 
$943,000, and grading, $4,500; Pacific High- 
way (west side), 14.7 mi. grading, $102,900, 
15.6 mi. paving, $1,469,000, bridges, $174, 
250: Tualatin Highway, 14.7 mi. paving, 
$407,500, 4°) bridges, $100,000; Columbia 
River Highway, 28 mi. macadam, $317,000 
38 mi. paving, $1,074,000, and 1. bridge. 
$100,000: MeMinnville-Tillamook Highway, 
13.6 mi. macadam, $158,000, 10 mi. paving 
$200,000, and 5 bridges, $34,250; Old Or 
gon Trail, 122.7 mi. grading, $947,500, 1: 
macadam, $1,244,400, and 24 bridges, $452. 
600; John Day Highway, 158 mi. grading 
$958,000, 2233.4 mi. macadam, $1,878,200, 
and 3 bridges, $120,500; Dalles-California 
Highway, 180 mi. grading. $884,000, 180 mi 
macadam, $1,440,000, and 2 bridges, $88,- 
000; Crater Lake Rd., 54 mi. grading, $318.- 
000, 79 mi. macadam, $652,000, and 11 
bridges, $165,000; Roseburg-Coo Bay Rd., 
48 mi. grading, $240,000, 62 mi. macadam, 
$496.000, 8 mi. paving, $240,000, and 4 
bridges, $122,000 H. Nunn, Salem, state 
highway ener 





Ont., York—Township opens bids about 
ect. 1. building 10 mi. concrete sidewalks 
and curbs on Humber Blvd. Bee Caledonia 
and Dundurn Sts., Eileen, Miller, McNab 
takwood avd Southport Aves., Graham, Spa- 
dina, Vaug an and Weston Rds About 
$79,090. EF. Barber, 40 Jarvis St.. Toronto 
engr. 


BIDS DESIRED 


N. ¥., Brooklyn— Until Sept. &, KE. Riegel- 
mann, boro. pres., regulating and repaving 
with permanent Grade 1 granite on 6 in 
conerete foundation, roadway of Ferris St 
from King to Coffey Sts., Sullivan St. from 
point 519 ft. west of Ferris to Ferris St., 
with permanent Durax block on 6 in. con- 
erete foundation, Van Dyke St. from Ferris 
to Conover Sts., with Grade 1 granite on 
present concrete foundation, 3rd St. from 
Bond St. to 4th Ave., regulating, grading, 
curbing and laying sidewalks on Ave 
from East 26th to East 28th Sts., regulating, 
grading, curbing, laying sidewalks and pav- 
ing with preliminary bituminous macadam 
Neptune Ave. from Stillwell Ave. to West 
15th St.. also furnishing and delivering 
40,000 wood paving blocks 









N. Y¥., Poughkeepsie—Until Sept. 9, by 
Ba. Pub. Wks., Eastman Park Mansion, 
for 980 cu.yd. concrete pavement, 1,870 
cu.yd. concrete foundation and relaying 900 
sq.vd. brick pavement in trolley area on 
Main St. east of Cherry St.; advertised in 
this issue 


N. J.. Newark—Until Sept. 8 by Joint 
Bridge Com., Essex Co. and Hudson Co. 
(Jersey City), repaving Bridge St. Bridge 
over Passaic River, also Clay St. Bridge. 
over Passaic River. F. E. Ward, clk. 


Pa., Munhall—Until Sept. 7. by Boro. 
Clerk, building concrete pavement with 
concrete curbing on 600 ft. Maple St. from 
18th to 20th Sts.; 400 ft. 19th Ave. from 
east side of Maple St. to boro line between 
Homestead and Munhall Boros.; 370 ft. 
29th Ave. on east side of Maple St. east- 


ward to boro. line between Homestead and 
Munhall Boros Work involves 1460 cu.yd 
excayv., 772 lin. ft. curbing and 5428 sq.yd 
concrete roadway 


Maryland—tlU'ntil Sept. 7. by State Rds. 
Comn., 601 Garrett Bldg., Baltimore, build- 
ing .5 mi. state highway through town of 
Mt. Rainier, Contr. P-21. J. N. Mackall, 
chn.; advertised in this issue 


dD. C.. Wash.—Until Sept. 8, by Dist. 
Comrs., Dist. Bldg.. paving various road- 
ways with bituminous macadam. L. Brown- 
low, comr.; advertised in this issue 


W. Va., Charleston—Until Sept. 22. by 
Kanawha Co., grading and draining 4.55 
mi. Indian Creek Rd. L. C. Massey, clk. 


W. Va., Huntington—Until Sept. 7 by 
City Comrs grading, curbing and paving 
14th St from Washington to Madison Aves., 
“d St. from 10th to 11th Aves., 24 alley 
from 20th to 21st Sts. A. B. Maupin, city 
ener. 


N. CC...) Vanceboro—Until Sept 20, by 
Mayor, paving about 14,000 sq.yvd. main 
streets. R. R. Eagle, New Bern, engr. 


Michigan—Until Sept. 1), at Dist. Office, 
State Highway Dept., Port Huron, grading 
and draining 5.72 mi. State Trunk Line Rd. 
27-13, involving 13,458 cu.yd. earth excav., 
462 cu.yd. concrete in culverts, 11,150 Ib 
steel reinforcement, ete. 


Mich., Lapeer—Until Sept. 17, by Bd. Rd 
Comrs. Lapeer Co., grading, surfacing and 
drainage 2,993 mi. State Trunk Line Bd. 
21-12, 16 ft. wide, involving 14,274 cu.yd. 
earth excav., 28,093 sq.vd. gravel, etc. For- 
mer bids rejected. State Highway Dept., 
Lansing, engers. Noted Aug. 5 


Mich., Newaygo—Until Sept. 14, by Bd. 
Rd. Comrs. Newaygo Co., grading, surfacing 
and draining 2.561 mi. State Trunk Line 
Rd. 24-4, Sect. A. 16 ft. wide, involving 
14,211 cu.yd. earth excayv., 24,024 sq.yd. 
xravel, ete. State Highway Dept., Lansing, 
engrs. 


Mich., Ontonagon—Until Sept. 16, by 
Comrs. Ontonagon Co., grading. surfacing 
ond draining 2.865 mi. State Trunk Line 
Rd. 68-1, Sect. A, 16-20 ft. wide, involv- 
ing 6.226 cu.yd. earth excav., 26,981.5 cu. 
vd. conerete, bituminous concrete, Water- 
bound macadam or bituminous macadam. 
State Highway Dept... Lansing. enegrs. 
Noted Aug. 5. 


Mich,., Rogers—Until Sept. &, by Comrs. 
Presque Isle Co., grading. gravel surfacing 
and draining 2.99 mi. State Trunk Line 
Rd. 10-24, Sect. A, 16 ft. wide, involving 
24,300 cu.yd. earth execav., 28,656 sq.yd. 
gravel, 153.5 cu.vd. concrete in = culverts, 
ete, 


Ta., Clinton—Until Sept. 15, by J. W. 
Strohm, aud. Clinton Co., grading, paving 
and draining Clinton, De Witt, Grand 
Mound Rd. from here west to section line 
between Sects. 14-15, T. 81, R. 3. E.: ad- 
vertised in this issue. 

Missouri—lUntil Sept. 7, by State High- 
way Dept., Bolivar, building 13.864 mi. 
Bolinger-Springfield Rd. (Springfield Spe- 
cial Rd. Dist.), 24 ft. wide, Federal Aid 
Project 33, Polk Co., involving 52,030 cu.yd. 
earth and 3,555 cu.yd. rock exeav., 4,050 
eu.yd. borrow, 370.42 cu.yd. Class “RB” and 
168.6 cu.yd. Class “C” concrete masonry, 
22,931 Ib. reinforcement for concrete 
masonry, 124.2. cu.yd. cement rubble 
masonry, 51,107 sq.vyd. 103 in. and 47,976 
sq.yd. 53 in. gravel pavement, clay bound, 
ete. About $90,496. 


Missouri—Until Sept. 10, by State High- 
way Dept., Richmond, building 2.04 mi. 
State Rd. from Richmond east, 24 ft. wide, 
State Aid Project S. 20.5, Ray Co., involv- 
ing 20,467 cu.yd. earth excav., 119 cu.yd. 
Class “B” and 16.8 cu.yd. Class “C" con- 
crete masonry, 9,840 Ib. reinforcement for 
concrete masonry. About $25,000. 


Mo., Richmond—Until Sept. 10, by Ray 
Co., paving 2 mi. road, east of here, 18 ft. 
wide, concrete. About $23,774. Leslie- 
Barnes Eng. Co.. Amer Natl. Bank Bldg., 
St. Joseph, engrs. 


Tex., Franklin—Until Sept. 16, by Comrs. 
Robertson Co., grading, surfacing, draining 
and building steel span bridges on 17.99 mi. 
Highway 14 from Nesbit to point 2 mi. 
north of Wheelock, 15 ft. wide. Work 
involves 83,797 cu.yd. borrow, 35,954 cu.yd. 
earth and 944 cu.yd. structural excav., 
1,285.1 cu.yd concrete in bridges and cul- 
verts, 35,050 eu.yd. gravel, 109,740 Ib. 
reinforcing and 145,200 Ib. structural stee). 
About $209,455. L. Acker. Nacogdoches, 
engr. Noted May 20. 


Tex., Kaufman—-Until Sept. , 
Comrs. Kaufman Co., grading, si 
and draining 10.76 mi. Highway 40, 
Precinct 8, 15 ft. wide, involving 
cu.yd. earth borrow, 9,722 cu.yd. ear 
150 cu.yd. structural excav., 94.4 
Class “A” concrete, 19,185 cu.yd 
19,223 Ib. structural and 7,016 Ib 
forcing steel, etc., cost $113,158; 16 
Highway 15, Federal Aid Project | 
ft. wide, 15,382 cu.yd. borrow, and 
cu.yd. earth excav., 95 cu.yd. concre! 
552 gal. bituminous macadam, 20,6 
yd. gravel, 4,907 Ib. structural and 
ib. reinforcing steel, ete., $177,250 { 
lett Ranney, co. engrs. 


Cal, El Centro—Until Sept. 6, | 
Supervs. Imperial Co.,. paving 28° 
highways, Warrenite or concrete. | 
grading will be done by county forc:: 


Ont.. York—U'ntil Sept. 7, by F. B 
twp. engr., 40 Jarvis St., Toronto, ». 
13? mi. Arlington, Atlas, Barrie, La 
Miller and Wychwood Aves., Dufferi: 
Karnscliffe and Rushton Rds., involving 
900 sq.yd. asphalt or bituminous macad 
About $127,730. 


PRICES AND CONTRACTS AWARDE) 
(* Indicates award of contract) 


*& Maine—State Highway Comn., Auvust: 
let contract graveling 5.18 mi. state sr} 
way, Perry and Pembroke, to J. H. st: 
ford, Bar Harbor, $84,255. 


*Me., Portland—City let contract pavi 
Morning St., compressed concrete, «| 
Congress St., involving 1,956 sq.yd. split 
redressed granite block, to Hassam Paving 
Co., 17 Federal St.. Worcester, Mass. Noted 
July 15 





*Me., Winthrop—City will build) Wint) 
rop Center Rd.. waterbound macadam 
About $25,000. Private plans. Work will! 
be done by das labor. 


*&Vermont—State Highway Comn.. Mont- 
pelier, let contract building 4.07 mi. State 
Highway Project 13, New Haven and Walt 
ham, waterbound macadam, to W. F. Loud 
& Son Co., 94 Hall PL, Quincey, Mass., $108.- 
110; 0.73 mi. Project 3, Barnet, waterbound 
macadam, to J. Arborio Co., 80 Park St. 
New Haven, Conn., $28,497; 681 mi Sect A 
Project 12, Mt. Tabor, Dorset and Danby 
gravel, to G L Gregoire & Co, Barre, $132.- 
717; 676 mi. Sect. B, Project 12, to W. E 
Dix Corp., Springfield, Mass., $120,242 
Noted Aug. 26. 


*& Massachusetts — State Highway Dept., 
Boston, let contract building 5,300 ft. bitu- 
minous macadam and cement concrete high 
way, Canton, to G. Seabury, Inc, 100 
Summer St., Providence, $49,092; 5.980 ft 
bituminous macadam_ highway, Princeton 
to C. Bianchi & Co., Framingham, $32,225 

*& Massachusetts—State Highway Dept 
Poston, let contract building 2,440 ft. bitu- 
minous macadam highway, Andover, to G 
T. Seabury. Inc., 100 Sumner St... Provi- 
dence, R. [. $39,757. 


* Massachusetts-—State Highway Comn 
Boston, let contract building 1,620 ft. bitu- 
minous macadam highway, Framingham, to 
Cc. Bianchi & Co., Framingham, $9,026; pav- 
ing and improving bituminous macadam 
state highway. Boston, to Welsh & Mon- 
tague, Salem, $25,000. 


*& Mass., Boston—City let contract paving 
Center and South Sts., West Roxbury, sheet 
asphalt, to Bermudez Co., 246-1st St.. Car 
bridge, $75,877. Noted Aug. 26. 


*&Mass., New Bedford—City let contract 
paving 14,460 sq.yd. various streets, War 
renite, to Warren Bros. Co., 142 Berkeley 
St.. Boston, $2.49 per sq.yd. 


*Mass., Southbridge — City let contract 
paving 3,500 ft. Main, Elm and Congress 
Sts., involving 14,250 sq.yd. concrete, 3)! 
lin.ft. granite curbing and 60 lin.ft. sid: 
walk, to C. Bianchi & Co., Framinghar 
$55,453. 


*RK. L., Providence—City let contract pa 
ing 4,447 ft. Charles St. and Regent Av: 
34 and 24 ft. wide respectively, involving 
12,200 sq.yd. asphalt, to Narrangans | 
Impvt. Co., 122 Public St., $2.40 per yd. 


*xConn., Hamden—City let contract }) 
ing State St., bituminouos_ concrete to ! 
D. Daley & Co.. 6 Church St., New Have! 
About $25,000. , 


*Conn., New Haven—City let contra’ 
paving Poplar St., to R D. Daley Co 
Church St.. $41.460. Noted Aug. 12 
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Streets and Roads (Continued) 


’ New Haven—City let contract 
ating Saltonstall Ave., bituminous mac- 
adam and Newhall St. Topeka, | to Con- 
necticut Natl Pavements Co., 173 Orange 
St $29,185 and $9,290 respectively ; Ros 
nd Cedar Sts., Topeka, to Cc. W. Blakeslee 
& Sons, 58 Waverly St., $3,751 and $1,715 
respectively. Noted Aug. 26 

‘onn., Stamford—Bd. Selectmen let con- 
eae grading and paving Hope St., to k 
Palmer, Foundview Ave., $197,711 Noted 
Aug. 12 

N. ¥., Brooklyn—E. Riegelmann boro 
pres., received bids Aug. 25, regulating and 
repaving with asphalt, (1 Bedford Ave 
from Empire Blvd. to Flatbush Ave., regu- 
lating and paving with asphalt, (2 Kast th 
St. from Foster Ave. to Ave. H, (3) East 
10th St. from Ave. L to Ave. M., (4) 20th 
St. from 80th to 82nd Sts., (5) 56th St 
from 14th to 15th Avs., (6) Ralph Ave 
from Bway. to Macon St., from Consoli- 
dated Constr. Co., 83 Manhattan St.. New 
York City, (1) $237,782, (2) $8,008, (3) 
$16,159, (4) $13,695, (5) $14,360; Brooklyn 
Aleatraz Asphalt . 407 Hamilton Ave.. 
(1) $240,701, (2) $8,773, (3) $15,929, (4) 
$12.965, (5) $14,158; Uvalde Asphalt Pav- 
ing Co., 1 Bway., New York City, (1) $247.- 
965, (2) $9,085, (3) $16,221, (4) $13,682. 
(5) $14,601; regulating and repaving with 
Grade 1 granite block, (7) Flatbush Ave 
from Park Plaza to point 454 ft. north, 
from M. J. O’Hara (7) $171,596; F.. 
Gallagher, 490 Park P1., (7) $172,199; Ed- 
wards & Flood, Classon Ave. and Lincoln 
PL, (7) $173,642; regulating and grading. 
(8) East 7th St. from Foster Ave. to Ave. 
H, (9) East 17th St. from Ave. L to Ave 
M. (10) Mansfield Pl. from Ave. N_ to 
Kings Highway, (11) Warehouse Ave. from 
Surf Ave. to point 600 ft. south, (12) 20th 
Ave. from 80th to 82nd Sts., (13) 64th St 
from New Utrecht to 15th Aves., from Wolf- 
man & Greenbaum, 644 Saratoga Ave., (8) 
$2,495, (9) $8,988, (10) $9,913, (11) $13,844, 
(12) $5,345, (13) $1,559; Cassle Bros., (9) 
$8,209, (10) $10005; J. J. Guinan, (11) 
11.416: UL. Mangeri, (10) $11,949, (12) 
$9.644, (13) $1.503; Caponi Constr. Co., 
1320 65th St.. (8) $3,342, (9) $9,147 (12) 
$2,443, (13) $1,676. Noted Aug. 19. 


N. Y., Long Island—M. FE. Connolly, pres. 
Queens Boro., received bids Aug. 23, reg- 
ulating and paving with bituminous maca- 
dam (1) Ash St. from Parson to Browne 
Aves., regulating and repaving with asphal- 
tic concrete, (2) Broadway when and where 
directed, regulating and grading with 
granite block, (3) Metropolitan Ave. from 
Flushing Ave. to Helen St., regulating and 
repaving with asphalt black, (4) 97th St. 
from Jamaica to Atlantic Aves., regulatin 
and grading with sheet asphalt, (5) 97t 
St. from Jamaica to Atlantic Aves., (6) 
Opdyke St. from Alburtis to Tieman Aves., 
(7) Stockholm St. from Onderdonk to 
Seneca Aves., (8) crosswalks from Wood- 
side to Stryker Aves., (9) Grandview Ave. 
from Stanhope to Metropolitan Aves., from 
Kennedy & Smith. 94 Main St., Flushing, 
(1) $7,898, (3) $16,824. (6) $5,350; Tuohy 
& Upton. 98 Main St., Flushing, (1) $8,074; 
Pease Bros., 30 Park Row, New York City, 
(1) $8,316, (3) $20,400, (6) $4,075, (8) 
$7,304. (9) $11,279; Sicilian Asphalt Pav- 
ing Co., 41 Park Row, New York City, 
(2) $225,590, (7) $9,152; Cleveland Trini- 
dad Paving Co., Cleveland, 0., (2) $227,- 
595; (5) $66,055, (7) $9,181; Union Pav- 
‘ng Co., Bway. and 112th St., New York 
City, (2) $253,250, (5) $53,665, (7) $8,412; 
Welsh Bros., 14 Queens St., Astoria, (3) 
$13,135, (6) $5,100, (8) $7,243; J. H. John- 
son. (3) $18,430; Hastings Paving Co., 25 
Broad St., New York City, (4) $97,680; TL. 
J. Rice, (6) $5,095; C. Kurth, (8) $6.576, 
(9) $12,067; C. A. Myers, Stagg St., Brook- 
lyn (9) $10,655; Scott Bros. (9) $11,042. 
Noted Aug. 19. 


*¥N. Y., New York—H. Bruckner, pres. 
Bronx Boro., let contract repaving with 
sheet asphalt in railroad area, when and 
where directed, to Union Paving Co., Bway. 
and 112th St., $25,120. Noted Aug. 26. 


D. C., Wash.—Dist. Comrs. received bids 
Aug. 25, grading (1) Argonne PL, (2) Ar- 
kansas Ave., (3) Otis St.. (4) Webster St., 
(5) 6th St.. (6) 16th St. (7) alley in 
block 3243, from G. Hyman, West Virginia 
Ave. and Morse St., N. E.. (1) $.89, (2) $.84. 
(3) $.77, (4) $.79, (5) $1.75, (6) $.74, 
(7) $1.50; G. B. Mullin, 3303-11th St., N. 
W.. (1) $53, (2) $.63, (3) $.69, (4) $.79, 

$1.34; See 


5, 
Co 


3 
(5) $1.75. (6) $1.17, (7) 
Brenizer Co., 101 New York Ave., N. E., 
(1) $.75, (2) $.65, (3) $.85, (4) $.67, (5) 
$1.25, (6) $.62, (7) $1.40. 


W. Va., Charleston—Comrs. Kanawha Co. 
let contract building 4. mi. road from Paint 
Creek Jct. to Livingston. Sect. 8, to Ran- 











dish Constr. Co., Prineceten, $64,000, ¢.1 mi 
road from Cabin Creeb Jct. to Loudon Dist 
line, Sects. 5 and 6, to Towles & Co *rince 
ton, $179,530; 3 mi. road from Montgomery 
west, Sect. 4, to Abbott Bros (*harlestou 
$27,470 Noted July 22 


*#W. Va., Ripley Comrs. Jackson Co. let 
contract building 1 mi. road from Ravens 
wood to Silverton, Class A concrete to 
Bidding & Carr, Ripley About $47,000 


*W. Va... Webster Springs —Webster Co 
let contract erading and draining 3.33 mi 
Point Mountain Rd. to H. H. Bruffey 
Webster Springs About $85,400 Noted 
July 29. 


*xs. C.. Columbia——-City Council let) con 
tract excavating, grading and surfacing 7 
blocks North Main St.. oil bitulithie, to 
Atlantic Bitulithie Co... Columbia. $104,824 
Noted Aug. 5 


x Ohio—State Highway Comn., Columbus, 
let contracts building roads in following 
counties: 

Ashland Co., Sect. “Haysville” Mansfield- 
Wooster Rd. 0.624 mi. grading, constructing 
bridges and culverts and paving with mon- 
olithic brick to D. A. Philips & Son, Ash- 
land, $33,125 

Sect. “D" Mansfield-Wooster Rd... 3.509 
mi., grading, constructing bridges and cul- 
verts and paving with monolithic brick. 
PD. A. Philips & Son, Ashland, $152,221. 

Sect. “Jeromeville’’ Mansfield-Wooster Rd 
0.039 mi., grading, constructing bridges and 
culverts and paving with monolithic brick, 
PD. A. Philips & Son, Ashland, $7,942 

Lucus Co., Sect. “H-2" Toledo Wauseon 
Rd., 1.105 mi., grading, constructing bridges 
and culverts, widening present roadway and 
surface treatment, Langenderfer, Toledo, 
$13,282. 

Sandusky Co., Sects. “C-1" and “C-2" 
Fremont-Bowling Green Rd. 2.222 mi., grad- 
ing, constructing bridges and culverts and 
paving with brick on concrete foundation, 
to Modern Constr. Co., Fremont, $84,928. 

Sect. “U" Sandusky-Clyde Rd., 0.995 mi. 
grading, constructing bridges and culverts 
and paving with rein-con.. Lee Bros. & 
Petticord, Clyde, $41,625 

Vinton Co., Sect. “Hamden” MeArthur- 
Jackson Rd. 0.96 mi., grading, constructing 
bridges and culverts and paving with brick 
on rolled base, Anderson & Brown, Chilli- 
cothe, $45,663. 

Crawford Co., Sect. “A” Galion-Bucyrus 
Rd., 1.13 mi., widening and _ resurfacing 
with bituminous concrete, J. W. Carey, Ada, 
$32,104. 

Huron Co, Sect “C" Monroeville-Chicago 
Juction Rd. 1.78 mi. grading, widening to 
16 feet, repairing foundation and resurfac- 
ing with waterbound macadam, Barnes & 
Tabbert, Rocky Ridge, $23,779. 

Lorain Co., Sect. “M" Oberlin-Elyria Rd., 
1.72 mi., resurfacing with 2-inch bituminous 
seers. Highway Constr. Co., Elyria, $42,- 
914. 

Richmond Co., Sect. “H’ Mansfield-Mt 
Gilead Rd., 4.36 mi., widening and _ resur- 
facing With bituminous macadam, Trum- 
bull Constr. Co., Lorain, $44,074 

Warren Co., Sect. “D” Cincinnati-Chilli- 
cothe Rd., 2.99 mi., resurfacing with water- 
bound macadam, S. B. Craig, Blanchester, 
$49,546. Noted Aug. 26. 


*0., Cleveland Heights (Warrensville P. 
O.)—Village let contracts to Cleveland Trin- 
idad Paving Co.. The Areade, Cleveland, 
grading. draining, curbing and paving Ken- 
sington Rd., cost, $46,756; Kerrwood Rd., 
$9,773; Maplewood Ave., $19,949; Oakdale 
Rd., $19,969; Princeton Rd., $45,903; Tay- 
lor Rd., $47,500; Briarwood Rd., $19,965; 
Canterbury Rd., $46,385; Colchester Rd., 
$13,610; Cottagegrove Drive, $19,969; East 
Derbyshire Rd., $30,449; Edgewood Ra. 
$15,231. Noted Aug. 19. 


*Wis., Milwaukee — Bd. Pub. Wks. let 
contract paving (1) 47th St. from Meinecke 
to Center Sts., involving 5.079 sq.yd. as- 
phalt, (2) Richards St. from Franklin to 
Lake Sts., 5,005 sq.yd. asphalt, (3) alley 
between Ist, 2nd, Sherman and Reservoir 
Sts., 968 sq.yd. cement concrete, (4) alley 
between 5th, 6th, Cherry and Galena Sts 
1.675 sq.yd. cement concrete, (5) alley be- 
tween 5th, 6th, Walnut and Sherman Sts.. 
890 sq.yd. cement concrete, (6) alley between 
6th, 7th, Walnut and Galena Sts., 997 sq.ya. 
cement concrete, (7) alley between North 
Ave., 8th, 9th and Garfield Sts., 638 sq.yd. 
cement concrete, (8) alley between 8th, 9th, 
Harmon and Lloyd Sts., 738 sq.yd. cement 
concrete, to Badger Constr. Co., 97 Wiscon- 
sin St., (1) $3.87 per sq.yd.: White Constr. 
Co., 425 East Water St., (2) $3.90; Froem- 
ming Bros., 1336 Humboldt Ave., (2) $2.45, 
(6) $2.50, (7) $2.50, (8) $2.50; F. Banas- 
zak, 1335 4th Ave., (4) $2.40, (5) $2.45. 
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*xSouth Dakota—State Highway Comn., 
it Div. office, Pierre, let contract to Pioneer 
Bridge Co., Mitchell, gravel surfacing 7.76 
mi. Mitehell-Plankinton Rad Federal Aid 
Project 21, 24 in wide Aurora Co ne 
olving 4,200 cuyvd. excayv., at $.60) per 
uvd., 11,638 cu.vd. gravel, $1.20 72 ecu yd 
av binder, $1.50, ete., total $36,469: grad 

© and draining above, 36 ft. wide, invols 
ne 43,286 cu.yd. excav., at $.65 per cuva 
105 cu.yd. rip rap, $7, 287 ecucyd. structure 
excav., $3, 167.07 cu.yd. Class A concrete, 
$36, 85.11 cu.vd. Class B, $36, 17,173 Ib 
steel reinforcement, $.08, 775 Ib. structural 
steel, $.25, total $43,065 


*kSouth Dakota—State Highway Comn 
at div. office, Aberdeen, let contract to 
Stevens Bros., 15 Piedmont Bldg., St. Paul 
Minn., grading and draining 12.46 mi 
Mound City-Leola-Ipswich Highway, 36 ft 
wide, MePherson Co., involving 31 euva 
solid rock exeav. at $3 per cu.yd., 277 cu.va 
loose rock excav., $2, 72.990 cucyd. exeay 
$0.60, 83,620 yd. sta. overhaul, $0.04 } 
cu.yd. structure excay., $3, 400 lin. ft. 15 in 
corrugated iron pipe, 2.75, 268 lin.ft. 18 
in., $3.50, 152 lin.ft. 24 im., $4.25. 415.231 
cu.yd. Class “A” concrete, $40, 74.10 eu.vd 
Class “B" concrete, $40, 2 cucyd. hand rail 
concrete, $60, 33,880 Ib. reinforcing steel 
$0.12, clearing, $250, ete., total $76,036 
10.69 mi. Milbank-Webster Rd., 36 ft. wide 
Roberts Co., $74,450, to H. CC. Hanson. 
Groton, grading and draining 21.1 mi. Web 
ster-Aberdeen-Mobridge Highway, %6 ft 
wide, Brown Co., $128,046 





‘kSouth Dakota—State Highway Comn 
Pierre, let contract grading and draining 
® mi. Ft. Pierre-Philip Rd., Seet. A, Federal 
Aid Project 1, Stanley Co., to J. G. Jeffries. 
Ft. Pierre. Work involves 40,580 cu yd. 
excav. at $0.65 per cu.yd., 32,310 yd. sta 
overhaul, $0.05, 2,650 lin.ft. wooden guard 
rail, $1 10, 137 cu.yd. structure excav., $2, 
62.58 cu.yd. Class “A” concrete, $40, 65.7 
cu.yd. Class “B,” $40, and 5,196. Ib steel 
reinforcement, $572, total $38,031 Noted 
Aug. 19. 


_ wNorth Dakota—State Highway Comn 
Bismarck, let contract grading 20 mi. State 
Rds. 62 A and 63, 24 ft. wide, MeLean Co 
to Hohman & Webster, Turtle Lake, $78,876. 


*& Missouri—State Highway Dept., Hermi- 
tage, let contracts to Preston Special Rad 
Dist., c/o J. W. Luks, Preston, building 
1.49 mi. Preston-Collins Rd 


4 ’ B (Preston Spe- 
cial Rad. Dist.) _ Federal Aid Project 46, 
$26,094 ; 7.4 mi. Springfield-Sedalia Ra 
(Preston Special Rd. Dist.), Federal Aid 


Project 45, both Hick .. 2 
Noted Aug. 26. ee Ce, Sea 


& Missouri—-State Highway Dept., Clav- 
ton, let contracts to St. Louis Co. Court 
Clayton, building 1.7 mi. Sect. _ A st 
Charles Rd., 264 ft wide, involving 546 
cu.yd. earth excav., 2.288 sq.yd. each plain 
cement concrete base course and bituminous 
surface course, specification “CC,” $9,246 
14 mi. Sect. B, St. Charles Rd., 21 ft. wide’ 


6,482 cu.yd earth execav., 14,628 sq.yd 
monolithic brick pavement, 12.88 cu vd 


aalemen an aoa eg a int 
‘ ete masonry, 720 lin-ft 
4 in. premolded expansion joint, $70,006: 
1 89 mi. Sect. C, St. Charles Rd., 20 ft. wide, 
5,000 cu.yd. earth exeav., 1,778 sq.yd. mono- 
lithic Hillside brick pavement, 20,712 sq.ya 
2 course plain cement concrete pavement, 
$86,746: 92 mi. Sect. D, St. Charles Rd.. 
18 ft. wide, 40,255 ecu.yd. earth exeav.. 22.- 
659 cu.yd. borrow, 95,677 sq.yd. 1. course 
plain cement concrete pavement, 3,000 sq 
yd. monolithic Hillside brick pavement, 2.2 
cu.yd, Class “A,” 390 cu.yd. Class “RB” and 
19.3 cu.yd. Class “C” conerete masonry. 
21,000 Ib. reinforcement for concrete ma- 
sonry. ete., $414,775; rein.-con. skew deck 
girder bridge, to have 2 rein.-cor. abut- 
ments, 2.9 cu.yd. Class “A” and 107 cu.yd 
Class “B” concrete, 13,500 Ih. reinforcing 
steel, $4,332:  rein.-con through = girder 
bridge and facing old stone abutments with 
concrete over Cold Water Creek, 5 cu.yd. 
Class ‘A” and 133.3 ecu.yd. Class “B" con- 
crete, 13,850 Ih. reinforcing steel, $5,142. 
All above on Federal Aid Project 79. St. 
Louis Co. 


*Mo., St. Joseph—Buchanan Co. let con- 
tract paving RL Asylum Rd., 24 ft. wide, 
in front of State Hospital 2, bituminous 
macadam, to Land Canstr. Co., Ballinger 
Bldg., $30,996. 


*Mo., St. Joseph—Buchanan Co. let con- 
tract grading 20.92 mi. St. Joseph-Atchison 
Rd., State Aid Project 49, to Spitcaufsky 
Sros., 25th and Baltimore Aves., Kansas 
City, $126.371, Noted Ang. 5 
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Streets and Roads (Continued) 


*Colorado—State Highway Dept., Den- 
ver, let contract paving 2.761 mi. road be- 
tween Colorado Springs and Broadmoor, 18 
ft. wide, 4 ft. shoulders, Federal Aid Pro- 
ject 118, El Paso Co, concrete, to H 
Shuck, Denver, $126,566. Noted Aug. 12 


*xIdaho—State Highway Dept., Boise. let 
contracts to F. Coolidge, Laramie, Wryo., 
grading and gravel surfacing 9.75 mi. Teton 
Highway, 16 ft. wide, Federal Aid Project 
41, Teton Co., $91,658; 18 mi. Idaho- Cen- 
tral Highway, 16 ft. wide, Federal Aid Pro- 
ject 38, Butte Co., $87,724; 15 mi. Idaho- 
Pacific Highway, 16 ft. wide. Federal Aid 
Project 30, Power Co., $108,584: to S. & 
Comerford, ranch west of Joplin cemetery, 
Boise, grading 20 mi. North and South 
Highway, 24 ft. wide, Federal Ajd Project 
= Washington Co., $163.519. Noted Aug. 


xIdaho—State Highway Dept., Boise, let 
contract grading and graveling 14 mi. 
North and South Highway, 16 ft. surfacing, 
Federal Aid Project 20, Boundary Co., in- 
volving 110,000 cu.yd. earth and 400 cu.yd. 
rock excav., 16,400 cu.yd. gravel, 3,200 ft. 
corrugated iron pipe, 210 cu yd. concrete, 
to Genl. Constr. Co., 444 Peyton Bldg., 
Spokane, Wash., $137,621: grading and 
surfacing with crushed rock 12.57 mi. North 
and South Highway, 16 ft. surfacing, Fed- 
eral Aid Project 19. Bonner Co., 99,971 cu. 
yd. earth excav., 19.910 cu.yd. broken stone, 
170 cu.vd. concrete, 6,000 Ib. metal rein- 
forcement. 1.470 lin.ft. corrugated iron cul- 
verts, to Highway Constr., Colfax, Wash.. 
$145,033: grading 4 mi. Lewis and Clark 
Highway, 24 ft. wide, Federal Aid Project 
23, Nez Perce Co., 18,145 cu vd. earth and 
15.432 cu.yd. rock excav., to Hauser Constr. 
Co., 507 Henry Bldg., Portland. Ore., $79.- 
999: improving 27 mi. Idaho-Utah_Hich- 
way, 16 ft. surfacine, Federal Aid Project 
25. Franklin Co.. 21.000 ecu.yd. earth and 
200 cu.vd. rock exesv.. 3.950 ecu.yd. gravel, 
678 lint. corrugated iron pine, to F Cool- 
idge, Laramie, Wyo., $43,607 Noted Aug. 
12. 

Idaho—State Highway Dept., Boise, re- 
ceived bids Aug 19, grading and_bitumi- 
nous surfacing (a) 2.7 mi. _ Yellowstone 
Park Highway, 16 ft. surfacing, Federal 
Aid Project 46, (b) 646 mi. Roosevelt 
Highway, 16 ft. surfacing, Federal Aid 
Project 21, (c) 2.8 mi. Twin Buttes High- 
way, 16 ft. surfacing, Federal Aid Project 
42, all Bonneville Co, from J. C. Maguire, 
Box 187, Idaho Fat'ls, (a) $194,568, (b) 
$243.772, (c) $107870: Phelps Constr. Co., 
515 Eecles Blde.. Ogden, Utah, (a) $105,- 
d (b) $247.605, (c) $113.877; Warren 
Constr. Co.. Journal Blde., Portland, Ore., 
(a) $107,337, (b) $253,968, (c) $120,269. 
Noted Aug. 12. 


*Utah, Lehi—City let contract paving 1.2 
mi. State Rd., 40 ft. wide, 6 in. plain con- 
crete, to Strange & Macuire,. Utah Savings 
& Trust Bldg., Salt Lake City, $81,301. 


, San Diego—San Diego Co. let con- 
moi Gubtne ts mi. San Luis Rey Rd, 2, 
between Oceanside and Guajome 16 ft. wide, 
portland cement concrete, to Southwest 
Paving Co., Citizens Natl. Bank Bldg., Los 
Angeles, $152,333. 


*Ont., Hamilton — City let contract for 
30.000 sq.vd. bithulithic pavement on 6 in. 
concrete base to Warren Bituminous Paving 
Co.. McKinnon Bldg., Toronto. About $145,- 
ann 


Excavation and Dredging 


PROPOSED WORK 


Ia., Towa City — Ditch — Johnson Co. 
having plans prepared for 23 mi. drainage 
ditch along Old Mans Creek. About $275,- 
o00, A. F. Fisher, Iowa City, engr 


Minn., “St. Peter—Drainage—Nicollet Co 
rejected bids Aug. 19, building Drainage 
System 69, involving 17,700 ft. open ditch, 
218,020 cu.yd. excav., 230,000 lin.ft. 8-44 
in, tile, 14 concrete headwalls, 286 ft. 9-30 
in. corrugated cu'vert pipe, ete. About 
$285,075. Work will probably be readver- 
ticed. Noted Aug. 12. 


Ont., London—Drainage—Middlesex Co. 
plans to drain farm lands. About $75,000. 
F. W. Farncombe, London, engr. 


BIDS DESIRED 


N. J., Paterson—Excavation—Until Sept 
14, by Passaic Valley Sewerage Comrs., 
128 Market St. Newark, for earth exca- 
vating, refilling, trenching and open exca- 


vating for 30 in. c.i. pipe in line crossing 
Passaic River at Lawrence St. Work in- 
cludes furnishing joint materials, 30 cu.yd. 
concrete masonry, 200 long ton riprap in 
place, etc. Cost to exceed $25,000. J. R. 
Van Duyne, engr. 


Mich., Pontiac—Drain—Until Sept. 13, by 
E. F. Luebke, city clk., building Sect. 1 
surface drain (Ferry Farm Surface Drain) ; 
advertised in this issue. 


UL, Latham—Drain—Until Sept. 11, by 
Comrs. Illini Special D.D., at State Bank 
of Latham, furnishing labor and material 
building tile drains in Sub-Dist. 6, Macon 
and Logan Counties. Separate bids will 
be received on following propositions: (1) 
furnishing 100 ft. 15-18 in. salt glazed 
tile, hard burned, and 12,933 ft. 8-18 in. 
shale tile, hard burned; (2) 100 ft. 15-18 
in. salt glazed tile, hard burned and 7,278 
ft. 15-18 in. shale tile, hard burned; (3) 
5.655 ft. 8-12 in. No. 1 clay tile, hard 
burned; (4) unloading from cars, immedi- 
ately upon arrival here, and deliver along 
line of proposed trench all tile listed in 
any of above propositions: (5) furnishing 
all labor and material, except tile, and pay 
various quantities and stzes of tile listed 
in propositions 1, 2 and 3, as line of tile 
may be staked out by engrneer, or repre- 
sentatives, and exactly to grade furnished 
by him; (6) furnish all labor and material 
and do all that is required by any of 5 
preceding propositions. T. P. Gasaway, 
pres, 


Ta., Ft. Dodge—Ditch—Until Sept. 14, by 
Bd. Supervs. Webster Co., building D. D. 
287, Jackson Twp., involving 9.160 ft. 32- 
34 in. tile, ete. About $32,575. C. A. 
Snook, aud. 


Ia., Ft. Dodge—Drainage—Until Sept. 14, 
by Bd. Supervs. Webster Co., building D.D. 
318, involving 20,887 ft. 6-32 in. tile, ete. 
About $29,998. C. A. Snook, aud. 


Minn., Granite Falls—Diteh—Until Sept. 
10, by G. H. Wilson, aud. Yellow Medicine 
Co., building Judicial Ditch 17, Yellow 
Medicine and Lyons Counties, involving 
28,280 ft. 6-20 in. tile and 4,313 cu. yd. 
open work. About $25,000. 


Minn., Redwood Falls—Ditches—Until 
Sept. 7, by L. P. Larson. aud., Redwood Co. 
building (1) Judicial Ditch 25, involving 
46,855 ft. 6-24 in. tile, etc., cost $25,819; (2) 
Ditch 33, 14,200 lin ft. open ditch 111,850 
cu.yd. excav., $18.455, Sect. 2, Branches 2 
to 9, 43,750 linft. sewer pipe inlets with 
c.i. gates, $29 196, Sect. 3, branches 10 and 
11, 45.805 ft. 6-96 in. tile, 5 cu.yd. concrete, 
$31178: (3) Ditch 49, Sect. 4, Branches 1 
to 25, 39,905 ft. 6-18 in. tile, $15,075, Sect. 
5. Branch 5, 25,455 ft. 6-26 in. tile, 
Sect. 6. Branches 6, 7, 17, 21 and 
26, 28.495 ft. 6-22 in. tile, $11,444, (4) Ditch 
65, 14,200 ft. 6-18 in. tile, 300 lin.ft. open 
work. $9 793; (5) Ditch 70 31,250 ft. 6-24 
in. tile, 30 cuyd. excav. at outlet, $24,481. 

. J. Reynolds, Redwood Falls, engr. for 
Ditches 25, 33 and 65. G. E. Thorn, Red- 
wood Falls. ener for Ditches 49. F. B. 
Forbes, Redwood Falls, engr. for Ditch 70. 


Ark., Eudora—Drainage—Until Sept. 27, 
by Comrs. Grand Lake D.D., Chicot Co., 
building drainage system. R. Meyer, secy. ; 
advertised in this issue. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Minn., Anoka—Ditceh— Anoka Co. let con- 
tract repairing Ditch 28, to K. C. Richard- 
son, Anoka, $47,733. Noted Aug. 12. 


Minn., Henderson—Ditch—Sibley Co. let 
contract building Co. Ditch 36, involving 
35.511 ft. 5-28 in. tile, 55 cu.yd. open work, 
ete., to Arlington Cement Stone Wks., Ar- 
lington, $41,979. Noted June 10. 


Industrial Works 


PROPOSED WORK { 


Me., Bangor—Keyes Fibre Co., Waterville, 
plans to build papyrus mill, 40 ton capacity, 
here. 

Me., Lewiston—Androscoggin Mills soon 
let contract building about one hundred 2 
story houses, also paving streets and build- 
ing sidewalks and sewrs, ete. About $1,000,- 
000. Private plans. ' 


N. H., Concord—Boston & Maine R. R., 
North Sta., soon lets contract building 1 
story, rein.-con., brick, concrete and steel 
engine house and roundhouse, rein.-con. 
flooring, concrete foundation on Hall St. 
Private plans. 


Mass., Cambridge—University Press, Uni- 


versity Rd., plans to build large addition to 
plant. Architect not selected. 
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Mass., Lynn— General Electric Co., 
State St., soon lets contract buildin; 
story, 180 x 250 ft,. brick, steel and ¢ 
crete factory, rein.-con. flooring, conc: 
foundation. About $150,000. Private p| 


Mass. Norwood—Holliston Mill, Le» 
Ave., soon lets contract building 2 sto 
136 x 280 ft., brick and timber mill, a: 
1 story, 50 x 70 ft., brick boiler ho 
concrete foundations, at plant. Abx 
$300,000. J. W. Beal, 62 Summer g¢ 
3oston, archt. 


Mass., Worcester—E. T. Chapin, arc): 
310 Main St., soon lets contract building 
story, 60 x 135 ft., brick, rein.-con. 4 
steel addition to garage, rein.-con. floori:,; 
concrete foundation, on Portland St., 
H. Glick, 36 Portland St. About $86.0: 
Noted Aug. 26. 


, Conn., New Haven—Natl. Folding by 
& Paper Co., James St., had plans prepare: 
by Westcott & Mapes, Inc., eners., 

Orange St., for 3 story, 60 x 140 ft., re 
con., brick and steel warehouse, rein.-c: 


Sooring, concrete foundation. About $100 


Conn., Norwalk—Westcott & Mapes, In: 
eners., 207 Orange St., New Haven. s 
let contract building 2 story, 20 x 40 ft 
rein.-con., steel and brick, electrical plan: 
rein.-con. flooring, concrete foundation, 
State St., for city. About $50,000. 


N. Y., Brooklyn—C. A. Benoit, Jerom: 
Ave., soon lets contract building 3. story 
rein.-con. and steel factory, rein.-con. floor 
ing, brick foundation, on Ave. TI, Sheeps 
head Bay. About $200,000. Private plans 


N. Y., Brooklyn—Chapman Printing Co 
c/o H. J. Nurick, archt. and engr.. 77° 
Bway., having sketches made for 1 story. 
100 x 200 ft., rein.-con. and brick plant 
rein.-con. flooring, concrete foundation. on 
Morgan Ave. and Grand St. About $55,000 


N. Y., Brooklyn—H. J. Nurick, archt. and 
engr., 772 Bway., preparing plans for | 
story, 100 x 200 ft., rein.-con., brick and 
steel factory and warehouse on Glenmore 


Ave. About $50,000. Owner’s name with 
held. 


Pa., Johnstown—Salem Bros., 312 Wash- 
ington Ave., plans to build 3 story, 90 x 126 


ft. brick factory on Washinet Ave 
$150,000, 7 gton Ave. About 


Pa. Johnstown—See “Buildings.” 


Pa., Kittanning—Kittanning Iron & Stee! 
Co. having plans prepared by A. G. Mc- 
Kee Co., archts. and engrs., 2422 Buclid 
Ave., Cleveland, O., for 1 story, brick and 
steel addition to plant, brick foundation. 


Pa., Phila.—Federal Container Co., c/o 
L. B. Rothchild, archt., 1225 Sansom St. 
soon lets contract building 1 story, 200 x 300 
ft., concrete and brick factory on Thompson 
and Tioga Sts. 


_Md., Baltimore—Johns-Hopkins Univer- 
sity having plans prepared by Carrere & 
Hastings, archts. and engrs., 52 Vanderbilt 
Ave., New York City, for 2 story, brick and 
stone chemical laboratory, concrete foun 
dation. About $150,000. EF. E. Goodnow, 
pres. 


Ky., Louisville—Ewald fTIron Co., 224 
North Clay St., plans to build addition to 
foundry. About $3,000,000, 


Ky., Louisville—Shatton & Terstegge Co 
15th and Main Sts., plans to build addition 
to factory. About $100,000. 


Ky., Louisville — Shuler Axle Co., Jones 
and N Sts., plans to build factory. About 
$1,000,000. 


0., Canton—Cummins Storage Co. 4)! 
Walnut Ave. S. E., plans to build 5 story 
133 x 200 ft. storage plant, on Cherry Ave 
N. E. and Tuscarawas St. E, About $25) 
000. 


0., Chagrin Falls—E. McGeorge, arc! 
and engr., 1900 Euclid Ave., Cleveland 
opens bids about Sept. 7, building 2 stor) 
60x120 ft., brick and _ steel addition t 
paper mill, brick foundation, for Adams 
Bag Co. About $100,000. Noted July 8 


~ 0., Cleveland—Lake Erie Motor Co., co 
A. Twelvetree, East 46th St. and Carnes' 
Ave., plans to build 2 story, brick and stew! 
addition to garage. About $100,000. Archi- 
tect and engineer not selected. 


> O., Columbus—Capitol City Products ©: 
West ist Ave., having plans prepared ') 
Basset & Tresselt, archts., Central Na‘! 
Bank Bldg., for 2 story, 100 x 165 ft. add'- 
tion to factory. About $100,000. 
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ndustrial Works (Continued) 


lumbus—Cleveland Trinidad Paving 

» Superior Areade, Cleveland, having 

hs prepared for_1 story, 100 x 175 ft 

yhalt plant, on Dublin Rd., here. About 
269,000. Private plans. 


oO Columbus—Cotter Warehouse Co., 
sonultz Bldg. having plans prepared for 3 
ry, 72 x 115 ft., concrete addition to 
‘rehouse, on Terminal Way. About $50,- 
Private plans. 


O., Elyria — Reliance Crane Co. having 
ins prepared by Watson Eng. ¢ 0. archts. 
id engrs.. Hippodrome Bldg., Cleveland, 

1 story, 118 x 180 ft., brick and steel 
tory and power house, brick foundation 
out $125,000. 


Ind., Indianapolis—Milan_ Tire & Rubber 
» @©o M. Wilson, Hotel Cleveland, Cleve- 
il, O.. plans to build 3 story, rein.-con., 
rick and steel factory, rein.-con. flooring, 
serete foundation. About $350,000, Car- 
-r-Richards-Griffiths Co., Illuminating 
Ridg., Cleveland, archts. and engrs. 


Mich,, Monroe—Monros Auto Equipment 
Co. Kast Ist St., having plans prepared by 
Rk. M. Dunbar, arch., Monroe, for 1 story, 
\) x 200 ft., brick, rein.-con. and steel foun- 
dry and 60x70 ft. core room, on East 
Ist St. 

Wis., Chilton—J. McGrath plans to build 
t story, 40x 124 ft. brick, rein.-con. and 
steel wagon factory and 10x 24 ft. boiler 
house, rein.-con. flooring, concrete founda- 
tion. on North Main St. About $50,000. 
Architect not selected. 


Wis., Milwaukee—C. Keller & Son archts., 
Majestic Bldg., soon let contract building 2 
story, 48 x 100 ft., brick and mill construc- 
tion factory, concrete foundation on Fond 
iu Lac Ave., for Milwaukee Box Toe Co., 


140 Reed St. 


Wis., Sheboygan—Juul & Smith, archts., 
Imig. Bldg., soon let contract building 2 
story, 70x100 ft., brick, rein.-con. and 
steel factory, rein.-con. flooring, brick foun- 
dation, in Lyman Addition, here, for Colum- 
bia Rubber Mills 176 16th St.. Milwaukee. 
Cost between $50,000 and $75,000. KE. Juul, 
805 North 8th St., engr. Noted Aug. 12. 


Wis., Waupaca—Jorgensen Mfg. Co. plans 
to build 1st unit of plant, 2 story, 60x 150 
ft., brick. rein.-con. and steel, brick founda- 
tion, on Main St. Cost between $50,000 and 
$75,000. Architect not selected, probably 
private plans. 





Minn,, Mankato—-Overland-Perrin Co. hav- 
ng plans prepared for 2 story, 88 x 157 ft 
‘onerete and steel garage on South Front 
St. About $100,000. 


Minn., Minneapolis — Franklin Co-opera- 
ive Creamery Co., 26th St. and Franklin 
Ave., having plans prepared by O. K. West- 
yhal, engr., 319 Kasota Bldg., for 1 story, 
64 x 8&5 ft., rein.-con. and brick creamery. 
About $50,000. 


Minn., Minneapolis—Fruen Cereal Co., 
100 Corn Exch. Bldg., having plans pre- 
pared by Hickok Constr. Co., archts., 1019 
Flour Exchange, for 1 or 2 story, 60x 60 
ft. rein.-con. and brick warehouse and 
blending plant. on Western and Thomas 
Aves. About $50,000, 


Kan., Dodge City—Midland Ice & Light 
‘o. having plans prepared by Mann & Ge- 
row, archts., 722 Rorabaugh Wiley Bld., 
Hutchinson, for 1 story, 56x 62 ft.. brick, 
rein.-con. and steel, boiler house, rein.-con 
fooring, concrete foundation. About $50,000, 


N. D., Devils Lake—Farmers Cold Stor- 
ze Co. plans to build creamery and cold 
orage plant to replace one destroyed by 
tire About $100,000. T. Malony, pres. 
Mneineer not selected. 


_ Mo., Kansas City—J. A. Conover, 5th and 
Wyandotte Sts., having plans prepared by 
Shepard & Wiser, archts., Long Bldg., for 
2 story, 100x134 ft. rein.-con. and brick. 
warehouse, rein.-con. flooring. 


_Mo., St. Louis—Garrett Wine Co., care of 
Klipstein & Rathman, archts., Chemical 
Bldg., had plans prepared for 2 to 4 story, 
13 x 301 ft., rein.-con. and brick factory, 
rein.-con. flooring, on Union and Natl. Blvd. 
\bout $450,000. 


Okla, Purcell—See “Waterworks.” 


Utah, Brigham—City election Sept. 10 to 
vote on $200,000 bonds to build addition to 
power plant on Canyon St. C. O. Roskelley, 
Srigham, engr. 


Ont,, Sudbury — Internationé1 Nickel Co. 
pians to build rolling mill. About $3.000,- 


BIDS DESIRED 


Fla., Jacksonville—Until Sept. 6, by A. 
Kahn, archt., Marquette Bldg., Detroit, 
Mich., building 2 story, 129 x 147 ft., rein.- 
con. and brick service station, rein.-con. 
flooring, concrete foundation, on Bay St., 
here, for Ford Motor Co., Highland Park, 
Mich. 


0., Cleveland—Until Sept. 7, by Vincent 
Bros. Garage, 1838 Woodlawn Ave., build- 
ing 1 story. 41 x 110 ft., brick and steel 
garage, brick foundation, at 12505 Penob- 
scot Ave. About $50,000 H. W. Grieme, 
Lenox Bldg., archt. 


Wis., Butternut—E. Ross receiving bids 
building 4 story, 60 x 250 ft. veneer plant, 
brick, rein.-con. and steel, concrete founda- 
tion, on Main St. About $100,000. 


Wis., Campbellsport—White House Milk 
Products Co., West Bend, and M. Tullgren 
& Sons, archts., 425 East Water St., Mil- 
waukee, receiving bids building 1 story, 50 
x 100 ft. creamery, brick, rein.-con. and steel, 
brick foundation. About $100,000. Noted 
Aug. 5. 


Kan., Wakeeney—Until Sept. 17, by city, 
building (1) power plant and coal bunkers, 
(2) furnishing all labor, engines, generators, 
exciters, either new switchboard or moving 
present one and providing all necessary 
equipment, (3) furnishing, erecting and 
testing boilers, boiler feed pumps, feed 
water heaters, steam and exhaust piping, 
stokers, etc. Black & Veatch, Mutual Blidg., 
Kansas City, Mo., engrs 


Mo., Kansas City—Until Sept. 6, by Ford 
Motor Co., Highland Park, Detroit, Mich., 
building 1 story, 175 x 535 ft., brick and 
steel, tractor assembly plant, rein.-con. 
flooring, on 11th and Winchester Sts., here 
A. Kahn, 58 Lafayette St., Detroit, archt 


Okla. Oklahoma—Missouri, Kansas & 
Texas Ry., Parsons, Kan., receiving bids 
building, rein -con., brick and steel rourd 
house and railway shops, rein.-con. floor- 
ing, concrete foundation here. About $65,- 
000. F. H. Ringer, Dallas, Tex., ch. engr. 


Ont., London—F. W. Ruggles, Alma, 
Mich., receiving bids building first unit of 
concrete and steel factory here. About $2,- 
000,000. Private plans. 


Ont., Watford—Until Sept. 11, by An- 
drews Wire Co., building 2 story, 60 x 150 
ft. brick addition to factory. About $50,- 
000. Noted Feb. 20. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Vt., Hartford—lInternational Paper Co., 
45 Milk St, Boston, let contract building 2 
story, steel, brick and timber addition to 
factory. concrete foundation, to H. P. Cum- 
mings Constr. Co., 14 Prospect St., Ware 
Mass. About $50,000. 


*Mass., Everett — D. McGonagle, 24 
Mystic St., will build 1 story, 90 x 200 ft., 
concrete and steel garage, rein.-con. floor- 
ing, concrete foundation, on Bow St. About 
$65,000. Work will be done by day labor. 


wR. 1, East Warren (Warren P. O.)— 
Greyhound Motor Corp., 5 Columbus Circle, 
New York City. will build 1 story, 100 x 
200 ft., steel and stone factory, rein.-con. 
flooring, rock foundation, here. About 
$100,000. Work will be done by day labor. 


*R. L, Lonsdale—Lonsdale Co. let con- 
tract constructing several concrete and 
frame buildings, concrete foundations, to 
include barn, silo and dairy houses, black- 
smith shop and garage, to Cross & Robert, 
201 Devonshire St., Boston About $150,- 
000. 


*xConn., Bridgeport—Cornwall & Patter- 
son Co., State and Fairfield Aves., let con- 
tract building 1 story, 85 x 100 ft., brick 
and steel addition to plant on Bedford St., 
to S. W. Hubbell Bldg. Co., 589 Knowlton 
St. About $60,000. 


*xConn,, Middletown — Goodyear Rubber 
Co., 114 Chureh St., let contract building 
1 story, rein.-con., brick and steel boiler 
house, rein.-ceon. flooring, concrete founda- 
tion to D. O’Brien & Sons Co., Ine, 118 
Asylum St., Hartford. About $50,000. 


*xConn., New Haven—United Illuminating 
Co., 84 Temple St., let contract building 1 
story, rein.-con., brick and steel addition, 
rein.-con. flooring, concrete foundation, on 
Grand Ave., to C. W. Murdock, Inc., 185 
Church St. About $100,000. 


*Conn., Stamford—Richards & Co., Inc., 
Ludlow St., let contract constructing 3 
story, 80 x 110 ft. factory, 1 story, 52 x 
60 ft., 1 story, 36 x 66 ft. and 1 story, 30 
x 200 ft., drying room, lacquer building and 
machine shop, brick and. steel, concrete 


foundation, on Canal and Ludlow Sts, to 
J W. Ferguson Co., 602 West 110th St., 
New York City. About $75,000 


*N. Y., Brooklyn—J. Mochman, c/o H 
A. Weinstein, archt. and engr., 375 Fulton 
St.. New York City. will build 1 story, 125 
xX 180 ft.. brick and steel garage, rein.-con 
flooring, concrete foundation, on Gravesend 
Ave About $60,000 Work will be done by 
day labor 


¥N. Y.. Brooklyn—Jamaica Realty Co 
c/o C. Mayer, archt., 110 West 40th St 
New York City. let contract building 
story, 100 x 40 ft., rein.-con. and steel fae 
tory, rein.-con. flooring, concrete founda 
tion, on Jamaica Ave., to T. A. Clarke, 122 
Livingston St. About $500,000 


N. Y., Brooklyn—J. F. Trommer Co., Inc 
1632 Bushwick Ave., will build 2 story, 40 
x 180 ft., brick and steel garage, rein.-con 
flooring, concrete foundation About $90 
000. Work will be done by day labor 


*¥N. Y., Brooklyn—J. Wachtel, 269 Ellery 
St., will build 4 story, 50 x 100 ft.. brick 
and steel factory, rein.-con. flooring, con 
crete foundation, on Jefferson St About 
$50,000. Work will be done by day labor 


*N. Y., Groton—Corona Typewriter Co. 
Inec., Corona, let contract building 2 story. 
60 x 150 ft., concrete and brick addition to 
factory, rein.-con. flooring, concrete foun- 
dation, on Main St., here, to Lowman 
Constr. Co., 312 Railroad Ave., Elmira 
About $100,000. 


¥N. Y., New York—J. P. Jacobs, 326 
Audubon Ave., will build 1 story, 100 x 250 
ft.. brick and steel garage, rein.-con. floor 
ing, concrete foundation, on Gerard Ave 
and 149th St. About $100,000. Work will 
be done by day labor. 


*N. J., Camden — Victory Talking Ma- 
chine Co., Front and Cooper Sts., let con- 
tract building 1 story, 53 x 200 ft., con- 
crete and = steel power house, to White 
Constr. Co., 95 Madison Ave., New York 
City. 


_&N. d., Newark—A. Fink & Son, 810 Fre- 
linghuysen St., let contract building 3 story, 
28 x 180 ft., rein.-con. addition to packing 
house on Evergreen and Frelinghuysen Sts., 
to Amer. Concrete Steel Co., 27 Clinton 
St. About $60,000. 


*¥N. J., Orange—Monroe Calculating Ma- 
chine Co., 49 Mitchell St., let contract build- 
ing 4 story, 67 x 175 ft. concrete factory to 
Amer. Concrete Steel Co., 27 Clinton St., 
Newark. 


*N. J., Trenton—Mutual Pottery Co., 
Clinton Ave., let contract constructing plant 
and power house, to include few buildings, 
ranging from 1 to 5 story. brick, rein.-con. 
and steel, rein.-con. flooring, concrete foun- 
dations to Stone & Webster, 120 Bway., 
New York City. About $500,000. Noted 
April 29. 


*Pa., Phila.—G. Shields, 231 North Juni- 
per St., let contract building 2 story, 95 x 
100 ft. brick garage at 212 North Juniper 
St. to D. Henwood, 717 South 63d St 


*Pa., Reading — Reading Steel Casting 
Co., Tulpehocken St. and Lehigh Valley 
R.R., let contract building 1 story, rein.- 
con. and brick machine shop, rein.-con. floor 
ing, brick foundation, to Stone & Webster, 
120 Bway., New York City. About $200,- 


*Md., Baltimore—Raltimore Buggy Top 
Co., 107 West Mt. Royal Ave., will build 3 
story, 150 x 290 ft. rein.-con. and brick fac- 
tory, concrete foundation, on Guilford Ave. 
near Chase St. About $150,000. Work will 
be done by day labor. 


Md., Baltimore—Whitaker Paper Co., 415 
yuilford Ave., received low bid building 8 
story, 100 x 186 ft., rein.-con. and steel ware- 
house, concrete foundation, on Guilford 
Ave., Saratoga and Davis Sts., from B. F 
Bennett Building Co., 123 South Howard 
St. About $1,000,000. Noted Aug. 12. 


*Va., Danville—Riverside & Dan River 
Cotton Mills let contract building 1 story, 
rein.-con., brick and steel power plant, 
rein.-con. flooring, concrete foundation, to 
Aberthaw Constr. Co., 27 School St., Bos- 
ton. About $100,000. 


*0., Bucyrus—Ohio Crane Co. let con- 
tract building 1 story, 60x 380 ft., brick 
and steel factory, brick foundation, to 
Austin Co., 16112 Euclid Ave., Cleveland. 
About $100,000, 


*O. Cleveland—Joseph & Feiss Co., West « 


53d St, let contract building 2 story, 85 x 
160 ft, rein.-con., brick and steel ware- 
house, rein.-con. flooring, concrete founda- 
tion, at 2150 West 534 St., to Stone-Wehbster 
Co., Leader-News Bldg. About $300,000. 
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Industrial Works (Continued) 


*xind., Indianapolis— Westinghouse Lamp 
Co., Watsessing Ave., Bloomfield, N. J... let 
contract constructing small building, also 5 
story oo x 400 ft rein.-con. and brick 
factory, rein.-con. flooring, on La Salle St 
to D E. Robinson Co., 125 East 46th St., 
New York City 


*#Mich.. Port Huron—A. B. Parfait let 
contract building 2 story, 100x 300 ft 
rein.-con and brick service station 
rein.-con. tlooring, concrete foundation, on 
Military and Chestnut Sts., to A. Schultz. 
Vort Huron. About $125,000 Noted 
Feb. 5 


*Wis.. Milwaukee—H. N. Davis Co., 129 
Michigan St., let contract building 2 story, 
60 x 112 ft, conerete and mill construction 
factory, concrete foundation, on 32d St., to 
Riesen Bros., 86 Michigan St Noted Aug 
12 


*xWis., Milwaukee—Milwaukee Bag Co, 
206 South Water St., let contract building 1 
story, 80 x 120 ft.. brick and mill con- 
struction addition to factory, to Northern 
Constr. Co.. 445 Milwaukee St. About $50.- 


ooo 
*Wis.. Milwaukee—R. B. Williamson, 
areht., Bway. Bldg., let contract to R. Zils, 


294 Grand Ave., Wauwatosa, building 1 
story, 80 x 150 ft., concrete and steel ga- 
rage, rein.-con. flooring, concrete founda- 
tion, on Grand Ave., for Packard Motor 
Car Co.. 35th St. and Grand Ave Noted 
July 29 


*xWis.. Waukesha—Standard Oil Co., 
Waldheim Bldg... Milwaukee, let contract 
building 1 story, 60 x 120 ft., concrete and 
brick garage and warehouse,  rein.-con 
flooring. concrete foundation, to L. Schroe- 
der 98 7th St.. Fond du Lac About $60.,- 
noo 


x Neb., Columbus—Gottberg Auto Co. let 
contract building 2 story, 93 x 132 ft. rein.- 
con., brick and steel garage, rein.-con. floor- 
ing, conerete foundation, to Zuerlein & 
Woerth, Columbus About $100,000; cost 
plus percentage basis. Noted Feb. 26 


*Neb., Hastings—Chicago, Burlington & 
Quiney R.R., Lineoln, will build 1 story, 10 
stall, conerete, brick and steel roundhouse 
here Private plans. F. T. Darrow. asst. 
ch. ener. Work will be done by day labor 


*Mo., St. Louis—Bridge & Beach Mfg 
Co 503 South Ist St... let contract. con- 
structing 17 buildings, to have 268,000 
sq.ft floor space, including rein.-con. ware- 
house, steel molding room and several small 
wooden buildings, on Union and Brown 
Aves., to Fruin Colnon Contg. Co., Mer- 
chants Laclede Bldg About $800,000 


*Mo., St. Louis—Magnus Metal Co., 4153 
Clayton Ave., let controct building 1 story, 
brick and steel foundry. to Wimmer Constr 
Co., Vietorial Bldg About $60,000 


*Ark., Judsonia—Arkansas Hydro-Flec- 
tric Development Co., Little Rock, will build 
first unit of hydro-electric plant, on Little 
Red River. 18 mi. above here, White Co., 
to include 10,500 hp. plant, 32x 100 ft. 
rein -con. and steel, rein.-con. flooring, rock 
foundation, cost, $102,000, and 80x 450 ft. 
rein.-con. and steel dam, rock foundation, 
cost $1,100,000 Ultimate plans call for 
construction of 4 dams Work will be done 
by day labor J. E. Sirrine, Greenville, 
Ss. ¢.. consult. engr. Dickinson & Watkins, 
Littl Rock, resident eners. 


*xOnt., London—Grand Trunk Ry.. Dun- 
das St.. will build 1 story, 89 x 225 ft. rein.- 
con. shop on Edgerton St About $125,000. 
Work will be done by day labor. 


*Ont., Welland—J. Stokes Rubber Co., 
Taylor and Webster Sts., Trenton, N. J., let 
contract building 1 story, 120 x 160 ft. plant 
and 50x50 ft. power house, brick and 
timber, on Johns and Bernard Sts. here, to 
Karne-Smith Co., Broad St. Bank, Trenton, 
N. J About $100,000 


Buildings 


PROPOSED WORK 


Me.. Augusta—Hotel—Augusta House. 
168 State St., soon lets contract building 
3 story, 26 x 130 ft. brick and steel addi- 
tion, rein.-con. flooring, concrete founda- 
tion Buckee & Savage, Augusta Trust 
Bldg. archts. Noted Aug. 5 


Me., Deering (Portland P. 0.)-——Convent, 
ete., St. Joseph’s Convent had plans pre- 
pared by O'Connell & Shaw, archts., 18 
Boylston St., Boston, Mass., for 1 and 4 
story. concrete, brick and steel! addition 
rein.-con, flooring, concrete foundation. 
About $300 009 











Me.—Kennebunk— High School—-Bad. Mduc 
plans to build 2 story, brick and steel 
About $100,000. 


Vt... Newport—High School—Bd. Educ 
having plans prepared by Walker & Walker, 
archts., 101 State St.. Montpelier, for 2 
story, brick and steel About $125,000. 


Mass., Fall River—School—Supt Pub. 
Bldgs. having plans prepared by KE. M. 
Corbett, archt., 70 Bedford St., for 1 story, 
& room, brick, stone and steel, on President 


Ave. About $125,000. Noted June 17. 


Mass., Gardner—Memorial—-War Memor- 
ial—War Memorial Com. having plans pre- 
pared by P. Varney, archt., 25 Exch. St., 
Lynn, for brick, steel and concrete building, 
to include auditorium, police station and 
court house accommodations About $350,- 
ooo 


Mass., Northampton—Smith College plans 
to build rein.-con. and brick laundry on 
campus. About $100,000. W. M. Neilson, 
pres Architect not selected 


Mass., Norton—Dormitory—Cram & Fer- 
guson, archts., 15 Beacon St., Boston, soon 
let contract building 4 story, 45 x 120 ft., 
concrete, brick and steel, concrete founda- 
tion, on campus, for Wheaton College. 
About $100,000 


Mass., Pittstield—Store and Office—Hard 
ing & Seaver, archts., 7 North St., soon let 
contract building 2 story, 42 x 130 ft., brick, 
concrete and terra cotta, rein.-con. flooring. 
concrete foundation, on North St. here for 
W. T. Grant Co., 28 West 23d St.. New 
York City. 


Mass., Roxbury (Boston P. O.)—School— 
Congregation, Adath-Jeshuron, 397 Blue 
Hill Ave., soon lets contract building 2 
story, 70x 120 ft. rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, on 
Howland and Warren Sts. About $150,000. 
Blackwell, Clapp & Whittemore, 20 Beacon 
St.. Boston, archts. Noted Aug. 21. 

Maass., Springfield—Church—tTrinity Meth- 
odist Society, 37 Edwards Ave., plans to 
build 1 story, brick and stone, on Summer 
Ave About $150,000. F. W. Adams, 37 
Edwards <Ave., pastor. Architect not se- 
lected. 


Mass., Webster—Store, etc.—M. Holden, 
51 Klebart Ave., soon lets contract building 
3 story, 100 x 120 ft., brick and steel, con- 
crete foundation. on Main St. About $100,- 
000 Funk & Wilcox, 294 Washington St. 
Boston, archts. Noted Aug. 26. 


R. T.. Woonsocket—Lodge, etc.—Bldg. 
Com. IL. P. O. E. plans to construct lodge. 
About $100,000. Architect not selected. 


Cc Waterbury—Theatre—P. Foti. et 
al, c/o C J. Bailey, archt., 95 Bank St.. 
soon lets contract altering and building 1 
story, 70 x 110 ft., rein.-con., brick and 
Steel addition. rein.-con. flooring, concrete 
foundation, on South Main St. About 
$150,000. Noted Aug. 12. 


N. ¥., Albany—School—Bd. Educ. plans 
to build brick and stone, brick foundation. 
About $150,000, W. T. Towner, Inc., 366- 
5th Ave., New York City, archt. and engr. 


N. ¥., Manhattan Beach (Brooklyn P.O.) 

Club — Manhattan Beach Club, 170 
Bway... New York City, plans to build 1} 
story. stucco and hollow tile, brick founda- 
tion on Oriental Blvd., here About $100,- 
000 J. S. Seully, pres Architect not se- 
lected 


N. Y¥.. New Vork-——Skating House—Dept. 
Parks, Municipal Bldg.. plans to build 1 
story, brick, steel, concrete and stone, in 
Central Park between Bow Ridge and West 
Drive, near 72d St. About $100,000 J 
Burgevis, Municipal Bldg., archt. and engr. 


N. Y¥., Perry—High School—-Bd. Educ. 
having sketches prepared by W. T. Towner. 
Inc.. archt. and engr., 366-5th Ave., New 
York City. for 2 story. brick and _ stone, 
brick foundation About $125,000 


Pa... Coaldale—High School—Bad. Educ. 
opens bids about Oct. 10, building conerete 
and brick high school. About $125,000. J. 
J. Simpson, Essex Bldg... Newark. N. J. 
archt Noted Aug. 19. 


Pa.. Johnstown — Office. etc. — Knicker- 
bocker Fuel Co., Ist Natl. Bank Bldg., plans 
to remodel and construct 15 room addition 
to present office building, also construct 
concrete and steel garage on Vine St. About 
$100,000, Ho M. Rogers, Trust Bldg., archt 





= 


Pa., Swedelard — School — Upper Merion 
Twp. Bd. Educ., Norristown, plans to build 
1 or 2 story. brick. Cost to exceed $100,- 
000. G. E. Braumbaugh, Real Estate Trust 
Bldg.. Phila., archt. 


Pa., Washington—Theatre—S. Kosmos, 
Pine and Main Sts., having plans pre- 
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pared by Carlisle & Sharer, archt 
Arcade, Pittsburgh, for 2 story 
ft.. brick and steel, rein.-con 
About $175,000. 


Md., Baltimore——Church-—-St. P 
eran Church, 1605 MeCulloh St 
build church About $125,000 P 
man, pastor 


Md., Baltimore—Home— Highia 
56, LO.O.F., Kastern Ave. and 
plans to build home at 316-20 So 
land Ave About $300,000 Arch 
selected 


N. C., Greensboro — Office J 
Standard Life Insurance Co. rece 
in late fall, building 15 story, 50 x 
on Elm and M.ovrket Sts. About $: 
c¢. C. Hartmann, Greensboro, archt 
June 24 


Tenn,, Nashville—Institution—S: , 
islature ajpropriated $100,000 to by 
stitution for feeble-minded. 


0. Akron—Theatre and Arcad 
Crane, archt., 2325 Dime Bank Bld 
troit. Mich., soon lets contract build 
story, rein.-con., brick and steel, re 
flooring, concrete foundation, on 
Main St.. here, for Loew Theatrical | 
prises, 1493 Bway., New York City \ 
$500,000, 


0., Alliance—-Memorial—Mt. Union « 
lege plans to build 2 story, rein.-con 
and steel, rein.-con. flooring, concrete fou 
dation. About $200,000. Walker & Weeks 
1900 Euclid Ave., Cleveland, archts 


0., Canton—Schools——W. C. Lane. « 
Bd. Edue. soon receives bids building 
2 story, brick schools, one on Belden \ 
N.E., and other on Grace Ave. N.E About 
$300,000 each Thayer & Johnson, Cleveland 
archts. 

O., Cleveland Jank and Office—Brot 
hood of Locomotive Engrs., ¢/o W. S. st 
Eners. Bldg., having plans. prepared 
Knox & Elliott, arechts.. 1248 Rocke f: 
Bldg., for 2 story, rein.-con., brick ! 
steel, rein.-con. flooring, concrete found tio 
on St. Clair Ave. and Ontario St \ 
$5,000,000, Noted Aug. 12. 

O., Cleveland—Commercial and Theatr: 
W. Yamshone, 9905 Ostend Ave... havir 
plans prepared for 3% story, 120 x 200 ft 
rein.-con.. brick and steel, rein.-con. floor 
ing, concrete foundation, on East 141st S 
and St. Clair Ave About $250,000 Ar 
tect’s name withheld. 


o., Cleveland—Hospital—Babies’ uri 
Children’s Hospital, e/o A. Garfield, archt 
Natl. City Bldg., had plans prepared for * 
story. 60 x 150 ft., rein.-con., brick ar 
Steel, rein.-con. flooring, concrete foun: 
tion, at 11020 Euclid Ave. About $500,00/ 


0., Cleveland—Pharmacy—Western hk 
serve University, c/o FE. Spease, dean, plai 
to build 3 story, rein.-con., brick and ste 
rein.-con. flooring, concrete foundation 
Adelbert Rd. and Euclid Ave Aly 
$200,000 Architect not selected 


0., Cleveland—School—RBad. Educ., Fast 
6th St. and Backwell Ave., having plans pr 
pared by W. R. McCornack, archt., Fest 
St. and Rockwell Ave., for 2 story schoo 
for crippled children, rein. con., brick «a: 
steel, rein.-con. flooring, concrete foundativ: 





on East 116th St. and Buckeye Ave. Abou! 
$500.000. FEF. G. Hogan, clk. Noted J 


10. 
0., Cleveland—Theatre and Office—fh. F 


Keith Theatre Co., 1564 Bway., New York 


City, plans to build rein.-con., brick « 
steel, rein.-con. flooring, concrete foundation 
here. About $1,000,000. Rapp & Ramm. 19 
North State St., Chicago, TIL, archts 


0., East Cleveland (Cleveland P. 0.) 
Home—The A. M. McGregor Home, ¢’o \ 
T. Huntley. Lee Rd.. plans to build 2 st 
brick and steel addition, brick and concr 
foundation. About $200,000. Architect 


selected, 


0., Lorain-——High School—RBad. Educ 
ing plans prepared by F. C. Warner, a! 
Hippodrome Annex Bldg., Cleveland, f 
story, rein.-con. brick and steel, rein.-co 


flooring, concrete foundation, on East °'s' 


St. and Seneca Ave. About $300,000. J 


Bruell, clk. 


0., Toledo—Schools—Bd. Educ. plans 
issue $2,000,000 bonds within next yerr 
build 5 schools in various sections of 
W. C. Carr, pres. 


0., Zanesville—Clubhouse—Amer. FR: ting 


Mill Co., Linden Ave., rejected bids re: 
Aug. 2, building 3 story, rein. con., &! 
and steel, rein. con. flooring. concrete f: 
dation. About 200,000. Project post! 
Noted Ang. 19 
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ind.. Evansville — Hospital — Deaconess 
vital had plans prepared by H. E. Boyle 
arehts., Furniture Bldg.. for 3. story. 
room. 53 X 121 ft. addition, rein.-con. 
i brick, rein.-con, floorings. About $200,- 


ind.. Indianapolis — School — Twp Trus- 

Saks Bldge., had plans prepared by E. 
Ostling, archt., Indianapolis, for_2 story, 
. 118 ft.. brick and stone, on Yoke St. 
out $100,000. 


Ind., Wafayette—Office—Brotherhood of 
ters, Decorators & Paperhangers plans 
build 8 or 4 story, on 4th and Ferry Sts. 
suit $120,000. Architect not selected. 

Ind., Marion — Administration — Marion 
ry & Machine Co. had plans prepared 
story, 100 x 200 ft., rein.-con. and 
ick. About $100,000. Private plans 


Mich., Detroit—Memorial—City Memorial 
‘om. having estimates made by Architects 
\ssn. for 2 story, 250 x 600 ft. rein.-con., 
irick, steel and stone, on John R St. J. A. 
i<ronk, ehn. Architect not selected. 


l., New Rochelle—School—N. S. Spencer 
& Son, archts., 37 West Van Buren St. 
“hieago, soon receives bids building 3 story, 
150 x 200 ft., brick and steel, for Bd, Educ 
Rids are now being received for concrete 
foundation for above. 

‘is. Bruce—Bank and Theatre—P. S. 
rants plans to build 2 story, 60 x 250 ft., 
brick, rein.-con. and steel, brick foundation, 
on Main St. About $100,000. Architect not 
selected. 

Wis., Janesville—Theatre—T. Saxe, 160 
Sth St.. Milwaukee, having preliminary plans 
prepared by M. Tullgren & Sons, archts., 
1°95 Mast Water St., Milwaukee, for 1 story, 
x0 x 198 ft., brick, concrete and steel, rein.- 
con. flooring, concrete foundation, on West 
Milwaukee St., here. About $250,000. 

Wis., Milwaukee — Temple McKinley 
Lodge, F. & A. M., 8724 39th St.. had plans 
prepared by Buemming & Guth, archts., 521 
Jackson St., for 2 story, 110 x 136 ft.. brick, 
eonerete foundation, on Lisbon Ave. About 
$100,000. 


la., Ledyard—School—Ba. 
to build 2 story school. About 
Kieffer & Jones, 209 Masonic Bldg., 
Moines, archts. 

Minn., Chisholm—Municipal—City Coun- 
cil opens bids about Oct. 15, building 2 
story, 195x300 ft. rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Main St. <A. Puck, 801 Torrey 
Bldg., Duluth, archt. and engr. 


Minn., Duluth—Church—T. 1D. Whittles, 
chn. Bldg. Comn., 2809 West 8rd St., opens 
bids about Oct. 1, building 2 story, 70 x 
135 ft., rein.-con. brick and steel, rein.-con. 
flooring, concrete foundation on West 2nd 
St.. for 2nd Presbyterian Church About 
$125,000. 


Kan., Hoxie—School—Pd. Educ 
plans prepared by Smith, Beattie & Co., 
arehts., Nelson Bldg., Hutchinson, for 2 
story, brick, rein.-con. and steel, rein.-con. 
flooring, concrete foundation. About $100,- 
000. 


Neb., Dannebrog—School Bd. Educ. 
plans to build 2 story, 53 x 90 ft. rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation. About $100,000. W. Mampe, 
Shiedly Bldg., Kansas City, Mo., archt. 


Neb., Lyneh — Sanitarium — Benedictine 
Sisters plan to build sanitarium. About 
$100,000. Architect not selected. 


8. D., Winner—School—Bd. 
plans prepared by Grabe & Hellenburg, 
irchts., Columbus, Neb., for 2 story, 57 x 
68 ft. rein.-con. brick and steel, rein.-con. 
flooring, concrete foundation. About $110,- 
000, 


Tex., El Paso — Exchange—tTri-State 
Telephone Co., 510 Texas St., preparing 
plans for branch exchange. About $500,- 
100, 


Educ. plans 
$110,000. 
Des 


having 


Educ. had 


Ont., Toronto—Pavilion—Toronto Harbor 
‘omn., Harbor Comn. Bldg., had plans pre- 
pared for 1 story 100 x 400 ft. rein.-con. 
bathing pavilion. About $250,000. Private 
pians 

Ont., St. Thomas—Temple—St. Thomas 
Labor Temple Assn. having plans prepared 
ind soon receives bids building 3. story, 
brick, concrete foundation, on Talbot St. 


About $150,000. N. R. Darrach, St. Thomas, 
rent, 


BIDS DESIRED 


Athol—Hall—Until Sept. 10, by 
Ball, chn., Memorial Bldg. Comn., 
story, 50 x 125 ft. with 50 x 80 
brick, concrete and steel, rein.-con. 


Mass., 
Y. Be 
tilding 2 
i ell, 
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foundation, on Main St 


Noted Aug. 19 


s York School 
by Cc. B. J. Snyder, supt 
Municipal Bldg., building 
Curtis and Jerome Aves. Queens 
Bd. Educ., 500 Park Ave 


Pa.,, Erie High School 
by Bd. Edue., building 
rein.-con. flooring. W. EB 
Bldg., St. Louis, Mo., archt 


Pa., Meadville—Theatre—Meadville The 
atre Corp. receiving bids building 1. story 
and 78 x 143 ft., 23 x 58 ft.. brick and 
steel, rein.-con, flooring, on Park Ave. and 
Chestnut St About $250,000 H. S. Blair, 
Vandergrift Bldg., Pittsburgh, archt 

Pa., Phila. — Synagogue —T W. Levin 
archt., 536 Ritmer St.. receiving bids build 
ing 3 story, 80 x 100 ft., brick and terra 
cotta, on Porter and &th St., for Congrega- 
tion Shaare Sigah. About $100,000. 

Pa., Pittsburgh — Sales—FE. P. Mellen 
archt., Vanderbilt Bldg, New York City 
receiving bids building 2 story, rein.-con 
on Friendship and Euclid Aves. here. About 
$100,000. Owner's name withheld 


Md., Baltimore — Theatre — Douglas 
Amusement Co., c/o Lachman & Murphy. 
archts. and engrs., Drexel Bldg.. Phila.. re- 
ceiving bids building 1 story, 7 x 145 ft 
brick, steel, stone and concrete. at 1517- 
1325 North Pennsylvania Ave. here. About 
$100,000, 


O., Springfield—High School—Until Sept 
°1, by Bd. Edue. building 2 story, 114 x 
128 ft. brick and concrete on Maiden Lane 
About $225.000. O. D. Howard, 8 East 
Broad St., Columbus, archt. Noted July 1. 


Ind., Vincennes—Hosnital—Until Sept. 8. 
by Good Samaritan Hospital, building two 
2 story. brick and stone. About $142,000 
J. B. Bayard, archt. 


Mich., Grand Rapids—Hospital—Osgood 
& Osgood, archts., Grand Rapids, receiving 
bids building 2 story, 42 x 146 ft. rein.-con.. 
brick and steel, rein.-con. flooring, concrete 
foundation, for Kent Co. About $175,000. 


Tl, Granite Citv—High School—Tntil 
Oct. 1. by W. B. Ittner, archt. and engr 
Rd. Educ. Bldg., St. Louis, Mo., building 3 
story. brick, rein.-con. flooring. for Hd 
Educ. About $225,000. Noted Aug. 5. 


Wis., Adams — Church St Joseph 
Church receiving bids building 2 story, 60 
x 180 ft., brick, rein.-con. and steel, con- 
crete foundation, on Main St. About $100,- 
000. KE. Brielmaier & Sons Co., University 
Bldg., Milwaukee, archts. 


Wis., Fond du Lac—School—Until Sept 
15, by Bd. Educ., Building 3 story, 66 x 260 
ft. and 100 x 200 ft.. high and vocational 
schools, rein.-con. and brick, rein.-con. floor- 
ing, concrete foundation About $350,000 
A. Hunter, secy. Childs & Smith, 64 East 
Van Buren St Chicago. archts Noted 
June 10. 


Wis., Milwaukee—Office,  ete.——-A Dd 
Koch, archt., Wells Bldg... receiving bids 
furnishing concrete for foundation and con- 
structing 1 story of 4 story, 75 x 100 ft. 
brick, rein.-con. and steel office and service 
building, rein.-con. flooring, concrete foun- 
dation, on 4th and Sycamore Sts., for 
Standard Oil Co.. Brumder Bldg Total 
cost $300,000. Noted Feb. 5. 


Ta., Wiota—School—Until Sept. 22, by Bd 
Educ., building 1 story, 60 x 70 ft., brick 
About $100,000. Porter & Schreiber, Peters 
Trust Bldg. Omaha, Neb., archts. Noted 
March 25. 

Kan., Kansas City—Passenger Station-— 
Until Sept. 8, by Kansas City Terminal Ry.. 
Union Sta., Kansas City, Mo... building 1 
story. 34 x 141 ft. rein.-con., terra cotta 
and brick, rein.-con. flooring, also 23 x 34 
ft. head house, 50 ft. high. About $150,- 
000. Rose & Peterson, Barker Bldg., archts. 
J. V. Hanna, Union Sta. Kansas City, Mo., 
engr. Noted Aug. 12 


Neb., Hastings—Memorial—Hastings Col- 
lege receiving bids building 2 story, 102 x 
170 ft. rein.-con., brick and steel. About 
$150,000. Miller, Fulenwider & Dowling, 6 
North Michigan Ave., Chicago, archts. 


Ss. D., Huron—Court House—Until Oct. 
12, by Beadle Co., building 3 story, rein.- 
con., brick and steel, rein.-con. flooring, con- 
crete foundation. About $400,000. W. E. 
Hulse & Co., Sioux City, Ia., archts. Noted 
Feb. 19. 


N. D., Marmarth—High Schoot—Unti! 
Sept. 14 (change of date) by H. H. Bond, 
clk. Bd. Educ. building 2 story, 61 x 91 ft. 
rein.-con. brick and tile. About $100,000. 
yg Kurke, Fargo, archts. Noted 
Aug. 1$§ 


flooring, concrete 
About $300,000. 
N. Y., New Until Sept. 9 

; school bldgs., 

i Ss 7 on 

Boro tor 


Until Sept 
brick high 
Ittner, Hd 


14, 
school 


Educ 
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Church Until sept. 7, ®y 
A KMiteleeorge. minister Methodist Epte 
copal Community Church. building tery 
brick and steel, with 60 ft tewer, to have 2 
wires, one 50 x SR ft. a other 50 x 102 
ft About $100,000. Wilson & Wilsen, Con- 
Bldgs... Denver, urchts 


Cel... Haxton 


Wealth 


Ont., London—Hospital-— Until Sept 6, by 
Watt & Blackwell, archts., Bank of Toronto 
Bldg.. constructing story 5 x 165 ft 
eoncrete and brick, on Ottaway Ave, for 
Daughters of the Empire About $250,000 


Ont,, Hotel Until Sept 11, by 
Benson Hynes Hotel Co.. building 16 story 
brick and steel, on Riehmond St About 
$1,500,000 Ross & MeDonald, 1 Belnont 
St.. Montreal, Que. archts Noted July 22 


Ont., London——Nurses’ Home H.C. Me 
Bride. areht Molsons Bank Bldg, receiv 
ing bids building 3 story, 60 x 80 ft. rein 
con. and brick, rein.-con. flooring, coneret: 
foundation, for Westminster Psychopathic 
Hlospital About $125 .000 


PRICES AND CONTRACTS AWAKDED 
(xIndicates award of contract) 


*N. HL, Portsmouth—Hospital—-Ports- 
mouth Hospital. Junkins Ave., let contract 
building 8 story, brick and rein-con., rein.- 
con. flooring. concrete foundation, to C. KE 
Currier Co.. 10 High St. Boston About 
$225,000. Noted May 13 


*Mass., Boston —Office-—Thorndik« 
tate, 722 Tremont Bldg., let contract 
Thorndike (6 story) 


verting Hotel 
office building, to J. W. Drake, 226 
About $100,000 


Ks- 
con 
into 
Rorder 
St., East Boston 


*Mass., Brockton—Theatre—A. H 
ditch, archt., 44 Bromfield St.. Boston, let 
contract, to W. J. Sinnott, 68 Devonshire 
St.. Boston, building 2 story, 140 x 190 ft., 
brick, concrete and steel, rein.-con. flooring. 
concrete foundation, on Main St.. here, for 
Greyfus & Bardol, 17 Milk St... Boston. 
About $300,000 Noted July 22 


*& Mass... Brookline 


Dow- 


(Boston P.O.)—Hos- 
pital—Peter Bent Brigham Hospital, Hunt 
ington Ave... let contract building 1 story 
40 x 140 ft. brick, concrete and steel addi- 
tion to Ward Bldg. “A”, rein.-con. flooring. 
concrete foundation, on Huntington Ave., 
to Whidden-Beekman Co., 100 Boviston St., 
Boston Noted Aug. 12 


*& Mass., Wareham—School—-Rd. Educ. let 
contract building 1 story, 100 x 160 ft., 
tile, brick and steel, concrete foundation. on 
Highland and Gibbs St., to Schwarz Bros 
Co.. 95 River St., Bridgeport, Conn About 
$100,000 


*&Conn., 
School for 
story, brick, 


Wallingford 
Boys let 
) rein.-con. and 
rein.-con. flooring, concrete 
©. F. Wooding Co., Wallace 
$150,000. Noted April 8 


*N. Y., New Vork—Loft 
Printing Co., c/o H. C. Volz. areht. and 
engr., 373 Fulton St.. Brooklyn, will build 
& story, brick, stone and steel Work will 
be done by day labor under supervision of 
archt. 


*N. Y.. New York—Oflice—R. Dunther 
and R. Law, Inc., 25 Broad St., let contract 
building 5 story, 40 x 50 ft.. brick, steel and 
stone, at 131 Nassau St., to R. Deeves & 
Bro., 108 Park Ave. About $190.000. Noted 
June 16 


“ne. FT. 


School 
contract 


- Choate 
building 3 
steel addition 
foundation, to 

Ave About 


Herald Square 


fs New York—Office—Lawyers 
Mortgage Co., 59 Liberty St., let contract 
building brick, steel and stone. concrete 
foundation, on Maiden Lane and Nassau 
St.. to Cauldwell-Wingate Co., 381 4th Ave 
About $1,500,000. Noted April 15 


*N. Y., New Vork—Theatre—M. Klaw, 
Commercial Trust Bldg., let contract build- 
ing brick and stone, brick foundation, on 
45th St. between Bway. and &th Ave., to 
Jardin Co., Inc., 507 Sth Ave About 
$300,000. Noted June 10. 


N. Y¥., New York—Theatre and Show- 
room—Manbridge Realty Co., care of Gron- 
enberg & Leuchtag, archts. and engrs., 303- 
5th Ave., will build 2 story, 100 x 115 ft., 
brick and stone, on East Bway. Forsyth, 
Market and Henry Sts About $250,000 
Work will be done by day labor 


N. Y., Syracuse—Sanatorium Pavilion 
Onondaga Co. received bids constructing (1) 
childrens building (2) adults building at 
Onondaga Sanatorium, Hoppers Glen, (a) 
general contract (b) heating plant, from 
O’Brien Constr. Co., McCarthy Bldg., (1a) 
$115,000, (2a) $96,691: J. W. Dawson, 
Union Bldg, (la) $1124.000, (2a) $91,960; 
Shane Constr. Co., Herald Bldg., (1a) $111,- 
534, (2a) $91,118; E. Joy, 133 Market St., 
(1b) $25,373, (2b) $12,778, E Bates, 228 
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Federal Government Work (Continued) 


N. M., Ft. Stanton—Boiler and System 
of *Piping—Treas. Dept., Wash., D. C., let 
contract installing at vu. S Sanatorium, 
here, to C. Irving, 1525 Larimer St., Den- 
ver, Col, $12,584. 

‘al, San Diego—Cold Storage Plant— 
pub wks Office received bids building at 
Marine Base, here, from C. M. Cay Co., 
9650 Sante Fe Ave., Los Angeles, $24,000; 
T. Haverty Co., 801 Maple St., Los Ange- 
les, $44,000. 

H. T, Pearl Harbor—Temporary Store- 
oka tien 4229—Bureau Yards & Docks, 
Navy Dept., Wash., D. c. me contract 
building, here, to Hawaiian Constr. Co., 
Pearl Harbor, $44,937 (100 days). Noted 
July 8 


Miscellaneous 
PROPOSED WORK 


Athletic Field—Cambridge, Mass.—Mas- 
sachusetts Institute of Technology plans to 
build athletic field north of Riverbank 
Court. About $100,000. Architect not 
selected. 

Granite Gateway, ete.—Cambridge, Mass. 
—Mt. Auburn Cemetery, 199 Washington 
St., Boston, having plans prepared for gran- 
ite gateway on Mt. Auburn St. entrance to 
cemetery, here, also 1 story, 25 x 45 ft. 
rest house. Cost to exceed $25,600. R. H. 
Doone, 75 Newbury St. Boston, archt. 


Distributing System — Carey, O.— City 
plans to rebuild distributing system. About 
$90,000. Froehlich & Emery, 2d Natl. Bank 
Bldg., Toledo, engrs. 

Electric Equipment—Cleveland, 0,—City 
plans to purchase wire, cables, transformers, 
equipment, meters and service equipment, 
for municipal light plant. About $100,000. 
G. Beckwith, City Hall, engr. 

Dock — Superior, Wis. — Minneapolis, St. 
Paul & Sault Ste. Marie RR., Soo Line 
Bldg., Minneapolis, having plans prepared 
for 1,250 ft. concrete and steel dock, 500 
ft. wide across face, here. About $1,000,- 
000. E. A. Whitman, Minneapolis, ch. engr. 


Pier—San Diego, Cal.—Common Council 
retained Barnard & Leeds, consult. engrs., 
Central Bldg., Los Angeles, to prepare plans 
for new municipal pier of mole type. Bonds 
voted for project. 


Tanks—Montreal, Que.—Montreal_ Loco- 
motive Wks., Dominion Express Bldg., St. 
James St., plans to erect two 30x30 ft. 
tanks at 3513 Notre Dame St., E. About 
$40,000. 


Pumps—New Toronto, Ont.—Town hav- 
ing plans prepared by E. A. James Co., Ltd., 
enegrs., 36 Toronto St., Toronto, for 2 cen- 
trifugal 3 stage pumps 320 ft. head, with 
2.000 gal. per minute capacity, electrically 
driven. About $20,000. 

Harbor Improvemerts—Port Stanley, Ont. 
—Dept. Pub. Wks., Western Blk., Ottawa. 
having plans stag by J. B. Hunter, 
engr., Ottawa, for harbor improvements and 
new swing bridge, here. About $350,000. 
Noted July 22. 


BIDS DESIRED 


Sewer Cleaner—Lockport, N. Y¥.—Until 
Sept. 20, by J. L. Greenman, clk., City 
Bldg., purchasing small sewer cleaner ; ad- 
vertised in this issue. 


Bulkheads and Jetties—New York, N. Y. 
—Until Sept. 9, by Park Bd., at office of 
Dept. Parks. Municipal Bldg., furnishing 
labor and material repairing bulkheads and 
jetties at Jacob Riis Park, Neponsit, Queens 
Boro. 


Coal Conveyor—New York, N. ¥.—Until 
Sept. 9, by Dept. Pub. Welfare, Municipal 
Bldg., furnishing and building in power 
house at Seaview Hospital, Richmond Boro. 
B. S. Coler, comr. 


Heating and Ventilating Apparatus— 
New York, N. Y¥.—C. B. J. Snyder, supt. 
school bldgs., Municipal Bldg., rejected bids 
received Aug. 23, installing heating and 
ventilating apparatus in P. S. 119 and 172. 
Work will be readvertised. Noted Aug. 19. 


Shafts—New York, N. ¥Y.—Until Sept. 21, 
by New York State Bridge & Tunnel Comm. 
and New Jersey Interstate Bridge & Tun- 
nel Comm., Room 616, Hall of Records, 
Manhattan Boro., building 2 shafts for 
vehicular tunnel under Hudson River; ad- 
vertised in this issue. Noted Aug. 26. 


Retaining Wall—Asbury Park N. J.— 
Until Sept. 15, by A. G. King, city clk., 
furnishing labor and material building 125 


lin.ft. rein.-con. retaining wall along east- 
erly shore of Deal Lake, here; advertised 
in this issue. 


Tarvia and Crushed Stone—Bloomfield, 
N. d.—Until Sept. 7, by D. F. Peck, town 
elk., furnishing 12,000 gal. tarvia_ and 4,000 
ton crushed stone. E. Baechling, Bloomfield 
Natl Bank Bldg., town engr. 


Sewer Cleaning Machine—Newark, N. J. 
—Until Sept. 7, by T. L. Raymond, dir. Dept. 
Streets & Pub. Impvts., City Hall, furnish- 
ing and delivering 1 turbine sewer cleaning 


and appliances. 


Fire Alarm System—Baltimore, Md.,— 
Until Sept. 8, by Bd. Awards, care of City 
Register, furnishing, delivering and install- 
ing fire alarm telegraph equipment, includ- 
ing receiving and sending apparatus, bat- 
teries, switchboard, ete. for Fire Dept. 
About $90,000. 


Gate Valves, Sleeves, ete.—Detroit, Mich. 
—Until Sept. 14, by Comn. Purchases & 
Supplies, Municipal Courts Bldg., furnishing 
743 gate valves, 329 tanning sleeves and 810 
tapping gates Separate bids will be re- 
ceived for gate valves. T. A. Leisen, Water- 
works Dept., engr 


Water Mains and Sewer Pine—Uartford, 
Wis.—City soon receives bids furnishing 
several carloads water mains and sewer 
pipe to be used for extensions in various 
streets. W. Radke, clk. Private plans. 


Paving Materials—St. Paul, Minn.—Until 
Sept. 6, by H. W. Austin, city purch. agt., 
furnishing following material for paving 
Mounds Blvd. from Clermont to Mounds 
Sts., 1,204 bbl. portland cement, 488 cu.vd 
crushed rock for concrete base 365 cu-yd. 
sereened sand, cost $6,100, Alley in Block 
2, Summit Pk addition, 232 bbl. portland 
cement, 186 cu.yd. crushed rock for con- 
crete base, 112 cu.vd. conerete sand, 20 tons 
asphalt. 76 cu.vd fine asphalt sand, 38 cu.- 
vd. coarse asphalt sand, 23 tons limestone 
dust, 27 tons tran rock and 454 tons binder 
stone, $2.950; Block 3, Warrendale addition, 
228 bbl. portland cement. 182 cu.vd. crushed 
rock for concrete base, 119 cu.yd. concrete 
sand, 20 tons asphalt, 75 cu yd. fine asphalt 
sand. 37 cu.vd. coarse asphalt sand, 23 tons 
limestone dust, 27 tons trap rock and 54 
tons binder stone, $3,240. O. Claussen, city 
ener. 


Mo., St. Josenh—S. Hotchkiss. 18th and 
Pennsylvania Sts., receiving bids for 2 


trucks, concrete mixer, hoists, tower, ete., 
for school in Slater, Mo. 


Road Material«—Cleburne, Tex.—Comrs. 
Johnson Co. receiving bids furnishing 10,- 
000 bbl. portland cement, 690.000 Ib. re- 
inforcing steel, 10,000 eu yd. pit run-con. 
gravel, 10.000 cu.vd. crushed rock and 5.000 
cu.vd. concrete sand. Whitaker & Wash- 
ington, co. engrs. 


Blade Graders—Dallas, Tex.—C. FE. Gross, 
and Dallas Co.. receiving bids furnishing 
two 10 in. blade graders with engine hitch 
and scarifying attachments. 


Arizona—Road Work—tl'ntil Sept. 9, by 
E. S. Wheeler, dist engr.. U. S. Dept. 
Agriculture, Bureau Pub. Rds., 218 Luna- 
Strickler Bldg., Albuquerque, N. M. building 
10.02 mi. Salt River-Pleasant Vollev. Sect. 
2-C Project, 20 ft. wide, located within Tonto 
Natl. Forest. Gila Co., involving 25 acres 
clearing and grubbing, 4.767 cu.vd. rock 
and 59.087 cu.vd. common excav., 1.766 
lin.ft. 18 in., 24 in. and 36 in. C.M.P. 
culverts, 590 lin.ft. 12 in., 18 in., 24 in, 
30 in., and 36 in. C.M. P. culverts, ete. 


Breakwater—Port Col'horne. Ont.—T'ntil 
Sent. 10, by Dept. Pub. Wks, Western BIk., 
Ottawa, repairing 3 parts of sunerstructure 
of western breakwater, 496 ft.. 134 ft. and 
31 ft. lengths, in concrete and stone, includ- 
ing head block. ete. About $170,000. E. 
Lafleur, c/o Dept. Pub. Wks., engr. 


Dams, Power House, etc.—Windsor, N. 8. 
—T. B. Akins, Windsor, and Wright & Jod- 
frev, Wolfville, are interested in company 
which plans to build 1 concrete dam. 3 
wooden storage dams, canal, flume. power 
house and pulp mill, involving 25,000 cu.vd. 
earth and 20,000 cu.yd. rock excav., 1,500 
cu.yd. rein.-concrete and 8,000 cu.yd. mass 
concrete, etc. About $250,000. 


Lighting System — London, Ont. — Until 
Sept. 11, by C. Forrester, supt. Grand 
Trunk Ry.. Dundas St., London, building 
electric lighting system in yards here, in- 
cluding switch lamps, signals, etc. 


Pump and Pipe—London, Ont.—Utilities 
Comrs. receiving bids furnishing 1 electrical 
driven waterworks pump with 500,000 Imp. 
gal. per day capacity, also 25,000 ft. 6-10 
in. c.i. pipe and 20 tons 4 in. lead pipe. 


E. V. Buchanan, Hydro Offices, genl. mgr. 
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Breakwater—Port Maitland, N. 8.—Until 
Sept. 14, by Dept. Pub. Wks., Western BIk., 
Ottawa, Ont., building addition to east 
breakwater, 221 ft. cribwork, stone fill, 11 
ft. 3 in. wide on west end and 11 ft. 8 in 
wide on east end About $35,000 BE. La 
fleur, c/o Dept. Pub. Wks., engr. 


Pier, Toronto, Ont. — Until Sept. 14. by 
Dept. Pub. Wks., Western Blk., Ottawa 
building 466 ft. of superstructure of th 
east pier of eastern channel to Toronto 
Harbor. Work includes stone &Md@d cribs 
solid timber face walls, eta 


PRICES AND CONTRACTS AWARDED 


(* Indicates award of contract) 


*Coal Pocket—Springfield, Mass.—W_ H 
Miner Chocolate Co., Berkshire Ave let 
contract building 1 story, 50 x 50 ft.. rein 
con. coal pocket, to kk. F Carlson Co 244 
Main St. ; 


* W aterway—Bellefont (Providence P. 
0.) R. 1I.—Imperial Printing & Finishing 
Co. let contract building 4x 800 ft con 
crete anwar. 10 ft. deep, at plant, to 
-- 1. Bigney Constr. Co.. 357 Westminster 
St., Providence. 


a * Retaining Wal’s—Bridgeport, Conn.— 
E. M. Jennings Co., Inc, 277 Fairfield Ave 
let contract building rein.-con 

walls, cement concrete roadways, driveways 
and sidewalks, at garage on Harrison St. 
to T. J. Pardy Constr. Co., 1484 Seaview 
Ave. About $25,000. 


*Swimming Pool—Noroton, Conn.—J. A 
Harris, Collenders Point, will build 50 x 
110 ft. concrete and marble swimming pool 
About $50,000. Work will be done by day 
labor. Noted Aug. 26 


retaining 


; *Stadium and Playground—New York. 
N. Y.—I. L. Rice, c/o Herts & Robertson 
archts. and engrs., 331 Madison Ave., let 
contract building brick, steel, stone and con 
crete, in Central Park, to T. J. Buckley E 

t » in € f 5 q 3 ‘y Eng 
Co., 303 5th Ave. About $1,000,000 


* Generator, Condensers, ete.—Cleveland, 
0.—City let contracts furnishing one 10.000 
kw. steam turbo gener*tor, to Allis Chalm 
ers Mfg. Co., 1121 Schofield Bldg. Cleve 
land, $188.000; switchboard, to Westing 
house Mfg. Co., 6905 Susquehanna St.. Pitts 
burgh $12.797; condenser and auxiliaries 
to Wheeler Condenser Co., Indianapolis. 
Ind., $65,000. Noted Aug. 19 


River Wall—Milwaukee, Wis.—City re 
ceived bid Aug. 24. bnilding 546 ft. rein.- 
con. river wall along Milwaukee River, from 
H. Hohensee, Ludington Ave., Wauwatosa 
$57.67 per lin.ft. 


xkWhite Way System—Bemidi, Minn.— 
City let contract furnishing 126 posts and 
440 candlepower series lamns, for white 
woe to Naylor Electric Co., Bemidji, 


* Paving Materials—St. Paul, Minn.—Citv 
let contract furnishing 2.970 bbl. Portland 
cement, to St. Paul Builders Materials Co 
606 Rvan Bldg., $4. per bbl.: 2,227 cu.yd’ 
crushed rock for concrete hase, and 1.338 
cu.yd_ concrete sand, to Stiefel Materials 
Co., 501 Concord St. $2.90 and $1.80 per 
cu va respectively ; 273 tons limestone dust 
to Minnesota Crushed Stone Co., 1500 John- 
son St. N. E., $5.75 per ton; 655 tons binder 
stone, to St. Paul Crushed Stone Co., Stew- 
art and Victoria Sts., $2.75 per ton: as- 
phalt. to Minnesota Road Equipment Co 
708 Plymouth Bldg., $29.70 per ton. Noted 
Aug. 26. 


*Gas Mantles. ete.—St. Lonis, Mo.—RBd. 
Pub. Serv. let contracts furnishing 300.000,- 
000 cu.ft. gas for gas lights in citv streets 
and parks, to Laclede Gas Light Co., Lac- 
lede Gas Light Bldg., at $9.85 per m cuft.; 
20,100 single, 724 double and 110 triple man- 
tle lamps, to Welsbach Street Lighting Co.. 
Laclede Gas Light Bldg., $375,160, all for 1 
year beginning Sept. 1. Noted Aug. 12. 


Gasoline, ete.—St. Louis, Mo.—Bd. Pub 
Serv. received only bid Aug. 20, furnishing 
gasoline and mnaintaining 2,600 gasoline 
lights, from Welsbach Street Lighting Co., 
Laclede Gas Light Bldg., $111,592. 


Lighting System—Kincardine, Ont.—Town 
will remodel and extend electric. sys- 
tem, including wiring, transformers, and 
general equipment. About $40,000. Work 
will be done by day labor under supervision 
of E. McLeod, supt. 


*Coal Plant—Toronto, Ont.—J. A Har- 
rison Coal Co, Ltd, 57 Brock Ave, let con- 
tract building concrete, coal elevating and 
storage plant with 15,000 ton capacity, in- 
cluding elevating machinery, electrically 
operated and concrete storage bins, to J. B. 
Nicholson & Co, 36 Toronto St. About 
$35,000 
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Bids: Sept 9 


Barge Canal Terminals 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 

Albany, N. Y 


Sealed proposals will be received by the 
undersigned at his oftice in the Capitol at 
Albany, N Y., until twelve o'clock noon of 
Thursday, September 9th, 1920, at which 
place and hour they will be publicly opened 
and read, for the construction of Barge 
Canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapter 402 of the 
Laws of 1920, as follows: 


26-A 


Rouses 


TERMINAL 

For completing 
Point 

Contract plans, 


CONTRACT NO. 
the terminal at 


sheets 1 to 2 


TERMINAL CONTRACT NO. 53-A. 

For constructing certain portions of the 
dock wall around Ohio Basin, Buffalo 

Contract plans, sheets 1-7 inclusive 

3 
TERMINAL CONTRACT NO. 76 

For constructing storage yards at 
Basin, Buffalo 

Contract plans, sheets 1 and 2 


4 
TERMINAL CONTRACT NO. 114 

For furnishing and installing two three- 
ton semiportal revolving jib cranes on the 
Barge canal terminal, at Erie Basin, Buffalo 

Contract plans, sheets 1 to 2 

Plans may be seen and detailed specifica- 
tions, engineer's estimates of quantities, 
proposal blanks, form of contract and bonds 
required and other information for pro- 
posers may be had at the office of the Su- 
perintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Superin- 
tendent of Public Works for the Middle Di- 
vision at Syracuse, N. Y., at the office of 
the Assistant Superintendent of Public 
Works for the Western Division at 
Rochester, N Y.. and at the canal office, 
Spaulding's Exchange. Buffalo, N 8 

Copies of detailed plans or drawing may 
be obtained from the State Engineer and 
Survevor at Albany, N. Y.,. upon payment 
to him of the cost of producing them 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution in 
the city of Albany or New York, issued by a 
national or state bank or trust company in 
good credit within the state and payable at 
sight to the Superintendent of 
Works for five per centum (5 per 
the amount of the proposal 

The person whose proposal shall be 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
iddress given in the proposal 

Upon execution of the contract 
proval of bonds, the certified check or 
draft will be returned to the proposer un- 
less the same shall have been presented 
for collection prior to such time in which 
case the amount of the deposit will be re- 
funded by the Superintendent of Public 
Works 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated of the work, accord- 
ng to the contract price, and an addi- 
tional bond, known as the labor bond, in the 
sum of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
weording to the contract price, will be re- 
juired as security that the contractor will 
pay in full at least once in each month 
all laborers employed by him upon the 
work specified to be done in the contract 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted 


ac- 


and ap- 


cost 


Public | 
cent) of | 


SEARCHLIGHT SECTION {F= 


The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on_ public 
work outside his own city. 


Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day. Special 
price for Official Proposals, 40 cents a 


must be addressed to the 
Superintendent of Public Works, Albany, 
N. . and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be 
lowest in cost to the state for doing the 
work, and which shall comply with all pro- 
visions required to render it formal. Before 
any award shall be made the lowest bid- 
der will be required to satisfy the Super- 
intendent of Public Works of his ability 
to provide suitable equipment and mate- 
rials for the proper performance of the 
work 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

EDWARD 8S. WALSH 

Superintendent of Public Works. 

5th, 1920. 


Each proposal 


Angust 


Bids: 


Construction of Breakwater 
SOUTH PARK COMMISSIONERS 


Chi ago, Il. 

Sealed proposals will be received by the 
South Park Commissioners, 57th Street 
and Cottage Grove Avenue, Chicago, Il- 
linois, until 12:00 o’clock noon, September 
22, 1920, for the construction of a wooden 
pile, stone-filled breakwater along the lake 
front extending from opposite Eleventh 
Place to a point near Twenty-fourth Street, 
a t ial distance of approximately 7,490 
feet. The approximate quantities of mate- 
rial required for the work are as follows: 

Round piles 40 to 50 ft. long, 11.385. 

Timber (waling and sheet piling), 
000 ft. B.M. 

Quarried stone filling. from 
yard in size, down, 90,000 tons 
Bolts, rods and other Steel 

quired by the plans. 

The work will be divided into three sec- 
tions and bids will be considered upon each 
section separately or upon the work as a 
whole 

Plans and specifications may be obtained 
without cost to responsible bidders by ap- 
plication to the South Park Commissioners’ 
office as above. 

Each bid must be accompanied by cash 
or certified check amounting to 5% of the 
estimated total of the bid, and the bidder 
to whom the contract is awarded will be 
required to execute with the contract a 
surety company bond, in the sum of 25% of 
the estimated amount of the contract. 

J. F. NET. Secretary. 


Sept. 22. 


970,- 
one cubic 


work as re- 


Bids: 


Vol. 85, No. 


Eng. News-hy 


Bids: Sept. 10. 


Repairing of Road 
STATE OF NEW JERSEY 
STATE HIGHWAY COMMISSION 


Trenton, N. J 


that sealed bi 
State Highwa 
for the repa 


Notice is hereby 
will be received by 
Commission of New 
of the following: 

State Highway Route No. 1, High- 
land Park to Hotel Pine, patching 
with 2-in. bituminous concrete sur- 
face, grade W, estimated 8,000 
square yards. 

Bids will be opened and read in 
at the office of the State Highway Com 
mission, Broad Street Bank Bldg., Trer 
ton, N. J., on Friday, Sept. 10, 1920, a 
10:30 p.m. (Eastern Standard time). 

Specifications and form of bid, contract 
and bond for the proposed work are on fil 
in the office of the State Highway Depart 
ment at Trenton, N. J., and may be in 
spected by prospective bidders. Specifics 
tions will be furnished on deposit of te: 
dollars ($10) upon application to the Stat 
Highway Department. Bids must be mad 
on the standard proposal forms in th: 
manner designated therein and as required 
by the specifications, same to be inclosed 
in sealed envelopes bearing the name ani 
address of bidder and name and _ séction 
of route on the outside, addressed to 

START HIGHWAY COMMISSION, 
Broad Street Bank Bldg., 
Trenton, New Jersey. 
and must be accompanied by a certified 
check for not less than ten per cent (10° ) 
of the amount of the bid, and be delivered 
at the above place on or before the hour 
named. Copies of the standard proposal 
form will be furnished on application. 

Each bidder must accompany his. bid 
with a certificate from a surety company 
duly authorized to do business in this 
State, stating that such surety company 
will provide said bidder with a bond in such 
sum as is required in, and in accordance 
with the provisions of said specifications 
conditioned for the faithful performance of 
the provisions of the contract and specifica 


tions. 
STATE HIGHWAY 


By order of 
COMMISSION. 

A. LEE GROVER, 
Chief Clerk 


given 
the 
Jersey 


publi 


the 


Sept. 14. 


Construction of Foundations 


DEPARTMENT OF PUBLIC WORKS 
BOARD OF TRUSTEES 
THE FREE LIBRARY 

Phila., Pa 

Sealed proposals will be received in Roo: 
216 City Hall addressed to the Director 
Department of Puplic Works, and the Board 
of Trustees, The Free Library of Philade! 
phia, until 12:00 o’clock noon on Tuesday 
September 14th, 1920, and opened at that 
time in Room 202 City Hall for 

The construction of the foundations for 

the Building of The Free Library of 

Philadelphia located on a plot of 

ground bounded by Vine, Nineteenth 

Wood and Twentieth Streets, in th: 

City of Philadelphia. 

A certificate from the Law Department 
that the proposal bond has been filed must 
accompany each bid. 

Bidders must fully 
with all the legal and 
lations applying to contract 
City of Philadelphia See 
various such rgulations in 
tions, 

Plans will be delivered upon deposit of 
Fifteen ($15.00) Dollars with the Architect 

Copies of plans, drawings and specifica 
tions for the above work can be secured 
from Horace Trumbauer, Architect, 1406 
Land Title Building, Philadelphia, to whom 
all inquiries for additional information ma) 
be addressed. 

The Board of Trustees, The Free Librar) 
of Philadelphia. 

JOHN ASHHURST, 
FRANK H. CAVEN, Director, 
Department of Public Works. 


acquaint themselves 
departmental regu 
work in th: 
reference to 
the specifica 


Librarian 
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+ CON STRUCTION NEWS 


OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
_ IRS ACTURERS OF ENGINEERING AND BUILDING SUPPLIES 


PROPOSALS 


proposals 
following the 


Section. 


WATERWORKS 


See Eng. 
News-Record 


Fayette, Mo. 
Norfolk, Va. 
Adv. Aug. 26 to Sept. 9. 
Richfield Springs, N. Y..... 
Adv. Sept. 9. 
Wauseon, 
Adv. Sept. 2 and 9. 
Seattle, Wash. 


SEWERS 


Rahway, N. J. 

Adv. Sept. 3. 
Harrisburg, Pa. 
Teaneck, N. J 

Adv. Sept. 2 and 9. 
Paterson, N. J. 
Grant City, Mo. 
Pontiac, Mich. 


BRIDGES 


Belleville, Kan. 
Floyd, Va. 
Lock Haven, . 
Adv. Aug. 26 to Sept. 
Perry, Ga. 
Asbury Park, 
Portsmouth, N. : 
Adv. Aug. 26 » Sept. b 
Providence, R. ‘ es 
Iola, Kan. 
New York, N. Y. _. 
Portsmouth, N. H. 
Adv. Aug. 12 to Sept. 
8 Racine, Wis 
8 Salisbury, N. 
21 Union, W. 
2 Monticello, Ga. 
Farmville, Va 
25 Hillsville Va 


. 30 New Orleans, 


Sept. 
Sept. 


Sept. 
Sept. 


Sept. 


Sept. 


Sept. 
Sept. 


Sept. 


Sept. 
Sept. 


Sept. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Sept. 
Sept. 


Sept. 
Sept. 


Sept. 


Sept. 


Sept. 


Lrren~Moenwwee pee Re 


. 30 Wickenburg, 


Adv. Sept. 


STREETS AND ROADS 


Jasper, Tex. 
Minneapolis, Minn. 

Adv. Sept. 2 and 9. 
Ontario 
Meriden, Conn. 

Adv. Sept. 9. 
Fergus Falls. Minn 
Newaygo, Mich. 
Charleston, W. Va. 
Garnett, Kan. .. 
Philadelphia, Pa. 
International Falls, Minn.. 
Thief River Falls, Minn 
Clinton, Ta. 

New York ,N. 

St. George, S. 
Brooklyn, N. bia 
Washington, D. 
Baltimore, Md 
Ontonagon, Mich... 
16 Girard, Kan. .... 
Franklin, Tex. 


pen tt tt 
NOT ee ee nw 


os 
Aororworerer 


Adv. Sept. 9. 
Missouri 
Rome, 
Lapeer, ° 
Greeneville, Tex. 
Vanceboro, N. C. 
New Britain, Conn. 
Springfield, 
New Orleans, La. 
St. George, S. C. 
Cimmarron, Kan. 
Willmar, Minn. 


State aig an 


poreres 


eed ch scanseee Sept. 


Darlington, S. WE oe cs 


to tt 


none to 


_ 


ro 


meMmMopecrwns 


= 
sorweloww wn ves 


Advertised see the pages 
“Construction 


° 


6 
2 
6 
6 
2 
2 


noan 


Bids 
Close 


Sept. 2 


Sept 


Sept 
Sept 
Sept 
Sept 


See Eng 


22 Charleston, W § . Sept 
24 Abilene, Tex Sept 
Ady. Sept 
Girard, Kan 
7T Quebec, Que 
Kaufman, Tex 
Kaufman, Tex 


Sept 
Sept 
Sept 
Sept 


EXCAVATION AND DREDGING 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 
Sept. 


Sept. 
Sept. 
Sept. 


Sept. 


Sept. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Sept. 


Sept. 
Sept. 
Sept. 2 
Sept. 2 


Oct 
Oct. 
Oct. 


13 Pontiac, Mich Sept 
$4 Paterean, Ny J... vesvcesovst Sept 
14. Ft. Dodge, la ; 
18° Oskaloosa, Ia. 
Adv. Sept. 9. 
Wapello ta. 
Ady. Sept. 9. 
Mankato, Minn. 
Eudora, 
Helena, 


99 


INDUSTRIAL 


Ossining, N. Y. ‘ 
Wakeeney, Kan. 
Buffalo, N. Y 


WORKS 


BUILDINGS 


ee eee em Sept. 
errs Sept 


Indianapolis, Ind. 
Milwaukee, Wis 
Wash., D. C. 
Erie, Pa. 
Marmarth, 
Montevideo, 
Glassboro, N. J. 
Edinburg, Tex. 
Fond du Lae, 
Ossining, N 
Denver, Col 
15 Denver, Col 
17 Minnesnolis 
18 Hoytvillea, O. 
18 West Allis 
rr, &),; Win 
20 Brooklyn, N. Y 
21 Springfield, ¢ 
22 Wiota, Ia. 
23 Liberty, Mo. 
Ebensburg, 
New Orleans, 
1 Granite City, 
3 Canton, O. 
12 Huron, 8S. 


Sl ayy be be oe oe pe OO 


on 


ee ek et tt 


on 


Minn 


(Milwaukee, 


7 
7 

oF 
27 


FEDERAL GOVERNMENT WORK 


Sept. 


Sept. 


Sept. 


Sept. 
Sept. 


Sept. 
Sept. 


Sept. 
Sept. 
Sept. 
Sept. 


Sept. 


Sept. 


Sept. 
Sept. 
Sept. 


Barges 
Electria Freight 
St. Paul, Minn. 
Lifeboat House and Acces- 
sories—Marblehead, O. .Aug 
Pontoon Catamarans—Jac = 
sonville, Fla 

Remodeling Post Office. and 
Courthouse—Freeport, Tll. .Sept. 
Jetty—Jacksonville, Fla.. Aug 
Bowlers Rock Light—Balti- 
more, Md. ee eee 
Jetty—New Orleans, La...Aug. 
Sound Deadening Wall and 
Ceiling Covering—W ilming- 

ton. N. C 
Refrige rating 
New Orleans, 
Harbor Development—Spec. 
4136—Great Lakes, IIl..... 
Metal Work—Key West, 
4 ee pee Sept 


Nashville, Tenn...Aug. 
Lift ete.— 


13 
14 
15 
15 
15 


15 


15 
16 


Aug 


“Machine 


MISCELLANEOUS 


14 Foundation— reer 
Pa. a 
14 Gate V: s 
—Detroit, Sept 
14 Breakwate mE ort Maitiand- 
N. S. 
14 Pier—Toronto, 


Sleeves, 


Ont 


News-Record 


9 


4% 
9 


9 


9 


New a-Rec ‘ 


Wall—Newark, N. J . 
Plant—-New York, N. ¥ 
Retaining Wall — Asbury 
Park, N. J Sept 
Lighting 
roit, Mich 
Sewer Cleaner— 
eS 

Dam, Pump 
Norfolk. Va 
Rapid Transit 
N. ¥ 


Sept 
Sept 


Kquipment 


House, ete 


New York, 
I Sept 
Shafts—-New York. N. Y..Sept 
Adv. Sept. 2 and 9 
Breakwater. Chicago, 
Well, Well House 
Sioux Falls, S. D.... 
28 Crushed Trap Rock or nf ime 
Stone-——Kaufman, Tex. 
Transformers, ete.—Sacra- 
mento, Cal Aug 
Pumping Engine J: inesville 
Wis Sept 


Il 


ete 


.Aug 
. Sept 


Sept 


Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 


Waterworks 
PROPOSED WORK 


Kenwood—Citizens of Kenwood 
authorized Bd. Comrs. of 
district to issue $175,000 
system to serve both 


N.Y... 
and Sherrill have 
combined water 
bonds to install water 
communities 


Mich., Charlotte—City having plans pre 
pared by R. A. Murdock, engr., 628 Free 
Press Bldg., Detroit. for extension and 
additions to waterworks system About 
$50,000. 


Mich,., Ferndale (Detroit P. 0.) 
having plans prepared by G. Jerome 
1331 Majestic Bldg.. Detroit, 
and 8&8 in. ci. extensions to 
system, including valves, valve 
About $65,000. 

Minn., Breckenridge—City will sell $2 
4600 bonds Sept. 20, to extend water mains 
and $15,000 for lighting plant. 

Kan., Olathe—City voted $63,000 
to increase height of concrete and 
dam 5-6 ft EK. EF. Harper, 3031 
St.. Kansas City, Mo. engr. 

Kan., Ottawa—City election Sept. 24, to 
vote on $165,000 bonds to improve water 
works system and electric light plant. Fn 
gineer not decided. 

Tex., Dallas—City having plans prepared 
by G. D. Fairtrace, engr.. City Hall, for 
water purification plant for White Rock 
Reservoir. About $350,000. 

Cal., Vallejo Citv having estimates 
made for bringing water here and to Mare 
Island Navy Yard from Gordon Valley 
City Comn. plans election to vote on bonds 
in exeess of $1,000,000 for project. T. D. 
Kilkenny, city engr. 

Ont., Fenelon Falls— Village 
build waterworks and fire 
including pump house. 
distribution system 
vated tank. About 
Lindsay, engr. 

Ont., York—Township soon receives bids 
building 15,500 ft. 6 in. ¢.i.. pipe, in various 
streets, Sec. A. cost. $21,900; Sect. B., 
$10.000. KF. Barber, 40 Jarvis St., Toronto, 
ener. 


Village 
eng? 
building 6 

waterworks 
boxes, ete 


bonds 
earth 
Park 


plans to 
protection plant. 
electric pumps, c. i 
and reservoir or ele- 

$50,000 O. Smith 


BIDS DESIRED 


N. Y., Richfield Springs—Until Sept. 22. 
by Village Water Comrs., furnishing and 
laying 5,200 ft. ci. pipe, setting valves. 
building intakes, etc. V. A. Cameron, secy 
a F. Dowe, 30 East 23rd St.. New York 

ity 


engr.; advertised in this issue 
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Waterworks (Continued) 





furnishing 
waterworks system, 
earthen dam, 3,000 sq.yd. riprap, 


100 cu.yd. 


CONTRACTS 
(x Indicates award of contract) 


AWARDED 


City let contract 


Roxbury and 
Williams, 306 Hanover St. 

Alliance—City 
building additions to waterworks dam, from 
Devine Co., Alliance. 
Wis., Cedarberg—City received bids 
waterworks system, 
water pipe, building concrete 
steel tank, 
611 South 


installing new 


Sewers 
PROPOSED 


N. J., Haledon—Boro. having plans pre- 
pared for sewerage system. 


Mich., Detroit—City plans to build 2,593 
ft. sewer in Halleck Ave. from Jos. Campau 
to Dequindre Sts., cylinder, ete., 
and State 
from Seven Mile Rd. to Ralston Ave., 
in.-7 ft. 6 in. cylinder, both brick, concrete 
and segmental block. 


Cairo—City opens bids about 


city engr. 
Augusta—C ity 
pipe sewers and build new sewerage system. 
Bonds for $40,000 voted for project 
between $50,000 and $80,000. 

Burlington—City 
nary plans prepared for new sewerage sys- 
About $75,000 


Milwaukee—-Sewerage 
ing plans prepared and contemplates con- 
struction of following work during 1921, 
sewage tanks and equipment, cost 5 
; power house and equipment, $250,000 ; 
equipment, 
fine screen building and equipment, 
dock, $200,000; 
equipment, 


Portland—City 


*. to Creston St., cost $178, 


from Thomn- 
Killingsworth 


System, $49,091, East 56th St. 
College St 


8th St. to Union Ave., $6,207. 
Ainsworth 4 
$4,198: also grading and replacing concrete 


Laurgaard, city engr. 
Ont., Sandwich, East—Township plans to 


Sandwich to Peach Island. About $200,000. 


Knowles, Ltd., Windsor, engr. 


BIDS DESIRED 
Rahway—Until Sept. 


in this issue 
Harrisburg— Until ’ 
Lynch, supt. highways, ¢ ommonwealth 

constructing ‘ 
rectangular 


Elder and Raleigh Sts. and 8 in. terra cotta 
pipe sanitary sewer in Caledonia and Hud- 


Commonwealth 
Mo., Grant City—Until Sept. 21, by City 
Clerk. building public sewer and disposal 


and 1,640 ft. 10 in. vitr. pipe, 4,100 lin. ft. 
trenching, 
crete in Imhoff tank, 129 cu.yd. excav., 


Black & Veach, Mutual Bldg., Kansas City, 
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PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*N. Y., 8S. Richmond Boro. 
let contract building sanitary sewers in 
Seaside Blvd. from Sea Ave. to point 3,000 
ft. west of Sand Lane, to J. Johnson, Sons, 
West New Brighton, $133,258. 

*0O., Cleveland Heights (Warrensville, P. 


1., St. George 


O.)—Village let contract building 5140 ft. 
8-24 in. vitr. sewer pipe in Cumberland 
Ave. from Lee to Mayfield Rds., to A 


Marra, 345 The Arcade, Cleveland $31,353. 


Noted Sept. 2. 


*0., Euclid—Village let contracts laying 
(1) storm and sanitary sewers, (2) water 
mains in (a) Midland Rd., (b) Garland 
Drive from South Lakeshore to Eastlawn 
Blvd., (c) South Lakeshore Blvd., from 
Newton Rd. to Lakeshore Blvd., (ad) Fern 
Drive from South Lakeshore to Eastlawn 
Bivds., involving 6,490 ft. 8-20 in. vitr. and 
2.761 ft. 6-8 in. c. i. pipe, (e) Azalia Drive 
from South Lakeshore to Eastlawn Blvds.. 
(f) Marigold Ave. from South Lakeshore to 
Kastlawn Blvds., (g) Orchid Drive from 
South Lakeshore to Eastlawn Blvds., (h) 
Eastlawn Drive from South Lakeshore to 
Eastlawn Blvds., (i) East 230th St. from 
St. Clair to Arms Ave., 6,480 ft. 8-30 in. 
vitr. and 3.545 ft. 4-8 in. ec. i. pine, to 
Hadded Mall Co., 335 The Arcade, Cleve- 
land, (la) $13,639; A. Marra, Dluminatine 
Bldg., Cleveland, (1b) $6526. (Je) $16,500, 
(1d) $1,363, (le) $1,415. (1f) $3,782, (1g) 
$2,282, (ih) $9,392, (2h) $5,590: J. B. 
Lynn. 335 The Arcade Cleveland, (2a) 
$4,952, (2b) $3.896. (2c) $8219, (2d) 


$1,080, (2e) $1.000, (2f) $2.301, (22) $1,665, 


(li) $3,064, (2i) $1,988. Noted Aug. 12. 
_Mich., Detroit—City received bids fur- 
nishing labor and material (except man- 


hole rings and covers) building and finish- 
ing complete, vitr. crock sewers with brick 
manholes in (1) Lateral Sewer 3302, Vin- 
ton, Ravmond, Georgia and Edgewood Sts., 
(2) 3307, Raymond, Clarion, Georgia and 
Edgewood Sts. (3) 3309. Erwin, Holcomb, 
Georgia and Edgewood Sts., (4) 3311, Jos. 
Campau, Cody, Mitchell and Davison Aves, 
(5) 3312, Jos. Camnau, Cody, Mitchell and 
a Sts.. (6) 3321, Newport, Chalmers, 
Mack 


and Forest Aves., (7) 3322. Van 
Dyke, Erwin, Edgewood and Woodlawn 
Aves., (8) 3323. Seven Mile Rd., Bauman, 
Charleston and Annin Aves., (9) 3324, 
Raymond, raverse, Knodell and Gratiot 
Aves., (19) 3327. Ralston, Bayman, Cormel 
and Annin Aves. (11) 3328, Ralston, 


Charleston, Adeline and State 
(12) 3329, Ralston, Charleston, Annin and 
Lantz Aves., (13) 3330, Ralston, Charles- 
ton, Fernhill and Adeline Aves., (14) 3331, 


Fair Aves., 





talston, Charleston, Lantz and Fernhill 
Aves., (15) 3332, Dexter Blvd... Lawton, 
Auburn and Puritan Aves., (16) 3181, West 
Line Highland Park, Log Cabin, Puritan 
and Florence Aves., (17) 2232, Petosky, 
Dexter, Calvert and Lawrerce Sts., from 
V. Teetart, 5230 Notre Dame St.. (1) 


5782, (2) $14 218, (5) $8,562, (9) $40,533, 
(12) $16.399, (14) $15.498; N. Mancini, 580 
Concord Ave... (1) $4.700, (2) $11,100, (9) 
$29,000; A. H. Haynes, 70 Davenport St., 
(1) $4,350; Lennane Bros., 899 Union Trust 
Bidg., (2) $13,987, (3) $23.029, (7) $26,870; 
Oakwood Constr. Co., 165 Fort Blvd., (3) 
$26,650, (4) $11,770. (5) $8,180. (6) $17.- 
600, (8) $43.500, (10) $6.110, (11) $17,606, 
(12) $14,600. (13) $14795, (14) $14,621, 
(15) $53,700, (16) $22.160; Libertv Constr. 
Co., 917 Chamber of Commerce Blde., (6) 
$15.683; Western Constr. Co., 1298 Ford 
Bldg., (6) $16,386, (8) $55,100, (10) $6,720, 
1) $17,760, (12) $15,989, (13) $15 654, 
) $14.893, (15) $53.566. (16) $29.371, 
) $14,793; R. D. Baker. Penobscot Bldg., 
) 
r 





$5,850, (11) $22,050, (13) $14,600; 
nane & Melivenna, 1205 Book Bldg., 
17) $11,750. Noted July 22 and 29. 


*Ill., East St. Louis—City let contract 
building 7 mi. 48-78 in. rein.-con. and 20-48 
in. vitr. sewer pipe in Winstonly Sewer 
Dist., to J. Keeley Constr. Co., Cahokia 
Bldg. About $415,000. 

Wis., Cedarburg — City received bids 
building sewerage system throughout en- 
tire city, to include excavating and laying 
35,000 ft. vitr. pipe sewer, 2 sewage dis- 
posal tanks, sewage pumping station and 
pneumatic eiector, from J. T. Blake, 611 
South Few St., Madison, $89,635; Wenzel & 
Henoch, 498 27th St., Milwaukee, $96,252; 
E. R. Hardine Co., 400 Robinson Blidg., 
Racine, $133,345. 

Ia., Atlantie—City let contract building 
sanitary sewers in various streets, to Akin 
& Flutter, Corning, $23.654. 

*Minn., Benson—City let contract ex- 
tending sewerage and waterworks systems, 


involving 7.554 ft. 12 in. sewer f'P es 21 
manholes, 20 catch basins, 2,000 ft. Class 
“RB” ¢.i. pipe, ete, to E. T. Webster, 427 
Beacon Ave., St. Paul $28,106. | Noted 


19. 


Aug. 








*xNeb., Minden—City let contrac: 
ling sewers in 10 blocks, to Donn, 
Briggs, Shenandoah, Ia. About $12 

Ore., Portland—City received bh 
nishing and laying cement pipe s. 
(a) East 58th St. from north line of 
Blvd. to sewer in Klichitat St., (b) s 
St. from Serene Park to East 9th 
86th St. from Ash to East Stark S&S 
67th St. S. E. and 45th Ave. S. BE. s 
system, from Portland Realty and Tr 


Exch. Bldg. (a) $6,591; J. Keating 
land, (b) $4,931, (c) $2,447; (d) $ 
Azar & Co., Portland, (b) $4,965; M 


arie & Co., Portland, (b) $5,356, (c) 


Lane & Pasanen, Portland, (c) $ 
Oregon Constr. Co., Portland, (c) 
*Ont., Newmarket—Town let co 
building outfall sewer involving 2 


15-18 in. vitr. tile pipe, to Curran & }: 
Orrillia. About $34,000. 
Bridges 
PROPOSED WORK 
Alabama—State Highway Comn., \\ 


gomery, having surveys made by | 
Smith, bridge engr., c/o State Hig) 
Dept., for Rooster Bridge over Tomb; 


River, 14 mi. from Demopolis, Mar: 
and Sumter Counties. Work includ 
proaches, sub-structure and super-struct 
200 ft. clear opening, probably bascul: 
vertical lift. 


Alabama—State Highway Dept., M: 
gomery, having plans prepared by lI. 
Smith, bridge engr., c/o State High 


Dept., for 180 camel back truss, 21 ft. 

c trusses, 102 ft. deck-pratt truss, 11 
c to ¢c trusses, two 60 ft. plate girder s; 
(no substructure work or approaches 

above bridges), 40 mi. north of Birm): 
ham, Cullman and Blount Counties, ¢ 
$60,000; two 120 ft. steel Pratt trusses ; 
steel camel back trusses, {| 





two 175 ft. 

ft. concrete trestle approach and conc: 
piers, 9 mi. northeast of Montgomery, | 
more and Montgomery Counties, $150.0 
six concrete girder bridges, ore to | 

50 ft. span, two 60 ft., three 57 ft., four 
30 ft., five 39 ft. and six 30 ft., on pi 
abandoned by Louisville & Nashville Ih 


south of Cullman, Cullman Co. 
0., Cleveland—City plans to build a « 


crete bridge, on East 107th St. and © 
negie Ave. About $250,000. R. Hoffn 
618 City Hall, engr. 


Mich., Flint—City having plans prepare 
by E. C. Shoecraft, engr., Flint, for 16 
ft. steel and concrete bridge, double arc! 


57 ft. wide, over Flint River on Beach St 
Il., East St. Louis—C. M. Slaymaker 
dist. engr., Metropolitan Bldg., opens bid 


about Oct. 1, building 1,500 ft. concrete and 


steel bridge, 18 ft. wide, over Cascaskia 
River, between here and Mt. Vernon, for 
Special Rd. Dist 

Minn., New Ulm—Brown Co. havine 
plans prepared for Bridge 3454 over Big 
Cottonwood River, to have two 120 ft. steel 
truss spans on rein.-con. abutments. About 
$30,000. State Highway Dept, Guardia: 
Life Bldg., St. Paul, engrs. 

Minn., New Ulm—City, Brown Co. (New 
Ulm), Nicollet Co. (St. Peter) and Fed 
eral Government plan to build one 10! ft 
and one 300 ft. steel span bridges, 18 f! 
roadways, over Minnesota River, latter t 


have three 100 ft. spans. About $60,00 
Mo., Jefferson City—City had plans pr 
pared by Waddell & Son, engrs., &!' 


Graphic Arts Bldg., Kansas City, Mo., fo! 
700 ft. steel bridge, 17 ft. wide, on cor 
crete piers and wood piling, over Osa” 
River, involving 1,225 cu.yd. concrete, 27 
tons steel and 5,250 lin ft. wooden piling 
About $200,000. C. A. Dircks, clk. 
BIDS DESIRED 

N. Y., New York—Until Sept. 15, by M 
Hulburt, Comr. Docks, Pier A, furnishing 
labor and material building inshore portico! 
of Brooklyn Bridge Improvement. 


Va.. Farmville—Until Sept. 25, by © 
Bd. Superv. Prince Edward Co., build’: 
48 ft., steel beam bridge, over Vaugh' 
Creek., near Hurtsville, for State Highw: 
Cofnn., Richmond 

Va.. Hillsville—Until Sept. 25., by Ch: 
Bd. Superv. Carroll Co., building 52 f! 
steel truss bridge over Pauls Creek ©! 
Flower Gap. and 82 ft. steel truss bride: 


over Little Reed Island Creek, near Sout 
ern Store, for State Highway Comn., Ric! 
mond. 

Ga., Monticello— Until Sept. 22, | 
Comrs. Jasper Co. building 2 rein.-co 
bridges, one 1.5 mi. from here to ha 
two 26 ft. and two 16 ft. concrete spa! 
on 8 concrete piers and 2 concrete abu 
ments with wing walls; other 4.5 mi. fro: 
here to have three 26 ft. concrete 4d: 
girder spans on 2 concrete piers and 2 con 








ee 
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dees (Continued) rein.-con. deck girder superstructure, 2 Minn., New Ulm City Brown Co. (New 
Work rein.-con. abutments and 1 temporary Uim), Nicollet Co. (St. Peter) and Federal 
bridge, over Drainage Ditch on Sta. 229, Government plan to grade and fill in high 
5.5 ecu.yd. Class “A” concrete $50 per Water crossing over Minnesota River About 
t 37,020 Ib. reinforcing steel, ete Bids cu.yd » 1,099 cu.yd. Class “ES $30, 10,730 Tb $60,000 
: iso be received on alternate designs, ee as steel v9.09 S4,7N oer Ss. D.. Watertown—City Council plans 
; . 986.5 cuyd. Class “A” and 321 Skew slab superstructure, 2 rein.-con abut- pave 116 blocks About $250,060 I 
olving 250.9 Cus wate ahd 4£$:600 Tb ments, and 1 concrete pier, over Drainage Mather, clk 
vd. Class B” concrete and 26, Ditch on Sta. 515 plus 65, 9.9 eucyd. Class oi p ‘ 
forcing steel. “A” concrete, $50 per cu.yd 104 cucvd Nev., Reno—Washoe Co. plans to build 
Wis., Racine—Until Sept. 18, by Bd. Pub. Glass “pe 30. 19.2 eucyd. Class °C." $25 15 mi. gravel read from Reno to Purdy 
Wks.. building 150 ft. rein.-con arch: §£0¢ ib. reinforcing steel. $0.09. $4,869: on CSalliceniactevada Line About $191,000 
ridge on Spring St., 30 ft. wide, to be pdin-con. skew slab superstructure, 2 rein 


ete abutments with wing walls. 
ives 159.1 cu.yd. Class “A,” 275.9 cu.yd. 
“Bp” and 60.9 cu.yd. Class “C” con- 


Federal Government will appropriate $9 
own as Millmine Bridge. About $40.000. Gon” abutments and 2 concrete piers, ove 00 toward cost 
Klug & Smith, Mack Blk. Milwaukee, Drainage Ditch on Sta. 357 plus 9, 9.8 Ont., Peterboro—-City having plans pre- 
ners a a cu.yd. Class “A”™ conerete $50, 123.5 eucyd pared for 1 mi. concrete sidewalks and J} mi 
Tex., Greenville—l ntil sept 18, by A. J. Class “B"” $30, 44.8 cu.vd. Class “C’" $25; asphalt or bitulithic pavement About $67.- 
‘ates, judge Hunt Co., grading, surfacing 11,840 Ib. reinforcing steel, $0.09, $6,381. 700. W. Parsons, City Hall, engr 
nd building concrete and steel bridges and) Noted Aug. 5. 
iverts on 11.14 mi. Greenville-Caddo Mills iy " ; ii BIDS DESIRED 
d.. 16 ft. wide, involving 7 acres clearing x Ontario—Dept. Pub. Rds... Toronto, let ; , ‘ : ; 
y erubbing, 50,499 cu.yd. borrow, 48,916 Contract building concrete bridges and cul- Conn,, Meriden——Until Sept. 14, by Mavor, 
ind gru Le ssified earth and 3,290 cu.yd verts on Provincial Highway in West Room % Town Hall paving South Colony 
cu.yd a sae aV., 2,257.4 cu vd. Class “A” Cramahae and Tyndinaga Twps., to Harvey St. from New York, New Haven & Hart 
184.5 oye ‘Class ae concrete, 32 504 & Armitage, Deseronto; Hope and Clark ford RR. to southerly street line of Cooper 
_ crushed ‘stone, 233.027 Ib. reinfore- TWps. to W. P. Godson & Co., 30 Leopold and Perkins Sts. ©. 1’. Prann, city engt 


; and 78.880 Ib, ened steel, ete, St, Toronto; Clinton, Saltfleet_ and North advertised in this issue 


\bout $310,000, A, D. Duck, co. engr. ee al ow hee > llltasammaadsllnatada N. Y.. Brooklyn —Until Sept. 15, by EF 
Ariz.. Wickenburg—Until Sept. 306, at oronto. otal cost $70,006 Riegelmann, boro. pres., regulating and re 
othice of T. Maddock, state highway engr., *Ont., Orangeville—Dufferin Co. let con- paving with special granite on present con 
Phoenix, building steel bridge, to have two tract building 11 rein.-con. bridges, 6-40 ft crete foundation roadway of Bedford Ave 
100 ft. steel trusses. across Hassayampa_ spans, 20-30 ft. roadway, as follows, 8 to Je from Eastern Parkway to Empire Blvd 
River, on Federal Aid Project 31, here; Kidd, Inglewood, $17 per eu.yds 1 to’Can permanent asphalt on 6 in. conerete foun 
advertised in this issue. ada Constr. Co., 907 Excelsior Life Bld., dation, Bedford Pl from Brevoort PL to 
i . 7 ’ Toronto, $23 per cu.yd.; 1 to J. MeBride, Atlantic Ave., Bleecher St. from St. Nicho 
PRICES AND CONTRACTS AWARDED Grand Valley, $20 per cu.yd.; 1 to Seott, las Ave to boro. line, Bradford St. from 
(xIndicates award of contract) Maddock & Mitchell, 48 Alexander St., Dumont to Livonia Ave., Crooke Ave from 
: State Highway Dept A is Toronto, $23 per cu.yd. Work involves” Brighton Beach RR. to Ocean Ave., 6th 
Maine—State Highway Dept., Augusta, 4.500 cu.yd. rein.-con., 1,600 cu.yd. stone, Ave. from 62nd to 63rd Sts.; permanent 
reckon _— eee fet Ph aa Brides ete. Total cost. $35,000, Grade 1 granite on 6 in. concrete founda- 
superstruc 3 E Pitas ye > ze, Tiller : “aes . Paiaied » 
Telfast. Waldo Co., (b) concrete abutments _xOnt., Port Dover—Norfolk Co. (Sim ae a Pe Se ae 
and (c) steel superstructure for Cumber- Coe) let contract building 120 ft. bridge a : a - 
land St. Bridge over Presumpscott River, with concrete approaches at each end, in- N. Y., New YVork-——Until Sept. 15, by H 
Westbrook, Cumberland Co., from Boston Velving 584  cu.yd rein.-con., 25,000 Ib. H. Curran, pres. Manhattan Boro., regulat- 
Bridge Wks., Inc., 47 Winter St., Boston, reinforcing steel and 550 cu.yd. stone, to ing and repaving with sheet asphalt on con- 
Mass., (a) $34,800, (ec) $11,883; United A.C. Stewart & Sons, Port Dover, About crete foundation, roadway of West 54th St 
Constr. Co., 24 James St., Albany, N. Y., 25,000. Noted July 22. from 7th to 9th Aves., West End Ave. from 


(a) $38,337, Se $10,682; E. Cyr & Co., = to ag Be also aa — - ist 
Waterville, (b) $28,945. Sts.; granite block on cone ‘ete foundation, 
* Maine—State of Maine and Dept. Pub. Streets and Roads pl al ge Soe ge Prong: Bend seth Bts : 
, “ sy as K : i gomery to 
Wks., Quebec, Que., let contract building PROPOSED WORK Jackson Sts : 
substructure of Edmunston, N. B.-Mada- 7 eae ara : ey i 
waska, Me, International Bridge over St. Mass., Boston—City plans to build Caro- N. Y., 8. L, St. George an ntil Sept 15, 
John River, to B. C. Burnee & Sons, South line Ave., involving 350 cu.yd. concrete by ¢ D> Van Name, pres Richmond Loro., 
Devon, N. B., Can., $122,204; superstruc- walls and 8,000 cu.yd. exeav. About $35,000. repaving with concrete roadway of Arthur 
ture, to Dominion Bridge Co.. Dominion N. J.. Newark—Dept. Streets and Pub Kill Rd. from Fosters to Woodrow Rds. 
Sta., Montreal, Que., Can., $147,820. Impvts. soon receives bids paving, grading Pa., Phila——Until Sept 14, by city, grad- 
*N. Y., Herkimer—Town Bds. Herkimer and flagging Pershine Ave. from Watson ing Basel, Andrews, Pittville, Alsop, Thou 


and Fairfield let contract building rein.- St. north, brick on concrete, paving Grand Ton, Woolston, Pitman, Old Front, Grange 
con. arch bridge over West Canada Creek Ave. from South Orange to Mt. View Aves., and 15th Sts.,  ¢ edar Park, Walnut Lane, 
and crossing over tracks of Adirondack asphalt or concrete. About $25,000, Wooster and Sommers Rds, and 71st Ave 


Div. of New _ York Central RR. with ; s _9s : . (Schedule A); repairing fenders on Passy 
Fla., St. Augustine—St. John Co. de- unk Ave. Bridge (Schedule B); improving 


approaches and appurtenant structures at feated 2,250,000 bonds Aug. 2 av 

ae : re ockh: 7 «290, nds Aug. 24, to pave, ge, s Lane (Sche » CC): asnhs on atenan 
De pster, a a ¢ “a re hn t = a hard surface and build 2 concrete bridges. = oe eee . AR aoe gg a —s 
Constr. o., INiagar sifeé >1dg., suffalo. Noted Aug. 5. Briste ' Pee ~ Ry ao cl se a 
»TIStOL, ay ra, edi ; ew, earvier, 


Noted July 32. Ohio—State Highway Dept., Colum! 1 Fioyd, Glendale, 1 
nS re ee state shway ept., olumbus, yungan, Floyd, Glendale, Front, Grange 

avennee Fo em Are og md nage >A yore rejected bids received Aug. 20, grading, Greenway, Herbert, Hutehinson, Lindley 
bridge No. C. 49 ft span a0 fk P  raiaaas building bridges and culverts and paving Locust, Luray, Palethorp, Palmetto, Pine, 
5 ft. sidewalk, also incased T beam bridge 4.087 mi. Sect H Bucyrus-Upper Sandusky Rubicam, Ruscomb, Westmoreland, Wood- 
No. D, 14 ft. span, 30 ft. wide, on State Rd., Crawford Co., bituminous concrete. stock, Lambert, 20th, 21st, 56th, 60th, 62nd, 
Highway 2, fhosbiine-Beedentown. Burting- Ww ork wit be readvertised. Noted Aug. 26. 65th, 71st, 72nd and 73rd Sts. and 69th Ave 
ton Co., to East Jersey Bridge Co., 175 Ohio—State Highway Comn., Columbus, (Schedule D) ; repairing asphalt pavements 
Smith St., Perth Amboy, $49,898 and $21,- received no bids Sept. 3, building roads in (Schedule I) About $650,000. FH 
192 respectively. Work involves 58,700 Ib. following counties: Caven, dir. Pub. Wks. 
steel and 26,700 Ib. old refabricated steel. Belmont Co. Sect. “H-1" Barnesville- Md., Baltimore—Until Sept. 15, by Td. 
Noted Aug. 19. Woodsfield Rd. 1.778 mi. grading, con- Awards, c/o City Register, grading, curb 

*Pa., Ebensburg—Cambria Co. let con- structing bridges and culverts and paving ing and paving with old granite block on 
tract building concrete and steel bridge over With bituminous macadam. concrete base and cement concrete several 
Conemaugh River, connecting Franklin and Sect. “I _Barnesville-Woodsfield Rd., streets listed in Contr. 176 and 177; grad 
East Conemaugh Boros, to Penn Bridge Co. 2.061 mi., grading, constructing bridges and ing and paving with cement concrete va 
Beaver Falls, $136,435. Noted Aug. 19 * culverts and paving with bituminous mac-_ rious alleys, listed in Contrs. 63, 64, and 

: i Beer i adam. 65. R. K. Compton, acting ch. engr. 

_ &ML, Danville—City let contract build- Clermont Co., Sect. “N-2" Milford-Hills- D. C.. Wash.—Until Sept. 15, by Dist 
ing 1,038 ft. rein.-con. bridge, over Ver- boro Rd. 3.548 mi., grading, constructing Comre. caedie , aman and lavine 
million River, to have 6 arch spans, av-  pridges and culverts and paving with water. SO™MTS. — &racing , ~ : aying 
proach span and 30 ft. roadway, to M. pound macadam. cement pavement. 
Yeager & Sons, Danville. Noted April 22. Scioto Co., Sect. “B” Portsmouth-Oak Hill 8S. €.. Darlington—Until Sept. 16, by W. 

*Minn., New Ulm—Brown Co. let con- Rd., 1,997 mi., grading. constructing bridges ©. Candy, superv. Darlington Co. building 
tracts building Bridge 3279, to have two and culverts and paving with either brick, 4, ™i- sand-clay road from Darlington to 
100 ft. steel spans on rein.-con. abutments, or monolithic brick. Noted Aug. 26. Florence Co. line. |W. S. Lewis, Florence, 
to Minneapolis Bridge Co., 1035 Metropoli- Tl.. Belleville—St. Clair Co. soon re- Div: Ensr.: advertised in this issue. 
tan Life Bldg., Minneapolis, $29,989; Bridge ceives bids rading and naving 34 mi road Ga., Kome—tU'ntil Sept. 17, by Bd. Comrs. 
3209, to have two 100 ft. spans on rein.- from East tr Louis to Narlitvilie 16 and tds. and Revenues, Floyd Co. grading 
con, abutments, to Joliet Bridge & Constr. 18 ft wide ‘involving 25 000 sa.vd concrete, building ditches, shoulders, drainage struc- 
Co., 731 Metropolitan Life Bldg., Minneap-  aogt “$200.000; 14 mi. Natl. Old Nails Ra, tures. and top soil surfacing 7.3 mi. Fed- 
olis, $25,000. 18 ft. wide, 16.000 sq.yd. concrete, $150,000. eral Aid Project 151. Work involves 4.39 

*Kan., Junction City—Comrs. Geary Co. GC. M. Slaymaker, Metropolitan Bldg., East @cres clearing and aes 38,950 cu.yd 
let contract building 150 ft. rein.-con. rain- St. Louis, ener. common, 7,621 cu.yd. borrow and 1,178 
bow arch bridge, 18 ft. roadway, near here, Ill. Relleville—St. Clair Co. opens bids cu.yd. solid rock excav., 4,196 cu.yd. over- 


Coss 7 2 E % : . ee haul, bridges involve 48.41 cu.yd. Class 
Woh gas ate Natea a. = St, Des about Oct. 1. grading. paving and building “A” 203.23 cu.yd. Class “B” and 42.80 


bridges on 69 mi. road from East St. Louis ey yq. Class “C” concrete, and 5,283 Ib 

Missouri—State Highway Dept., St. Jo- to Mt. Vernon. 18 ft. wide, involving 630,- reinforcing steel ; : pipe ‘culverts involve 

seph, received bids Aug. 20. from Lynch- 000 sq.yd. concrete. About $3.000,000. C. 4.756 lin.ft. 15-30 in. pipe, 111.34  cu.yd. 

McDonnell, Moberly, building rein.-con. M. Slaymaker, Metropolitan Bldg., East St. cement concrete in headwalis, and 17,172.5 
skew slab superstructure and 4 rein.-con. Louis, dist. ener. cu.yd. surfacing. 


pile bents over Contrary Creek, sta. 64 Wis., Two Rivers—City plans to scarify, La. New Orlcane—Until Sept. 21, by W. 


plus 32. involving 10 cu.yd. Class ‘“‘A”’ con- : > 
crete. $50 ss i 315.7 cu.yd. Class relevel, reroll, resurface, ete. 2.1 mi. Wash- B. Davey. city engr., paving 6.880 lin.ft. 
“R” $30, 28.000 Ib. reinforcing steel, $0.09, ington, Monroe and 16th Sts., 18 ft. wide. South Clairborne St. from Canal St. to New 


total cost $9,491; rein.-con. through girder About $25,000. Engineer not selected. Basin, 14,600 lin.ft. South Clairborne St. 
superstructure and 2 rein.-con. abutments, Tl., Mounds—City soon receives bids from New Basin to Napoleon Ave., 6,440 
over Rushville Drainage Ditch on Sta. 649 graveling, curbing, guttering, building mac- lin.ft. Broad St. from New Basin Canal to 
plus 51. 6 cu.yd. Class “A” concrete, $50 adam pavemeni. ete, on various streets. Washington Ave., 6,440 lin.ft., Broad St. 
per cu.yd., 244.1 cu.yd. Class “R” $30, 25,- About $25,000. G. F. Dewey, 613 Ohio St., from Canal St. to New Basin, 9,740 lin.ft. 
105 Ib. reinforcing steel, $0.09, $9,887; Cairo. énegr. Audubon Blvd. from Poplar to Apricot Sts., 









ee 





Ia., Wapello—Drainage—Until Sept. 22, 
by Kd. Supervs. Louisa Co., furnishing 
labor and material for drainage work in 
D.D. 22 and 23. F. G. Wright, co. aur.; 
advertised in this issue. 


Mins 





Mankato—Until Sept. 15, by C. L. 
Kennedy, aud, Blue Earth Co., building Co. 
Ditch 59, involving 128.805 lin.ft. 8-32 in. 
tile, 1 concrete headwall, cost $49,107; Co 
Ditch 56, 40400 lin.ft. open work, 261,813 











cu.yd. spoil banks, 157.410 lin.ft. 8-28 in. 
tile; 49 branches and laterals, 7,531 tons 
tile, 20 conerete headwalls, also 225 cu.yd 


rein.-con. dam at outlet of Crystal Lake, 
$196,770. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 
*Wyo., Basin—Drainage—Alamo D. D. 
let contract building 51,182 ft. closed tile 
drain, 9 ft. deep, to Lovell Constr. Co., 
Lovell. About $85,000. 


*Tex., Corsicana — Canal and Levee — 
Navarro Co, let contract building 5 mi. 
canal and 6 mi. levee in Levee Dist. 8, to 
Ennis Constr. Co., Ennis. 


*Ont., Tilbury—Dredging—Township let 
contract dredging Merlin Drain, involving 
100,000 yd. wet excav., to Chatham Dredg- 
ing Co., Chatham. About $40,000. 


Industrial Works 


PROPOSED WORK 
Me., Skowhegan—Central Maine F 
Co., 40 Water St., Augusta, plans to vutld 
410 x 180 ft. hydroelectric plant, here. 
About $1,350,000. F. H. Mason, ch, engr. 
J. A. Leonard, resident ener. 


Mass., Worcester — L. Ss. Beardsley, 
areht.. 116 West 39th St.. New York City, 
soon lets contract building 2 story, 100 x 
130 ft. concrete, brick and steel bakery, 
rein.-con. flooring, concrete foundation, on 
Main St., here, for Grocers Bread Co. 
About $100,000, 


Mass., Worcester—T. Hanson, 873 Main 
St., soon lets contract building 2 story, 90 
x 90 ft., rein.-con., brick and steel garage, 
rein. -con. flooring, concrete foundation. 
About $75,000. Ek. T. Chapin, 310 Main 
St., archt. Noted June 3. 


N. Y¥., Long Island City—Allied Printing 
Assn. of Manhattan, c/o W. KE. Austin, 
archt. and engr., 46 West 24th St... New 
York City, having plans prepared for 9 
story, 80 x 400 ft., rein-con., brick and 
steel plant, rein.-con flooring, concrete 
foundation, on Jackson Ave. near Harold St. 

N. J., Bridgeton—lIllinois Glass Co. plans 
to build new plant. Cost including ma- 
chinery, $3,500,000. A Godfrey, genl mgr. 


N. J., Camden—B. H. Lackey, archt., 509 
Federal St., preparing plans for 2 story, 60 
x 135 ft., rein.-con. factory. Owner's name 
withheld 


N. J., Hoboken — Ballinger & Perrott, 
engrs. and archts., 47 West 34th St... New 
York City, soon let contract building 2 
story, rein.-con. and steel factory, rein.-con. 
flooring, concrete foundation, on Clinton 
St.. for Chocolate Menier, 1127 Clinton St. 
About $100,000. 


N. J., Newark—New Jersey Ice Cream 
Co., 316 Mt. Pleasant Ave., having plans 
prepared by Voss & Lauritzen, archts. and 
engrs., 65 De Kalb Ave., Brooklyn, for 3 
story, 35 x 35 ft.. brick, rein.-con. and steel 
plant, rein.-con. flooring, concrete founda- 
tion. About $100,000. 


N. J.. New Brunswick—Western Sulphur 
Co. plans to build fertilizer plant. About 
$150,000. J. G. Lipman, c/o State Agricul- 
tural College, pres. 


N. J., Woodlynne (Camden P. O.)—Cam- 
den Ice Co., c/o B. H. Lackey. archt., 509 
Federal St., Camden, plans to build ice 
plant and coal yards, here. 


Pa., Altoona—H. C. Prutzman & Co., 817 
Green Ave., plans to build 3 story, 60 x 120 
ft. concrete, brick and steel warehouse on 
Sth Ave. and Green St. About $100,000. 
Architect not selected. 


Pa, Frankford (Phila. P. O)—G. B. 
Roth, archt., 1629 Chestnut St., Phia., pre- 
paring plans for 2 story, 100 x 190 ft., con- 
crete and brick factory, here. Owners 
name withheld. 


0., Cleveland—Concrete Steel Co., Guard- 
lan Bidg., plans to build 1 story, 70 x 200 
ft., rein.-con., brick and steel factory. rein.- 
con. flooring. concrete and brick foundation, 
on Berea Rd. About $75,000. W. Bright, 
mer. Private plans. 


0., Cleveland—R. C. Koblitz, 703 Canal 
Ra., plans to build 2 story, 72 x 110 ft. 
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brick and steel factory and warehouse, 
brick foundation, on East 11th St. and 
Hamilton Ave About $50,000. BP. Matzin- 
ger, Coxton Bldg., archt. 


O., Cleveland—Natl. Carbon Co., 
117th St. and Madison Ave., 
1 story, rein.-con., brick and steel addition 
to factory, rein.-con. flooring, brick and 
conerete foundation. About $150,000. R.R 
Magee, c/o Natl Carbon Co., archt. 


O., Cleveland—Natl Lamp Wks. of Gen- 
eral Electric Co., Nela Park, plans to build 
3 story, rein.-con., brick and steel factory, 
rein.-con, flooring, concrete foundation. on 
Alonzo Ave. near Aetna Rd. About $300,- 
000. G. H. Johnson, Nela Park, engr. and 
archt. 

O., Cleveland—Windaw Tool Co., pur- 
chased site at 1565 East 17th St and 
plans to build 1 story, 46 x 130 ft. brick 
and steel addition to factory, brick founda- 
tion. About $50,000. E. Windaw, pres 

0., Lakewood (Cleveland P. O.)—L. S. 
Brooker, 11717 Detroit Ave., Cleveland, pur 
chased site and plans to build 1 story brick 
addition to factory, brick foundation. About 
$50,000 Architect not selected. 


In Sullivan—Mutval Truck Co. had 


West 
plans to build 


pla prepared by Shourds-Stoner Co., 
ar . Tribune Bldg., Terre Haute, for 1 
sty, 200 x 800 ft.. brick and steel (mon- 
it type) factory, rein.-con. flooring. About 
$ 3,000 


Aich,, Detroit-——Modern Sales & Service 

»., 88 Woodward Ave., plans to construct 

story, 110 x 425 ft.. rein.-con. and brick 
auto service building, rein.-con. flooring, 
concrete foundation, on Jefferson Ave. and 
Du Bois St. About $200,000. Architect’s 
name withheld. 


Ml.. Chieago—Borden Farm Products Co., 
136 West Lake St.. had plans prepared by 
E. FE. Roberts. archt.. 105 North Clark St., 
for 3 story, 115 x 210 ft., brick, rein.-con. 
and steel bottling plant, rein.-con. flooring, 
concrete foundation, on Clybourn Ave and 
Division St. About $250,000. Westcott 
Eng. Co., 111 West Washington St., engrs. 

Hil., Chicago Z. Dicker. 511 South 
-aulina St., plans to build 10 story; 99 x 
150 ft. warehouse, on State and Kinzie 
Sts. About $1,000,000. Architect and en- 
gineer’Ss fhame not announced. 


Iil., Chicago—H. O. Reno Co., 123 West 
Madison St., had plans prepared by P. T. 
Johnstone, archt., 1254 Pratt Blvd., fer 5 
story. 125 x 160 ft. factory, on Best and 
Wrightwood Sts. About $225,000. 

Wis., Manitowoc—Jacquet Motor Corp. 
having plans prepared by H. B. Kam- 
schulte, archt. and engr., Manitowoc, for 
8 story, 150 x 300 ft., trunk factory, brick, 
rein.-con. and_ steel, rein.-con. flooring. 
brick foundation, on Main St. Cost be- 
tween $50,000 and $75,000. 

Wis., Milwaukee—See “Sewers.” 


Wis., Milwaukee—Wisconsin Food Prod- 
ucts Co., Berlin Arcade, having plans pre- 
pared by Kirchhoff & Rose, archts., Ma- 
jestic Bidg., for 1 story, 60 x 200 ft., brick, 
concrete and steel garage, concrete flooring 
and foundation, on Port Washington Rd. 

Wis.. New London — Borden Condensed 
Milk Co.. 136 West Lake St., Chicago, pre- 
paring plans for 4 story, 60 x 250 ft. 
brick, rein.-con. and steel factory, rein.- 
con. flooring brick foundation, here. About 
$100,000. Private plans. 

Wis., Sheboygan—South Side Garage Co., 
South 12th St. and Indiana Ave., having 
plans prepared for 2 or 3 story, 50 x 150 
ft.. brick, rein -con. and steel garage, rein.- 
con. flooring, brick foundation, on Indiana 
Ave. About $100,000. Private plans. 


Wis., Wauwatosa—Milwaukee Co., c/o 
Bd. Administration, plans to build 1 story, 
brick and steel, central heating plant, to 
supply insane asylum, poor house, hospital, 
ete. Cost including equipment $300,000. 
W. Caffey, secy. Architect and engineer 
not selected. 

Wis., West Bend—Schmidt & Storck 
Wagon Co., Mill St.. having plans prepared 
by Buemming & Guth, archts., 521 Jackson 
St., Milwaukee, for 2nd unit of wagon fac- 
tory, 1 story, 100 x 270 ft., brick, rein.-con. 
and steel, brick foundation, on Main St. 
About $70,000. Noted June 10. 


Minn,, Minneapolis— Amer. Harvester 
Co., 1701 Madison St. N. E., receives bids 
in spring building 1 story, 80 x 160 ft. 


rein.-con., brick and steel plant. Private 
plans. 


Kan., Leavenworth—Abernathy Furnace 
Co. plans to build factory. About $125,000. 
Architect not selected. 


Kan., Leavenworth—Great Western Stove 
Co., 2nd and Choctaw Sts., plans to build 
factory. About $135,000. Architect and 
engineer not selected. 


Kan., Ottawa—See “Waterworks.” 


























Kan,, Topeka — Ismert — Hincke M 
Co., 10th and Washington Sts.. | 
plans prepared by E. E. Reamell, 
424 N. E. Bldg., for 2 story, rein 
brick and steel warehouse, rein.-con 
ing, concrete foundation. About $16 


Mo., Kansas City——Ford Motor Co., |} 
land Park, Detroit, Mich., having 
prepared by A. Kahn, archt., Marg 
Bldg., Detroit, for 2 story, rein.-con 
brick service station, rein.-con  floo 
concrete foundation, here. About $150 

Mo., St. Louis—-C. F. May, archt., 
Bldg., soon receives bids building 2 si; 
60 x 140 ft.. brick and steel factory 
Bway., for Schlueter Mfg. Co., Bway 
John St. About $80,000. 

Okla., Oklahoma—Woods Produce 
207 North Bway., having plans prepared 
Monnot & Reid, archts., 409 Empire I: 
for 1 story, 100 x 140 ft., brick, rein 
and steel warehouse, rein.-con. floor 
concrete foundation. About $100,000, 


Ont., Collingwood-—Imperial Steel & Woy, 
Co. had plans prepared and soon receivye< 
bids building 3 story, conerete. briek 4) 
steel factory, concrete foundation. About 
$150,000, P. C. Palin, Hurontario s 
archt. and engr. 

Ont., Midland—Copeland Flour Mills })) 
to build conerete and brick mill, her 
About $250,000. 

Ont., Toronto—Canada Bread Co., 16 
Avenue Rd., plans to build 3 story, rein 
con., brick and steel bakery, rein.-con 
flooring, concrete foundation, on Danforth 


Ave. About $250,000. Architect not 
selected. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Andover— Amer. Woolen (ov 
Lawrence, let contract building 3. story 
rein.-con., brick and steel warehouse, rein.- 
con. flooring, concrete foundation. on 
Argyle St., here, to Turner Constr. Co., 178 
Tremont St., Boston. About $100,000. 

*Mass., Dorchester (Boston P. 0.) 
Byrne Realty Co., 435 Geneva Ave.. will 
build 1 story, 95 x 165 ft., brick and con- 
crete addition to garage, rein.-con. flooring 
concrete foundation, on Holmes Ave. About 
$50,000. Work will be done by day labor 
Noted July 22. i 

&Mass., Fall River—-Amer. Printing Co, 
56 Water St., will build power plant with 
brick chimney, also 1 story, 44 x 133 ft 
and 1 story, 100 x 119 ft. factory, with 2 
ells. concrete, brick and. steel, Trein.-con. 
flooring, concrete foundation. About $165,- 
000. Work will be done by day labor 
Noted Aug. 26. e ; 


_ &Muss., Fall River—New 
Corp. let contract building rein.-con. and 
steel plant, to include pumping station, 
several 55,000 gal. oil storage tanks, equip- 
ment, ete., to Unit Constr. Co., 299 Mad- 
ison Ave., New York City. About $5,000,000 


4 *& Mass., Greenfield—Greenfield Tap & Dik 
Corp., Sanderson St., let contract building 5 
Story, 60 x 210 ft., brick, rein.-con. and 
steel factory, rein.-con. flooring, concret: 
foundation, to W. M. Bailey Co., 88 Broad 
St., Boston. About $250,000. Noted Aug. 19 


ww Mass., Turners Falls—Greenfield Tap & 
Die Corp., Sanderson St., let contract 
building 1 story, 50 x 100 ft. and 25 x 41 
t. brick, rein.-con. and steel addition to 
forge plant, rein.-con. flooring, concreté 
foundation, to W. M. Bailey Co., 88 Broad 
St., Boston. About $50,000, Noted Aug. 19. 

*&Mass., Wakefield — Heywood sros, «& 
Ww akefield Co., 206 Central St., let contract 
building 1 story, rein.-con. and brick addi- 
tion to dry kiln plant, rein.-con. flooring 
to Leighton-Mitchell Co., 99 Chauncey St. 
Boston. About $75.000. Noted Aug. 12 


‘ *Conn,, Stratford—Liberty Mfg. Co., 166 
Elm St., Bridgeport, let contract building 
1 story motor factory, rein.-con., brick and 
steel, rein.-con, flooring, concrete founda- 
tion, to H. K. Ferguson, 6523 Euclid Ave.., 
Cleveland, O. About $100,000. 


*N. Y., Brooklyn—Butler Realty Co., c/o 
Shampan & Shampan, archts., 50 Court 
St., will build 1 story, 75 x 100 ft. brick and 
steel garage, rein.-con. flooring, concrete 
foundation, on Butler St. and 38rd Ave 
Work will be done by day labor. 


*N. Y., Brooklyn—C. H. Noble, c/o 
Springsteen & Go!dhammer, archts. and 
engrs., 32 Union Sq., New York City, will 
build 3 story, 100 x 110 ft., brick and steel! 
garage, rein.-con. flooring, concrete foun- 
dation, on South 8th St. About $50,000 
Work will be done by day labor. 


*N. Y., Buffalo—Pratt & Lambert, Inc., 
79 Tonawanda St.. let contract building 6 
x 50 x 55 x 100 ft. varnish factory, fire- 
proof construction, to J. W. Cowper Co., 
Fidelity Bldg. About $75,000. 


England (Oil 
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istrial Works (Continued) 


.N. ¥. Yonkers—Yonkers Electfic Light 
Power "Co., 9 Manor House Sq., let con- 
t building 1 story, rein.-con., brick and 
sub-station, rein.-con. flooring, con- 
foundation, to W. Young & Co., 414 
4ist St, New York’: City. About 
ood, 
*Pa., Allentown—Allen Tire & Rubber 
510 Hamilton St., let contract building 
story brick factory, to have 81,200 sq.ft. 
tor space, to Allentown Constr. Co., 5th 
i Hamilton Sts. About $2,500,000; cost 
is percentage basis. Noted March “SK 


xPa., Phila.—E. B. Steinmetz & Co., 
jintingdon and Hancock Sts., let contract 
hoilding 2 story, 48 x 105 ft. yarn factory, 
-in.con, and brick, on L and Sedgley 
s« to J. R. Wiggins Co., Otis Bldg. Noted 
ily 29. 

*D. Gn Washington — Star Newspaper 
‘ 1ith St. and Pennsylvania Ave., let 
yntract building 9 story, rein.-con., brick 
id steel addition to plant, rein.-con. floor- 

eoncrete foundation, to G. A. Fuller 

“475 5th Ave., New York City. Noted 
ily 15. 

*0., Cleveland—Blue Valley Creamery 
Co.. 700 South Clinton St., Chicago, let 
eontract building 1 story, 70 x 168 ft., 
rein.-eon., brick and _ steel factory, rein.- 
‘on. flooring, brick and concrete foundation, 
t+ 1802 East 47th St., to Kittinger Co., 
1460 East 111th St. About $75,000, Noted 
May 13. 

*0., Cleveland—Concre te Steel Co., 42 
bway., New York City, will build 1 story, 
290 x 200 ft., steel fabricating shop, rein.- 
con., brick and steel, rein.-con. flooring, 
conerete foundation. About $200,000. Work 
will be done by day labor. 

*0O., Cleveland—A. S. Gilman Co., 623 
Sst. Clair Ave, let contract building 2 
story, 90 x 119 ft., brick and steel addi- 
tion’ to plant, brick foundation, to Myers- 
Kuhn Constr. Co., 210 Metropolitan Bldg. 
About $50,000. 

*™Mich., Detroit—Dept. Pub. Wks., City 
Hall, let masonry contract building 1 
story, 70 x 180 ft., rein.-con. and brick 
garage, rein.-con. flooring, concrete founda- 
tion, at foot of 14th St, to A. W. Kutsche 
Co., Ford Blidg., $42,400; carpentry, to 
Winkler & Auch, Penobscot Bldg., $11,114; 
plumbing and heating, to Rose & Wood, 
Penobscot Bldg., $10,210. 

*lll., Chicago—Perfection & Manhattan 
Laupdry, 2514 Armitage Ave., let contract 
building 2 story, rein.-con. and brick addi- 
tion to laundry, concrete foundation, to W. 
J. Scown Bldg. Co., 36 West Randolph St. 
About $60,000. 

*lll., East St. Louis—Eagle Pitcher Lead 
Co., Ry. Exch. Bldg., St. Louis, Mo., let 
contract constructing brick, rein.-con. and 
steel plant, rein -con. flooring, here, includ- 
ing furnace building, boiler room, labora- 
tory, machine shop, office, warehouses and 
service buildings, to Wimmer Contg. Co. 
Victoria Bldg., St. Louis, Mo. About 
$600,000. 

*Il., East St. Louis—Monsanto Chemical 
Wks,, 1800 South 2nd St., St. Louis, Mo., 
let contract constructing 7 buildings for 
chemical plant, to include 2 large buildings, 
one 50 x 100 ft. and other 206 x 200 ft., 
rein.-con. and steel, rein.-con. flooring, to 
Wimmer Constr. Co., Victoria Bldg., St. 
Louis, Mo. About $400,000. 

*xWis., Saukville—G. Sielman & Son Co., 
337 7th St, Milwaukee, let general con- 
tract building 24 story, 57 x 149 ft., brick, 
rein.-con. and steel factory, brick founda- 
tion, on Main St, to J. Schramka, Port 
Washington. About $50,000. 

*Minn., St. Paul—R. A. Schaffner and 
\. G. and C, H. Siems of St. Paul, and 
«, P, Stembel, Minneapolis, let contract 
building 1 story, 150 x 650 ft. frame repair 
plant, also lumber mill, blacksmith shop, 
store house, lumber shed, material platform 
and office ‘puilding, on West Como Ave., 
St. Paul, and Como Ave., Minneapolis, to 
Siems, Helmers & Schaffner, 514 Guardian 
Life Bldg. About $250,000. 


*Mo., Kansas City—See “Buildings.” 


*Mo., Kansas City—Adams Transfer & 
Storage Co., 228 West 4th St.. let contract 
building 1 story, rein.-con, and brick ware- 
house, rein.-con. flooring, to Pratt-Thomp- 
sis0 done Co., 500 Republic Bldg. About 

*Mo., St. Louis — Crunden-Martin Mfg. 
Co., 760 South 2nd St., let contract building 
rein.-con. and brick factory, rein.-con. 
looring, to Gamble Constr. Co., 620 Chest- 
nut St. About $350,000. 


*Mo., St. Louis—Schlueter Mfg. Co., 


Bway. and John St., let contract building 
p> Story, 43 x 100 ft.. brick factory, to 


A. Welch Constr. Co.. Central Natl. 
Bank Bldg. About $55,000 
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, Steel fabricating shop, 


» foundation. About $200,000 


Buildings 
PROPOSED WORK 
(Portland P. O.)-——-Convent 


Me., Deering 
605 Stephens Ave., 


St. Joseph Parish, 





Boylston St., 


About $300,000. 


3 Skowhegan— Armory—Town 
build brick 
A. Simpson, clk. Architect not selected. 


Brewer—Schoo!l—C. 


foundation, 
Roman Catholic S 


, Soon let con- 


crete foundation, on Northampton St., 


Mass., Hyde Park (Boston O.)—Ottlice 


Architect will be selected soon. 
Lawrence—Church 
st. Marys Roman Catholic § ’ 
rejected bids and will have 
. for 3 story, 47 
foundation 


Noted Aug. 

Mass., Northbridge—Lodge and Business 
—Knights of Pythias, b j 
Eureka Lodge. plans to build 3 story, 
and steel, on Church St. 
Devonshire St., 


J. T. Reilly, 


0.)—Dormi- 
tory—Rulfinch . d 
, soon let contract building 3 


| flooring, concrete 
tion, for Eastern Nazarene College, 


About $125,000. Noted July 22 


-Rusiness—Berenson 
i s., 1026 Main St., soon let con- 
building 3 
rein.-con. flooring, 
forndation, on Main St., r 


Leonard, 599 Main St. 


Hartford—Office—Natl. 
‘ plans to build 
brick office, on Pearl St. 
not selected. 


Y .. Montville—Housing—R. Gair, 
Washington St., Brooklyn, N. 
brick foundations. for housing development 

About soer 000. 
Park Ave., 
and enegrs. 


Y.. Long Island City—Schools—Rd. 
500 Park Row, New York a ae 
build 2 brick, steel 
brick foundations, 
other on Gr and 
Anet $500, 000 and $900.000 respectively. 

Snyder, Municipal Bldg., New York 
City, ‘archt. 


Lockwood- 
York City, 


and stone 


and 16th Ave. 





500 Park Row, 
plans ‘to build 2 brick, steel and stone addi- 
tions, stone foundations, one on Cedar Ave., 
About $500,000 and 


Sd ork City, 


other on Hillside 
$900.000 reenectively. i ee 
Municipal Bldg., New York City, archt. 


N. J., Camden—Office—J. E. 
plans to build 4 story, 
concrete and brick. B. H. Lackey, 
509 Federal St. + archt. 


N. J., Linwood—Club—Linwood Country 
Club had plans prepared by McLanahan & 
Bencker, archts. and eners., ae wees 
Bldg.. Phila., 


Federal St., 


N. x Millville—High School—RBd. weue 
plans to build school. 
Address the Mayor. 

N. J., Newark—Theatre and Store—Ten 
Rose Holding Co.. 
Cook, archts., 9 Clinton St., 
pared for 2 story, 
terra cotta, at 783-785 


c/o ag 


50 x 150 ft., 
Clinton St. 


N. J., Trenton — Hospital — St. - 
Hospital, Chambers St. and Hamilton Ave., 
plans to build addition. 
Address, Sister Rose, 
tect not selected. 


About $500,000. 
c/o hospital. 





Pa., Cleartield—Hospital—Clearfield Hos 
pital plans to construct 2 story, oo x Lae 
ft. brick addition, to include maternity 
wing. laboratory unit, isolation suites, ete 
About $150,000 Architect not selected 


Pa., East Conemaugh (Johnstown P. ©.) 
—School-—Bd. Educ. will receive bids within 
2 months building 3 story, 80 x 100 ft 
brick and stone, rein.-con. flooring, on Ist 
and Locust Sts Bond for $110,000 voted 
for project Architect not selected Noted 
Aug. 19 


Pa., Johnstown Exchange Johnstown 
Builders Exchange plains to build 3. story 
on central site About $100,000, 


Pa., Philadelphia—-Vank and Oftice—Bryn 
Mawr Trust Co., Bryn Mawr Ave., plans 
to build bank and office on Lancaster Pike 


Cost to exceed $100,000 Architect not 
selected 
0., Cleveland — Bank—Doans Savings & 


Loan Co., East 6th St. near Superior Ave., 
purchased 4 story, brick, stone and steel 
building on Euclid Ave. near East 57th St 
and plans to remodel same for own use 
About $125,000 J. R. Moxon, seey Archi 
tect and engineer not selected 


0., Cleveland Bathhouse City having 
plans prepared by J. H. MacDowell, archt., 
City Hall, for 3 story. rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, at Gordon Park About $300,000 


0O., Cleveland Commercial J. Babin, 
Hotel Olmstead, plans to build & story, 50x 
190 ft., rein.-con., brick. steel and terra 
cotta, rein.-con. flooring, brick and concrete 
foundation, on Euclid Ave. between East 
30th and East 40th Sts About $600.000, 
Architect and engineers names withheld. 


0., Cleveland—Commercial—A. D. Joyce, 
pres. Glidden Co., Madison Ave., plans to 
build & story, rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, on 
Euclid Ave. and Fast 55th St. About 
$500,000 Private plans, 

0., Cleveland —High School—Bd. Edue. 
having plans prepared by W. R. McCor- 
nack, archt., East 6th St. and Rockwell 
Ave., for 3 story, 30 room, rein -con., brick 
and steel, rein.-con. flooring, brick and con- 
crete foundation, in Woodland Hills. About 
$2,000,000. EF. G. Hogan, dir. 


0., Columbus—Lodge—St. Marks Lodge, 
\. F. & A. M., 1163 South High St., having 
sketches made for 3 story, 82 x 119 ft., 
brick and concrete, on East Long St. About 
$200,000 


0©., Eueclid—Church—Euclid Ave. Congre- 
gational Church, c/o F. Blanchard, Euclid 
Ave. and East 90th St., plans to build 1 
story, brick church, brick foundation, on 
Euclid and Elm Aves About $150,000. 
Architect not selected 





Ind., Fowler—Hospital—Comrs. Benton 
Co... having plans prepared for 2 story, 50 
x 80 ft, rein.-con., brick and steel. About 
$100,000, Private plans. 


Ind., Indianapolis—Educational—Central 
Christian Church, Walnut and Delaware 
Sts., having plans prepared by N. E. Hill, 
archt.. 601 Lombard St., for 2 story, 76 x 
81 ft., rein.-con, stone, brick and steel, on 
Delaware St. About $100,000. 


Ind., Indianapolis—School—RBd. Educ. 
had plans prepared by E. E. Dunlap Co., 
archts., 909-10 State Life Bldg., for 2 
story, 58 x 64 ft., rein.-con. and brick, on 
English Ave. About $100,000. Snider & 
Rotz, 703 Merchants Bank Bldg., engrs. 


Ind., Pierceton School — A. J. Menzie, 
trustee. plans to build 2 story, 88 x 110 ft., 
brick. About $100,000. Mahurin & Ma- 
hurin, 124 West Jefferson St.. Ft. Wayne, 
archts. 


Mich., Detroit — City Hall-—-City Plan 
Comn., having preliminary sketches made 
by Smith, Hinchman & Grylls, archts., 710 
Washington Arcade, for 6 story, or more, 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, on Woodward Ave. About 
$3,000,000, 


iL, Chieago— Church — A. V. Leisen, 
archt. 3133 Logan Blvd., prepared plans 
for 2 story, 60 x 100 ft., brick and stone, 
concrete foundation, on Francisco and Schu- 
bert Sts. About $100,000. Owner’s name 
withheld. 


M., Chieago—Institute—Chicago Art In- 
stitute, Grant Park and Adams St., soon 
receives bids building 2 story, 200 x 200 
ft., concrete and Steel addition. About 
$200,000. Coolidge & Hodgson, 134 South 
La Salle St., archts. 


Chicago—Store—Stevens, Maloney & 
Co My South La Salle St., plans to build 
6 story, 25 x 125 ft., at 6-8 South Clark 
St. About $200,000. Architect and engi- 
neer not announced, 
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diach, Leopold Bldg. About $125,000; 
plus percentage basis. Noted July 8. 


«Mich., Kalamazoo—School Bd. Educ. let 
tract building 3 story, 140 x 363 ft., 
‘k, rein.-con. and steel, rein.-con. floor- 
‘concrete foundation, to Vanderhorst 
Kalamazoo, $554,512. ‘Noted Aug. 5. 


«lL, Centralia—High School—Town let 
tract building 2 Story, 130 x 130 ft. 
ck, to G. E. Tillman Constr. Co., Cen- 
ia. About $100,000. 


will, Chicago — Office — Holabird & 
whe, archts., 104 South Michigan Ave., 

contract to A. Brundage, 110 South 
earborn St., building 2 story, 38 x 110 ft., 
ck, tile and steel addition. concrete 
indation, at 161 North Dearborn St., 
y Oliver Typewriter Co., 167 North Dear- 
rn St. About $130,000. Noted June 24. 


xl, East St. Louis—Mercantile—S. S. 
kXresge Co., 6th and Washington Sts., St. 
t.ouis, Mo., let contract building rein.-con. 
ind brick, rein.-con. flooring, on St. Louis 
Ave., here, to G. A. Fuller Constr. Co., 
syndicate Trust Bldg., St. Louis, Mo. 
About $200,000. 


*«Ill., Herrin—High 
let contract building 2 story, 
brick and concrete, rein.-con. flooring, to 
P. Cardani, Herrin. About $123,600, 

*xla., Des Moines — Store and Office — 
First & Second Mortgage Co., Register & 
Tribune Bldg., let contract building 2 story, 
125 x 283 ft., brick, rein.-con. and steel, 
rein,-con. flooring, concrete foundation on 
Grand Ave. between 9th and 10th Sts., to 
\. H. Neuman & Co., Hubbell Bldg. About 
$250,000, 

*Minn., St. Paul—Club and Hall—Ger- 
man Hall Bldg. Assn., c/o P. J. Linhoff, 
archt., 906 Guardian Life Bldg., let contract 
building 3 story, 110 x 120 ft. rein.-con., 
brick and stone, on Rice and Aurora Sts., 
to J. R. Schmit, 429 North Dale St.; cost 
plus percentage basis. Noted Aug. 26. 


*Kan., Liberal—Church—Methodist Epis- 
eopal Church let contract building 2 story, 
66 x 106 ft., brick, rein.-con. and _ steel, 
rein.-con. flooring, concrete foundation, to 
M. C. Foy, Hutchinson. About $110 000; 
cost plus percentage basis. Noted May 13. 

*Kan., Lincoln — School — Bd. Educ. let 
contract building 2 story, 80 x 134 ft., 
rein.-con. and stone, rein.-con flooring, to 
©. Peterson, Salina. About $120,000. Noted 
Aug. 12. 

*™Mo., Columbia—School—M issouri 
versity let contract constructing 2 
63 x 91 ft., rein.-con. economic 
Simon Constr. Co., Columbia. 
000. Noted July 22. 

*™Mo., Kansas City—Sales, etc. 
Rice Motor Sales Co., 3823 Bway., 
tract constructing 3 story, 60 x 
sales and service building, brick and terra 
cotta, rein.-con. flooring, to A. J. Rector, 
Dwight Bldg. About $150,000. 


*Mo., St. Louis — College — Lindenwood 
College, 3715 McCausland St., let contract 
building 4 story, 104 x 168 ft., rein.-con. 
and brick, rein.-con. flooring, to Sutherland 
Constr. Co., Syndicate Trust Bldg. About 
$350,000. 


*Mo., St. Louis—Hospital—St. John Hos- 
pital, Euclid St. and Park View Pl, let con- 
tract building rein.-con., brick and _ steel 
addition, rein.-con. flooring, on Euclid St., 
to Rodman Bldg. & Constr. Co., St. Louis. 
About $175,000. 


*Tex., San Antonio—Store—F. W. Wool- 
worth Co., 322 East Houston St., let gen- 
eral contract building 3 story, 104 x 110 
ft., conerete and brick, on Houston St. and 
Alamo Plaza, to Coleman & Jenkins, Gunter 
Bldg., $183,200. Noted Aug. 19. 


*Ont., Niagara Falls—Hospital—General 
Hospital Trust let contract building 3 
story, rein.-con. and brick, rein.-con. floor- 
ing, concrete foundation, to Robertson 
Constr. Co., Bamfield Blk. About $126,000. 


*Ont., Ottawa—Theatre—Canadian Fa- 
mous Players Film Co., Temple Blidg., To- 
ronto, let contract building 1 and 2 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, conerete foundation, here, to Atlas 
Constr. Co., 37 Belmont St., Montreal, Que. 
About $350,000; cost plus percentage basis. 


Federal Government Work 
PROPOSED WORK 


N. Y., Brooklyn—Underground Electric 
Licht & Power Distributing System—Spec. 
4286—Bureau Yards & Docks, Navy Dept., 
Washington, D. C., plans to build here, 
including conduits, manholes, cables and 
main switchboard with equipment and en- 
trange switches. 


PD, C., Washington — Dispensary — Spec. 
4226—Burea Yards & Docks, Navy Dept., 


School—HBd. Educ. 
130 x 142 ft., 


Uni- 
story, 
building. to 
About $100,- 


m FP. 
let con- 
1223 ft., 


ENGINEERING NEWS-RECORD 


rejected bids received 
at Navy Yard, here. Noted Aug. 26. 


Cal., San Diego—Cold Storage Plant— 
Spec. 4199—Pub. Wks. Office rejected bids 
building at Marine Base, here Nowed 
Sept. 2. 

Cal., San Diego—Storehouse- 
—Bureau Yards & Docks, 
Wash., D. C., plans to build 
200 ft. rein.-con. storehouse at foot of 
Bway. Noted Aug. 19. 

BIDS DESIRED 

Md., Baltimore—Bowlers Rock Light— 
Until Sept. 15, by Supt. Lighthouses, fur- 
nishing ail material (except metal work) 
and labor for — and delivering of 
Bowlers Rock Light, Va, 

Fla., Key West—Metal Work—Until Sept 
30, by Superintendent Lighthouses, furnish- 
ing and delivering f.o.b. Key West, metal 
work for Seahorse Reef Light. 

Ark., Helena — Ditches — Until Sept. 27, 
by Comrs. Little Cypress D.D., building 
25 mi. ditches, involving 356,000 yd. float- 
ing dredgwork. Noted July 29. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 

*R. 1. Providence—Dredging—U. S. Eng. 
Office, War Dept., let contract dredgin 
in Providence River and Harbor, to E. 
ernees, 103 Chamber of Commerce Bldg., 
Toledo, ¢ $142,761 Noted Aug. 5. 

Conn., "hee London—Roads, Walks, 
—Spec. 4249—Bureau Yards & Docks, 
Dept... Wash., D. C., received bids Sept. 1. 
building roads, walks, storm sewers and 
railroad tracks, at submarine base, (1) 
work complete, from Fox Reynolds Co., Inc., 
81 East 125th St.. New York City, (1) 
$58.942, (125 days), (2) $4, (3) $4, (4) 
$4.75. (5) $4, (6) $6,648: F. D. Miller & 
Co., 43 Bway., New York c ity, (1) $48,132. 
(100 days), (2) $1.60, (3) $2, (4) $4, (5) 
$350. (6) $3,481; Hyde & Baxter, 1311 
G St.. N.W., Wash., D. G. (1) $87,900, 
(125 days), (2) $2.50, (3) $4, (4) $6 for 
pavement, $1.65 for shoulders, (5) $5.50, 
(6) $4,760. Noted Aug. 5. 


N. Y., New York—Cable Reel Platform, 
ete.—Spec. 4248—Bureau Yards & Docks, 
Navy Dept.. Wash... D. C., received bids 
Sept. 1. buildine cable reel platform, stor- 
age shed and fence, storage racks in Bldg. 
150 and demolishine Bldg. 151, (1) work 
complete, from C. Meads & Co., 217 West 
14th St., (1) $49,200 (90 days); FE. T. Cox 
Constr. Co.. Inc., 154 Nassau St., (1) $44.- 
400, (80 days), (2) $19,850, (75 aay), 
(3) $4,000. (40 days), (4) $21,265, ¢75 
davs): Hyde & Baxter, 1311 G. St.. N.W., 
Wash. DD. C.. (1) $54.450. (90 days), (2) 
$27450. (75 days), (3) $9.960, (75 days) 
(4) $20,850, (75 days). Noted Aug. 5. 

D. C., Washington—Bridge—Dept. of In- 
terior, at office of C. Sells, Comr. Indian 
Affairs, received bids Aug. 31, building 
steel bridge across Two Medicine River, 
Blackfoot Reservation, from Tllinois Steel 
Bridge Co., 552 Gilfillan Blk. St. Paul, 
Minn, $16,800, (100 days). Noted Aug. 19. 


*D. C., Washington—Repairing Wharf 
and Slips—Spec. 4260—Bureau Yard & 
Docks. Navy Dept., let contract aor 
ing Wharf 3-and Slips 2 and 3, to Ih A 
Clark & Sons, 10th St. Wharf, S. W., $4. 400 
Noted Sept. 2. 

*Wyo., Shoshone—Lateral System Recl. 
Serv. let contract building portion of lateral 
system of 3rd Unit, Frannie Div., Shoshone 
Trrigation Project involving 42,000 cu.yd. 
excav., to H. Downer, Deaver. 


Ore., Astoria—Remodeling Post Office— 
Treas. Dept., Wash., D. C., received bids 
Aug. 31, remodeling here, from H. W. Os- 
trom, Astoria $12.444; J. L. Burgess, As- 
toria, $11,800; King Lumber Co., Char- 
lottesville, Va., $28.700. Noted Aug. 12. 


Miscellaneous 
PROPOSED WORK 


Granite Gateway ete.—Cambridge, Mass. 
_ H. Doane, archt., 75 Newbury St., 
Boston, soon lets contract building a large 
granite gateway, also 1 story, 25 x 45 ft., 
brick and stone rest house, on Mt. Auburn 
St., here. for Mt. Auburn Cemetery, 199 
Washington St., Boston. Cost to exceed 
$25.000. Coolidge & Shattuck, 122 Ames 
Bldg. Boston, associate archts. Noted 
ept. 2. 
‘“eachers — New Bedford, Mass, — Park 
Bad. rejected bids received July 8, building 
concrete bleachers, at Buttonwood Park. 
About $30,000. Project postponed. Brown 
& oo Chapman Bldg., enegrs. Noted 
July 1. 

New Ulm, Minn.—Fill—See “Streets and 
Roads.” 

Trucks—Independence, Kan.—Prairie Oil 
& - Co. will soon be in market for 2 new 
trucks. 


Aug. 18, building 


-Spec. 4264 
Navy Dept.. 


5 story, 190 x 


ete. 
Navy 


145 


Road Machinery—Kaufman, Tex.—J. F 
Coon, judge Kaufman Co., soon receives 
bids furnishing road machinery to include 
(1) movable clam-shell cranes for unload 
ing cars, (2) small drag line for earthwork 
and unloading uses, (3) either caterpillar 
tractors and heavy wagons or industrial 
track, gasoline locomotives and cars, for 
hauling purposes. Bartlett & Ranney, Ine.., 
co. engrs 

BIDS eer 


Plant—New York., N. Y¥.—tUnti! 
15, by H. H. Curran, pres shlieesaee 
building Plant for crushing, 
mixing old asphaltic material, 
ing existing elevator at plant 
and East River. 

Rapid Transit—New York, N. ¥ 
Sept. 21, by J. H. Delaney, comr., 49 La- 
fayette St., rebuilding portion of Sect , 
Route 33, Bway-4th Ave. Rapid Transit 
R.R 

Wall—Newark, N. J. 
Dept. Streets and Pub. 
building concrete wall, 1.500 ft. long, 12 ft 
high, involving 2,300 cu.yd. concrete. on 
property of Mt. Pleasant Cemetery Co 
About $25,000 

Pumping Engine—Janesville, 
Oct. 1, by city, furnishing 8.000.000 
horizontal, cross-compound, erank and 
wheel pumping engine. ©. V. Kereh 
engr 

Trucks—Ft. Seott, Kan,—Ft 
burg Transportation Co. is in 
for trucks. C. E. Coy, c/o Postoflice. pres 

S. D., Sioux Falls—Until Sept. 27, by J 
Mundt, comr. Water Dept., building well. 
well house and appurtenances; advertised 
in this issue. 

Crushed Trap Rock or Limestone—K auf- 
man, Tex. Until Sept. 28, by J P 
judge Kaufman Co., furnishing 
trap rock or limestone and 
loading equipment. Bartlett & 
co. engrs. 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 

Ferry Boat—RBoston, Wass.—City 
& Ferry Div. let contract building 
boat, to Winnisimmet Shipyards, Inc., Chel- 
sea. About $335,000. Noted July 29 

*xBleachers—New Bedford, Mass. 
Rad. let contract building concrete 
at Victory Park, to FEF. A. 
Park St., Roston. About 
July 1. 

*Bin—Buffalo, N. Y¥.— Michigan Lime- 
stone & Chemical Co., 257 Washington St. 
let contract building steel and frame storage 
bin at foot of Katherine St., to Harding & 
Crea, White Bldg. About $69,000 


* Water Meters—New Brunswick, N. J. 
—City let contract furnishing 3,900 water 
meters for hydrants, to Natl Meter Co. 
299 Bway., New York City, $36,519. 

Conduits—Detroit, Mich.—Fire Comn, 
West Larned St., received bids furnishing 
labor and material building conduit lines, 
manholes, ete., for fire alarm system, in- 
volving 17,556 ft. 3-18 duct. from R. A 
Mercier, 746 Hudson Ave., $120,821; €. M. 
Davis Co., 1323 Woodward Ave., $135,670: 
Contg. & Material Co., 3219 South Michigan 
Ave., Chicago, Ill, $165,408. 


Piling—Detroit, Mich.—Water Pd. 232 
Jefferson Ave., received bids furnishing 
labor and material for (a) excavating 509.,- 
000 cu.yd. earth and (b) driving 438,000 
lin.ft. conerete piles for filtration plant, 
from Raymond Concrete Pile Co., Owen 
Bldg., (a) $2.48 per cu.yd., (b) $2.98}4 per 
lin.ft., total cost, $1,037,230; J. F. Casey 
‘o.. Union Arcade, Pittsburgh, Pa., (a) 
$2.25, (bh) $2.22, total $1,084,860. 

* Foundation—Chicago, 1.—Chicago 
Institute, Grant Park and Adams St., 
contract building concrete foundation 
2 story, 200 x 200 ft.. concrete and steel 
addition to art institute, to J. Rodatz, 209 
South LaSalle St. Total cost, $200,000 


*Tank—Freeport, Minn,—City let con- 
tract building 60,000 gal. steel tank, to 
Pittsburgh-Des Moines Steel Co., 8th and 
Tuttle Sts., Des Moines, Ia., $11,350. Noted 
Aug. 19 under “Waterworks.” 


Culverts—St. Joseph, Mo.—State High- 
way Dept., St. Joseph, received bid Aug. 2°, 
building culverts on 20.02 mi. Sect. B. St 
Joseph-Atchison Rd.. 24 ft. wide, Federal 
Aid Project 49, Buchanan Co., from 
Lynch-McConnell, Moberly, $29.657. Work 
involves 376.6 cu.yd. Class “B” concrete 
masonry $29 per cu.yd., 230.4 cu.yd. Class 
“Cc concrete masonry $25, 29.748 Ib. re- 
inforcement for concrete masonry, $° 9% 
Noted July 29. 

*Train Shed—Ft. William, Ont.-—North 
Western Elevator Co. Ltd., let contract 
building brick and timber train shed, con- 
crete foundation, to Parnett & McQueen, 
Ft. William. About $1000. 
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Bids: Sept. 21. 
Hudson River Vehicular Tunnel 


Contract No, 1 


Canal Street Shaft—Spring 
Street Shaft, Manhattan 


NEW YORK STATE BRIDGE & 
TUNNEL COMMISSION 
and 

JERSEY INTERSTATE BRIDGE 
& TUNNEL COMMISSION 

Sealed proposals for the construction 
two shafts in the Borough of 
for the Vehicular Tunnel under the Hudson 
River will be received at the oftice of the New 
York State Bridge & Tunnel Commission and 
the New Jersey Interstate Bridge & Tunnel 
Commission, Room 616, Hall of Records, 
Borough of Manhattan, New York City, 
until September 21, 1920, at 3:00 o'clock 
p.m., at which time they will be publicly 
opened and read. 

The contract will include the furnishing 
of materials, and all work required in the 
construction and sinking of two shafts, one 


NEW 


of | 
Manhattan | 


located in Canal Street between Washington | 


and West Streets, and the other located in 
Spring Street between Washington and 
West Streets; the relocation and construc- 
tion of approximately 200 feet of the 8’ by 


16° sewer in Canal Street, and the care and | 


support of buildings, vaults, sewers, 
railrvads and other surface, 
and overhead structures, the maintenance of 
traftic and the restoration of pavements and 
other surfaces. 

Proposals must be in the 
the blanks prescribed by the 
and must be accompanied by 
checks for $12,500 each. 


pipes, 


form and on 
Commissions, 
two certified 


sub-surface | 


Plans, form of contract and specifications 


may be obtained by prospective bidders 
from C. M. Holland, Chief Engineer, Room 
614. Hall of Records, New York City A 
payment of $5.00 will be required. 

The Commissions reserve the right to re- 
ject any and all bids. 
GEORGE R 
York State 

Commission 
WELLER Hi. NOYES, 
Chairman New Jersey Interstate Bridge 

& Tunnel Commission 


DYER, 


New Bridge & 


Tunnel 


Chairman 


Bids: Sept. 21. 

Dam, Pump House and Road 

. . 
Diversions 
Norfolk, 

Sealed proposals will be received at the 
oftice of the city manager of the city of 
Norfolk, Va., until 12 o'clock noon, on the 
21ist day of Sept., 1920, for a dam, pump 
house and road diversions 

The work includes 11,000 cubic yards, 
more or less, of excavation below mean 
high tide; 150,000 cubic yards, more or less, 
of excavation for embankments for dam and 
road diversions; 3,500 cubic vards, more or 
less, of reinforced concrete; 13,000 linear 
feet, more or less, of eight-inch steel sheet 
piling: the construction of several small 
highway bridges; a pump house; an intake 
tower: a pile and timber wharf, and sundry 
piping and other appurtenances to the fore- 
going items 

Instruction to bidders, form of proposal, 
contract and form of bond. and plans and 
specifications may be inspected at the of- 
fice of the Director of Public Works, Nor- 
folk, Va., or at the office of the Consult- 
ing Engineer, Dabney H. Maury 
Monadnock Block, Chicago, Il... and a com- 
plete set of all of the above papers may 
be obtained either from the Director of 
Public Works or from the consulting 
neer upon application accompanied by a 
check or postal order for twenty dollars, 
payable to B. Gray Tunstall, City Treas- 


Va 


urer, which amount will be refunded to the | 


The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on _ public 
work outside his own city. 


— 


Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day Special 
price for Official Proposals, 40 cents a 
line 


Bids: Sept. 14 


Construction of Foundations 
DEPARTMENT OF PUBLIC WORKS 
BOARD OF TRUSTEES 
THE FREE LIBRARY 

Phila., Pa. 
Sealed proposals will be received in Room 
216 City Hall addressed to the Director, 


|} Department of Public Works, and the Board 


of Trustees, The Free Library of Philadel- 
phia, until 12:00 o’clock noon on Tuesday, 
September 14th, 1920, and opened at that 
time in Room 202 City Hall for 

The construction of the foundations for 

the Building of The Free Library of 

Philadelphia located on a_ plot of 

ground bounded by Vine, Nineteenth, 

Wood and Twentieth Streets, in the 

City of Philadelphia. 

A certificate from the Law Department 
that the proposal bond has been filed must 
accompany each bid. 

Bidders must fully acquaint themselves 
with all the legal and departmental regu- 
lations applying to contract work in the 
City of Philadelphia. See reference to 
various such rgulations in the specifica- 


| tions. 


Plans will be delivered upon deposit of 


| Fifteen ($15.00) Dollars with the Architect. 


1445 | 


engi- | 


party depositing it upon return of all of | 


the foregoing papers in good order. _ 

A certified check on some bank in the 
city of Norfolk, in the sum of $4,000.00, 
payable to B. Gray Tunstall, City Treas- 
urer, must accompany each bid, subject to 
the conditions expressed in the form of 


proposal 
WALTER H. TAYLOR, IIL, 
Director of Public Works. 


Copies of plans, drawings and specifica- 
tions for the above work can be secured 
from Horace Trumbauer, Architect, 1406 
Land Title Building, Philadelphia, to whom 
all inquiries for additional information may 
be addressed. 

The Board of Trustees, The Free Library 
of Philadelphia. 

JOHN ASHHURST, Librarian. 
FRANK H. CAVEN, Director, 
Department of Public Works. 


Bids: Sept 24. 


Construction of Pavement 
Abilene, Tex. 

The Commissioners of Abilene, Texas, 
will receive sealed bids not later than Sept. 
24, 1920, for the Construction of about ten 
thousand square yards of Paving. 

Alternate bids are asked for on Bitulithic, 
Asphalt Macadam, and Concrete Paving. 

Payments will be made semi-monthly on 
Engineer's estimates, less 15%. 

Certified check for $500.00 required with 
bid. 

The City reserves the right to reject any 


or all bids. 
M. L. SELLERS, 
City Secretary. 
c. C. GOMPERS, 
Street Commissioner. 
W. A. RINEY, 
City Engineer. 
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OFFICIAL PROPOSALS 


| Bias: Sept. 15. 


Construction of Piers and 
Abutments 


Portsmouth, N 

Sealed proposals, indorsed “Proposa! 
Piers and Abutments of the’ Piscata: 
River Bridge” will be received by the 
cataqua River Bridge Commission at t} 
oftice, City Hall, Portsmouth, N. H., u 
11 o’clock a.m., standard time, (12 o'ck 
noon, daylight saving time), September 
1920, and then and there publicly op 
and read for the construction of two piv: 
and two abutments and work incid 
thereto for the bridge to be built acro 
the Piscataqua River between Portsmouth 
N. H., and Kittery, Me. 

Information with regard to surveys a: 
borings, and with regard to local condition 
may be obtained by visit to the office 
the Commission, and by inspection of th: 
site of the proposed work. 

The proposals will involve presentation 
by the bidders of proposed methods, accom 
panied by sketches thereof, of construction 
of piers, abutments, and incidental work 
located in deep running water. 

An acceptable certified check for $20,000 
will be required with the proposal when 
submitted, and an approved bond for 30° 
of the contract price will be required on 
execution of the contract. 

Plans and specifications may be obtained 
on application to the Commission. Deposit 
of a check or postal money order for ten 
dollars, payable to the order of the Secre- 
tary of the Piscataqua River Bridge Com- 
mission, is required as_ security for the 
safe return of the drawings and specifica 
tions within five days after the award of 


the contract. 
JOHN H. BARTLETT, 


Secretary of the Piscataqua 
River Bridge Comm 


Bids: 


Sept. 15. 


Construction of Bridge 
Superstructure 


Portsmouth, N. H 


Sealed proposals, indorsed “Proposals for 
Superstructure of the Piscataqua River 
Bridge” will be received by the Piscataqua 
River Bridge Commission at_ their office, 
City Hall, Portsmouth, N. H., until 11 
o'clock a.m., standard time, (12 o'clock 
noon, daylight saving time), September 15, 
1920, and then and there publicly opened 
and read for the construction of the super- 
structure for a bascule bridge and two ap- 
proach spans to be built across the Pis- 
cataqua River between Portsmouth, N. H.. 
and Kittery, Maine. 

Information with regard to conditions of 
erection and facilities at the site may be 
obtained by visit to the office of the Com- 
mission, and by inspection of the site of 
the proposed work. 

An acceptable certified check for $20,- 
000 will be required with the proposal 
when submitted, and an approved bond for 
30% of the contract price will be required 
on execution of the contract 

Plans and specifications may be obtained 
on application to the Commission. De 
posit of a check or postal money order for 
ten dollars, payable to the order of the 
Secretary of the Piscataqua River Bridge 
Commission, is required as security for the 
safe return of the drawings and specifica- 
tions within five days after the award of 


the contract. 
JOHN H. BARTLETT, 
Secretary of the Piscataqua River 
Bridge Commission 


Notice to Dredging Contractors 
We would like to get into communication 
with some Dredging Concern for the purpos 
of re-dredging about one hundred and 
twelve miles of ditches, 14 foot bottom by 
an _ average depth of about 7 fet. 
BELZONI DRAINAGE COMMISSION 
S. CASTLEMAN, 
President 
Cc. E. MILLER, 
Engineer 
Belzoni, Mississippi. 














PROPOSALS 


Advertised see the pages 
the “Construction 


For proposals 
immediately following 
News” Section, 


WATERWORKS 


See Eng 
News-Record 
shen id, Ss 
26 to Sept. 16 
22 Richfield Springs, N. Y.....Sept. 9 

Adv. Sept. 9 and 16. 
Sept. 23 Wauseon, Sept. 2 
Sept. 27 Seattle, Wash. sept. 9 
Oct. 11 Allentown, Pa. 
Adv. Sept. 
14 Sacramento, C: 


sids 

Close 
Sept. 21 Norfolk, Via 
Adv. Aug. 


Sept 


Oct. 16 


SEWERS 
20 Long Island City, 
21 Grant City, 
21 Paterson, N. J. 
22 Brooklyn, N. Y. 
30 Salt Lake City, 
4 Pontiac, Mich. 


Sept. 
Sept. 
Sept. 
Sept. 
Sept. 
Oct. 


Utah 


BRIDGES 


t.20 Bonham, 
.21 Union, W. t 
.22 Monticello, Ga. 

25 Farmville, Va 

lk Oh Sere Sept. 
. 30 New Orleans, La. . 
. 30 Wickenburg, Ariz. 


STREETS AND ROADS 


. 20 Vanceboro, N. Cc. .. 
.20 New Britain, Conn. 
.20 Long Island City, N. 
. 20 Colorado 
.20 New York, N. Y. 
.20 St. George, S. L., 
.20 Ft. Worth, Tex. 
.21 Eldorado, Tex. 
.21 Springfield, O. 
. 21 New Orleans, 
.21 St. George, S.C. . 
. 21 Cimmarron, Kan 
. 21 Willmar, Minn. 
.21 Maryland 
Adv. Sept. 9 
.21 Three Rivers, 
22 Charleston, W. 
2 Hampton, Ia. 
.23 Columbus, 0. 
.24 Abilene, Tex 
. 24 Girard, Kan. 
. 24 Missouri es 
.24 Harris, Tex. 
27 Quebec, Que. 
.28 Kaufman, Tex. 
.28 Kaufman, Tex. 
.28 Grand Rapids, 
.28 New York 
Adv. Sept. 
28 New Orleans, 
28 Maryland 
Adv. Sept 
30 Alabama 
1 Nashvile, , 
6 Faribault, Minn. 
15 San Benito, Tex. 


and 
Mich.... 
Va. 


Mich. 
Sept. 
Sept. 
Sept. 
Oct, 


Oct. 
Oct. 


RAILWAYS 
1 Ontario 


EXCAVATION AND DREDGING 


Sept. 18 Oskaloosa, Ia. ... -Sept. 9 
Ady. Sept. 9 
21 Jefferson, Ia. 


Oct. 


wearer eee 


and 16. 


Sept. 


Bids 
Close 


Sept. 


Sept. 
Sept. 


Sept. ¢ 


Sept 


Sept. : 
Sept. : 
Sept. 2 


24 
21 


9° 


2 
22 
23 
24 
BT 


o7 


Sept. 27 


Sept. 


Oct. 
Oct. 


Sept. 


29 
1 


1 Mason 


Sept. 2 
Sept. : 
Sept. 2 


Sept. 2 


Sept. 


Sept. : 
Sept. 
Sept. 


2 Wiota, Ta. 


Sept. : 


Sept. 
Sept. 
Sept. 2 


Sept. 2 


Oct 
Oct. 
Oct 


Oct 


3 
1 


12 


See Eng 
News-Record 
Wrepmer CRY, Fh. wc cawecad Sept 16 
Red Oak, Ia 16 
Wapello Ia 
Adv. Sept. 9 16. 
Mankato, Minn. 
St. Joseph, Mo. 
Spirit Lake, Ia 
Burlington, Wis 
Eudora, Ark 
Ady. Sept. 
Helena, 
Covington, 
Harvel, Ill 
City, 


and 


INDUSTRIAL 


Cleveland, O 
Detroit, Mich. 
Monroe, Mich. 
Buffalo, N. Y. 
Ady. Sept. 
Webb City, 


WORKS 


BUILDINGS 


New Castle, 
Brooklyn, N. 
Baltimore, Md. . 
Minneapolis, Minn. 
Detroit, match. 
Sprinefield, 
Cheyenne Weils ‘Col 
Sparrows Point, Ma. 
Liberty. Mo. 
Port Chester, Pa. 
Ebensburg, Pa. 
New Orleans, 
Elvins, Mo. 
Granite City, 
Canton, O. ... 
Great Neck, N 
Adv. Sept. 16. 
Huron, S. D 


FEDERAL GOVERNMENT WORK 


Sept. 


Sept. 


Sept. 


Sept 


Sept. 


Sept. 


Sent 


Sept 


21 


24 
99 
»¢ 
23 
25 
28 


29 


Sept. 2 


Sept. 2 


Sept. 3 


Sept. ¢ 


Sept. 


Oct. 


Oct. 


Sound Deadening Wall and 
Ceiling, Covering—W ilming- 
wn. A. ¢. 
Concrete Pav ‘ing——Spec 
are Island, Cal. Sept 
Electric Traveling Cranes 
—Spec. 4239—Wash., D. C.Sept 
Water Supply Mains——Spec 
4200—Quantico. Va 
Refrigerating Machine 
New Orleans, 
Harbor Development : 
4136—Great Lakes, Ill.....4 
Surfacing — Albuquerque 
N. 3 


avi. 


... . Sept 
4298 


System - 
Hampton 


Drainage 
4221 
Va. 
Fleet 


— Roads, 
Storehouse- 

San Diego. 

. Sept. 


Supply 
4264 
: Sept 16 

Electric Distributine System 

—Spec. 4286 — Brooklyn, 

i 2 

Adv. 

Metal 

Fla. 
Remodeling Post Office 

Wilmington, N. § ; 

Farthwork—St. Louis, Mo.Sept. 

Adv. Sept. 9 and 16. 

Quartermasters Storehouse 

a 4280 — San Diego, 

Cc 


‘Sept. ; 
Work—Key Wee, 
. Sept. 


etc. —_Nor- 


See Eng 
Close NWews-Recors 
Oct ll Dredging 
a ee 
Ady 
11 Steel VB: 
Tenn 
Ady 
Hospital 
4500—San 
Dump 
Hoisting 
~~ © 
Ady. 


Providence 

‘ 7 sept. 1 

Sept. 16 

irges Memphis 
Sept 

Sept. 16 

Buildings —Spe« 

Diego, Cal....Sept 

Scows—Phila Pa... Sept 

Plant—Wahington, 

‘ Sept 

Sept. 16 


MISCELLANEOUS 


Sewer 
Se 
Borings—I song Island Cc ity, 
i; “Ee 


Cleaner— Lockport, 


Sept 


Sept 


Daim Pump House, ete 
Norfolk Va 


Rapid Transit 
N. ¥ 


. Aug 
New York, 
T ‘ 3 is Sept 
Shafts—New York, N. Y..Sept 
Ady. Sept. 2 to 16 
Breakwater- Chicago, 
Motor Trucks, 
York, N. Y¥. . fat 
Well, Well House, ete 
Sioux Falls, S. D..... 
Crushed Trap Rock or Lime 
Stono—Kaufman, Tex 
Sanitary Work—Utiea, 


Til.. Aug 
ete.—New 
Se pt 


. Sept 
Sept 


- Sept. 
Ady Se pt 
Transformers, 
mento, Cal 
Wall—Chatham, 
Famupten 
Wis a ete mie 
Laundry Equipment 
hamton, N. Y ‘ 
Adv. Sept. 16. 
Tunnels. Conduits, 
Marcy. N. ¥. . , 
Adv. Sept. 16 
Piles, Sulkhead, 
Brooklyn. N. Y¥ 
Adv. Sept. 16 
Piers—-Oswego. N. Y¥ 
Adv. Sept. 16 
Locks—-Chicagro 
Adv Sept. 16 


16. 
ete.—Sacra- 

Aug 
Sept 
Janesville 

Sept. 
Bing- 
Sept 


Ont. 
Kkngine—. 


ete 
Sept. 


ete - 
Sept 
. Sept 


Tit Sept 


Where name of official 
inquiries should be 
Clerk, County Clerk 
official. 


is not gives 
addressed to City 
or corresponding 


Waterworks 


PROPOSED WORK 


Lawrenceville—Village 
State Ba. of Conservation & 
Trenton, for additional water supply of 
24,000 gal. daily, from springs 5,000 ft 
from here. J. E. Hullfish, dir. 

la., New Market—City soon receives bids 
furnishing labor and material improving 
waterworks system. involving 18,730 lin.ft 
4-6 in. c.i. pipe, 8.486 lin.ft. 2 in. wrought 
iron, 13 fire hydrants, deep well pump and 
pump house, ete. About $36.000 E. 
Archer, New England Bldg.. Kansas City, 
Mo., engrs. 

Neb., Dannebrog—C ity soon receives bids 
building waterworks system, involving 9,45 
ft. 4 in. ci. pipe and 40,000 gal. tower 
About $31,000 EK. T. Archer & Co, New 
England Bldg., Kansas City, Mo., engrs 

Tex., San Benito—San Benito Water Co., 
recently organized, plans to install modern 
waterworks system. Lomax, C. G., 
Malott and B. M. Graeter, interested 

147 


Ne des applied to 


Development, 
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Waterworks (Continued) 

Wash., Sumner—City soon receives bids 
laying new water mains and enlarging res- 
ervoir space at New Sumner Springs. 
About $75,000. 

BIDS DESIRED 

Pa., Allentown—tUntil Oct. 11, by M. W 
Gross, mayor, Room 301, Central Fire & 
Police Station, furnishing and _ installing 
one 750 hp. stehm turbine with reduction 
gears, one 12,000,000 gal. centrifugal pump- 
ing unit, one 500 hp. A.C. motor and one 
3 stage 7,000,000 gal. centrifugal pump, etc.., 
for pumping station; advertised in this 
ISSUb. 

Wash., Seattle—Until Sept. 27, (change 
of date) by city for 140,000 cu.yd. earth 
excayv., and embankment work on new 
Volunteer Park Reservoir, cost $200,000. 
Ultimate plans call for lining reservoir, in- 
stalling pipe and building walks, total ex- 
penditure $400,000. A. H. Dimock, city 
engr. 


Cal, Sacramento—Until Oct. 14 (change 
of date), by M. J. Desmond, city celk., 
building intake and pumping works, also 
Contracts 3, 4, 5, eo 9 and 18. 
Noted Aug. 19, under ‘“‘Miscellaneous.” 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*N. J., Hightstown — Boro. let contract 
building waterworks pumping station, to 
J. Proctor Co., 74 Cortland St., New York 
City, $45,000; 90 ft. steel water tower of 
150,000 gal. capacity, to Pittsburgh-Des 
Moines Steel Co., Curry BIk., Pittsburgh, 
$15,165: furnishing filtration plant equip- 
ment and 2 horizontal steel pressure filters, 
to New York Continental Jewel Filtration 
(o., Flatiron Bldg... New York City, $8,000. 
Noted Aug. 26. 

*0., Ceveland—Seltzer-Round Realty Co., 
6512 Detreit Ave., let contract laying water- 
mains in Runnymeade Ave., involving 4,500 
ft. 8 in. ec. i. pipe, to A. Marra, Illuminating 
Ridg. About $25,000. 

*&Mich., Sprinkwells—Village let contract 
furnishing labor and material laying 5,000 
ft. 6 in. c.i. water pipes on Edwin, Eugene, 
Freud and F. & FP. M. Aves. to connect 
with Detroit  watermains, to Oakwood 


Constr. Co., 165 Fort Blvd., Detroit. About 
$15,000 


Sewers 


PROPOSED WORK 

Va., Richmond — City plans election to 
vote on $1,500,000 bonds to build sewers 
in various streets. C. E. Bolling, city engr. 

0., Cleveland—City plans to build sewer 
in East 82nd St. from Superior to Euclid 
Aves., involving 1,200 ft. 11 ft. conerete 
sewer. About $80,000. R. H. Hoffman, 618 
City Hall, engr. 

Mich., Detroit—City plans to build sewer 
in Michigan Ave. from Seymour to Western 
Aves., involving 24 in. to 6 ft. cylinder, 
vitr. crock for 24 in. size and brick or con- 
erete for other sizes. |, W. Hubbell, city 
engr. Noted Aug. 12. 


Mich., Detroit — City having plans pre- 
pared building 1.25 mi. sewer in Bates St. 
from River to Alfred St., 13 ft. in diame- 
ter at outlet and 9 ft. at north end, rein 
econ, or brick. About $1,500,000. Cc. W. 
Hubbell, city engr. 

Mieh., Sault Ste. Marie—City havmg 
plans and estimates made by Hoad & 
Decker, engrs.. Eng. Bldg., Ann Arbor, for 
sewerage system for south side district, to 
include vitr. crock extensions, outlet sec- 
tion, ete. About $25,000, 

Ia., Mallard—City soon receives bids fur- 
nishing labor and material building sewers, 
sewage disposal plant, sand filter and 
sludge bed. About $50.000. E. T. Archer 
& Co. New England Bldg... Kansas City. 
Mo., engrs. 

Ia.. New Market—City soon receives bids 
building sewers in various streets, invotw- 
ing 15,570 lin.ft. 8-12 in. vitr. pipe, 38 man- 
holes, 7 flush tanks, septic tank and sludge 
bed. About $64.000. E. T. Archer, New 
England Bidg., Kansas City, Mo., engrs. 


Wis.. Hartford—State Rd. Health recom- 
mended city to engage engineer to prepare 
estimates for new sewerage system. About 
$100,000, engineer not selected. 


Wash., Tacoma—City having plans pre- 
pared ane 5 ft. 3 in. pipe sewer along 
Main Ave. from Lincoln St. and branches 
en all main downtown 8treets. About 
$330,000. A. D. Butler, Tacoma, engr. 


Ont., Sandwich East—Township plans to 
build intercepting sewer pumping station 
and sewage disposal plant, involving 32,500 
ft. 8-24 in. pipe. About $200,000. M. 
Knowles, Ltd.. Heintzman Rildg.. Windsor, 
engr 











BIDS DESIRED 

N. Y¥., Brooklyn—Until Sept. 22. by FE. 
Keigelmann, boro, pres., furnishing labor 
and material building sewers in New 
Utrecht Ave. E. S., between 63rd and 65th 
Sts.. 15th Ave. and 67th St., 68th St. and 
Bay Ridge Ave., 70th and 71st Sts., 16th 
Ave. and 75th St., 76th and 77th Sts., 17th 
Ave. and 80th St., New Utrecht Ave., W. 
S.. between 79th St. and 17th Ave., New 
Utrecht Ave. between 77th and 78th Sts., 
80th and 8S8ist Sts., 7ist St. between New 
Utrecht and 16th Aves., 17th Ave., E. S., 
between New Utrecht Ave. and 79th St., 
East 24th St. between Aves. N and O, 
Warehouse Ave. from Surf Ave. to point 
575 ft. south, East 24th St. (Mansfield Pl.) 
between Aves. L and M, 82nd St. between 
29th and 21st Aves. 


N. Y., Long Island City—Until Sept. 20, 
by M. E. Connolly, pres. Queens Boro., 
building sewers and appurtenances in Lyon 
Ave. from Ditmars Ave. to Gilmore St., 
Butler St. from Lyon to Banks Aves., Cur- 
tis St. from Lyon to Banks Aves., Ericsson 
St. from Lyon to Banks Aves., Gilmore St. 
from Lyon to Astoria Aves., 39th St. from 
Junction to Hayes Aves. About $655,287. 

N. J., Paterson—Until Sept. 21, by 
Passaic Valley Sewerage Comrs., 128 Mar- 
ket St., Newark, building Sect. 24 of Lowe 
St. branch intercepting sewer and Wood St. 
lateral sewer. Item 1 involves 1,17 lin.ft. 
earth excav. and refilling for 12 in. vitr. 
pipe with concrete reinforcement (incluti- 
ing pipe); Item 2, 180 cu.yd. concrete 
masonry with Portland cement mortar in 
open excav.; Item 3, 50 cu.yd. brick 
masonry and appurtenant work in man- 
holes, ete.; Item 4, 10 cu.yd. rock excav. 
in trench; Item 5, excav. and refilling for 
insertion of special structures in local 
sewers; Item 6, furnishing and installing 
1 set sewage regulating apparatus; Item 
7, furnishing and erecting 2 sets back-water 
gates in local sewers; Item 8, 6,000 Ib. 
steel for concrete reinforcement. Cost to 
+xceed $25,000. J. H. Quigg, clk. 

Utah, Salt Lake City—Tntil Sept. 30, by 
city, extending 2 sewers, involving 64,000 
ft. 8-21 in. Ist class vitr. and concrete pipe. 
About $310,000. S. Q. Cannon, city engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Portland—City let contract build- 
ing Sect. 4, Fall Brook Branch Sewer, vitr. 
pipe, to R. Aceto, 76 Anderson St. About 
$25,000. Noted Aug. 26. 


*Mass., West Springfield (Springfield P. 
O)—Town let contract building sewerage 
system in South Union and Palmer Sts., to 
Cc. D. Farnsworth Co., 16 Union St. About 
$51,000. Noted Aug. 26. 


*¥Conn., Waterbury —City let contract 
building vitr. sewers in Meriden Rd. from 
Mill Plain School to Eastwood Ave., to 
Barbara & D’Aurio Co., 63 Bank St., $6.96 
per lin.ft. Cost to exceed $25.000. Noted 
Mar. 11. 


0., Cleveland—City received bids build- 
ing sewer in Luke Rd. extension, from 
Amato Constr. Co., 345 The Areade, $34,- 
393; A. Joseph, 1200 Bolivar Rd., $36,598; 
J. J. Doneley, 1251 East 84th St., $37,169. 


Mich., Detroit—City received bids 1ur- 
nishing labor and material (except iron 
manhole rings and covers) building vitr. 
crock sewers as follows: (a) 1,469 ft. 
Lateral 3,325, 12-24 in. crock, (b) 4,660 
ft. 3,337, 12-15 in., (3) 327 ft. 3,338, 12 in., 
(ad) 2,849 ft. 3.339, 12-20 in. (e) 583 ft. 
3,340, 12 in., (f) 1,071 ft. 3,342, 12-15 in. 
(g) 2,830 ft. 3,343, 12-20 in., (h) 5,391 fe 
3,344, 12-20 in., (i) 3,143 ft. 3,345, 12-20 
in., (j) 5,824 ft. 3,347, 12-18 in., from S. 
Duponovich, 400 Penobscot Bldg., (a) 
$8,114, (c) $1,026, (e) $2.264; R. D. Raker. 
Penobscot Bldg., (b) $33,900, (g) $22,900, 
(h) $38,780, (j) $43,770; J. S. Vintrelle. 
400 Penobscot Bldg., (c) $1,823: Western 
Constr. Co., 1208 Ford Blidg., (d) $19,700, 
(g) $18,858, (Ch) $24,866, (i) $17,356, (j) 
$31,702; Liberty Constr. Co., 917 Chamber 
of Commerce Bldg., (e) $2,830, (f) $4,604. 


*&Mich., Detroit—City let contract to A. 
H. Haynes, 70 Davenport St., furnishing 
labor and material for building Lateral 
Sewer 3,302, $4,350; to N. Mancini, 584 
Concord Ave., 3,307, $11,100, 3,324, $29- 
000; to Lennane Bros., 809 Union Trust 
Bidg., 3,309, $23,029, 3,322, $26,970: to 
Oakwood Constr. Co., 165 Fort Blvd., 3,311, 
$11,770, 3,312, $8.180. 3,323, $43,500, 3,328, 
$17,606, 3,329, $14,600. 3,331, $14,621; to 
Liberty Constr. Co.. 917 Chamber of Com- 
merce Bldg., 3,321. $15,683; to R. D. Baker, 
1454 Penobscot Bldg., 3,327, $5,850. 3,330, 
14,600; to Western Constr. Co., 1208 Ford 
ldg., 3,332, $53,566, 3,181, $20,371; to 
Lennane & MclIlvenna, 1205 Book Bldg., 
3,232. $11.750. Noted July 15 and 29. 









Bridges 


PROPOSED WORK 


Vt... Sherburn—Town plans to build 
crete bridge over Stony’ Branch. 
$25,000. Address H. M. Mcintosh, \\ 
pelier, state engr. 

_N. Y., Buffale—Niagara Bridge & | 
Co. plans to build steel span rail: 
trolley and foot bridge from here to hr 

burg, Ont. About $4,000,000. Plans 

be secured from G. W. Kittredge, engr 

York Central R.R., Grand Central Term 
New York City. 

N. 4., Jersey City—Hudson Co. |}; 
Comn. rejected bids for repairing br 
over Pennsylvania R.R. tracks. New | 
in spring. Noted Aug. 26. 

N. d., Jersey City—-Pennsylvania |; | 
Broad St. Sta., Phila., plans to build 1, 
bridge over tracks on Tonnelle St., hy 
About $25,000. A. C. Shand, ch. engr 


Ala., Montgomery—tlIouisville & Ns 
ville R.R., 9th Ave. and Bway., Louisvil). 
Ky., plans to build 3 span bridges over A 
bama River, near here. W. H. Courten 
ch. engr. 


Wis., Neillsville—City havmeg plans pr 
pared for 224 ft. steel truss bridge, 20 f 
wide, on Grand Ave. Wisconsin Highw 
Comn., Madison, engrs. 


Missouri—State Highway Dept., Jeffers: 
City, plans to build rein-qon = throug 
girder superstructure and 2 rein.-co: 
abutments, over Jordans Creek, on St: 
803 plus 70 of Preston-Collins Rd. Fe 
eral Aid Project 86, to have one 40 f: 
span, 18 ft. roadway, involving 33.2 cu.vd 
1, 2 and 4 concrete, 13,960 Ib. reinforcin: 
Steel; rein.-con. slab superstructure. 
rein.-con. abutments and 1 pier, ove: 
Turkey Creek, on Sta. 150 plus 65, Feders 
Aid Project.69, Hickory Co., to have tw 
16 ft. spans, 18 ft. roadway, 3.3 cu.yvd 
Class “A” and 86.1 cu.yd. Class “B” con 
crete, 5,650 Ib. reinforcing steel; rein.-coy 
skew through’ girder’ superstructure, 
rein.-con. abutments, on Sta. 155 plus 40 
to have one 30 ft. span. 18 ft. roadway, 12: 
ecu.yd. 1:2:4 concrete, 10,290 Ib. reinforcing 
steel; rein.-con. slab superstructure, 2? rein 
con. abutments and 3 concrete piers, «o 
Sta. 79 plus &5, to have four 20 ft. spans 
18 ft. roadway, 7.8 cuyyd. 1:2:3 and 396.6 
eu.yd. 1:2:4 conerete, 26,180 Ib. reinforcing 
steel, both on above project; one 74 ft. : 
in. pony truss span and 2 mass concret: 
abutments, 18 ft. roadway, over Drainay: 
Ditch, on Sta. 491, Federal Aid Project 5 
Scott Co., 28.6 cu.yvd. 1:2:3 and 89 ecu.yd 
1:3:5 concrete, 530 Ib. reinforcing and 
18,000 Ib. fabricated structural steel, 8.150 
ft. lumber: one 70 ft. pony truss and 
mass concrete abutments, 18 ft. roadway 
over St. Johns Drainage Ditch, on Sta 
266 plus 30, 23.7 cu.vad. 1:2:3 and 51.2 cu 
vd. 1:3:5 concrete, 390 Ib. reinforcing an 
34,500 Ib. fabricated structural steel, 6 806 
ft. lumber: one 38 ft. T beam superstructur: 
and 2 mass concrete abutments, 18 ft 
roadway, over Ash Slough Drainage Ditch 
on Sta. 26 plus 40, 24 cu.yd. 1:2:3 an 
72.6 cu.yd. 1:3:5 concrete, 460 Ib. reinforce 
ing and 17,200 Ib. structural steel, 4.100 ft 
lumber; one 56 ft. pony truss and 2 mas> 
concrete abutments, 18 ft. roadway, ove! 
Drainage Ditoh on Sta. 11, 68.4 cuy? 
1:3:5 and 21.4 cu.yd. 1:2:3 concrete, 49! 
Ib. reinforeng and 23,300 Ib. fabricated 
structural steel, 5,990 ft. Iumber: all o 
above project. 


~ 


BIDS DESIRED 


0., Cleveland—Goff-Kirby Coal Co., Ele: 
tric Bldg., receiving bids building 1,200 fi 
concrete and wood overhead trestle on Fas! 
39th St. and Payne Ave. About $40.00: 
Private plans. 


Tex., Bonham—Until Sept. 20, by Ba. Dir 
Bonham Red River Bridge Co., building 
spans suspension bridge over Red River 
2.500 ft. long, 20 ft. wide. About $300,010: 
F. M. Cortelyou, Kansas City, Mo., engr 
Noted Sept. 2. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Biddeford—Comrs. York Co. |r 
contract building Bradbury Bridge, rein- 
con.. 45 ft. wide. on Elm St., to Rend 
Stoddard Co., 321 Marginal St.,_ Chels: 
Mass., $128,250, (175 days) Noted Sept. - 


*Vt., Brattleboro—Town let contra’ 
building 330 ft. single span_ steel brids: 
over Connecticut River, to United Constr 
Co., 24 James St. Albany, N. Y. About 
$69,000. Noted June 3. 


*Vt., Wheelock—Town let contract build 
ing concrete bridge over Millers Run River 
otto E. Dix Corp., Springfield. Abov' 
25,000. 
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: ‘ » St. .to Nottingham Way. also place flume Merivale Aves., cost $15,100 King Ed- 

Briages (Densieese? b. G i in stream. A Swan, city engr. saa3 Ave. from Mann Ave. to Somreset St 

, Jarrisburg—State Bd. Pub. Grounds , : 24,300; Augusta St. from Rideau to Wil 

‘> received lowest bid Sept. 1 build- _ Minn., Aitkin—Aitkin Co. re jeeted nds prod Sts.. $15.600: Coburg St. from Rideau 
« Soldiers’ & Sailors’ Memorial Bridge, Sept. 4, grading 9 mi. Federal Aid Project’ to Wilbrod Sts., $17,400; and Somerset St 
and eonerete, in Capitol Park, from 149, State Rd. 3, involving 10 acres clear- from Nicholas St. to Range Rd., $59,800 
seal Constr. & Supply Co., Common- ing, 13 acres grubbing, 38,153 cu.yd. excay.. all asphalt. A. F. Macallum, city eng? 
Ue th Trust Bldg. About $4,500,000. 113,252 cu.yd. overhaul, 487 lin.ft. > 
ee - y in. sectional concrete cover culverts, 163 BIDS DESIRED 
N dd Aug. 26. cu.yd. conerote in culverts, removal of 2 oa oi 5 

o Akron — Summit Co. let contracts old bridges, etc FE. J. O'Hara, Aitkin, New York—Until Sept. 28, by F. S. Greene 
: Taine State St. bridge in Barberton to engr. Noted Aug. 12. = wae comr., 55 Lianeaster St 
aa . Be er, Akron, $20,500; Munroe ae me many, completing 8.85 mi. highway in 
os ey Cage, over Munroe Falls, to N. R. Mina., Duluth—City plans to pave 6,900 Kassex Co.; 3.96 mi. Greene Co.; 2.99 mi 
I s field Youngstown $40,000 ft Superior St. from 8th Ave. W. to 3rd Nassau Co.; .59 and .5 mi. Rockland Co 
Pore : , \ve. E.. concrete. cost $180,000 ; 12,820 ft. and 9.57 mi.” Suffolk Co.; advertised in 

i —State Highway Dept. Har- Woodland Ave. from 4th St. E. to Austin this issue. 

Misseuss veceived bids Sept. 1, from St. asphalt, $206,000; 9,200 ft. East Su- ae 
oe ‘Bridge Co.. Harrisonville, building perior St. from 3rd Ave. E to 23rd Ave N. Y., Long Island City—Until Sept. 2 
page deck girder superstructure and 2 E.. concrete, $150,000; 7,580 ft. 2nd St by M. KE. Connolly, pres. Queens Boro 
re ae abutments, on Sta. 6 plus 03, to from 5th Ave. W. to 13th Ave. E., concrete. regulating and grading gutters and setting 
reit Cc - € ° : 


, an, 18 ft. roadway, in- $125,000; 24.380 ft. London Rd. from 8th curbs on Arcadia Ave. from 14th to 16th 
re = soul Chaas “A” and 116.1 Ave. E. to 61st St. K.. concrete, $200,000, Aves.; regulating, grading, curbing and 


have 


volving 


: wag Et on : 36 KE. K. Coe. city engr laying sidewalks and gutters on Havemeyer 
uvd. Class “B” concrete, at $90 and st ft r s Poe ee 

Cue tively, 10,400 Ib. reinforcing steel Mi Suen tae Lake C St rom 5ist| St. to Peartree Ave. and 
respective $5,195; rein.-con. deck girder Minn.. Two Harbors—Lake Co. soon re- Peartree Ave. from Kingsland to Roosevelt 
a ee = >.’ 2 rein.-con, abutments and 4° 7\"s bids srading 1¢ mi. road from Fin-  Aves.; regulating and repaving with as 
sup rstructure, a on Sta. 118 plus 60, to land ito Fly About $55,000, H. C. Han-  phaltie concrete Rockaway Blvd. from Nor 
1 conerene Fe cos . 2 ent ae son, Two Harbors, engr. tons Creek to Cronins Crossing, Strongs 
a ya Class “A,” 190.9 cu.yd. Class “B" Neb., Pawnee City—City having pre- Causeway from Colonial Ave. to North 


‘. agers : f, buna asin ae : cael or, Hempstead, Shell Rd. from Jackson Ave 
a4 6a . Class “¢ concrete, $75, liminary plans prepared for paving 25 ° . . : n 
aa2 an ebb icapsotively, 21,520 Ib. rein- blocks, 30-60 ft. wide, vitr. brick. Kb. T. \ 2uth St. Elmhurst. Cooper Ave. from 
forcing steel, $0.07, $10,107; rein,-con. Archer & Co., New England Bldg., Kansas Taleuas RR: ii Seen Geen — 
sjrandrel filled eh ees os 8 © ee saat Pipe ster eine dation. Bridge Plaza North and South fron 
41, to have — * >, 421 » eu.yd Neb., Wisner——City soon receives bids Crescent St. to point 100 ft. east of Radde 
ac ie . — $60 aa $35.40 re- building 32 blocks various streets, 24-70 ft. St.. 8th Ave. from Graham to Jamaics 
Class B eet -einforcing. steel wide, involving 20,000 sq.yd. vitr. brick. Aves., Ist Ave. from Bway. to Grand Ave 
spectively, ee Pa 'r anent Aid About $330,000. KE. T. Archer & Co.. New Prospect St. from Bridge Plaza North to 
$0.07, $18,714, all on ey " . “Streets England Bldg., Kansas City, Mo., engrs. Vayntar Ave.; improved granite block on 
Project 20. Noted Aug. 26, under “S § . 7 concrete foundation, Bridge Plaza from 
and Roads.” ee ee ee mae Jefferson point 100 ft. east of Radde St. to Jack- 
= ’ a ‘ity, plans to build 7 mi. Carthage-Spring- son Ave., idge Plaz: 7 p 
Ia., Pocahontas—Pocahontas — nee field Rd., 24 ft. wide, involving 39,320 cu. within tine ar ite ae oe ot, en 
bids Sept. 2, building Group 1. (coneisimgé yd. earth and 650 cu.yd. rock excav., one Causeway from Sth Ave. to point 850 ft 
of items 1, 2, 3, 8 9 and 10), on 39 ft I- 36 ft. span bridge, and 1 bridge to have south, Lawrence St. from Hwav. to Mrrtle 
ft. one 16 x 22 ft, and one 1 cs me pony three 18 ft. spans, cost $31,818; 31.5 mi. Ave. About $878,000 ; 
beam bridges and one 16 x 50 ft. POMY Oklahoma-St. Louis Rd., 24 ft. wide. both ee 
truss bridge; Group 2, (items 4, ™ 6 an in Green Co., 88,754 cu.yd. earth excav., N. Y¥., New Vork Until Sept. 20, by 
7) one 16 x 50 ft., one 20 x 50 ft. and two 42,040 sq.vd. 4 in. x 16 ft., 112,116 sq.yd Armory Bd., City Hall, laying asphaltie 
ox 55 ft. pony truss bridges, from C. L. 5 in. x 16 ft.. and 70,043 sq.vd. 8 in. x 16 mastic floor, installing ash conveyor and 
Schouboe, 1543 33rd St., Des Moines, a? £6 macadam, 45,760 sq.vd. 8 in. x 12 ft completing lighting fixtures, &th Coast Ar 
$25,055; G. F. Lambert, 715, 21st St. ~ gravel surfacing, 14 culverts and extensions tillery Defense Command Armory, Jerome 
Moines, (1) $26,085, (2) $35,608 ; F. 6, to & old culverts, $143,182. Ave. and Kingsbridge Rd., Bronx; com 
Marsh & Co., Jefferson, (1) $26,450, (2) . : yleting lighting fixtures and for fixed seat- 
$25,600; Vinton Eng. & Constr. Co., Vinton, Missouri—State Highway Dept., Palmyra, ing in Drill Shed. Squadron “A” Armory 
(1) $31,214. Noted Aug. 26. received no bids Aug 21, improving 10.26 94th St. and Park Ave.: underpinning 
: ; - . — bid mi. Sect. A, Hannibal-West Ely Div. of  jorthwest corner, 14th Regiment Armory 
Kan., Topeka—Shawnee Co. received bids) pikes Peak Ocean to Ocean Highway, 24 8th Ave. and 15th St.. Brooklyn: altering 
sept. 3, building 130 ft. span rein.-con. ft. wide, Federal Aid Project 62, Marion overhauling, installing shower baths, -~ 
rainbow arch bridge, 20 ft. roadway, near (‘o,, $78,609; building culverts on Sect. B, , hk , . aia oe 


> an _ a ons F 12th Regiment Ar , 2 St. : ° 
Wakarusa, from N. E. Marsh & Co. 205 $11,434; rein.-con. through girder super- jumbus Aco Sekai ees ae nes 
Masonic Temple, Des Moines, Ia., $38,751; structure, over Bear Creek, on Sta. 265 vault. ete. south side of 34th St., 71st’ Regi 
“ C. Clark, Leavenworth, $40,800; F. plus 12, on above project, to have one 40 B ; Te e} 


Littlejohn, Topeka, $57,464. Noted Aug. 26. ft. span, 18 ft. roadway, $7,475; rein.-con mens Atmory 


~ si ‘ skew through girder superstructure, over Maryland—Until Sept. 21, by State Ra 
N. D., Mott——Hettinger can received, Bite Bear Creek. on Sta. 408 plus 22, to have Comn., 601 Garrett Bldg, Baliimore. m= 
building two 75 ft. span re oe ras fone 40 ft. span, 18 ft. roadway, $6,835: ing 2.28 mi. road from Frederick Ra. at 
arch Deeg. 5° a reagwas ~ waa n., rein.-con. through girder superstructure, Haugh’s blacksmith shop to Ijamesvill 
sidewalk, involving, 598 cu.yd. oe * over Minow Branch, on Sta. 14 plus 52. to (Contr. F-39) Frederick. Co. 255 mi 
29.4 ton steel, and 2,320 lin.ft. a ; pt — have one 40 ft. span, 18 ft. roadway, $7,365 read from Grove to Fowling Creek 
—. J.D: Besty,, Mou, c' ae I, ioe Noted Aug. 12. (Contr. Co-39), Caroline Co., both con 
I e O.,. ~ - . . 





< 


la. $45,798: Fargo Bridge Co., Fargo, Mo., Milan—City soon receives bids pav- thie. oe N. Mackall, chn.; advertised in 
$54,355. ing 10 streets, 30-60 ft. wide, involving ce ; ; 

14,000 sq.yd. vitr. brick on % in. concrete _ Maryland- Until Sept. 28, by State Rd 

base. About $96,000. KE. T. Archer & Co., re thie te ite. paving Falls 

“ New England Bldg., Kansas City, Mo.. sd. from Ridge Chureh 1 mi. south, (Contr 

Streets and Roads am aey Maliaere a. t55 mat eed ee 


‘ “i ‘ ~ _ end of Contr. P-17 along Central Ave 
PROPOSED WORK Mo., as he ae ity agree hen pave 15 toward Halls Sta., (Contr. P-23). Prince 
. : R streets, -5 t. wide, involving 24,900 George Co.; 1.5 mi. Defence Highw: 
N. ¥., Brooklyn—E. Reigelman. boro sq.yd. vitr. brick on 3 in. concrete base. end of : efence Highway from 


: a Cor *-16-, 7 ¢ 
pres., received no bids Aug. 25, regulat- About $150,000. KE. T. Archer & Co., New (Contr p23). Priaie ace tke —a 
ae and repaving Ralph Ave. Noted England Bldg., Kansas City, Mo., engrs. erete. J. N. Mackall, chn.: advertised in 
- % c Tex., San Antonio—-City soon receives this issue 
N. Y¥., Brooklyn—E. Riegelmann, boro. bids surfacing and paving 5 mi. Rock Maryland—Until Sept. 28. by State Rds. 
pres., rejected bids Aug. 25th, regulating Quarry Rad. and Kendall St., 16 ft. wide, Comn., 601 Garrett Bldg., Baltimore, build- 
and repaving Kast 7th and 64th Sts. Work asphait. H. Helland, city ener. ing one section State Highway from Rock 
will be readvertised. Noted Sept. 2. a 2 j Hall Ferry Landing to 1 mile toward Rock 
Tex., Texarkana —City issued $300,000 Hall, concrete, Kent. Co.. Cont. K-14: ad- 
N. ¥., New York—H. _ Seoatenss pine. bonds to pave main streets. vertised in this issue 7 : 
M: atte La sjecter vxids Aug. 2 ; $ 
cceentane ee a a8th and oth Sts. Okla,, Sulphur—City had plans prepared N. €., Nashville—Until Oct. 1, by Bd 
Noted Aug. 19. furnishing labor and material paving vari- Aldermen, paving various city streets: ad- 


ous streets, involving 8,000 sq.yd. brick vertised in this issue. 

N. J., Camden—Bd. Freeholders, Camden and 56,000 sq.yd. rock asphalt on 4 in. Alaban Un . 20. 1 S00 to é 
“o., receives bids about Sept. 28, improv- concrete base. s About $300,000. E.. T. wanes orn spulbatne is =. 
ng 3 mi. Kings Highway, concrete. J. J. Archer & Co., New England Bldg., Kansas . a” , =. UK . 


M chert. ‘and gravel road between Florence 
\lbertson, Magnolia, engr. City, Mo., engrs. and Tennessee state line, involving 49.4 


N. J., Mays Landing—Bd. Freeholders, Colorado—State Highway Dept., Denver, ®4cres clearing and grubbing, 86,059 cu.yd. 
\tlantic Co., plans to rebuild 9 mi. of plans to grade .89 mi. Colorado-Springs- earth and 1,000 cu.yd. rock, excav., 439.8 
boulevard between Absecon and Chestnut Canon City Rd., State Route 22, 28 ft. wide, Cu.yd. Class “A” and 250.78 cu.yd. Class 
Neck. A. H. Nelson, Guarantee Trust Fremont Co., cost $39,500; 12 mi. Cotche- “B" concrete, 11,300 cu.yd. gravel, 17,000 
Bldg., Atlantic City, engr. topa Pass Rd., 28 ft. wid, Saguache Co., Cu.yd. chert, and 1,19 lin.ft. 18-24 in. pipe ; 
$53,000; grade and surface 11 mi. road srading, surfacing and draining 5.44 mi. 
N. J., Morristown—Bd. Freeholders, Mor- from El Paso Co. line to Florence, State Toad between Girard and Tuskogee, Russet! 
ris Co., plans to improve 14 mi. Morris Route 9, 28 ft. wide, Sedgwick Co., in- Co., involving 4.3 acres clearing, and grub- 
Turnpike. About $700,000. H. W. Vetter, volving 11,000 yd. gravel, $69,000. bing, 21,405 cu.yd. excav., 16.1 cu.yd. Class 
Belvidere, engr. ok ws ce ioe 12 oe oe eu.yd, lane — qncree. 
E ‘ol., enver— City plans to pave 2 3, cu.yd. sand-clay surfacing, and 0 
N. J., North Bergen (Weehawken P. O.) blocks in Alley Paving Dist. 59, involving lin.ft. 4 in. tile, and *g94 lin.ft. 18-24 In. 
City having lans and _ specifications 11,500 sq.yd. 6 in. concrete, cost $28,912; pipe. About $200,000 and $55,000 respéc- 
made for paving 1st St., wpeenees. Cost 11 blocks in Alley Paving Dist. 60, 8,300 tively. W. S. Keller, state highway ener. 
to ex 32 oe : 2. J 
xceed $75,000. P. F. Daly, 32n t., sq.yd. concrete, $22,94 J. B. Hunter, city La., New Orleanr—Until Sept. 28, by 
0 


ioe ‘ — city, Paving 24,600 yd, Magazine St.. 3.00 
N. 3., Trenton—<City plans to build 1.25 Ont., Ottawa—Bd. Control soon receives yd. Callipoe St. and 2,250 yd. Gayoso St.. 
mi. Street over Assanpink Creek from State bids paving Carling Ave. from Fisher to small granite block, vitr. brick or block, or 
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, 
(Continued) 


wood block; 7.400 
Ave., and 4,330 yd 
bituminous concrete, 
Trinidad Lake asphalt, sheet 
ereosoted wood block, 29,866 yd. Algiers 
imatfall Canal Rd., 6,600 yd. General Meyer 
St.. 4.444 yd. Behrman Ave., 38,000 yd 
Stanton Beka Rd. aad 16,000 yd. Elmira 
St.. concrete, clay, gravel or chert Ww. B 
Davey, city engr. 


0., Columbus—Until Sept. 
Franklin Co., grading, draining and paving 
1.17 mi. Sect. 1 Hess Rd., 16 ft. wide. 
waterbound macadam About $32,467 c 
C. Lathimer, co. engr. Noted Aug. 19 


Michigan—Until Sept. 21, by State High- 
way Dept, at office of City Clerk, Three 
Rivers, grading and _ surfacing 714) mi 
State Trunk Line Rd. 13-17, Sect. A. 20 
ft wide, involving 8.386 sq.yd. concrete 
ind 1.230 cu.yd. earth excay State High 
way Dept.. Lansing, engr 


Mich., Grand KRapids——Until Sept 
Ba. Rd. Comrs. Kent Co., grading, drain 
ing and surfacing 3.647 mi. State Trunk 
Line Rd. 44-3, 16 ft. wide. involving 26,712 
cu.yd. earth exeav., 34,236 sqyvd. gravel 
ete. State Highway Dept... Lansing, engrs 


and Roads 


streets 


creosoted 
Clairborne 
bitulithic, 


yd North 
Julia St. 

refined 
asphalt or 


Comrs 


23, by 


zs, by 


la., Hampton—Until Sept. 22. 
Franklin Co., surfacing 9.84 mi. various 
roads, involving 51,209 cu.yd. execav., 55,048 
lin.ft. 6-12 in. tile, 14,766 cu.yd. gravel sur 
facing, etc. F. S. Currie, Hampton. engr 


Mina,, Faribault—lUntil Oct. 6, 
graveling 7 mi. Job 1901, involving 
30.634 cu.yd. gravel and 12.6 mi. Job 19038 
35.260 cu.yd. gravel. About $75.000 P. i 
Hazard, Faribault, engr 


by Comrs. 


by Rice 


‘"o., 


Missouri—Until Sept. 24, 
way Dept... New London, building 
Sect. A, Red Ball Route, Federal 
ect 66, 26 ft. wide, Ralls Co., involving 
18.084 cu.yd. earth and 1,640 ecu.yd. rock 
exeav., 14,943 cu.yd. borrow, 500 cu.yd. per 
100 ft. overhaul, 194.5 ecu.yd. Class “Rk” 
concrete masonry, 11,511 Ib. reinforcement 
for concrete masonry, 37,525 sq.yd. gravel 
pavement specification B, cost $47.885; also 
rein.-con. slab superstructure and 2 mass 
conerete abutments, on Sta. 79 plus 06, on 
London-Perry Ral, to have one 20 ft. span, 
18 ft. roadway, 2.1 cu.yd. Class “A.” 
cu.yd. Class “B" and 41 cu.yd. Class 
concrete, 3,507 lb. reinforcing steel, 
rein.-con. slab superstructure and 2 1 
concrete abutments, on Sta. 97 plus 92, 
London-Perry Rd., to have one 20 ft. span, 
18 ft. roadws ay 2.1 cu.yd. Class “A.” 29.3 
cey.yd. Class “RB” and 37.3 cu.yd, Class “CC” 
eonerete, 3,578 Ib. reinforcing steel, $2,178 


Missouri—Until Sept. 24, by State High- 
way Dept.. New London, building 4.11 mi 
Sect. A, London-Perry Rd.. 24 ft. wide, 
Federal Aid Project 64, involving 21,700 lin 
ft. grading, 28,983 sq.vd. gravel pavement 
specification “C,” 56.8 cu.yd. Class “B”" 
masonry, 3.674 Ib. reinforcement for con- 
crete masonry, cost $20,662; 5.57 mi. Seet 
\. London-Perry Rd., 24 ft. wide, Federal 
Aid Project 67, 29,400 lin.ft. gradine. 39,- 
407 sq.yd. gravel pavement specification 
“Cc. 30.9 cu.yd. Class “RB” concrete ma 
sonry, 2,000 Ib. re neetorenant for concrete 
masonry, $26,33 3.35 mi. Sect. A, London 
Perry Rd. 26 ‘ft wide, Federal Aid Project 
62. 17,700° lin.ft. grading, 23.600 sq.va. 
gravel pavement, specification “CC.” 15.9 cu 
yd. Class “B" concrete masonry, 1,300 Ib 
reinforcement for concrete masonry, $15,- 
644; 4.58 mi. Sect. A, London-Perry Rid.. 
26 ft. wide, Federal Aid Project 65, all in 
Ral’s Co.; 24,400 linft. grading, 32,291 
sq.yd. gravel pavement. specification “aa 
24.1 cu.yd. Class “RB” concrete masonry. 
1,128 Ib. reinforcement for concrete ma- 
sonry, $21,424 


Tex., Eldorada—Until Sept. 21, by C. A 
Womack, judge Schleicher Co.. grading 
surfacing and building culverts on 4.01 mi 
Highway 4 south from here, 16 ft. wide 
involving 3,562 cu.yd. borrow and 9.5538 
cu.yvd earth excav., 21.55 cu.yd. Class “A” 
and 13.6 cu.yd. Class “C” concrete. etc 
$88,626. R. Stevenson, Eldorado. engr 


Tex., Ft. Worth—Until Sept. 20. by W. 
FE. Yaney, aud. Tarrant Co.. grading and 
draining 8.74 mi. White Settlement Rd. 
from Five-Mile Bridge to Parker Co. line: 
Arlington-Grapevine Rd. from Sta. 175 
tlus 81 to Sta. 273 plus 50, 1.76 mi. from 
Trinity River north to Rock Island R.R. 


Tex, Paris—Until Sept 24. by W L. 
Hutchinson, judge Lamar Co, grading and 
bui’ding rein.-con. bridges and culverts on 
2°16 mi. Highway 19 from Delta Co. to 
Oklahoma state line, 24 ft. wide, involving 
7.82 acres clearing and grubbing, 173,178 
cu.yd. borrow, 128,274 Ib. reinforcing and 
16.059 Ib. structural steel, 1,141 cu.yd. Class 


by State High 
5.32 mi 


Aid Proj- 


on 


ENGINEERING 


‘A.” 280.8 
yd. 
DA A 
~t.@ 


ted 


and 24.3 cu 
cost $141,130, 
Fannin C to 


cu.yd. Class “Bb” 
Class “C” concrete, ete., 
mi. Highway 5 from 
River, 24 ft. wide, 29.6 acres clearing 
and grubbing, 165,068 cu.yd. earth borrow 
and 1,000 cu.yd. solid rock exeav., 159,593 
Ib. reinforcing and 68,400 Ib. structural 
steel, 1,619 cu.yd. Class “A” and 668.5 
cu.yd. Class “B" concrete, $144,314; 4.85 
mi. Highway 5 through here, 16 ft. wide, 
6.790 cu.yd. borrow and 4,926 cu.yd. earth 
excay., 45.511 sq.yd. bituminous macadam. 
cu.yd. crushed stone, 34.134 lin.ft 
sccarifying and 51,200 lin.ft. conerete curb, 
$172,477; 685 mi. Highway 19, east and 
west of here, 16 ft. wide, 14.000 cu.yd 
borrow and 4,507 cu.yd. unclassified earth 
excav., 34,146 lin.ft. searifying, 45.527 sq 
yd. bituminous macadam, 51,218 lin.ft. con- 
crete curbing, 101.6 cu.yd. Class “A” con- 
crete, 7,049 reinforcing steel, and 12,646 
cu.yd. crushed stone surfacing, $173,769 


15, by City 
Ave. from 
involving 88,565 
Agar, city engr 


State High- 
draining and 


Tex., San Benito—lUntil Oct 
Council, paving Sam Houston 
Landrum to Heywood Sts., 
sq.ft. pavement BR. £ 


Colorado—Until Sept. 20, by 
way Dept., Denver, grading, 
surfacing 64 mi. Moffat Highway, between 
Craig and Maybel!, Moffat Co., 16 ft 
wide, involving 28,250 ecu.yd. earth and 
1.470 cu.yd. rock excav., 88 cu.yd. Class 
‘A” and 116 cu.yd. Class “B” concrete and 
10,174 cu.yd. gravel surfacing. About $69. 
Hoo J. E. Maloney, State Museum Bldg., 
Denver, engr. 


PRICES AND CONTRACTS 
(x Indicates of contract) 


*Vt.. Bennington—Village let contract 
paving and building storm sewers in vari- 
ous streets. to C. B. Lindholm, 24 North 
St., Pittsfield, Mass About $85,000; cost 
plus percentage basis. Noted July 15 


Bd. Pub. Rds., 
contracts build- 
macadam high- 
Ballotto, Dracut, $9,543; 
Princeton, to C. Bianchi & 
$32,225, 3.700 ft. bitu- 
highway, Agawam, to 
37 Colony St.. Meriklen, 


AWARDED 
award 


*% Massachusetts — State 
Div. Highways, Boston, let 
ing 2,100 lin.ft. bituminous 
way, Dracut, to A. 
state highway, 
Co., Framingham, 
minous macadam 
Lane Constr. Co., 
Conn., $16,230 


*® Massachusetts — State Highway 
Boston, let contract building state 
Danvers, to Welch & Moynihan, 
$25,960 


*% Massachusetts — State Highway 
Boston, let contract building 5,032 
tain Rd., Holyoke, bituminous macadam, 
D. O'Connellls Sons, 480 Hampden 
Holyoke, $50,609. Noted Sept. 9. 


* Mass., Boston—City let contract paving 
and regulating track area on Belgrade Ave. 
and Centre St., to Boston Elevated Ry. Co., 
101 Milk St. About $65,000. 


*N. Y., Brooklyn -kK. tieigelmann, boro. 
pres., let contract regulating and repaving 
Bedford Ave., to Consolidated Constr. Co., 
83 Manhattan St.. New York City, $237,- 
782: Kast 10th and 56th Sts., to Brooklyn 
Aleatraz Asphalt Co., 407 Hamilton Ave.. 
$15,929 and $14,158 respectively; 20th St, 
to Uvalde Asphalt Paving Co., 1 Bway., 
New York City, $13,682; Flatbush Ave., 
to M. J. O'Hara, $171,596; East 7th and 
East 17th Sts. and Mansfield Pl, to Wolf- 
man & Greenbaum, 644 Saratoga Ave., 
$2,495, $8,988 and $9,913 respectively; 
Warehouse Ave., to J. J. Guinan, 2314 
Gravesend Ave.. $11,416; 20th Ave., to 
Caponi Constr. Co., 1320 65th St., $2,443 
Noted Aug. 19 and Sept. 2 


N. Y.,. Brooklyn—F. 
pres., received bids Sept. 8. improving (a) 
Ferris St., (b) Ave. L.. (c) Neptune Ave., 
(d) Sullivan Ave., (e) Van Dyke St., (f) 
3rd St.. (g) furnishing and delivering 40.- 
000 wood paving blocks, from C. Gallagher. 
(a) $83.019, (c) $5.664, (dad) $39.706, (Tf) 
$25,818: F. J. Gallagher. 499 Park PIL. 
(a) $33.833. (da) $40.204. (e) $16,923; 
Leonard Paving Co., 2233 Bway.. New York 
City. (a) $34,821, (ad) $41,621, (e) $17,042; 
F. Persicano, (b) $2,877; Canoni Constr 
Co., 1320 65th St. (b) $3048: Grimm 
Constr. Co., (b) $3398; Murphy Bros., (c) 
$6.455: Ward & Tully, 2.047 West 11th St.. 
(c) $7.049: Grecco Bros., (e) $17.284, 
$27.472: M. J. O’Hara, (f) $26,305; 
Creosoting Co.. 17 Battery Pl., New 
City. (g) $3,480. Noted Sept. 2. 


N. Y¥., Long Island City—M. E. Connolly, 
pres. Queens Boro., received bids Sept. 3 
improving (a) Park Lane, (b) 42d St. (c) 
94th St.. (d) Harper Ave., (e) filling lot 
on side of Tompkins PL, from. Gibbet 
Constr. Co. (a) $95,350; Saverio & Brit- 


Dept.. 
road at 
Salem, 


Dept., 
Moun- 
to 
St., 


RNeigelmann, boro 
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ton, (a) $99,100; R. J 
58th St.. New York City, 
Kennedy & Smith, 94 Main St.. Flus 
(b) $1,950; R. A. Hesse, (b) $1,98 
$975; L. J. Rice, (b) $2,050; Uvald 
phalt Paving Co., 1 Bway., New York 
(e) $29,571; Sicilian Asphalt Paving 
41 Park Row, New York City, (c) $3 
Welsh Bros., 14 Queens St., Astoria 
$9,500; Tuohy & Upton, 98 Main St., | 
ing, (d) $13,400, (e) $925; Pease 
(d) $14,000; C. Kurth, (e) $875 
Aug. 26 


N. Y¥., New 


Johnson, 2 
(a) $1 
Fl 


York — H. Bruckner, 

Bronx Boro., received bids Aug. 25 rm 
ing with sheet asphalt Clermont Par} 
from Webster to Park Aves., from [ 

Asphalt Paving Co., 1 Bway., $37,975 
L. Brusstar, Harlem River and 150t} 
$41,878; S. Davis, $43,261. Noted Aug 


*N. Y.. New York—H. H. Curran, 
Manhattan Boro., let contracts impro 
48th and 49th Sts.. 13th Ave. and Hu 
St.. to W. J. Fitzgerald, 547 West 4 
St.. $4,407, $5,617, $72,850 and $13.64 
spectively ; 189th St. and 9th Ave., to 1D 
ney Asphalt Co., 177th St. and Westch: 
Creek, $10,501 and $17,667 respectiv. 
2nd Ave. to Burnside Contg. Co 
Burnside Ave., $28,790; 158rd St.. to « 
Helbock Co., 633 W: alen Ave., $13,045 
pairing sewer in 23rd St.. to P. J. Kear: 
Conte. Co... 2306 Creston Ave. $15 
Noted Aug 19 


N. Y¥.. New York—-G. A 
plant and structures, 
ceived bids Aug. 24 
and pavement on 


Whalen, comr 
Municipal Bldg 
rebuilding appro: 
Manhattan side of 
Queensboro Bridge. from Astoria Conte 
Co., $53,704; Burnside Contg. Co. 279 
Burnside Ave., $58,087; W. J Fitzgerald 
547 West 45th St. $58.37 


N. ¥.. S. L, St. George—C. D. Van Name. 
pres. Richmond WBoro., received only }id 
Aug. 31 repaving Arthur Kill Rd.. concret: 
from J. Johnson Son, $214,487 Noted 
Aug. 26. 

*& Maryland—-State Rds. Comn., 601 Gar- 
rett Bldg., Baltimore, let contracts building 
4 mi. sheet asphalt on concrete base on 
State Highway through Mt. Rainer, Prince 
Georges Co., Contr. P-21,. to Crawford 
Paving Co.. Washington, D. C.. $19,362 
2.14 mi. concrete on Mountain Rd. from 
end of concrete section to Jacobsville, Ann: 
Arundel Co. Contr. No. AA-19, to Christ 
hilf & Ensey. Munsey Bldg... Baltimore 
$75,008 Noted Sept. 2 


* Ohio—State 
let contract 
counties 

Ashtabula Co 
land-Meadville 
ment and 
Seiple & 
$166,987 

telmont 
ville Rd., 
drainage 
$50,502 

Crawford Co., 
Rd., 2.424 mi.. grading, 
and culverts and 
macadam,. J. C 
621 

Geauga 
ville Rd., 
Niles, $7,2 

Jackson 
son Rd., 
culverts 


Highway 
building 


Dept., 
roads 


.. Columbus, 
in following 


Sects 
Rad., 6.7 
resurfacing 
Wolf Constr. 


“C” and “D” Clev« 
mi., widening pave 
with macadam. ti 
Co., Youngstown, 


Co.. Sect. “M” Bellaire-Barnes 

2.999 mi., grading and building 
structures, L. B. Wilson, Newark 
Sect. “A” She!by-Galion 
constructing bridges 
paving with bituminous 
McCann, Columbus, $87.- 


Co., Sect. “G” 
building bridge, 


Cleveland-Mead- 
George A. Stein, 
i: Sect. “PF” Chillicothe-Jack- 
grading, constructing bridge and 
and paving with bituminous mac- 
adam, Neff & Rader, Circleville, $62,161 

Sect. “K” Chillicothe-Jackson Rd., 2.332 
mi., grading, constructing bridges and cul- 
verts and paving with bituminous mac- 
adam, Neff & Rader, Circleville, $109,275 

Lorain Co., Sect. “T’ Oberlin-Elyria Ra 
1.69 mi.. grading, repairing bridges and 
culverts and paving with brick, A. J. Bal- 
tes. Norwalk, $25.565. 

Mahoning Co., Sect. “N-2" North Lima- 
East Palestinerd, 9.65 mi., grading, con 
structing bridges and culverts and paving 
with brick, G. A. Gialdini & Son, Girard 
$26,774. 

Paulding Co., Sect. “A-2” Payne-Hicks- 
ville Rd.. 2.019 mi., grading, constructing 
bridges and culverts and paving with Ken 
tucky rock asphalt, T. B. Putnam, Van 
Wert, $76,772. 

Sect. “G” Pauling-Woodburn Rd., 
mi.. grading. constructing bridges and cu! 
verts and paving with Kentucky — 
phalt, T. B. Putnam, Van Wert, $76,927 

Scioto Co., Sect. “R-1" Ohio River 'R ; 
3.692 mi., grading, constructing bridges *’ 
culverts and paving with monolithic eee 
Harper & Ruhl Co., Portsmouth, $203.5 

Van Wert Co., Sect. “A” Van Wert-! 
Wayne. Rd., 5. 826 mi.. grading, constru: 
ing bridges and culverts and paving W 
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ets and Roads (Continued) 


tucky rock asphalt, Putnam & Shingle- 
cer. Van Wert, $240,851. 

\shtabula Co., Sect “E” Jefferson-An- 
er Rd., 1.22 mi., resurfacing old con- 
yoad with brick surface, C, G. Fuller, 
neaut, $35,054, 

uvahoga Co., Sects. “C-1" and “C-2" 
eland-Elyria Rd., 8.021 mi., widening 

vement by addition of 5 ft. of macadam 
resurfacing dirt road, Ohio Contg. Co., 

vria, $60,180. Noted Sept. 9. 


*O., Shaker Heights—Village let con- 
et to Cleveland Trinidad Paving Co., 
e Areade, Cleveland, yzrading, draining, 
rbing and paving with asphalt, Strath- 
mn Ra. from Scottsdale to Kenyon Rds., 
1134: Lindholm Rd. from Scotsdale_ to 
in Ness Rds., $28,624; Strandhill Rad 
m Scotsdale to Sharington Rds., $33,- 
15: Rolliston Rd. from Scotsdale Rd. to 
in Ness Blvd., $26,585; Engleside Rd. 
rom Seotsdale to Kinsman Rds., $32,016; 
harington Rd. from Scotsdale to Palmer- 
m Rds., $19,402. Noted Sept. 9. 


*0., South Euclid—Village let contracts 
uilding 23 in. stone sidewalks. on Stilmore, 
Wyneote, Harwood and Hinsdale P’s., 
Marimar Blvd. and Verona Ave., involving 
12.000 eu.yd. earth excav., to Cleveland 
Stone Co., 1836 Euclid Ave., $54,510; grad- 
ng above streets, to Ward Bros., 8912 
Hough Ave. and T. Vaughn, c/o F. A 
Pease Eng. Co... Marshall Bldg... $22,359 
and $18,390 respectively Noted Sept 9. 


*Michigaun—State Highway Dept.. Lans- 
ing. let contract grading, draining and sur 
facing 8,046 mi Assessment Dist Ra 
205, 16 ft. wide, St. Clair and Macomb 
Counties, to J. A. MeKay & Son, Detroit, 
$119,488. Noted Aug. 26. 


*Minn., Aitkin—Aitkin Co. let contract 
grading and graveling 10 mi. Federal Aid 
Project 86, State Rd. 3, involving 6 acres 
clearing, 8 acre grubbing, 578 cu.yd. excav., 
"6.477 cu.yd. overhaul, ete., to B. Olson, 
\itkin. About $106,000. Noted Aug. 12 


*South Dakota—State Highway Dept.. 
Pierre. let contract grading and draining 2 
mi. Chamberlain-Presho Rd., Project 49, 
Lyman and Brule Counties. also 4 mi 
Presho-Winner Rd., Project 27, Lyman and 
Tripp Counties. to R. P. England, Murdo, 
$22.9903 and $39,374 respectively 


* Montana — State Highway Dept.. Hel- 
ena. let contract building 6.35 mi. Klein- 
Rillines Rd., 24 ft. wide, Federal Aid Proj- 
ect 108, Musselshell Co., involving 51.477 
cu.vd. exeav., 21,927 sta. yd. overhaul, 4 
veres clearing, 732 lin.ft. 18-30 in. pine 
enlvert. 71 cu.yd. masonry. 1,648 lin.ft 
piling, 348 cu.yd. riprap, 205 cu.yd. retain- 
ing wall, to Treasure State Constr. Co., 
Roundup, $47,122. 


Missouri—State Highway Dept.. Harri- 
sonville, received bids Sept. 1, building 19 
mi. Sect. A, Harrisonville-Belton Rd., 24 ft. 
wide, Federal Aid Project 20, Cass Co., in- 
volving (1) 66,464 cu.yd. earth execav., (2) 
8.127 ecu.yd. rock exeav.. (3) 1.880 cu.yd. 
borrow. (4) 539.6 cu.yd. Class “B” concrete, 
(5) 27.5 cu.yd. Class “C" concrete masonry, 
(6) 41,487 Ib. reinforcing steel for con- 
crete masonry, from Gidinsky Constr. Co., 
Kansas City, Mo., (1) $0.71 per cu.yd., (2) 
$2.25, (3) $0.70. (4) $30, (5) $25, (6) 
£0.09, total cost, $90,486: Humphrey Constr. 
Co.. Versailles, (1) $0.75, (2) $2.25, (3) 
$070, (4) $30, (5) $25, (6) $0.09, total 
cost, $92,812. Noted Aug. 26. 


* Missouri—State Highway Dest. Jeffer- 
son City, let contract to P. -. Young, 
Savannah Rd., R. F. D. 6. St. Josenh, build- 
ing 9.52 mi. St. Joseph-Savannah Réd., 24 ft. 
wide, Federal Aid Project 123, Andrew Co.. 
involving 404 cu.yd. earth excav.. cost $0.80 
per cu.yd., 1,046 cu.yd. borrow, $0.80, 5,424 
s.yd. bituminous macadam surface course 
plus 12,204 gal. bitumen for bituminous 
surface course, $1.58. 19.7 cu.yd. Class “R” 
concrete masonry, $28, 560 Ib. reinforce- 
ment for concrete masonry, $0.10, total 
cost. $10.086; to D. Parnell, Branson, 4.8 
mi. Boston Roadway, 24 ft. wide, State Aid 
Protect S 20.3, Taney Co., 9,407 cu.yd. 
earth and 320 cu.yd. rock excav., cost $0.71 
ind. $3. respectively. 11,600 sq.yd. gravel 
surfacing, $0.27. 173 cu.vd. dry rubble 
masonry, $2, two 15 in and one 18 in. 
vitr_ pipe culverts, $40 and 50 respectively, 
fetal cost, $12,577. Noted July 


+Missouri— State Highway Dent.. St. 
Josevh, let contract building .376 mi. Fred- 
erick Ave. Rd., 29 ft. wide. Federal Aid 
Project 94, Buchanan Co.. to Land Constr. 
Co.. Ballinger Bldg., $30,996. Noted Sept. 9. 


_ &Tex., Amarilio—Potter Co. lét contracts 
improving 14.7 mi. Highway 5, Colorado- 
sulf Rd., 18 ft. wide. (a) grading road, 
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involving 61,371 cu.yd. borrow, (b) build- 
ing rein.-con. bridge and culverts, also steel 
bridge, to H. F. Keller, Amarillo, (a) $22.- 
852; Austin Bros. Bridge Co., 1815 Coombs 
St.. Dallas.. ¢b) $19,310; both include 10 
per cent for engineering and contingencies 
Noted Sept, 9 


exTex.,, Canyon—Randall Co., let contract 
grading and draining 17.12 mi. Highway 
33 from here to Deaf Smith Co., 24 ft 
wide, to MekKnight & Howe'l, Amarillo 
$27,874; including 10 per cent for engineer 
ing and contingencies Noted Sept. 9%. 

*Tex., Decatur—Wise Co. let contract 
surfacing, ete. 41.57 mi. Highway 2, Meri- 
dian Highway, 16 ft. wide, to R. EK. Wild 
Constr. Co., c/o W. D. Paschal, county 
judge, Decatur, $101.363; including 10% 
for engineering and contingencies Work 
involves 2,000 cu.yd. earth stripping, 22,372 
cu.yd. crushed stone (to be furnished by 
county) and 4,000 ecu.yd. gravel. 


*Tex., San Antonio—Bexar Co. let con- 
tract surfacing, scarifying and excavating 
Burleson, Camv. Cherry, Courtland, Dwyer. 
French, Huisache. Santa Rosa and Travis 
Sts., involving 74.931 sq.vd. bituminous 
macadam, to Southwest Bitulithic Co.. 711 
Gunter Bldg. About $285,000. 


*Colorado—State Highway Dept., Den- 
ver, let contract paving 14 mi. Denver- 
Boulder Highway, 18 ft. wide, Boulder Co 
concrete, to C. Madsen, Denver About 
S58.000 


*New Mexico—State Highway Dept., 
Capitol Bldg., Santa Fe, let contract grad- 
ing, draining and surfacing 12 mi. Federal 
Aid Project 34-B, between Chama and 
Tierra Amarilla, Rio Arriba Co., to A. 
Young, Denver, $95.992. Noted July 22. 


_ &Wash., Hoquiam—City let_contract pav- 
ing Lincoln St., et al, to Grays Harbor 
Constr. Co., Aberdeen. About $120,000, 


*Wash., Seattle—City let contract pav- 
ing West 56th St., et al., involving 36 5 
sq.yd. 6 in conerete and® 36.225 ecu.yd. 
exeav., to Jahn & Bressi, New York Bldg. 
$113,103; 17th Ave., N., et al., 13,990 sq.yd 
7 in. and 20,500 sq.yd. 6 in. 1 course econ 
crete and 10,300 cu.yd. earth exeav., to S 
A. Moceri, Alaska Bldg., $116,003 





Wash., Seattle—City received bids Aug. 
27 paving, etc., (1) 24th Ave., N.. et al. 
involving 3,525 lin.ft. armored = concrete 
curb, type “A.” and 8.675 sqyvd. 7 in. con- 
crete, (2) building sidewalks, mains, et al., 
on 15th Ave., N.E., et al, 11,150 lin ft. con 
crete curb, type “A,” 8.758 sq.yd. concrete 
walks and 800 ecu.yd. earth work, from R 
G. Stevenson, 1327 Ewing St., (1) $38.790; 
F. N. Badolato, Builders’ Exch, (1) $39.- 
180, (2) $34,161, (alternate) $34,205; 
Olympic Constr. Co., Green Bldg., ( q 
252, (2) $34,282. (alternate) = $° 
Fiorito Bros., 6022 2a St.. N.W., (1 
783, (alternate) $34,002. 









Wash., Seattle—City received bids paving 
(1) West 56th St. et al, involving 36,225 
cu.yd. sub-grading and 36,225 sq.yd. 6 in. 
concrete paving, (2) 17th Ave. N. W., et al, 
10.300 eu.yd. sub-grading, 13.900 sq.yd. 7 
in. and 20,500-sq.yd. 6 in. concrete, (a) 
concrete. (b) clay, from Jahn & UBressi, 
New York Bldg., (la) $113,102. (1b) $112,- 
102, (2a) $117.673, (2b) $117,673; Fiorito 
Zros., 6022 2nd St. N. W., (la) $114.339, 
(1b) $114,339, (2a) $118,152, (2b) $118,- 
718: S. A. Moceri, Alaska Bldg... (1a) 
$115,788. (1b) $115,788, (2a) $115,465, 
(2b) $111,003. 


*xQue., Montreal—Administrative Comn. 
let contracts paving Messier Ave to Sicily 
Asphaltum Faving Co., 60 St. Viteur St.. 
E.. $16.396:; sidewalks on Monkland Ave., 
Marquette and Old Orchard Sts., to Duran- 
ceau & Durenceau, 113 Hamilton St.. $5.- 
483; Fabre St., to A. T. A. Chagnon & Co., 
Montreal, $6,850. Noted Aug. 





*Ont., York — Township let contract 
building granolithiec walks on Blandford St. 
and Weston Rd. to Grant Contg. Co., 50 
Front St.. E.. Toronto, $5,191; Caledonia 
and Hanley Aves., Florence Crescent and 
Spadina Rad.. to J. Harrop, 335 Brock Ave., 
Toronto. $13.367: Dufferin St.. to A. John- 
son, 112 Ivy Ave.. Toronto, $2.944; Han- 
son Rd., to Scott. Maddock & Mitchell, 48 
Alexander St.. $4,511. 


Railways 
PROPOSED WORK 


Vermont—Hughes Granite Co. care of 
Walker & Walker, archts.. 101 State So., 
Montpelier, plans to construct 6 mi. electric 
freight railroad from Calais +0 East Mont- 
Ppelier 





BIDS DESIRED 


Ontario—Until Oct. 1, by Grand Tr 
Ry., MeGill St. Montreal, Que., buil 
additional sidings in vards at Thorold 
Forrester, York St.. London, supt. Mida 
Div EF. L. C. Bond, MeGill St., Montre 
ch. engr 


Excavation and Dredging 
PROPOSED WORK 


la., Algona—Drainage—E. H. Beardsicy 
aud. Kossuth Co., soon receives bids build 
ing ditch to drain about 98,000 acres. Cost 
to exceed $25,000, G D. Hart Algona 
engr. 


la. Harlao—Drainage—Shelby Co. re- 
jected bids received Aug. 30, building Nish- 
nabotna River Drain 10, involving 1,108,- 
64 cucyd. excav Noted Aug. 26 


Minn., Albert Lea—Ditch—Freeborn Co 
rejected bids Aug. 18, building Co. Ditch 
34. involving 70,004 ft. 6-42 in. tile. 48 
catch basins, 115 junction laterals, ete. J 
H Severson, Albert Lea, engr Noted 
Aug. 5 


Tex., Paris — Levee — Lamar Co. Levee 
Impvt. Dist. 1 had plans prepared for 12 
mi, levee, 18 ft. high, to reclaim 8,000 acre 
fertile land. Bonds for $354,000 voted f 
project A. A. Stiles, state recl. engr 


©nt., Port) Frank—-Canal-—Great Lakes 
and Atlantic Canal and Power Co. Ltd, « 
N. M. Cantin, pres., St. Joseph, having sur 
veys made for 43 mi. canal, 400 ft. wide 
35 ft. deep. from here to Port Talbot 
About $50,000,000 


BIDS DESIRED 


Tenn., Covington—Drvinage—Until Sept 
29, by Ra. Dir. Middle Beaver Creek Drain 
age Dist. 2, Tivton Co., clearing and clean 
ing 163 acres right-of-way for main esnal 
and laterals, involving 353,375 cu.yd. exeavy. 
W. H. Green, engr 


Wh. Harvel—Excavation—tUntil Oct 1 
at Town Hall, cleaning out surface ditches 
in Bug River Special D. D., Christian an 
Montgomery Counties, involving 55.605 lin 
ft. ditches involving 11,868 cu.yd. eorth 
@XCay J. W. Dappert, Taylorville, ener 


Wis., Burlington — Ditches — Until Sept 
24. by Comrs. Hoosier Creek D. D., at offie 
of G. W Waller, atty.. for 12,700 lin ft 
open ditches, involving 8,000 cu.vd. excay 


la., Jefferson—Drainage—Until Sept. 21 
by Bad. Suvervs. Greene Co., furnishing 
labor and material building Drain 124. in 
volving 13,9°0 ft. 6-22 in. tile, ete.; Drain 
138, 7,790 ft 10-28 in. tile; Drain 147 
76.180 ft. 6-30 in. tile, ete.; Drain 155 
13,420 ft. 6-20 in. tile, ete. G. A. Coburn 
aud., S. J. Melson, Jefferson engr. 


Ia. Mason City—Drainage—-Until Oct. 1 
by P Weigand. aud. Cerro Gordo Co 
building Sects. 3A, 3C and 3D. Laterals 
7, 8. 19, 11, 12, 15 and 16, Joint D.D. 1 
Cerro Gordo, Hancock, and Franklin Coun 
ties. Sect. 3 A, involves 71,400 ft. 6-18 in 
tile. Sect. 3C, 14,850 ft. 7-22 in. tile. Sec’ 
3D. 36,250 ft. 6-32 in. tile, Sect. 6, 7.20% 
ft. 6-16 in. tile and Sect. 8, 1,200 ft. 6-7 
in. tile 


Ta.. Red Oak Diteh—tUntil Sept. 21, I» 
Ba. Supervs. Montgomery Co., building 5." 
mi. open diteh in D. D. 5, involving 185,00" 
cu.yd. earth excav. P. N. Ostrom. aud 


Ta.. Spirit Lake—Drainage—Until Sent 
23. by Comrs. Dickinson and Emmet 
Counties, furnishing labor and materi’! 
building Joint D. D. 3. involving 25.617 ft 
6-42 in. tile. R. A. Furman, Spirit Lake 
ener. 


Ia., Webster City—Drainage—Until Sent 
21. by H. Baxter, aud. Hamilton Co., buil- 
ing, Matilda Weimer D.D. 241, invo'’v'n 
73.790 ft. 6-32 in. tile; Lydia Anderson 1D 
D. 242, 23,350 ft. 6-32 in. tile; Sven Frick- 
son }) PD. 240, 21,041 ft. 6-18 in. tile. About 
$40,000. 


Mo., St. Joseph—Ditches—Until Sept 2? 
by Bd. Superv. of Platte River D. DPD. 2, 
Buchanan Co., building Platte River Ditc®. 
10.68 mi. long, 18 x 22 ft. bottom. invol~- 
ing 1,022,000 cu.yd. excav.: One Humdred 
Two River Ditch, 5.48 mi. long, 16 ft 
bottom, 397.000 cu.yd. excav.: Third Fr 
Lateral, .95 mi. long, 16 ft. bottom. 75 000 
ou ze. excav. W. B. Hazen, 53 Commercial 
Bldg., engr. Noted March 18. 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


*Mass.. Gloucester—Dredging—Common- 
wealth of Massachusetts, Comn. Water 
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Excavation and Dredging (Continued) 
ways & Pub. Lands, State House, Boston, 


let contract dredging basins in Lobster 
Cove, to Bay State Dredging Contg. Co.. 
62 Condor St., East Boston About $250,- 


“00, 


Mass., Winthrop (Boston P. 0.)—Dredg- 
ing—Commonwealth of Massachusetts, Div 






Waterways & Pub. Lands, State House 
Boston, let contract dredging 34,000 cu.yd. 
in Winthroy Harbor, to Bay State Dredg- 
ing & Contg. Co., 62 Condor St.. East Bos- 
ton 
* Minn., Mankato—I)itch—Blue Karth 
Co. let contract building Co. Ditch 59, in- 
volving 128,805 lin.ft. 8-32 in. tile, concrete 
headwall, ete., to North Star Concrete Co., 
Mankato, $63,900 
*xMinn., St. Peter—Ditch—Nicollet Co 
and Sibley Co. (Henderson) let contract 
building Ditch 6, involving 31.310 ft. 7-30 
in. tile, to R. H. Allison, Mankato, $15,350; 
furnishing tile and other necessary mate 
rial. to New Ulm Brick & Tile Co, New 
Ulm Total cost to exceed $30,000 Noted 
Aug. 12 
. y. ~ 
Industrial Works 
PROPOSED WORK 
Me., Eastport—Sea Coast Canning Co. 
plans to reconstruct Bldgs. 4 and 5, which 
were recently destroyed by fire About 
£200,000. Architect not selected. 
Mass., Boston—Densmore & Lo-Clear 
archts., 88 Broad St., soon receive bids 
building 8 story, 100 x 200 ft... granite 


limestone and terra cotta addition to plant, 
on Berkeley and Stuart Sts.. for Salada 
Tea Co., 155 Berkeley St Noted Apr. 1 

Mass., Cambridge—J. R. Worcester & Co 
archts. and engrs., 79 Milk St., Boston, soon 
let contract building 1 story, 70 x 200 x 
100 ft.. brick and steel addition to plant, 
concrete foundation. en Ist St here, for 
Ginn & Co. 15 Ashburton PL, Boston 
About $250,000 

RK. I., 


Providence -R. T. Slade, 547 


vood Ave. Plans to build 1. story, 
ind rein.-con. addition to garage 
450,000. Private plans. 


R. L., Providence—-Smith Realty Co. plans 
to build brick and steel garage, 50 cars ca- 
pacity, on Chapel St. About $50,000. 
Architect not selected. 

R. L., Woonsocket—Amer. Wringer Co.. 
91 Social St., soon lets contract construct- 
ing 1 story, 80 x 110 ft. dry kiln and 2 
story mechanical roll building, brick and 
steel, rein.-con. flooring. concrete founda- 
tions, on Pond and Clinton Sts. Cooky & 
Marvin Co. 15 Ashburton Pl... Boston. 
archt. 

Conn,., Waterbury—Lux Clock Mfg. Co. 
105 Sperry St., soon lets contract building 
4 story, 25 x 105 ft. brick, and timber fac- 


Elm- 
brick 
About 


tory, concrete foundation About $50,000 
Noted Aug. 26. 
N. ¥., Brooklyn—J. Ocehrig, 7 McKibben 


St., having sketches made by Kunzi & Wail- 
lant, archts. and engrs., 394 Graham Ave., 
for 4 story. 100 x 100 ft. brick, steel and 
concrete factory, rein.-con. flooring, concrete 


foundation. About $125,000. 
N. ¥.. VYonkers—Hudson Tire & Rubber 
Co. having plans prepared by Osborn Eng 


2848 Prospect Ave.. 
rein.-con., brick 
plant, rein.- 
founda- 


Co.,. archts. and engrs., 
Cleveland, 0.. for 3 story, 
and steel factory and power 
con. flooring, concrete and brick 
tion, here About $300,000 


N. J.. Bayonne—Tidewater Oil Co., Con- 
stable Hook, plans to build 36 x 147 x 150 


ft. boiler and pump house. brick About 
$86,000 

Pa., Frankford—Fidelitv Machine Co., 
c/o G. B. Roth, archt., 1629 Chestnut St., 


receives bids about Jan. 1, building 2 story, 
100 x 200 ft. brick and concrete factory. 


Md., Baltimore—P. Kell Co. Inc., Holliday 
and Center Sts., having plans prepared for 
1 and 2? story, 70 x 165 ft. sheet metal 
plant. rein.-con. and steel, concrete founda- 
tion About $100,000 Private plans 


Md.. Balttmore—Kennedy Corp., Charles 
and Wells Sts.. plans to build extensions 
to plant About $100,000. J. P. Kennedy, 
Fidelity Bldg., pres 

Mad., Canton (Baltimore 
Oil Co.. Pratt and South Sts.. 
plan to build oil refinery, here. 
$7,000,000. kK. A. Holbein, Supt 


Va., Petersburg—Virginia Normal & In- 
dustrial Institute having plans prepared by 
J. Posey, engr., Fidelity Bldg., Baltimore. 
for heating plant. consisting of boilers, 
stokers, etc About $100,000 


Standard 
Baltimore, 
About 


P.O.) 





smokestack 


ENGINEERING NEWS-RECORD 


Tenn., Memphis—Clover Farm Dairy Co., 
789 Union Ave., having plans prepared by 
W. T. Tinn, archt., Phila., for rein.-con. 
dairy and ice cream plant, on Somerville 
St. About $250,000. 


Tenn., Nashville—|l 
phis, plans to build 
$300,000 


0., Cleveland—Clay Engine Mfg. Co., 864 
East 72nd St., plans to build 1. story, 
brick and steel factory, brick foundation. 
About $50,000. H. fF Newman, mer. 
Architect not selected. 

0o., 
News 
con., 
flooring, 


". S. Biscuit Co., Mem- 
plant, here. About 


Cleveland—Cleveland Ry., Leader- 
Bldg.. plans to build 1 story, rein.- 
brick and steel car barns, rein.-con 
brick and concrete foundations, 
on East 34th St. and Bway. About $300.- 
Hoo G. Radcliffe, mer dD. W. Morrow, 
1500 Kuclid Ave., archt 


0., Cleveland—Commercial VGookbindery 
Co., 2331 West 110th St.. plans to build 
2 story, rein.-con., brick and steel factory, 
rein.-con. flooring, brick ane concrete foun- 
dation About $100,000 A. Fowler, 


SEC) Architect not selected. 
0., Cleveland—Natl. Malleable Castings 
Co.. Woodhill Rd., plans to build 1. story. 


60 x 200 ft., brick and steel machine shop, 


brick foundation, on Woodhill Rd. and 
Quincey Ave About $100,000. H. F. Pope. 
pres. J. Moffett, c/o Natl Malleable Cast- 
ings Co... archt. and engr 


0., Cleveland—Spohn Heating & Ventilat- 
ing Co.. 1775 Kast 45th St., plans to build 
2 story factory and warehouse, brick and 
steel, brick foundation. on East 46th St 
near Hough Ave About $50,000. G. Nach- 
man, pres Architect and engineer not 
selected 


0., Copley—-W-lman-Seaver-Morgan Co., 
7000 Central Ave., Cleveland, having plans 
prepared for 1 story, 100 x 300 ft.. brick 
and steel, tractor plant. brick foundation 
About $200,000. G. S. Burrows, c/o owner, 
ener. 


0., Dayton—Miller Airplane Co. plans to 


build 2 story factory, on Brown St. About 
$100,000, 
0., Marietta—Safe Cabinet Co. having 


sketches made for 3 story, brick and con- 
crete addition to factory. About $190,000 


0., South Akron (Akron P.O.)—Wellman- 
Seaver-Morgan Co., reserved 120 acre site 
along tracks of Akron, Canton & Youngs- 
town Ry., near Copley Center and Fair- 
lawn Heights, and plans to construct a 
chain of factory buildings. 


0., Toledo—Acklin Stamping Co. having 
plans prepared by Langdon & Hohly, archts. 
for sheet metal plant, on Nebraska Ave, 
east of Toledo ‘University Farm. Work in- 
cludes warehouse with capacity for 50,000 
tons of steel, punch press departments, an- 
nealing furnaces. nickel-plating and _ zal- 
vanizing plants, electric welding and tool 
departments. J. M. Acklin, vice-pres. 


ia.. Cedar Rapids—First Ave. Investment 
Co. plans to build 2 story, 60 x ois. 
conerete, brick and steel garage, concrete 
foundation. About $120,000. Private plans. 


Minn., Redwood Falls — R. 
plans to build 1 story, 120 x 120 ft. 
steel and tile garage. About $50,000. 


Ss. D., Aberdeen-—See “Buildings.” 


Mo., North Kanses City—C. E. Haber, 
engr. and archt., Xenia, O., soon lets con- 
tract building 1 story, 80 x 363 ft. rein.- 
con. and brick factory, rein.-con. flooring, 
here, for Hooven & Allison Co. 


Tex.. Ballinger—C. S Guin plans to build 
ice factory. About $50,000. 


Tex., Ft. Worth—-Texas Cotton Mills Co. 
plans to build mill. to have 15.000 spindles 
and 500 looms. About $1,000,000. 


Col... Denver—Eaton Metal Products Co.. 
1843 Wazee St.. having plans prepared for 
1 story plant, concrete and steel, on York 
St. near Union Pacific R.R. shops About 
$175,000 Architect’s name withheld. 


Col., Denver—Federal Glass Co., 1717 
Champa St., having plans prepared for 
plant, to inelude office building, circular 
glass house, 100 ft. diam., gas plant and 
factory with 100900 sqft. floor space. About 
$250,000 J. W. Busard, c/o Sylvester & 
Co., 1717 Champa St.. engr. Noted Aug. 26. 


Col., Denver—Great Valleys Sugar Corp.. 
800 Central Savings Bank Bldg., having 
preliminary plans prepared for 3 brick and 
steel factories, 1 in Boulder County, and 
2 in Weld it each to have 600 ton 
capacity. About $3,000,000. A. F. Lyster. 
800 Central Savings Bank Bldg., ener. 


Stensvad 
brick, 
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Col., Fleming—City 
eat er water and light service. 
50, ; 


lans to build ; 


_ Ont., London—G. Philp, Hayman © 
is interested in company which pla: 
build malleable iron casting factory. .\ 
$100,000, 


Ont., Windsor — Colthurst, Trac: 
Nichols, archts., 16 Sandwich St. W., 
ceives bids about Jan. 1, building 2 sg: 
120 x 400 ft. rein.-con. cold storage p 
About $600,000. Owners name withh 


B. C., Kelowna—Kelowna Storag; 
Ltd having plans prepared by Twiz 
Birds, archts., 837 Hastings St. W.. \ 
couver, for 3 story, 85 x 150 ft. brick 
tile plant. 


BIDS DESTRED 


_N._Y., Buffalo—Drumstra Ice Crean 
958 Fillmore Ave., receiving bids alt. 
and building additions to 2 story, 50 \ 
ft., brick and tile factory. at 1615 B 
About $60,000 - 
0., Cleveland—Until 
land Folding Bed Co., 2554 Bast 35th < 
building 2 story, 70 x 70 ft... brick 
Steel addition to factory. brick foundati 


Sept. 20, by Ch 


at 3740 Central Ave. About $50,000 
Altschuld, East 51st St. and Wood}a; 
Ave., archt. 

Ind., Indianapolis—J. 1D. Hunt Mfe. © 
939-47 Massachusetts Ave., canaivtas bid 
constructing 2 story, 100 x 150 ft.. war 
house and. office building. rein.-con ind 


brick, on North Capitol St. 
Rubush & Hunter, 430 
Bldg... archts 


Mich,, | Delray (Detroit P. O.) — Inland 
Delray Salt Co., receiving bids constructi 


About $100,011 
Amer. Central Lifs 


3 story, brick and mill construction fac 
tory. brick foundation. About $60.00 
Stahl & Kinsey. 435 Woodward Ave. De 
troit, archts. ‘ 
Mich., Detroit—Until Sept. 20, by H. H 
Lane, engr., Dime Bank Bldg., construct 


ing 3 story, 128 x 150 ft. warehouse, brick 
and mill construction, brick foundation, on 
Dequindre St.. for Western Electric 
c/o F. Whitney, Kirby Ave. and 
quindre About $85,000, 

Mich., Monroe—Until Sept. 20. by R. M 
Dunbar, archt.. Monroe, building 1 story 
90 x 210 ft. foundry, rein.-con., briek and 
steel, rein.-con. flooring, conerete founda 
tion, on East Ist St.. for Monroe Auto 
Equipment Co About $100,000. Noted 
Sept. 2 


Ill., Chieago—Z 


Co 
f De 
St. 


L. Davis, archt., 64 East 


Van Buren St., receiving bids building 1 
story, 125 x 200 ft., brick and _ timber 


garage, rein.-con. flooring, concrete founda 


tion, at 1447 West 63rd St., for McKeown 
Transportation Co. About $90,000. 
Minn., Hancock—Guiterman Bros., c/o 


W. C. Kauth, chn. Hancock Bldg. Comn., re 
ceiving bids building 85 x 120 ft. brick 
veneer or stucco factory. About $75,000 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Howland—Howland Pulp & Paper 
Co., 301 Congress St., let contract con- 
structing 1 story, 75 x 103 ft. addition to 
sulphate pulp mill and 38 x 72 ft. addition 
to paper machine building, brick and steel. 
rein.-con. flooring, concrete foundation, also 


590 ft. rein.-con. dam, to Green & Wilson. 
Waterville. About $120,000. 
*N. H., Groveton—Groveton Paper Co 


Inc., let contract building 2 story, 55 x 200 
ft. brick and steel addition to plant, concrete 
foundation, to Swan & Son, St. Johnsbury, 
Vt. About $100,000. 


*Vt.. Northfiedld—H. Pelaggi & Co. wil! 
build 1 story, 60 x 425 ft. frame addition 
to plant. rock foundation. About $50,000 
Work will be done by day labor. 


*Mass., Lawrence—F. G. Murch and G. 
H. Woodman, 279 Essex St., let contract 
building 4 story, 70 x 100 ft. mill construc 
tion factory, concrete foundation, on Essex 
and Winter Sts.. to E. A. Peabody & Son 
309 Bay State Bldg. About $125,000. 


*Mass., Russell—Chapin & Gould Paper 
Co., 317 Main St., Springfield, let contract 
building 4 story, rein.-con. factory, rein - 
con. flooring, concrete foundation, here, to 
F. T. Ley & Co. Inc, 499 Main St., Spring- 
field. About $100,000. 


*R. LL. Providence——Hassenfield Bro 
212 North Main St., let contract buildin« 
3 story, 45 x 110 ft., mill construction 
warehouse, concrete foundation. on North 
Main apd| Bowen Sts., to Mahoney & 
Tucker, 423 Grosvenor Bldg. About 
$60,000. 
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iustrial Works (Continued) 


«xR. L, Providence—Waldorf Lunch Co., 

nvron St, let contract building 2 story, 
rick and steel addition to bakery, rein.- 
on. flooring, concrete foundation, to J. 
Jeltzer & Co., 101 Tremont St.. Boston. 
shout $50,000. Noted Aug: 19. 


«R. L, Woonsocket—Alsace Worsted Co. 
contract building 2 story, 66 x 180 ft. 
1) construction factory addition, concrete 
undation, on East School St.. to W. 


ibin, Diamond Hill Rd. About $75,000. 


*Conn., Greenville (Norwich P. 0.)—At- 
ntie Carton Corp., South Golden St., let 
ontract building 2 story, 50 x 200 ft., brick 
nd steel addition to factory, concrete foun- 
ition, to Peck McWilliams Co., 47 West 
Main St., Norwich. About $65,000. 


*Conn., New Haven—F. Teitelman, 214 
state St. let contract building 5 story, 56 

70 ft.. mill construction factory, concrete 
foundation, to J. Alpert, 192 Winthrop Ave 
About $80,000 


*xConn., Norwalk—-City let contract 
iilding 2 story, 20 x 40 ft., brick and rein.- 
con. addition to electrical plant, rein.-con. 
Hooring, concrete foundatton, on State St., 
, dG. Smith, 1 Trinity Pl, South Norwalk. 
\bout $50,000. Noted Sept. 2 


*N. Y., Brooklyn—Charshad Realty Co., 
1199 Eastern Parkway, will build 1 story, 
10 x 200 ft., brick and steel garage, rein.- 
con. flooring, concrete foundation, on Em- 
pire Blvd About $590,000 Work will be 
done by day labor. 


*xN. Y., Brooklyn—l! Gootzeit, 3031 
Steuben St.. Middle Village, L. fT... will 
build 1 story, 100 x 150 ft., brick and tee! 
garage, rein.-con. flooring, concrete foun 
dation, on Nassau Ave., here. About $50,- 
000, Work will be done by day labor 


*N. Y., Jamaica—F. Langer Printing Co., 
170 West Bway., New York City. let con- 
tract building 3 story, 100 x 300 ft. rein.- 
con. and steel printing plant, rein.-con. 
flooring, concrete foundation, on Hamilton 
Ave, here, to Rosenthal Eng. Constr. Co., 
2°25 Jackson Ave., Brooklyn. 


*N. Y.. New York—Castle Realty Co. 
451 West 30th St., will alter and build addi- 
tions to 6 ‘story, 85 x 100 ft.. brick and 
steel factory, at 446 West 31st St. About 
$250,000. Work will be done by day labor. 


*N. Y., New York—Five Sixty-Three 
West Fifty-Ninth St. Co. let contract alter- 
ing 4 and 5 story, 100 x 125 ft. garage and 
service station, brick and steel, rein.-con 
flooring, at 557 West 59th Se., to A. List 
& Son, 70 East 45th St. About $75,000 


*N. Y., New YVork—H. Kline, 532 West 
54th St.. let contract building two 1 story. 
brick and steel garages, rein.-con. flooring, 
conerete foundation, to Standard Concrete 
Steel Co., 105 West 49th St. About $90,000 
Noted June 3. 


*N. Y., New YVork—New York Pie Baking 
Co., 82 Sullivan St., let contract altering 3 
story, brick, steel and concrete bakery, to 
P. Roberts, 33 Sullivan St. About $150,000. 
Noted Jan. 22. 


N. Y¥., New York—Transit Comn. re- 
ceived bids Sept. 7, building 2nd_ brick. 
concrete and steel addition to shops on 
Lenox Ave. and 148th St., from Bain- 
bridge Constr. Co., 52 Vanderbilt Ave.. 
$456,083; D. C. Serber, 1123 Bway., $491,- 
812; Snare & Triest, & West 40th St. 
$494,721. Noted Aug. 26. 


*N. J., Bridgeton—Illinois Glass Co. let 
contraet constructing factory on North 
Laurel St., consisting of 3 story, 330 x 700 
ft. main plant, 50 x 150 ft. producer build- 
ing and 2 story, 50 x 100 ft. engine and 
boiler room, concrete and steel, to Keeley 
Bros. Contg. Co., 507 Federal St., Camden. 
\bout $3,000,000. 


*Pa., Bridgeville—Natl. Lamp Co., Nela 
Park, East Cleveland, O., let contract build- 
ing 3 story, 63 x 179 ft. factory and ware- 
house, brick and steel, brick foundation, 
here. to Heller & Murray, Youngstown, 0 
\bout $100,000. 


*Pa., New Bethlehem — Pine Run Coal 
‘o. let contract constructing six 1. story. 
brick and steel buildings, brick foundations, 
io H. K, Ferguson Co.. Vickers Bldg.. 
Cleveland, About $200,000. 


*D. C., Washington—N. Auth Provision 
Co. let contract building addition to pack- 
ng plant, to R. P. Whitty Co., Union Trust 
Pidg. About $60,000. 


*&Tenn., Knoxville — Brookside Mills Co. 
let contract building 1 story, réin.-con. 
weave shed, to Alberthaw Constr. Co., 27 
School St., Boston. About $390,000. 








*0., Canton—United Eng. & Fadry. Co 
let contract building 1 story, 136 x 240 ft., 
rein.-con. and steel factory, on Grace Ave. 
N. E., and 13th St. N. E., to R_ G. Witter, 
1539 Harvard Court, N. W. About $75,- 
000; steel work, to Blaw-Knox Co. Freee 
port Rd., Hoboken, Pa. 


*0., Cleveland—Orange Garage Co. let 
contract building 1 story, 65 x 130 ft. 
brick and steel garage, brick foundation, 
on Orange Ave., to Windsor Constr. Co, 
Swetland Bldg. About $50,000 


*0., Niles—Nat!l Lamp Co., Nela Park, 
East Cleveland, let contract building 3 
story, 50 x 150 ft.. brick and steel fac 
tory and warehouse, brick foundation, here, 
to Heller & Murray. Youngs:own About 
$75,000 


*Ind., Terre Haute—Hoosier Rolling Mills 
Co. will build 1 story, 100 x 600 ft, rein- 
con., brick and steel factory, rein.-con. floor- 
ing About $100,000 Work will be done 
by day labor 


*¥I., Chicago—Glabman Bros., c/o Dubin 
& Eisenberg, archts., 139 North Clark St., 
let masonry contract for 4 story, 48 x 100 
fi., concrete and brick warehouse, concrete 
foundation, at 1304-6 Newberry Ave., to 
Kadeshewitz & Bechel, 1342 Indenendence 
St.; carpentry, to J. Laff, 3491 Douglas St 
Total cost, $90,900 


*IN., Chicago—Lawrence Ice Cream Co., 
West 21st St., let contract building 2 story, 
219 x 250 ft, mill construction factory, 
concrete foundation. on 21st and Sangamon 
Sts., to BE. F. Weigel, 1624 West 63rd St. 


*Kan., MePherson—Goerz Flour Co. let 
contract building 7 story, 48 x 120 ft. mill 
and 2 story, 48 x 116 ft. warehouse, rein.- 
con. and brick, rein.-con. flooring, to Jones- 
Hettelsater Constr Co., Mutual  Bidg., 
Kansas City, Mo. About $600,000; cost 
plus percentage basis. 


*xCol, La Salle—Industrial Sugar Co., 
Barclay Blk., Denver, let contract construct. 
ing steel and concrete factory, to include 
main building, steffen house, boiler house, 
lime house and warehouse, to Baum & 
Baum, Salt Lake City About $1,800,000, 


*Que., Montreal—Knit to Fit Mfg. Co., 
322 Papineau Ave., let contract building 4 
story, 136 x 196 ft. brick and steel factory, 
concrete foundation, on Parthenais St., to 
Anglin-Norcross Co., 65 Victoria St. About 
$178,000. 


*xQue., Montreal—W. J. Westaway & Co., 
211 McGill St., let contract building 2 story, 
43 x 140 ft., 2 gtory, 24 x 54 ft. and 1 
story, 24 x 50 ft., brick and steel factories, 
concrete foundations, on Parthenais St., to 
Anglin-Norcross, 65 Victoria St., $54,000, 
$16,300 and $5,800 respectively 


Buildings 
PROPOSED WORK 


Vt., Sarre—Theatre—iKames & Gordan 
having plans prepared by Pember & 
ameeens. archts., 24 James St., Albany, 
N. Y., for 2 story, 40 x 115 ft. brick, 
steel and concrete, on Marie and Pear! Sts. 





Mass., Dedham—Club—Dedham Country 
and Polo Club soon receives bids building 
3 story, 40 x 100 ft. brick and frame, 
stone foundation. About $100,000. G. 
Lowell, 12 West St., Boston, archt. Noted 


Aug. 5. 


Mass., Gardner — Housing — Central Oil 
& Gas Stove Co., School St., having plans 
prepared by P. Varney archt., 25 Exchange 
St., Lynn, for 2 story, brick and timber 
houses, concrete foundations, near plant 
About $100,000. 


Mass., Hamilton—Memorial—Town plans 
to construct community memorial building 
on Ashbury St. About $100,000. G. Lowell, 
12 West St., Boston, archt. 


Mass., Holyoke—Church—-Perpetual Help 
Roman Catholic Society, 51 Fountain St., 
having plans prepared by L. J. Carone. 
archt., Nicolet: Que., Can., for 1. story, 
brick and steel. concrete and stone founda- 
tion. About $150,000. J. Marchand, pastor. 


Mass., Jamaica Plain (Boston P. 0O.)— 
Theatre—H. Eilenberg, c/o W. Dyckeman, 
archt., 120 Tremont St., Boston, soon lets 
contract building 1 story, 85 x 120 ft.. 
brick, rein.-con. flooring, concrete founda- 
tion, on Center St. About $125,000 


Mass., Leominster—Theatre—Leominster 
Theatre, c/o Funk & Wilcox, archts., 1148 
Old South Bldg., Boston, had plans pre- 
pared for 1 story, 70 x 155 ft., brick, steel 
and rein.-con., rein.-con. flooring, concrete 
foundation, on Maple St. About $125,000. 
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Mass., Malden (Boston P. O.)—-Store and 
Office—A. B. Morgan plans to build 2 story 
60 x 130 ft., brick, stone and concrete foun- 
dation About $100,000 W. T. Littlefield 
3 Hamilton Pl, Boston, archt. 


Mass., Westfield — Church — St. Joseph 
Polish Natl. Catholic Society, Main St. 
plans to build 1 story, brick, stone and 
steel, on Main and Clinton Sts About 
$190,000. Architect not selected 


Mass., Westfield — Library — Bad. Select 
men, Broad St., plans to build brick, ston¢ 
and steel About $100,000 Architect not 
selected 


Mass, Worcester — College—Holy Cross 
College, College St... plans to construct 5 
additions, consisting of new chapel, new 
science hall, new refectory building, new 
dormitory and administration building 
concrete, brick and steel, reni.-con. flooring, 
concrete foundations, on Campus About 
$1,000,000 Architect not selected 


R. 1.. Edgewood (Providence P. O.) — 
Library—W Tl. Hall Free Library, c/o 
Rhode Island Hospital Trust Co. 15 West- 
minster St.. Providence, plans to build 
large library, here About $400,000 \r 
chiteet not selected 


R. LL, Newport—School—City had plans 
prepared by T. S. Weaver, arecht. 14 Cran 
ston Ave for Sheffield School, 2. story, 
brick and concrete, rein -con, flooring, con 
crete foundation, on Bway. and Vernon St 
About $150,000 


Conn., Hartford—School—South School 
Dist. plans to build 2 story, brick and steel 
on Charter Oak Ave About $200,000 J 
H. Taylor, 1 Main St., chn Architect not 
selected 


Conn., Norwieh—Church—St. Mary Ro- 
man Catholic Society, 70 Central Ave. 
plans to build 1 story, 60 x 130 ft., stone 
and steel, stone foundation. About $100,- 
000. O'Connell & Shaw, 18 Boylston St 
Boston, archts 


N. Y., Horneltl—High School—Bd. Educ 
Plans to build new high school. About 
$500,000. G. L. Elkin, 44 Pearl St., seey 
Architect not selected 


N. Y.. New York—Club—Army & Navy 
Club of New York, 18 Gramercy Park, plans 
to build brick. concrete and stone, concrete 
foundation. About $3,000,000. Address W 
J. Nicholson. Architect not selected. 


N. Y., New York—Museum—New York 
Zoological Society, 111 Bway., having plans 
prepared by H. PD. Whitfield, archt. and 
engr., 597 5th Ave., for 1 story, 75 x 90 ft 
brick and_ stone, brick foundation, at 
Bronx Zoological Park. About $150,000 


N. J. Atlantie City—Temple—Amer 
Federation of Labor plans to build labor 
temple. About $175,000. S. A. Burke, At- 
lantic City, chn. of com Architect not se- 
lected. 


N. J., Jersey City—Theatre—Hespe Re- 
alty Co. plans to build moving picture 
theatre on Central Ave. About $150.000 


Pa., Avondale — High School — Consoli- 
dated Bd. Educ. of New Gordon and Loudin 
Grove Twps., in West Grove and Avondale 
Boros., Chester Co., having sketches made 
by Ritter & Shay, archts., North Amer. 
Bldg., Phila., for 2 story, brick, here. Cost 
to exceed $100,000. 


Pa., Phila—Hospital— Roosevelt Hospital. 
Sth and Fairmount Sts., having sketches 
made by W. C. Furber, archt., 212 West 
Washington Sq.. for 5 story. concrete and 
brick Cost to exceed $100,000. 


Pa., Phila. — Hotel B. Franklin Hotel 
c/o F. Webber, archt. Morris Bldg., re 
ceives bids latter part of November build- 
ing 16 story, 194 x 230 ft., concrete, brick 
and steel, on 9th and Chestnut Sts 


Pa., Phila.—Office—Goodlow Corp., c/o 
D. H. Basset, archt., 1520 Locust St., hav 
ing plans prepared for 3 story, 20 x 200 
ft., brick, on 12th and Market Sts. About 
$100,000. 


Md., Baltimore — Club — Maryland Club 
Charles and Kager Sts., having plans pre- 
pared by J. Pennington, archt., 330 North 
Charles St.. improving brick and = stone 
building. About $190,000. F. Carey. ehn 
building com. Noted Aug. 26 


Md., Crisfield — Church—Asbury Metho- 
dist Episcopal Church, c/o G. KE. Savage. 
archt., Witherspoon Bidg., Phila., had plans 
prepared for 1 story, 80 x 125 ft.. stone 
About $100,000. 


Md., Cumberland — Club — Cumberland 
Lodge, B. P. O. E., c/o T W. Biddk, Jr.. 


archt., 120 Frederick St., having plans pre- 
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Beckwith 
Bidg., 
brick, 
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90 
tile 


_ Green Bay—Theatre 
Minahan, 





and steel, rein.-con, flooring, concrete foun- 
dations, on Taylor 


Redford—Church 


About $3,000,000, 


3aptist 
Wells, 
McKerchy 
Pe 
and 
About 


and Office— 
plans to 
5 x 160 ft., concrete, brick 
and steel, rein.-con. flooring, concrete foun- 
Architect and engineer not selected. 


Milwaukee—Bank and Office—-Kir- 
chhoff & Rose, archts., Majestic Bldg., open 
bids about Sept. 20, building superstructure 
rein.-con. 


and 

















brick, rein.-con. flooring. on Mitchel! St. 
for Amer. Exch. Bank, 5th Ave. and Mit- 
chell St. About $100,000. Noted April 29. 


Wis., Milwaukee—Hotel—C. Barkhausen, 
archt., Iron Blk., soon lets contract building 
4 story, 45 x 120 ft.. rein.-con. and brick 
addition, rein.-con. flooring, concrete foun- 
dation, for Hotel Martin, 201 Wisconsin 
St. About $150,000. 


Ia., Dundee — School — Bd. Educ. having 
plans prepared by Keffer & Jones, archts., 
201 Hubbell Bldg... Des Moines, for 2 story, 
concrete, brick and steel, concrete founda- 
tion. About $100,000 


la., Flinehford—School—Bd. Educ. plans 
to build brick, rein.-con. and steel, rein.- 


con. flooring, concrete foundation About 
$110,000 Architect and engineer not. se- 
lected. 

Ia., Jamaica—Schoo!l td. Educ. having 


plans prepared by Keffer & Jones, archts., 
201 Hubbell Bidg.. Des Moines, for 2 story, 
concrete, brick and steel, conerete founda- 
tion About $110,000 


la., Lytton — Schoo! — Bd. Educ. having 
plans prepared by Keffer & Jones, archts.. 
201 Hubbell Bldg... Des Moines, for 2 story, 
concrete, brick and steel, rock foundation. 
About $100,000, Noted June 17. 


Ia., Yetter—-School—RBad Educ. having 
pians prepared by Keffer & Jones, archts., 
201 Hubbell Bidg., Des Moines, for 2 story, 
concrete, brick and steel, concrete founda- 
tion. About $100,000 Noted June 17 


Kan., Kansas City—Station—Kansas City 
Terminal Ry., Union Sta., Kansas City, 
Mo., soon receives bids building 2 story. 
38 x 141 ft., brick and terra cotta, here. 
About $150,000 Rose & Peterson, Par- 


ker Bldg., archts. 


Kan., Liberal — Auditorium, ete. — City 
election Oct. 5, to vote on $150,000 bonds 
to construct auditorium and memorial 
building Architect and engineer not se- 
lected, 


Kan., Nortor—Hot«'—Norton Hotel Co 
having plans prepared by Archer & Gloyd, 
archts.. Reliance Bldg.. Kansas City, Mo.., 
for 2 story, brick, rein.-con. and steel, rein.- 
con. flooring, concrete foundation About 
$150,000 


Kan., Liberal— Memorial—Seward Co 
plans to construct memorial building. About 
$150,000 Architect and engineer not se- 
lected. 


Kan., Wichita—Memorial—City election 
Nov. 2, to vote on $1,500,000 bonds to con 
struct War memorial building Architect 
and engineer not decided 


Kan., Wichita fescue Home—Salvation 
Army. 126 North Toneka St., plans to build 
home along Little River About $200,000 
(} M. Booth, in charge Architect and en- 
gineer not selected 


Ss. D.. Aberdeen—Exhibition Bldg.—Fair 
Assn. having plans prepared by Pearse. 
Robinson & Svrague, archts., 701 Younger- 
man Bldg Des Moines, Ia.. for 1. story 
exhibition building and cattle barns. About 
$150,000 


N. D. Grand Forks—Exhibition—Grand 
Forks Fair Assn. having plans prepared by 
Pearse, Robinson & Sprague, archts., 701 
Youngerman Bldg., Des Moines. la.. for 
buildings on fair grounds. About $100,000 


Mo., Kansas City—Court House—Jackson 
Co. election Nov. 2 to vote on $5,000,000 
bonds to build court house P. J. Kelly. 
elk. <A. L. Cooper, atty. for court Archi- 
tect not selected 


Mo., Springfield—Y. M. C. A. having 
plans prepared by F. H. Miller, archt., for 
3 story, 60 x 110 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion. About $100,000, 


Tex., Paris—-School—City issued $225,000 
bonds to build 3 story school Architect 
not selected. Noted May 6. 


Okla., Talihina — Hospital — State Bd. 
Affairs. Oklahoma, plans to build 2 story 


hospital for tuberculosis, here. About 
$200,000. G. Smith, chn. Architect and 


engineer not decided. 


Col., Denver — Schools — School Dist. 
plans election Oct. 21 to vote on $2,000,000 
bonds to construct and improvée™ various 
schools 


Wash., Seattle—Fire Station—City plans 
to build 2 story. mill construction, on 4th 


and Battery § Sts About $200,000, D. 
Huntington, city engr. 
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Sask., Biggar — Hospital — Hospit 


soon receives bids building hospital. 


$100,000. J. M. Morrison, 324 Drink 
Saskatoon, archts. 


BIDS DESIRED 


N. Y¥., Great Neck—Schools—Unt 
4, by Bd. Edue. Union Free Dist. 7 of 
Hempstead, at High School Bldg 
constructing school on Middle Nee} 
and Arrandale Ave., also on 10th st 
Nassau Rd F. Dickerson, pres. ; 
tised in this issue. 


N. Lf Port Chester—-Theatre 
Sept. 25, by W. H. MeElfatrick, a 
and engr., 701 7th Ave., New York 
building brick, steel and stone, brick 
dation, here, for Ponty & Wein. 
Chester. About $350,000, 


Pa., New Castle—Bank—Unfil Sept 
by Mowbray & Uffinger, archts, and en: 
56 Liberty St., New York City, buildin; 
story, 50 x 100 ft., brick and ston t 
foundation, for Lawrence Savings Ba; 
Trust Co,, 223 East Washington St. A 


$150,000, Noted June 17. 








Md., Baltimore—Theatro—Until Sept 
by Lachman & Murphy, arehts. and eng 
Drexel Bldg., Phila., building 1. stor 
x 145 ft., brick, steel and eonerete, at j 
North Pennsylvania Ave., here, for Doug 
Amusem>nt Co., ¢/o architects. Cost t 
ceed $100,000, Noted Sept. 2 


_ Md., Sparrows Point — Hospital — | 
Sept. 22. by J. KE Sperry. areht., 409 © 
vert Bidg., Baltimore. building 2 stor 
brick, stone, rein.-con. and terra cotta. « 
crete foundation, here, for Bethlehem St 
Corp., Bethlehem, Pa About $150,000 


lL. Reeder, Park Ave. and Saratoga § 
Baltimore, engr. Noted July 8 

= 0., Springfield — Courthouse—Until © 
7, by Comrs. Clark Co, remodeling 3. stor 
rein,-con,, steel and briek, rein.-con. flo 
ing. About $95,000. W. K. Shilling. F 


ew Farm, R. 1D. 7, areht Noted A 


0., Springfield — School — Rd. KBdue. 
ceiving bids building 3 story, 119 x 138 ft 
rein.-con., brick and steel, rein.-con. fl 
ing, concrete foundation, on Bway. About 
$200,000. O. D. Howard, & East Proad st 
Columbus, archt. 


Ind., Indianapolis — Office — See “Indus 
trial Works.” 





Ind.,  Indianapolis—School—Ba Sch 
Comrs. receiving bids building 2 story, 250 
x 400 ft. rein.-con., brick and steel, o 
East Michigan St. About $225,000 D. A 
Bohlen & Son, Majestic Bldg., archts 


Mich., Detroit—Hospital—Until Sept. 2 
by Mildner & Kisen, arehts., 924 Hammo 
Bldg., constructing 2 story, 40 x 105 ft 
rein.-con and brick addition, rein.-co 
flooring, on Jefferson Ave., for Evangelical 
Deaconess Hospital 


Minn., Minneapolis—School—Until Sont 
20, (change of date). by Bd. Kadue., build 
ing 2 story, 58 x 158 ft.. rein.-con., bri 
and stone addition to Clinton School, o 
28th St. and 4th Ave. S. About $200,000 
G. F. Womrath 305 City Hall, business 
supt. Noted Sept. 9. 

Mo., Elvins—School—Until Sept. 28, }y 
Bd Educ. building 3% story, 45 x 150 ft 
rein.-con. and briek, rein.-con. flooring 
About $100,000. J. H. Felt & Co... Grar 
Ave. Temple. Kans ity, Mo., arechts. an 
engrs. Noted Aug. 12. 





Col, Cheyenne Wells—High Schoo! 
Until Sept. 21, by Bad. Edue. building 2 
story, 125 x 168 ft.. conerete, brick and 
steel, concrete foundation. About $100,001: 
Montjoy. French & Frewen, Chamber Co 
merce Bldg... Denver, archts. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Me., Augusta—Hotel—Augusta Hous¢ 
168 State St, let contract building 4 stor) 
26 x 130 ft.. brick and steel addition, rei: 
con. flooring, concrete foundation, to |) 
B. Frost Co., Augusta. Noted Sept. 2 


*xMe., South Brewer — School — *! 
Theresa Society let contract building 2 
story, 35 x 75 ft. concrete, brick «and 
steel, rein.-con. flooring, concrete foun: 
tion, to J. Grady & Son, 19 Davis > 
Bangor. About $100,000. Noted Sept. 


*N. H., “Meanehester—Schools—City t 
general contracts building (1) Franklin = 
School, (2) West Side High School. ‘°) 
Practical Arts High School, to I. F. Wo 
bury, 185 Summer St., Boston, Mass., | 
$267,500; (2) $399,000, (3) 
Noted Aug. 12 
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ildings (Continued) 


* Mass., Boston—Office— Desmond & 
id, arehts., 15 Beacon St., let contract 
lL. P. Soule & Son Co., 80 Boylston St., 
iilding 8 story, 90 x 125 ft.. concrete, 
ck and steel, rein.-con. flooring, concrete 
indation, on Arlington Ave., for Massa- 
isetts Bonding & Insurance Co. 77 
ite St. About $500,000. Noted Apr. 1 


*Mass., Pittsfield—Store and Office 
iarding & Seaver, archts., 7 North St., let 
ymtraect to C. H. Cunningham & Son Co., 

Central Ave., Lynn, building 2 story 

x 130 ft., brick, concrete and terra cotta, 

n.-con. flooring, concrete foundation, on 

orth St., here, for W. T. Grant Co., 28 
West 23rd St., New York City Noted 
sept. 2. 

*R. L, Providence—bBusiness—J. and L 
samuels, 176 Weybosset St.. let contract 
uuilding 5 story, 78 x 148 ft., brick and 
onerete, rein.-con. flooring, concrete foun 
ation, on Eddy and Pine Sts., to Williams 
& Merchant, Ine., 728 Hospital Trust Bldg 
\bout $200,000, 


*Conn., Putnam—Hospital—Day-Kim- 
all Hospital, 175 Pomfret St., let contract 
lilding 3 story. 35 x 105 ft., brick, steel 
nd concrete addition, rein.-con. flooring, 
conerete foundation, to General Bldg. Co., 
»2 Harrison Ave., Boston. 


*xConn., Waterbury—Theatre—Foti and 
others, c/o C. J. Bailey, archt.. 95 Bank 
St.. will build 1 story, 70 x 110 ft. rein.- 
con., brick and. steel, rein.-con. flooring, 
concrete foundation, on South Main St. 
\bout $125,000. Work will be done by day 
labor 


N. Y., Morris Park (Jamaica P. ©.)- 
School—Bd. Educ. received bids Sept. 9, 
building P. S. 57, from P. Cleary, 115 
Marion St., Brooklyn, $319,700; T A 
Clark Co., 122 Livingston St... Brooklyn, 
$327,300; T. Dwyer, Bway. and 216th St., 
New York City, $349,000. 


*N. ¥., New York—Exchange—New 
York Telephone Co., 15 Dey St., let con- 
tract altering and building brick and steel 
addition, concrete foundation, on West 
s9th St., to Clough-Bourne Corp., 101 Park 
Ave About $100,000. Noted May 6. 


*N. Y., New York—Home—-Bronx So- 
ciety for Prevention of Cruelty to Children, 
255 East 137th St., let contract building 7 
story, 96 x 135 ft. brick and stone, con- 
erete foundation, on Park Ave. and 160th 
St., to Niewenhous Bros., 316 East 161st 
St. About $350,000. Noted May 13. 

N. ¥., New York — Market — Dept. Pub. 
Markets received bids Aug. 26 altering and 
repairing Harlem, Queensboro, Washington, 
Jefferson and West Washington Markets, 
from N. B. Smyth, 417 East 34th St., 
(Item 15) $61,596; M. D. Lundin, 235 East 
122d St., (Item 3) $19,170. 


*N. Y¥., New York—Office—Standard Oil 
Co. of New York, 26 Bway., let contract 
building 5 story extension and 12. story 
addition, brick, steel and stone, concrete 
foundation, at 18 Bway., to C. T. Wills, 
286 5th Ave Noted April 1. 


*N. J... Newark—Exchange—New York 
Telephone Co., 15 Dey St., New York City, 
let contract building 2. story, rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Avon Ave., here, to W. L. 
Crow Constr. Co., 103 Park Ave., New 
York City. About $200,000. Noted 
July &. 


*0O., Cineinnati—Theatre—S. and L. 
Schubert, Inc., 225 West 44th St., New 
York City, let contract building brick and 
stone, brick foundation, to E. Margolies, 19 
Kast 33rd St., New York City. About $500,- 
000. Noted May 27. 


*0., Columbus—Church—Welsh Presby- 
terian Church, O and Long Sts., let contract 
excavating and building foundation for 2 
story, 67 x 115 ft., brick, stone and steel, 
on Miami Ave. near Long St., to J. Pugh, 
1471 East Long St.; cut stone work, to J. 
Kientz, 788 South 5th St.; brick work, to 
L. C. Heistler, Columbus; steel work, to 
¢. KE. Morris & Co., Curtis and Jefferson 
Sts. Total cost $125,000. Noted Feb. 12. 


*0., Lakewood (Cleveland P. 0.)—School 
—Bd. Educ. let general contract building 
2 story 54 x 90 ft., rein.-con., brick and 
steel addition, rein.-con. flooring, brick and 
conerete foundation, on Clifton Blvd. and 
Summit Ave. to Schirmer-O’Hara_ Co., 
tvder Bldg.. $74,300; heating, to Price & 
Welker, 707 Canal“ R®, “$16,645. Noted 
Sept. 9. ¢« 


*0., Springfield—Office and Welfare— 
Springfield Malleable Iron Co., 37 Bechtle 
Ave., let contract constructing 2 story, 87 
x 100 ft., at factory site, to Concrete 
Constr. Co., Springfield. About $120,000. 








ENGI} 


,EERING 





kInd., Evansville—Theatre and Hotel 
Standard Kvansville Realty Co. let contract 
building 6 story, 144 x 148 ft.. rein.-con., 
brick and steel, concrete foundation, to M 
J. Hoffman Constr. Co., Furniture Bldg 
About $1,000,000, 


kxInd,, Petersburg——Court Hous Comrs 
Pike Co, let contract building 3 story, 110 
x 110 ft.. stone, brick and steel, rein.-con 
flooring, to R. N. Good, Columbus About 


$127,000 


*xind., Sullivan —-O)flice Mutual Truck 
(o. let contract building 2 story, 80 x 100 
ft rein.-con., brick and steel, rein.-con 
flooring, to M. J Hoffman Constr Co 
Furniture Bldg., Evansville 


#1... De Kalb—Hospital—.J. A. Solon let 
masonry contract building 3 story, brick 
and timber, concrete foundation to A 
Guldberb, De Kalb; carpentry, to CC. Kek 
strom, DeKalb. Total cost, $150,000 Noted 
Aug. 19 


kia., Aurelia—School—Bad. Educ let con 
tract building 3 story, 78 x 166 ft brick 
rein.-con. and steel, rein.-con. flooring, con 
crete foundation, to W. J. Zitterell, Webster 
City About $175,000; cost plus percentage 
basis. 


wla., Liberty Center—Schoo! Ba. Kdue 
let contract building 2 story, brick, rein. 
con. and stone, to W. J. Kucharo, 622 Hub 
bell Bldg., Des Moines About $100,000 
Noted June 24 


Minn., Faribault—School—State Bd. Con 
trol, St. Paul, received (general contract) 
bids constructing 2 buildings at State 
School, here, from Kk sjorklund 786 
Como Blvd., St. Paul, $86,507; H. J. Frand 
sen, 510 Rice St., St. Paul, $92,000; R. C 
Elvin & Co., 852 Plymouth Bldg., Minne 
apolis, $95,890 Total = cost to exceed 
$100,000, 


*Mo., Kansas City Office 
Orear- 


Bagby & Co 
zslie Bldg., let contract building 10 











stor 50 x 142 ft.. rein..con., brick and 
terra cotta, rein.-con flooring, at 1014 
Baltimore St to Swenson Constr. Co., 
Shubert Bldg About $250,000: cost plus 


Percentage basis 


*¥Tex., Austin—Hospital—State Bd. Con- 
trol let contract building 2 story, 86 x 128 
ft.. brick, rein.-con. and steel, rein.-con 
flooring, on West 6th St.. to Walsh & 
Purney, Littlefield Bldg About $138,000 
Noted Aug. 26 


*xCol., Denver—Oftfice—Denver Rock Drill 
Co., 39th and Gilpin Sts., will build 3 story, 
oe - 


75 x 125 ft., concrete. About $100,000 
Work will be done by day labor. 


Federal Government Work 
PROPOSED WORK 


Mass., Chelsea—Lighting System—Spec 
4281—-Bureau Yards & Docks, Navy Dept., 
Wash., PD. C., plans to alter and build 
additions to lighting system, at Naval 
Hospital, here; $10 deposit required for 
plans and spec Noted Sept. 2 


Pa., Phila.—Concrete Foundations for 
Turrets and Crane Track—Spec. 4299—Bu- 
reau Yards & Docks, Navy Dept., Wash., D 
Cc., soon receives bids building, at Navy 
Yard, here. Work involves 12 and 15 in 
rein.-con. slabs, crane track including con- 
crete footings, pile foundation rails and ac- 
cessories, conductor rail, underground elec- 
tric conduit system, air line, ete.; $10 de- 
posit required for plans and spec. 


Md., Aberdeen—Steel Hangar-——Construc- 
tion Quartermaster, here, soon receives bids 
building 1 steel hangar, on proving ground, 
to accommodate navy type C-2 airship 


Md., Annapolis—Boiler Plant Equipment 
and Piping—Spec. 4292—-Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans to 
install, here. 


D. C.. Wash.—Pumping Facilities—U. S 
Engrs Office preparing plans for pumping 
facilities for Key Bridge, to include elec- 
trically driven pumps, ete. About $160,000. 


Va., Ft. Meyer—Quartermasters’ Shops— 
Construction Quartermaster, here, soon re- 
ceives bids building quartermasters’ shops. 


Va., Hampton Roads—Seaplane Runway 
—Spec. 4267—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., plans to build at 
Naval Operating Base, here, to have wood 

iles, concrete walls, piers and platform; 

10 deposit required for plans and spec. 
Noted Aug. 19. 


Ga., Camp Bennings—Infantry School— 
Construction Quartermaster, here, soon re- 
ceives bids building infantry school 
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Tex., Ft. Crockett—Machine Shop—Co1 
struction Quartermaster, here, soon 
ceives bids building addition to ma 
shop 


Wash., Ft. Worden—-Machine Shop 
struction Quartermaster, here, soon rece 
bids building machine shop 


Wash, Keyport— Double Radio Quarters 


Spec i291 Bureau Yards «& Docks 
Navy Dept Was a € plans t | ] 
here 


Wash., Puget Sound —-Double Radio Qu 


ters—Spee. 4290—Bureau Yards & Docks 
Navy Dept Wash I> ¢., plans to nild 
here 

Ore.,. Marshtield Radio Quarters i 
Post Otlice Bureau Yards & Docks, Navy 
Dept... Wash ss ¢ plans to build double 
radio quarters and remodel post office 

Ore., Ft. Stevens—Machine Shop—t'o 
struction Quartermaster, here, soon receive 


bids building machine shop 


Cal. Ft. Winfield Seott-—Machine Shop 
Construction Quartermaster, here, soon re 
eeives bids buiding machine shop 


BIDS DRSIRED 


R. LL, Providence Dredging-——Until Oct 
11, at | Ss lene Otfice, dredging 
Thames River Conn advertised in this 


issu 





XN. ¥.. Brooklyn Kleetric 
System—Sbpee 1286—U'ntil Sept 29 by 
Bureau Yards & Docks, Navy Dept., Wash 
SR building, here; advertised in- this 
issue 


Distributing 


Pa.. Phila.—-Steel Dump Seows—tl'ntil 
Oct. 14, at U. S. Ener. Offie furnishing 
and delivering, here: advertised in this 


issue 


D. C.. Wash. Hioisting Plant Until 
Oct. 30, by A. L. Flint, genl. purch. office 
Panama Canal, Wash., D. C., purchasing 
hoisting plant (for handling coal and gen 
eral merchandise) ; advertised in this issue 


Db. ¢., Wash.——Electric Traveling Cranes 
Spec 4239-——I'ntil Sept 22) by Bureau 
Yards & Docks, Navy Dept., delivering 40 
ton electric traveling bridge cranes at Navy 
Yard, Phila. and New York. Noted Aug. 26 


D. C.. Wash Storehouse—Speec. 4155 
Until Sept. 29, by Bureau Yards & Doch 
Navy Dept., building storehouse for cor 
bustibles, here; $10 deposit required fo 
plans and spec. Noted Sept. 2 


Va., Hampton Roads-—Drainage System 


Spee. 4121 Until Sept. 29. by Bureau 
Yards & Docks. Navy Dept... Wash. DPD. ¢ 
building, here; $10 deposit required for 


plans and spec 


Va., Norfolk—Conduit, Dam, ete Until 
Oct 11, at U. S. Ener. Office, buildin 
rein.-con. conduit, earth dam, bank pro 
tection and dredging in Appomattox River, 
at Petersburg; advertised in this issue 


Va., Quantico Water Supply Main -- 
Spec. 4200 Until Sept. 22, by Bureat 
Yards & Docks, Navy Dept., Wash., D. Cc. 
building 16 in. c.i. water supply main et 
Marine Barracks, here. Noted Sept. 2 


N. C., Wilmington — Remodeling Pos 
Office — Until Sept. 30, by Treas. Dey 
Wash.. D. C., remodeling (except life), her: 
J. A. Wetmore, superv. arceht 


Tenn., Memphis — Steel Barges — Uni.) 
Oct. 11, by Mississippi River Comn.. Int 
and 2nd Dists., Custom House, furnishing 
h steel barges; advertised in this issue 


Mo., St. Louis—Earthwork—Until Sept 
30, at office of Secretary Mississippi River 
Comn., 1311 International Life Bldg., 
building 55,000 cu.yd. earthwork in River- 
land Levee Dist.; advertised in this issue 


N. M. Albuquerque — Surfacing — Until 
Sept. 28, by Bureau Pub. Rds., U. S. Dept. 
Agriculture, Room 218, Luna-Strickler 
Bldg., gravel surfacing 7.5 mi. Mondo- 
Moscalero Project. Lincoln Natl Forest, 
Lincoln Co., involving 5.7 mi. subgrading 
and 7,500 cu.yd. 1 course gravel E. 8. 
Wheeler, dist. engr. 


Cal., Mare Island —Concrete Paving -- 
Spec. 4296—Until Sept. 21, by Local Navy 
Yard, concrete paving Railroad Ave. be- 
tween 12th and 14th Sts., along north end 
of structural shop, with cross connection 
to 12th St.. certain approaches to structural 
shop. also sidewalk along west side of 
structural, involving 4.800 sq.yd. pavement 
and 700 sq.yd. sidewalk; $10 deposit re- 
quired for plans and spec ; payable to C. 
W. Parks. ch. Bureau Yaris & Dockz, 
Wash., D. C. 


Cal,, San Diege—Fleet Supply  Store- 
house—Spec. 4264--Until Sept. 29. by Pu- 
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Federal Government Work (Continued) 


reau Yards & Docks, Navy Dept., Wash., 
D. C., also at office of Pub. Wks. Officer, 
U. S. Navy, San Diego, building at foot of 
Bway., here; advertised in this issue 
Noted Sept. 9. 

Cal. San Diego — Quartermaster Store- 
house-—Spec. 4280—Until Oct. 6, by Bureau 
Yards & Docks, Navy Dept.. Wash., D. C., 
building at marine base, here Noted 
Sept. 2. 

Cal, San Diego — Hospital Buildings — 
Spec. 4300—Until Oct. 13, by Bureau Yards 
& Docks, Navy Dept.. Wash... D. C.. con- 
structing 6 hospital buildings at Marine 
Corps Base here; $30 deposit required for 
plans and spec 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 
*Mass., South Boston (Boston P. O.)— 
Tracks —-S pec 4196 Bureau Yards & 
Docks, Navy Dept., Wash., ID. C., let con- 
tract completing railroad tracks for dry 
dock at U. S. Naval Dry Dock here to M 
Seretto, 3 Tremont Row, Boston, $134,750 

(120 days). Noted Aug. 19. 

*Del., Wimington— DPredging—U Ss 
imer., War Dept... Wash.. D. C., let con- 
tract dredging in St. Johns River, here, to 
Delaware Dredging Co Colonial Trust 
Bldg., Phila., Pa., $8.293 

Ss. €¢., Columbia — Post Oflice —_ Treas. 
Dept Wash bD. ¢.. receives bids Sept. 3 
completing here, from Northeastern Constr 
101 Park Ave., New York City, $144,- 
210; Westchester Eng. Co., 111 Main St., 
White Plains, N. Y., $146.500; N. C. Heslep 
ud A. J. Bethea, 12093 Washington St 
$147,000. Noted Aug. 5. 


Ss. C., Paris Island—Improving Hospital 
Sec. 4262—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., received bids Sept. 8 
repairing at Marine Barracks here (1) 
work complete, from Newport Contg. & 
Eng. Co., Silsby Bidge.. (1) $13,835 (120 
days); N. Clifford, 322 28th St.. (1) $16,- 
200 (120 days), both contractors of New- 
port News, Va Noted Aug. 26. 

*™Miss., Vicksburg--Stern Wheel Steel 
Towboat Hull—Mississippi River Comn., 
Sra Dist., let contract building steel hull 
for towboat “Control.” to Dravo Conte. 
Co.. Diamond Bank Blidg., Pittsburgh, Pa 
$35,533. Noted Aug. 5 

*Tenn., Memphis—Tevee Work—Missis- 
sippi River Comn., Ist and 2nd Dists., let 
contract for levee work in Upper and 
Lower Francis and White Levee as follows: 
Sta. 36/13 to 36/52. Upper St. Francis 
Levee and Sta. 158,38, Lower St. Francis 
Levee, to Roach, Stansell Lawrence Bros 
& (o., North Memphis Savings Bank Bldg. 
$90,000 and $22,200 respectively ; Sta 29/24 
to 30/52, Lower St. Francis Levee, to M. 
Jennings & Bros., Caruthersville, Mo., 
$133,200; Sta. 20/11 to 20/238, 21/20 to 
21/28 and 50/10 to 50/36. White River 
Levee, to W. H. Dennison, Cushman, Ark., 
£73.500. Total cost, $318,900. 


*™Mo., St. Louis—Stern Wheel Steamboat 
Secretary Mississippi River Comn., 1311 
International Life Bldg., rejected bids re- 
ceived Aug. 30 rebuilding and delivering 
Work will be done by day labor Noted 


Aug. 5. 


*Utah, Park City — Post Office — Treas 
Dept., Wash., D. C.. let contract building 
here, to Campbell Bldg. Co., Newhouse 
Bldg., Salt Lake City, $20,452 Noted 
Aug. 12. 


Miscellaneous 
PROPOSED WORK 


Memorial Gate—W orcester, 
hant & Colleary, archts, 120 
Roston, soon lets contract 
stone memorial gate on 
‘ross College, Alumni 
£75,000 


Conduit System—New Britain, Conn.— 
“ity plans to construct vitr. hollow tile and 
wood fiber conduit system, 10,000 ft. on 
West Main St. and 50,000 ft. on Park St 
1 D. Williams, City Hall, engr. 

Bins—Buffalo, N. Y¥.—Maretine 
Corr. 16 Pratt St.. plans to build four 16 
x 70 ft. concrete and tile grain elevator 
bins, on Hopkins St About $50,000. L 
R. Veatch, 428 Pratt St., archt 

Flume—tTrenton, N. J.—See “Streets 
Roads.” 


Bath House and Swimming Pool—Dallas. 
Tex.—City had plans prepared building 
bath house, also 60 x 120 ft. swimming pool 
4-9 ft. deep, at Gaston Park About $43,- 
851. G. D. Fairtrace, city engr 

Lighting System— Ayton, Ont.—R. H. 
Fortune, Ayton, plans to build lighting sys- 


Mass.—Shee- 
Boylston St.. 
building large 
campus for Holy 
Assn. Cost to exceed 


Trading 


and 


ENGINEERING NEWS-RECORD 


be obtained from 
ro Comn. About $25,000. 


BIDS DESIRED 


Laundry Equipment, 
N. Y¥.—Until Oct. 6, by State Hospital 
Comn., Capitol, Albany, for laundry equip- 
ment, renewal of electric wiring, extension 
of electric lines, ete., at laundry building 
of State Hospital, here. E. S. Elwood. 
secy advertised in this issue. 


Piles, Bulkhead, etc.—Brooklyn, N. Y— 
Until Oct. 13, by E. S. Walsh, supt. pub. 
wks., Capitol, Albany, driving foundation 
piles for proposed grain elevator, building 
bulkhead wall along Henry St. slip and 
dredging Henry St. Basin at Gowanus Bay 
here (Contr. 79); advertised in this issue 

Borings—Long Island City, N. Y¥.—Until 
Sept. 20, by M. E. Connolly, pres. Queens 
Koro., furnishing labor and material for 
making 4.000 lin.ft. vertical borings in 
Jamaica Bay Blvd. from point 1,396 ft. 
south of Sheridan Ave. to south bulkhead 
line of Jamaica Bay. 

Tunnels, Conduits, 
Until Oct. 6, by 
Capitol, Albany, building tunnels, conduits 
and heating work for service connections, 
sanitary work, sewerage ana water supply 
systems, and electrical generator set and 
underground electric service connections, 
for Utica State Hospital, Marcy Div., here. 
EK S. Elwood, secy.: advertised in this 
issue 

Motor Trucks, ete.—New York, N. Y¥.— 
Until Sept. 24, by Bd. Purchase, Room 526, 
Municipal Bidg., furnishing and delivering 
motor trucks, wrecking cars, ete. for Dept. 
Street Cleaning; laundry and cleaning sup- 
plies for Depts. Bellevue and Allied Hospi- 
tals, Pub. Welfare and Water Supply, Gas 
and Electricity 

Foundation Piers—Oswego, N. Y¥.—Until 
Oct. 13, by E. S. Walsh, supt. pub. wks.. 
Capitol, Albany. building concrete founda- 
tion piers for proposed grain elevator on 
Barge Canal Terminal Pier here; adver- 
tised in this issue 

Sanitary Work—tUtica, N. Y. 
tember 29, by State 
tol, Albany, for 


tem here ; 2B". will 
Ontario Hy 


etce.— Binghamton, 


N. Y¥— 
Comn., 


etce.—Marey, 
State Hospital 


-Util Sep- 
Hospital Comn., Capi- 
sanitary work and renew- 
ing plumbing in Infirmary Bldg. of Utica 
State Hospital. E. S. Elwood, secy.; adver 
tised in this issue. 

Dump Cars—Toledo, 0.—Central Mchy. 
& Equipment Co., 343 Spitzer Bldg., re- 
‘eiving bids for six 36 in. gauge, 2 ya. 
2 way dump cars. 

Locks—C hicago, 
F. IT. Bennett, dir. Dept. Pub. Wks. & 
Bldgs.. Div. Waterways, 25 East Jackson 
bid.. building Marseilles Lock, near Bell 
Island, in Illinois River. M. G. Barnes 
ch. engr.; advertised in this issue. 

Steam Shevel—Ft. Scott, Kan.—D. P 
Thomas, c/o Ft. Scott Hydralatic Cement 
Co., receiving bids for 4 or 3} yd. steam 
shovel, preferably Erie. 

Dams—New Brunswick—Until Sept. 21. 
by New Brunswick Electric Power Comn., 
Canada Permanent Bldg., St. John, build- 
ing 3 earth dams, one over East Branch 
of Musquash River, 12 mi. from St. John 
and 1 mi. from line of New Brunswick 
Southern Ry., including spillway, intake, 
by-pass, ete. and grading a bed to carry a 
penstock from dam to power house, one 
over West branch of Musquash River, 12 
mi. from St. John and 1 mi. from line of 
New Brunswick Southern Ry... including 
items named above together with construc- 
tion of canal and grading for penstock 
from dam to power house; and other over 
Shogomac River, 40 mi. north of Frederic- 
ton on line of St. John & Quebec Ry., in- 
cluding items named above together with 
construction of canal and grading for nen- 
stock from dam to power house. C. O. Foss, 
ch. engr 


Sprinkler and Flusher — Verdun, Que. — 
City receiving bids for a 14,000 gal. motor 
sprinkler and flusher. A. L. Ghysens, city 
ener. 

Wall—Chatham, Ont.—Until Sept. 30, by 
Dept. Pub. Wks., Ottawa, building 182 ft. 
revetment wall. About $35,000. E. Lafleur, 
Dept. Pub. Wks., engr 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Breakwaters—Bridgeport, Conn.—City 
Bd. Park Comrs. let contract building 2 
breakwaters in Long Island Sound, one from 
Steeplechase Island and other from Seaside 
Park to Bridgeport Light, involving 4,000 
tons stone, ete., to Bridgeport Dredge & 
Dock Co., 1024 Main St. 

*Pier and Apvproach—Barren Island, N. 
Y. (Frookivn P. O.)—M. Hulbert, comr. 
docks, Pier “A.” ft. of Battery Pl, New 


™m.—Until. Oct. 18. by 


ero 
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York City, let contract building concer 
pier and approach north of here, to A 
Hazell, 26 Cortland St.. New York Ci 
$84,934. Noted Aug. 26. 

Feeder and Cables—Brooklyn, N. yY. 
Fire Dept. received bids Sept. 2, furnish; 
and installing underground feeder and t 
phone cables between new and old Centr 
Office, from J. Sudgen Co., $39,271. 

Dock Wall, Yards and Jib Cranes—R y: 
falo, N. Y.—E. S. Walsh, Supt. Pub. Ww} 
Albany, received bids Sept. 9, building | 
dock wall around Ohio Basin, here (Tern 
nal Contr. 53-A), (b) storage yards 
Erie Basin, here (Terminal Contr. 76), ( 
furnishing and installing two 3 ton sen 
portal revoving jib cranes on Barge Ca: 
at Erie Basin, here, (Terminal Contr. 1114) 
from Grant, Smith & Co., 918 Downer Av 
Utica, (a) $579,830; Empire Eng. Co., In 
6 Church S. , New York Clty, (a) $596.38 
(b) $: Great Lakes Dredge & Doc 
Co., Morgan Bldg., (a) $621,487: Mohay 
Dredge & Dock Co., Inec., Manion Bi} 
Herkimer, (b) $22,520; Heyt & Patterso 
Inc., 90 West St., New York City, (c) $19 
857: Shepard Electric Crane & Hoist Co 
Main St., Montour Falls, (c) $25,970. Note: 
Aug. 12 

*Pier—New York, N. ¥.—M. Hulber 
comr. docks, Pier “A,” ft. of Battery P) 
let contract building concrete pfer on Fast 
29th St., to A. M. Spooner & Son, Pier 
North River, $34,756. Noted Aug. 26 

Removing Sludge, ete.—New York, N. Y. 
—H. H. Curran, pres. Manhattan Boro 
received bids for removing sludge from 
sewers, ete.. from J. D. Malloy, $59,100; 
P. J. Kearns, 2306 Creston St., $76,200; 
P. J. Healey, Grand Central Palace, $76 
500; furnishing and delivering wood pav- 
ing block, from Amer. Creosoting Co., 17 
Battery PL, $7,397. 

*xRoad Material—New York, N. Y.—H 
H. Curran, pres. Manhattan Boro., let con 
tract furnishing and delivering 200,000 gal 
refined asphalt, to Warner Quinlan Co., 79 
Wall St., $20,700; 10,000 bags portland 
cement, to J. A. McCarthy, 551 Exterior 
St., $12.475; 1,500 cu.yd. paving sand, to 
H. W. Young, $3,975; castings, etc., to Cen 
tral Fdry. Co., 90 West St., $13,436. Noted 
Aug. 19. 

Trucks and Tractors—New York, N. Y. 
—Bd. Purchase, Municipal Bldg., received 
bids furnishing and delivering 100 gasoline 
motor driven trucks, from International 
Motor Co., 252 West 64th St., $366,766: 
White Co., Madison Ave. and 45th St. 
$420,747; Pierce Arrow Co., 233 West 54th 
St., $486,153: furnishing and delivering 150 
tractors, from J. T. Tractor Co., $185,000: 
Holt Mfg. Co., 50 Church St., $212.500; 
Cleveland Tractor Co., 1780 Bway., $218.- 
200. Noted Aug. 26. 


Terminal—Rouses Point, N. Y.—E. S 
Walsh, Supt. Pub. Wks., Albany, received 
only bid Sept. 9, completing terminal, here 
Terminal Contr. 26-A, from W. F. Martens 
es Franklin St., Rochester, $33,940. Noted 
Aug. 12. 


Yard—New York, N. Y.—J. H. Delaney, 
comr. Transit Constr., 49 Lafayette St., re- 
ceived bids Aug. 31 building portion 7th 
and Lexington Aves., Rapid Transit RR.. 
from O. Daniels, Woolworth Bldg., $596, 
000: Rogers & Haggerty, $623,000; Rice & 
Ganey, 421 East 42d St.. $646,000. Noted 
Aug. 26, 


Retaining Wall, ete.—Ceveland, 0.—DPd 
Educ., East 6th St. and Rockwell Ave., re 
ceived low bid Sept. 6, building retaining 
wall, iron fence, grading and laying brick 
driveways and stone walks, at North Doan 
School, on East 105th St. near St. Clair 
Ave., from Bolton-Pratt Constr. Co.. Co 
lumbia Bldg., $28,600. Noted Aug. 12. 


*Piles, ete., Detroit, Mich—Water Bd. 
232 Jefferson Ave., let contracts to Ray- 
mond Concrete Pile Co., Owen Bldg., fur- 
nishing labor and material for driving 438, 
000 lin.ft. concrete piles, at $2,085 per lin 
ft.. also excavating 50.000 cu.yd. earth. 
$2.48, total $1,037,230. Noted July 29. 

*Dam, etc.—Barron, Wis.—Barron Light 
& Water Comn. let contract building con 
erete dam, 120 ft. wide, also spillway and 
tailing gates, across Yellow River, to Siems 
Helmers & ‘Schaffner, 514 Guardian Life 
Bidg., St. Paul, Minn. 


*Elevator—RBazine, Kan.—Associated Mi!! 
& Elevator Co., New York Life Bldg., Kan- 
sas City, let contract building 26 x 27 ft 
rein.-con. elevator, 90 ft. high, 20,000 bu 
capacity, to F. Kaucher Co., Grand Ave., 
Temple, Kansas City, Mo. Cost plus per- 
centage basis. 


*Wharf—St. Francois D’Orleans, Que.— 
Dept. Pub. Wks., Ottawa, Ont., let _con- 
tract repairing wharf, here, to S. Ratte 
St. Anne de Beaupre. About $33,000; cost 
plus percentage basis. Noted June 17 
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Streets and Roads (Continued) 

Okla., String City——-City having plans 
prepared building waterworks system. 
About $40,000. H. G. Olmstead & Co., 415 
Oil Exchange Bidg., Oklahoma, engrs. 

Okla., Vinita—City election Nov. 4 to 
vote on $460,000 bonds to build 2 concrete 
dams, 5 mi. pipe line, plant, tower and 
intake. H. G. Olmstead & Co., 417 Oil 
Exch. Bldg., Oklahoma, engrs. 

Ont., London—Utilities Bd. plans to ex- 
tend water mains into new factory area. 
About $50,000. E. V. Buchanan, Hydro 
Offices, engr. 


BIDS DESIRED 


N. ¥., New York—Until Sept. 30, by N. J. 
Hayes, comr. Water Supply, Gas & Electric- 
ity, Room 2351, Municipal Bidg., furnishing, 
delivering and installing additional dis- 
charge lines at 179th St. Pumping Sta. 

Ss. D., Sioux Falls—Until Sept. 27 by City 
Comrs. building well, well house and ap- 
purtenances W. C. Leyse, aud Noted 
Aug. 12. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mich., Owosso—City let contract fur- 
nishing labor and material building water 
filtration plant, 1,800,000 gal. capacity, to 
Ann Arbor Asphalt Constr. Co., Ann Arbor. 
About $75,000. 


Sewers 
PROPOSED WORK 


N. C., Burgaw—City plans to build 
waterworks and sewerage systems. About 
$90,000. Carolina Eng. Co., Wilmington, 
eners. 

N. C€., Cherryville—Cherryville Mfg. Co. 
and Howell Mfg. Co. plan to build sewerage 
system. About $25,000. Carolina Eng. Co., 
Wilmington, engrs- 

Ill., West Frankfort — Bd. Local Impvt. 
retained C. B. Mautz, engr., Benton, to 
prepare plans for storm sewers in North 
Douglas St., involving about 4.000 ft. 36 
in pipe. 

Minn., Wabasso—City rejected bids Sept. 
9, building sewage treatment plant and 
general sewer. About $45,000. Work may 
be readvertised. J. F. Druar, 512 Globe 
Bldg., St. Paul, engr. 

Neb., Chappell—City having plans pre- 
pared by Henningson Eng. Co., engrs., 
Natl. Bldg., 12th and Harney Sts., Omaha, 
for sewerage system. About $80,000. 

Wyo., Casper—City election Nov. 2, to 
vote on $150,000 bonds to extend and 
maintain sewerage system. 

Mo., Excelsior Springs—City election Oct. 
4 to vote on $25,000 bonds to build dis- 
posal plant and main sewer. Shockley 
Eng. Co., Kansas City, Mo., engrs. 

Mo., Joplin—City having plans prepared 
building sewers, involving 111,229 ft. 8-30 
in pipe, 287 manholes, 57,000 cu.yd. earth 
excav. and 430 cu.yd. concrete. About 
$291,000. S. B. Ashcraft, city engr. 

Mo., Springfield—City having plans pre- 
pared building sewers in Dist. 9, involving 
24,000 ft. & in. vitr. pipe. About $40,000. 
W. C. Culler, Springfield, engr. 

Okla., Oklahoma—City soon receives bids 
building sewage disposal plant. About 
$1,000,000. Pierce, Greely & Hansen, 39 
West Adams St., Chicago, IL, engrs. 


BIDS DESIRED 


N. ¥., Ossining—Until Oct. 13, by C. F. 
Rattigan, supt. state prisons, Calitol, Al- 
bany, building sewerage and waterworks 
systems, at Sing Sing Prison, here. 

D. C., Washington—Until Sept. 27, by 
Dist. Comrs., building 1,100 lin.ft. 21-24-in. 
sewers. L. Brownlow, ch. clk.; advertised 
in this issue. 

W. Va., Charleston—Until Oct. 1 by B. H. 
Hill, city mgr., building 11,900 lin.ft. 8-48 
in. sewers. E. Bruce, city engr. 

0., Akron—See “Streets and Roads.” 

0., Cleveland—Until Oct. 11, by Bd. Educ., 
building 3 sewage treatment and water 
pumping plants, brick and_ concrete, brick 
and concrete foundation, in Parma Twp. 
About $50,000. L. H. Geiss, clk. C._W. 
Bates, Natl. Bank Bldg., Wheeling, W. Va.. 
archt. 

0., Columbus—Until Oct. 4, by village, 
extending and we sewage disposal 
plant, on Dawson Ave. . N. Roderick, clk. 

©.. Yorkville—Until Oct. 30, by J. T. 
Fawlis. clk., and Village Council, furnish- 
ing lator’ and material-for construction 
complete sanitary sewerage system. About 
$75,000. Noted July 8. 





Wis., Augusta—Until Oct. 4, by city, lay- 
ing 30,000 ft. 8-20 in. vitr. pipe sewers in 
various streets. About $80,000. H. Olk, 
Antigo, engr. Noted Sept. 9. 

Minn., Slayton—Until Oct. 1, by Village 
Council, building storm sewers involving 
1,600 ft. 10 in. tile, 5.5 ft. deep, 500 ft. 10 
in. tile 4 ft. deep and 14,500 ft. 6 in. tile 
4 ft. deep. About $25,000. E. G. Minder, 
Slayton, engr. 

Neb., Wisner—See “Streets and Roads.” 
PRICES AND CONTRACTS AWARDED 

(*Indicates award of contract) 


*Conn., Bristol—Bd. Pub. Wks. let con- 
tract building 500 ft. sewer in Muzzey St., 
1,025 ft. Atkins Ave., 500 ft. Wolcott St., 
650 ft. Union St., 1,000 ft. Burlington Ave. 
Sect. A, to A. Di Marco, 221 Berlin Ave., 
Southington ; 2,250 ft. Burlington Ave. Sect. 
B, 600 ft. Lewis St., 250 ft. Curtis St., to 
Cc. Vacco, Terry Rd., Bristol. Noted Sept. 2. 


N. Y¥., Long Island City—M. E. Connolly, 
pres. Queens Boro., received bids Sept. 20, 
building sewers in (a) Lyon Ave., (b) 
76th St., (ec) 39th St.. (d) borings in 
Jamaica Bay Blvd., from Green Contg. Co., 
734 Vernon Ave., Astoria, (a) $23,370, (c) 
$3,793; J. H. Johnson, (a) $27,005; Pease 
Bros., (a) $27,056, (c) $3,987; Saverio & 
Britton, (b) $33,850; Murphy Bros., (b) 
$34,620; C. Petracca, (b) $34,828; Kennedy 
& Smith, 94 Main St., Flushing, (c) $3,842; 
Cc. S. Edwards, (d) $8,800; Childs Co., (d) 
$11,400; Philips & Worthington, 90 West 
St.. New York City, (d) $15,800. Noted 
Sept. 16. 

*Md., Baltimore—Bd. Awards, c/o City 
Register, let contract bujlding hydrolytic 
tank and appurtenances. also sludge diges- 
tion tank, pipe lines and appurtenances, at 
Sewage Disposal Works, west shore Back 
River, Baltimore Co., to Robertson Bros., 
106 Hopkins Pl. About $165,460. Noted 
Sept. 2. 

Mich., Detroit—City received bids fur- 
nishing labor and material building sewer in 
Bauman and State Fair Aves. from Seven 
Mile Rd. to Ralston Ave., from J. Porath, 
34 McGraw Bldg., $195,764, Jeynes & 
Affeld, 1208 Ford Bldg., $229,710; Halleck 
Ave. from Jos. Campau to Dequindre Sts., 
from W. Porath, 1410 West Grand Blivd., 5 
ft., cylinder at $30 per ft., 4 ft., $22, man- 
holes, $279 each, total $69,855, Langley & 
Barton, Detroit, 5 ft., $37.50, 4 ft., $35, 
manholes $400, R. D. Baker, Penobscot 
Bldg., 5 ft., $30, 4 ft., $25, manholes, $400. 
Noted Sept. 9. 


*Minn., Eveleth—City let contract build- 
ing north side sewerage system and laying 
water mains from Virginia Rd. to Adams 
Location, to Lawrence & McCann Co., 
Eveleth, $71,687. 


Bridges 
PROPOSED WORK 


Me., Ashland—Town and State Highway 
Dept., Augusta, plan to build bridge over 
Machias River, here. About $50,000. P. D. 
Sargent, state highway engr. 

Me., Westbrook—City rejected bids build- 
ing 80 ft. steel bridge, 30 ft. wide, over 
Presumpscott River, on Cumberland St. 
About $40,000. Work will probably be 
done by day labor. Noted Sept. 


R. L., Bristoh—Mt. Hope Bridge Comn., 
State Capitol, Providence, plans to build 
concrete and steel bridge over Mt. Hope 
Bay, from here to Portsmouth. Cost will 
run into millions. 

Conn., Groton (New London P.O.)—State 
Highway Dept., Hartford, plans to build 
concrete and steel bridge over Mystic River, 
from here to Stonington. C. J. Bennett, 
Hartford, state highway comr. 


8. C., Sumter—L. D. Jennings and others 
plan to build steel bridge across Sautee 
River. About $500,000. I. F. Beiser, Co- 
lumbia, engr. 

0., Cambridge—City, Guernsey Co., Penn- 
sylvania R.R. and Baltimore & Ohio R.R., 
plan to build 800 ft. concrete viaduct on 
Dewey Ave. over railroad tracks and Wil- 
lis Creek. About $200,000. Railroads will 
pay 65% of cost and county and city the 
remainder. 

Wis., Melrose — City having plans pre- 
pared for 612 ft. rein.-con. or steel bridge, 
over Black River. State Highway Comn., 
Madison, engrs. 

Kan., Hutchinson—Reno Co. plans elec- 
tion soon to vote on bonds to build 450 ft. 
rein.-con. bridge, 20 ft. wide, in Hewen 
Twp. Work involves 1,600 cu.yd. rein.con., 
35 ton steel, 5,400 lin.ft. wooden piling and 
5,000 cu.yd. earth approach. D. E. Gilmer, 
Hutchinson, engr. 

Kan., Hutchinson—Reno Co. plans _ to 
build 450 ft. rein.-con. bridge, 20 ft. wide, 
in Reno Twp., involving 1,620 cu.yd. rein.- 
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con., 40 ton steel, 5,440 lin.ft. wooden ; 
and 2,000 cu.yd. earth approach and 
Dp. E. Gilmer, Hutchinson, engr. 


BIDS DESIRED 


Ga., Chatsworth—Until Sept. 30, by 
Comrs. Rds. and Murray Co. building Ff 
eral Aid Bridge Project over Rock Cr, 
Work will consist of (1) construction 
895 lin.ft. of earth fill and top soil ro 
way, involving 10,628 cu.yd. borrow exc 
and 775 cu.yd. top soil surfacing, (2) | 
ft. rein.-con. bridge, involving 103.5 cu. 
Class “A” and 85.41 cu.yd. Class “B" ; 
crete, 35,480 Ib. reinforcing steel, 40 cu 
foundation excav. Alternate bids will ais, 
be received on bridge designed by Lut. 
Bridge Co., involving 133.15 cu.yd. C! 
“A” and 90 cu.yd. Class “B” concr+t 
8,940 Ib. reinforcing steel and 35 cu, 
foundation excav. J. M. Campbell, chn 

Alabama—Until Oct. 19, by State Hig 
way Comn., Montgomery, building bride. 
over Tallapoosa River, near Judkins Ferr 
W. S. Keller, state highway, engr.; adver- 
tised in this issue. 

Alabama—Until Oct. 19, by L. G. Smit} 
state bridge engr., Montgomery, building 
two 175 ft. steel camel back spans and two 
120 ft. steel Pratt truss spans, 416 linft 
concrete approach and 5 concrete pier 
over Tallapoose River, Elmore and Mont 
gomery Counties, 9 mi. north east of Mont- 


Michigan—Until Sept. 28, by F. F. Rogers, 
state highway comr.. Lansing, and Bd. Rd 
Comrs. Wayne Co. (Detroit) building State 
Reward Bridge 54-821. 401, over River 
Rouge, Northville Twp., to have two 12 ft 
concrete abutments, one 9 ft. pier and 2 
span continuous skew T-beam_ superstruc 
care. 88 ft. overall, involving 387 cu.yd. con- 
crete. 


Mich., Detroit—Until Oct. 22, by Dept 
Pub. Wks., furnishing labor and materia! 
tools, equipment and other means of con- 
struction, all preliminary and temporary 
structures for facilitating or protecting 
work necessary to build Belle Isle Bridge 
J. A. Martin, comr.; advertised in this issue. 


MHinois—Until Sept. 29, by Dept. Pub 
Wks. & Bldgs., Springfield, building follow- 
ing bridges on Vandalia-Cairo Highway 
Federal Aid Project 14, substructure for 
120 ft. steel bridge and 1 concrete bridge, 
to have one 30 ft. span, on Sect. 15R 
Pulaski Co., involving 465.8 cu.yd. concrete 
superstructure for 1 stee? bridge, 12° ft 
span, Sect. 15C, Pulaski Co.; Springfield 
Danville Highway, Federal Aid Project 18. 
1 concrete bridge, to have five 45 ft. spans, 
Sect. 2B, Champaign Co., 995.7 cu.yd. con- 
crete; National Highway, Federal Aid Proj- 
ect 9, 1 concrete and steel bridge, to have 
one 60 ft. steel span, also 2 concrete bridge, 
to have eight 26 ft. spans, Sect. U2, Fayette 
Co., 1,386.2 cu.yd. concrete. 


Tex., San Antonio—Until Sept. 30, by F 
Fries, city clk., building rein.-con. bridge 
over San Antonio River on Simpson St. 


Ore., Vale—Until Sept. 28. by State 
Hegehway Comn., Room 520. Multnomah Co 
Court House, Portland, building bridge over 
Malheur River, near here. Alternate bids 
on one 180 ft. steel, one 105 ft. or three 
64 ft. wood truss spans, Involving 205-315 
cu.yd. concrete. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


N. H., Portsmouth, Piscataqua River 
Bridge Comn., City Hall, received bids build- 
ing superstructure for bridge over Piscata 
qua River between here and Kittery, Me. 
from Bethlehem Steel Corp., 111 Bway. 
New York City, $928,400, Amer. Bridge 
Co., 127 Franklin St., Boston, $1,036,500: 
building piers, abutments etc.. for above 
Holbrook, Cabot & Rollins Corp., 6 Beacon 
St., Boston, $830,000. Noted Sept. 2. 


R. I., Providence—Water Supply Bd 
City Hall, received bids Sept. 15, building 
Danielson Pike Bridge and embankment. 
from T. F. McGovern, 95 Main St., South- 
bridge, $51,600: W. V. Polleys & Co.. 217 
Turks Head Bldg. $56,050; McKinnon 
Constr. Co., 70 Water St., East Providence, 
$58,105. Noted Aug. 26. 


N. Y¥.. New York—M. Hulbert, comr 
Docks. Pier “A,” received bids Sept. 15. 
furnishing labor and material building in- 
shore portion of Brooklyn Bridge Improve 
ment, from H. Steers, Inc., 17 Battery Pl. 
242,463; Robbins-Ripley, 50 Church_ St. 
256,383; Phoenix Constr. Co., 41 Park 
Row, $259,897. Noted Sept 9. 


N. J., Newark—Essex Co. received bids 
Sept. 7, building (a) Columbia Bridge, on 
South Orange Ave., (b) Hanover Creek 
Bridge, on Mt. Pleasant Ave., both over 
Passaic River, from A. E. Smith, 220 Park 
Ave., Plainfield, (a) $78,713. (b) $76,788: 
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Bridges (Continued) 

.inde-Griffith Co., 4th Ave. Branch Brook, 
oy $95,430, (b) $89,980; M. Averill, 196 
Woodside Ave., (b) $66,753. Noted Aug. 26. 


*North Carolina—State Highway Comn., 
Raleigh, let contract. building concrete 
pridge across Yadkin River between Mont- 
romery and Stanley Counties, Federal Aid 
Project 116, to Council, Young Co., Macon, 
Ga., $175,000; small concrete bridges in 
Randolph Co., Federal Aid Project 101 A, to 
1. A. Kreis & Co., Knoxville, Tenn., $27,000; 
6 concrete bridges in Forsyth Co., Federal 
\id Project 111, to Heilig-Sherril Co., 
Winston-Salem, $26,500. Cost to be borne 
by State and above mentioned counties. 


xIllinois— Dept. Pub. Wks. & Bidgs., 
Springfield, let contract building bridges on 
following sections of Effingham-Fairfield 
Highway, Federal Aid Project 23, steel and 
concrete bridge on Sect. 5B, Clay Co., to 
Lineoln Constr. Co., Chicago, $16,200, 4 
concrete bridges and 2 concrete culverts 
Sect. 8 B, ayne and Clay Counties, to 
Montgomery & Parker, Rockport, Ind., $52,- 
216; Mt. Vernon-Fairfield Highway, Fed- 
eral Aid Project 16, 1 steel bridge to have 
150 ft. span, Sect. 17 B, Wayne Co., to 
Genl. Constr. Co., Arcade Blidg., St. Louis, 
Mo., $45,833, 4 concrete bridges Sect. 17C, 
Wayne Co., to Montgomery & Parker, 
Rockport, Ind., $81,926; Springfield-Dan- 
ville Highway, Federal Aid Project 18, 1 steel 
bridge to have 60 ft. span, Sect. 5 B, Cham- 
paign Co., to S. B. Stewart, Oreana, $9,325, 
1 concrete bridge to have three 40 ft. spans, 
Sect. 7B, Piatt Co., to W. F. Lodge, Mon- 
ticello, $20,283; National Highway, Federal 
Aid Project 9, superstructure of bridge on 
Sect. U, Fayette Co., to St. Louis Struc- 
tural Steel Co., Bank of Commerce Bldg., 
St. Louis, Mo., $41,203, substructure of 
bridge on Sect. U-1, Fayette Co., to Frazier- 
Davis Constr. Co., Arcade Bidg., St. Louis, 
Mo., $43,000; East Moline-Princeton High- 
way, Federal Aid Project 20, 1 steel on 
Sect. 4B, and 2 concrete bridges Sect. 3 B, 
Henry Co., to W. H. Shons, Freeport, 
$16,989 and $20,233 respectively, 4 con- 
crete culverts, Sect. 4C and 2. con- 
crete bridges Sect. 5 B, Henry Co., to H. A. 
Reschke Constr. Co., 527 North College 
Ave., Geneseo, $9,784 and $9.831  respec- 
tively, 1 steel bridge, to have 120 ft. span, 
Sect. 6B, Henry Co., to ’. H. Shons, 
Freeport, $21,103, 2 concrete bridges Sect. 
7B, Henry and Bureau Counties, to M. R. 
Deyo & Co. Peoria, $17,181, 1 concrete 
bridge, Sect. 8B, Bureau Co., to H. A. 
Reschke Constr. Co., 527 North College 
Ave., Geneseo, $4,863, bridge repairs, Sect. 
10 B, Bureau Co., to W. H. Shons, Freeport, 
$5,500; Monmouth-Galesburge Highway. 
Federal Aid Project 21, 2 concrete bridges 
Sect. 2B, Warren Co., to Lincoln Constr. 
Co., 3020 South Halsted St., Chicago, $20.- 
225; Vandalia-Cairo Highway, Federal Aid 
Project 14, 2 steel bridges, each to have 
90 ft. span, Sect. 23B and 3 concrete 
bridges, ct. 23C, Fayette Co., to W. C. 
Johnson, Belleville, $50,309 and $61,198 re- 
spectively, substructure for 1 steel bridge, 
Sect. 2B, Jackson Co., to C. S. Edwards, 
Edwardsville, $47,444, superstructure for 1 
steel bridge, Sect. 2C, Jackson Co., to IIli- 
nets ret Co., Jacksonville, $50,701. Noted 
Aug. : 

*Cal., Marysville—Bd. Supervs. Yuba Co. 
let contracts building 9 small bridges over 
various streams, to H. L. Hite, Marysville ; 
T. Polk, 511 2nd St., Chico; Jenkins & 
Wells, 3560 Y St., Sacramento, total $26,123. 

Que., Montreal—See ‘“Miscellaneous”— 
Walls—C, A. 


Streets and Roads 


PROPOSED WORK 


Alabama—State Highway Dept., 3d Div., 
Montgomery, plans to grade, drain and sur- 
face 17 mi. Enterprise-Elba Rd., sand-clay, 
also build one 200 ft. and one 300 ft. con- 
crete bridge, Coffee Co., cost $210,000; 24 
mi. Geneva-Hartford Rd.. sand-clay, and 
one 100 ft. wooden bridge, Geneva Co., 
$250,000; 6.95 mi. Montgomery-Tuskogee 
Rd., gravel, and one 500 lin.ft. concrete 
pile trestle bridge, Elmore Co., $196.000; 
11.6 mi. Alexander City-Jackson Gap High- 
way, bituminous macadam, Tallapoosa Co., 
$390,000; 5.5 mi. Goodwater-Ashland Rd. 
and 6 mi. Goodwater-Sylocouga Rd., bitu- 
minous macadam, Coosa Co., $140,000 and 
$138,000 respectively; 17 mi. Abbeville- 
Eufaula Rd., sand-clay, and three 60 ft. 
timber bridges, Henry Co., $240.000; grade 
and surface 7 mi. Montgomery-Birmingham 
Highway, gravel, and one 80 ft. concrete 
bridge, Elmore Co., $115,000. 

0., Lisbon—Columbiana Co. plans to pave 
34 mi. road from East Palestine to Negley, 


concrete. About $150,000. H. Armstrong, 
Lisbon, engr. 


Ind., Ft. Wayne—Allen Co. plans to grade, 


drain and pave 15,747 ft. Young Rd., 12 
ft. wide, waterbound macadam. About $33,- 
400. A. W. Grosvenor, co. surv. 


Mich., Detroit—City plans to surface .75 
mi. Ponchartrain Rd. from Seven Mile Rd. 
to Hamilton Blvd., 50 ft. wide, gravel on 
stone foundation. E. G. Heckel, Farwell 
Bldg., comr. parks and blivds. 

Wis., Sheboygan—City received no bids 
Sept. 7 grading, surfacing and building 
sidewalks with combined curb and gutter 
on 1.1 mi. North 6th St. from Pennsylvania 
to Michigan Aves., 20 ft. wide. About $40,- 
000. Work may be done by day labor. 
Noted May 13. 


South Dakota—State Highway Comn., 
Pierre, soon receives bids grading, gravel- 
ing and draining 4.3 mi. road, 24 ft. wide, 
Charles Mix Co., involving 22,000 cu.yd. 
excav., 6,450 cu.yd. gravel surfacing, 560 
lin.ft. corrugated iron or concrete pipe cul- 
verts, 180 cu.yd. concrete for culverts, 11,- 
000 Ib. steel reinforcement, about $39,800; 
13.04 mi. Yankton-Vermillian Rd., 36 ft. 
wide, Clay Co., 110,000 cu.yd. exeav., 900 
ft. corrugated iron or concrete pipe cul- 
verts, 105 cu.yd. concrete for culverts and 
4.500 Ib. steel reinforcement, $87,700. F. 
W. Schreiber, state highway engr. 

Montana—State Highway Dept., Helena, 
received no bids building 8.71 mi. Belknap- 
Furlong Highway, Federal Ald Project 90, 
Sanders Co., involving 47,987 cu.yd. com- 
mon, 500 cu.yd. intermediate and 162 cu.yd. 
rock excav., 11,145 sta.yd. overhaul, 934 lin. 
ft. 12-36 in. corrugated iron pipe, 40.48 cu 
yd. Class “B” concrete in headwalls, 9.315 
M. ft. lumber in guard rail. 

Missouri—State Highway Dept., Bolivar, 
received no bids Sept. 7 building 13.864 mi. 
Bolinger Springfield Rd. (Springfield Special 
Rd. Dist.), Federal Aid Project 33, Polk Co. 
Abott $90,496. Noted Sept. 2. 


Tex., McKinney — Collin Co., Copeville 
Dist., voted $24,000 bonds and Lavan Dist. 
$60,000 bonds to build roads. J. B. Crock- 
ett, co. engr. Noted Aug. 12. 

Tex., Sinton San Patricio Co. received 
no bids Aug. 26 grading, surfacing and 
draining 12.04 mi. Highway 9 through Rd. 
Dist. 5, cost $191,549, also 15.5 mi. 
way 9 through Rd. Dist. 1, $157,845. 
will be readvertised. A. C. Pancoast, Bee- 
ville, co. engr. Noted Aug. 19. 


Col., Denver—City plans to pave with 
asphalt East Colfax Ave. from Colorado 
Blvd. to city limits; South Bway. from Ex- 
position Ave. to city limits; Federal Blvd. 
from West Lake PI. to Colfax-Larimer via- 
duct; West Colfax Ave. from Colfax via- 
duct to Sheridan Blvd.; East 8th Ave. from 
Sheridan Blvd. to Bway. and from Frank- 
lin to William Sts.; Santa Fe Drive from 
Alameda to West Colfax Aves. About $1- 
000,000. J. B. Hunter, city engr. 


Col, Denver—City receives bids about 
Jan. 1, paving 11 block Alley Paving Dist. 
61, 16 ft. wide, involving 8,300 sq.yd. con- 
crete, cost $21,321; 12 block Alley Paving 
Dist. 62, 16 ft. wide, 9,220 sq.yd. concrete, 
$23,803. J. B. Hunter, City Hall, engr. 


Oregon—State Highway Dept., Salem, re- 
jected bids Aug. 24 gravel surfacing 7.9 
mi. Yambhill-Gaston Sect. Tualatin Valley 
Highway, Yamhill Co., and_ 6.3 mi. Oregon 
City-Oswego Sect. Pacific Highway, Clack- 
amas Co. N. Nunn, state highway engr. 
Noted Aug. 19. 


BIDS DESIRED 


N. Y¥., New York—Until Sept. 29, by H. 
Bruckner, pres. Bronx Boro., regulating, 
grading, curbing, building sidewalks, etc., 
West 230th St. from Heath to Bailey Aves., 
Guion P1. from St. Lawrence to Beach Aves., 
East 180th St. from Grand Blvd. and Con- 
course to Creston Ave., West 190th St. from 
Davidson to University Aves., Britton St. 
from Bronx Park East to White Plains Rd., 
Bronx Park Ave. from East Tremont Ave. 
to East 180th St.; paving with sheet asphalt 
on concrete foundation, ete., roadway of 
Van Buren St. from Morris Park Ave. to 
right of way of New York, New Haven and 
Hartford R.R., roadway of Morris Ave. from 
Fordham Rd. to East 190th St., roadway of 
Fillmore St. from Morris Park to Van Nest 
Aves.; sheet asphalt on cement concrete 
foundation. roadway of Faile St. from Sen- 
eca to Lafayette Aves.; building sanitary 
sewers and appurtenances in Carlisle PI. 
from East 213th St. to point 224 ft. south, 
Post Rd. between West 253rd and West 
252nd Sts., with temporary connection be- 
tween West 253rd St. and point 52 ft. north. 


N._Y., New York—Until Sept. 29, by 
H. H. Curran, pres. Manhattan Boro., 
Municipal Blidg., regulating and repaving 
with granite block on concrete foundation 
roadway of Murray St. from West St. to 
Bway., roadway of East 97th St. from 1st 
to 2nd Aves.; sheet asphalt on concrete 
foundation roadway of 48th St. from 7th 


Ave. to Bway., roadway of 49th St. from 
7th Ave. to Bway.; asphaltic concrete on 
existing concrete foundation roadway of 2nd 
Ave. west side curb to rail from 3rd to 4th 
Sts.; 34 in. white oak or chestnut oak 
block on concrete foundation, roadway of 
2nd Ave., curb to rail, from Ist to 3rd Sts. ; 
asphaltic block (3 in.) on concrete founda- 
tion, roadway of East 39th St. from 3rd to 
Lexington Aves. 

New Jersey—Until Oct. 6, by State High 
way Comn., Trenton, paving Route 9, Sect. 
2. Westfield Cut-off, Union Co., also c.i 
pipe culvert with head walls over Ballinger 
Creek, Route 4, between Tuckerton and 
New Gretna, Burlington and Ocean Coun 
ties. A. L. Grover, ch. clk.; advertised in 
this issue 

N. J... Newark—Until Sept. 28, by 
Streets & Pub. Impvts., paving with 
and asphalt, concrete or bitulithic, Peshine 
Ave., also Grand Ave. from South Orange 
Ave. to Mt. Vernon P1 About $25,000. M 
R. Sherrerd, city engr Noted Sept. 9. 

Pennsylvania—Until Oct 13, by State 
Highway Dept., Harrisburg, repaving roads 
in various counties lL. S. Sadler, comr. ; 
advertised in this issue. 

Maryland—tUntil Sept. 
Comn., 601 Garrett Bldg., 
ing and draining Hereford Rd. from York 
Rd. 2.04 mi. west, Baltimore Co., Contr 
B-38; 0.71 mi. road from New York, Penn 
sylvania & Norfolk R.R. to Pocomoke 
Somerset Co., Contr. S-19. J. N. Makall, 
chn.; advertised in this issue 

Maryland—tUntil Sept. 28, by State Rds 
Comn., 601 Garrett Bldg., Baltimore, grad- 
ing and draining 1 mi. state highway from 
Rock Hall Ferry Landing toward Rock Hall, 
Kent Co., Contr. K-14. J. N. Mackall, 
chn. and engr. 


Md., Baltimore—tUntil Sept. 29, by Bd 
Awards, c/o City Register, City Hall, grad- 
ing and paving with cement concrete, alleys 
listed in Private Alley Contr. 66. N. G 
Ferrying, ch. engr 

W. Va., Moundsville—Until 
Marshall Co. grading and 
Bowman Ridge Rd. Meade Dist. and 2} 
mi. Round Bottom Rd., Clay  Dist., in- 
volving 51,000 cu.yd. excav., 660 ft. 12-18 
i corrugated iron pipe. About $35,000 
and $25,000 respectively. A. Purdy, 
Moundsville, engr. 

Florida—Until Sept. 30, by State High- 
way Dept. Tallahassee, building 9.55 mi 
State Aid Rd. 7, between St. Lucie Co. line 
and Okeechobee City, involving 59 acres 
clearing and grubbing, 57,269 cu.yd. regular 
excav., 160 lin.ft. 15 in. and 42 lin.ft. 24 
in. double strength T. C. pipe, 26,000 ft 
Class “A” bridge timber, 1,248 lin.ft. Class 
“A” timber piling, 89,642 sq.yd. 8 in. local 
stone base; clearing, grubbing, grading and 
surfacing 1 mi. State aid road between Pen- 
sacola and Flomaton, concrete. ool ae 
Browne, state highway engr. 


Ohio—Until Oct. 8, by State Highway 
Comn., Columbus, building roads in follow- 
ing counties. 

Athens Co., Sect. “R” Logan-Athens Rd., 
0.637 mi., grading, constructing bridges and 
culverts and paving with brick, $41,193. 

Clermont Co., Sect. “N-2" Milford-Hills- 
boro Rd., 3.548 mi. grading, constructing 
bridges and culverts and paving with water- 
bound macadam, $100,197. 

Sect. “A” Milford-Vera Cruz Rd. 2,433 
mi., grading, constructing bridges and cul- 
verts and paving with waterbound mac- 
adam, $69,552. 

Hancock Co., Sect. “D” Lima-Sandusky 
Rd., 6.047 mi. grading, constructing bridges 
and culverts and paving with monolithic 
brick. bituminous concrete or _ rein.-con., 
$301,975. 

Hocking Co., Sect. “P-1" Logan-New Lex- 
ington Rd., 5.351 mi. grading constructing 
bridges and culverts and porns with bitu- 
minous macadam, $14,920. 

Sect. “N” Logan-Chillicothe Rd., 6.530 
mi. grading, constructing bridges and cul- 
verts and paving with waterbound mac- 
adam, $155,245. 

Huron Co., Sect. “P” Oberlin-Norwalk 
Rd. 4.667 mi., grading, constructing bridges 
and culverts and paving with monolithic 
brick, $210,360. State to furnish brick, 
$136,526. 

Lake Co., Sect. “A” Painesville-Ravenna 
Rd. 4.735 mi., grading, $32,760. 

Lawrence Co., Sect. “K"” Ohio River Rd., 
0.97 mi., grading constructing bridges and 
culverts and paving with rein.-con. or bitu- 
minous macadam, $34,040. 

Lorain Co., Sect. “O” Medina-Norwalk 
Rd., 2.5 mi. grading, constructing bridges 
and culverts and paving with waterbound 


macadam, $63,971 
“LL” Pomeroy-Athens 


Dept 
brick 


28, by State Rds 
Baltimore, grad 


Oct. 8, 
draining 6 mi 


by 


Meigs Co., Sect. 
Rd. 2.839 mi, grading 44,269. 

Sect. “M” Pomeroy-Athens Rd., 4.007 mi., 
grading, $80,369. 














Streets and Roads (Continued) 

Sect. “O" Pomeroy-Athens Rd. 3.303 mi., 
grading, $91,763. 

Mercer Co., Sect. “H-1" Celina-Green- 
ville Rd., 1.5 mi., grading, constructing 
bridges and culverts and paving with rein.- 
con., $72,672. 

Pike Co., Sect. ““A" Waverly-Coopersville 
Rd., 6.1403 mi. grading, constructing 
bridges and culverts and paving with water- 
bound gravel, $41,361 

Sect. “B” Waverly-Coopersville Rd., 5.734 
mi., grading, constructing bridges and cul- 
verts and paving with waterbound gravel, 
$36,507. 

Seneca Co. Sect. “F-1" Bucyrus-Tiffin Rd., 
0.884 mi. grading constructing bridges and 
culverts and paving with bituminous mac- 
adam $32,452 

Sect. “G" Tiffin-New Haven Rd., 2.007 
mi., grading, constructing bridges and cul- 
verts and paving with bituminous macadam, 
$63,790 

Sect. “D” Columbus-Sandusky Rd., 2.036 
mi., grading constructing bridges and cul- 
verts and paving with bituminous macadam, 
$79,832. 

Summit Co., Sect. “Q” Akron-Medina Rd., 
2.27 mi., grading, constructing bridges and 
culverts and paving with rein.-con. or bitu- 
minous concrete, $143,847. 

Sect. “A” Akron-Youngstown Rd., 2.49 
mi., grading, constructing bridges and cul- 
verts and paving with rein.-con. or bitumin- 
ous concrete, $125,822. 

Williams Co., Sect. “K” Eden-Cooney Rd., 
3.592 mi., grading, constructing bridges and 
culverts and paving with bituminous mac- 
adam, $108,970. 

Sect. “D” Bryan-Wauseon Rd., 1.582 mi. 
grading, constructing bridges and culverts 
and paving with bituminous macadam, $68,- 
479. 

Sect. “Styker” Byran-Wauseon Rd., 1.393 
mi., grading, constructing bridges and cul- 
verts and paving surfacing with bituminous 
$98,914 - 

Defiance Co., Sect. “E” Bryan-Ft. Wayne 
Rd., 1.77 mi. surfacing with bituminous 
macadam, $21,781. 

Jefferson Co., Sect. “J” Ohio River Rd., 
0.085 mi., removing rock cliff, $11,375. 


0., Akron—Until Oct. 4. by E. A. Zeis- 
loft. dir. Pub. Serv., Delaware Bldg.. re- 
surfacing and building sewer in South Main 
St. from Market to Exchange Sts., asphalt 
or asphaltic concrete. E. Kemmler, 
engr.; advertised in this issue. 

Indiana—By Bd. Co. Comrs. building 
roads in following counties: 

Oct. 4, Dearborn Co., Lawrenceburg. 17,- 
768 ft. John Shank Rd., Harrison Twp., 
broken stone. A. E. Jackson, aud. 

Jennings Co., Vernon, 14,586 ft. John 
Keiper Rd., Marion Twp., crushed stone. 
E. Bemish, aud. 

Oct. 5, Alen Co., Ft. Wayne, 14,718 ft. 
Minnich Rd., Marion Twp.; 15.828 ft. 
Menshey Rd., Cedar Creek Twp.; 10,950 ft. 
Scherer Rd., Madison Twp.; 11,115 ft. Pul- 
ver Rad., Perry Twp.; 11,036 ft. Ashton Rd., 
Springfield and Maumee Twps., all stone. 
A. CG McCoy, aud. 

Lake Co, Crown Point, Henry Ohlenkamp 
et al Rd.. West Creek Twp.; John Love et 
al Rd., West Creek Twp.; Edward Yates 
et al Rd.. Cedar Creek Twp., all gravel. 
G. M. Foland, aud. 

Michigan—Until Oct. 1, by State High- 
way De-i., at dist. office, Port Huron, grad- 
ing, draining and surfacing 1.12 mi. State 
Trunk Line Rd. 19-1, Yale Co., 20 ft. wide, 
involving 13,098 sq.yd. concrete or bitu- 
minous macadam and 4,487 cu.yd. earth 
excav.: 1.004 mi. State Trunk Line Rd 
91-13. Sect. B, Capac, 20 ft. wide, 11,775 
sq.yd concrete or bituminous — concrete, 
3,581 cu.yd. earth excav. Noted July 22. 

Michigan—Until Oct. 4. by State High- 
way Dept., Lansing, grading, draining and 
surfacing 4.155 mi. Assessment Dist. Rd. 
394.12 ft. wide, Ingham and Eaton Coun- 
ties, involving 13,789 cu.yd. earth excav., 
29.027 sq.yd. gravel surface, 1,516 lin.ft. 
pipe culverts, etc. 

Michigan—Until Oct. 6, by State High- 
way Dept., at office of Bd. Rd. Comrs. 
Montcalm Co., Stanton, grading, draining 
and surfacing 5.53 mi. Assessment Dist 
Rd. 364, 16 ft. wide, Montcalm, Isabella 
and Mecosta Counties, involving 19,751 cu 
yd. earth excav., 51,904 sq.yd. gravel sur- 
face, 786 lin.ft. pipe culverts, ete. Noted 
April 22. 

Mich., Grosse Pointe Park (Detroit P. 
O.)—Until Sept. 28, by city, furnishing 
labor and material grading, shaping and 
paving 1,600 ft. Wayburn Ave. from Hamp- 
ton to Kercheval Aves., 26 ft. wide, in- 
volving 4,600 sq.yd. concrete or asphaltic 
concrete, ete. About $25,000. C. H. Mar- 
den, 502 Whitney Bidg., Detroit, engr. 

Mich., Ishpeming—Until Sept. 28, by Bd. 
Rd. Comrs. Marquette Co., grading, drain- 
ing and surfacing .805 mi. State Trunk Line 
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Rd. 35-6, Sect. B, 15 ft. wide, involving 
2,941 cu.yd. earth and 160 cu.yd. rock 
excav., 7.083 sqyd. 12 in. waterbound 
acacia and 2.44 acres clearing and grub- 
ing. 

Tilinois—Until Sept. 29, by Dept. Pub. 
Wks. & Bldgs., Springfield, improving 2,102 
ft. Route 10, Sect. J, 24 ft. wide, Green 
Co., earth, cost $5,597; 1,800 ft. Route 5, 
Sect. G, 10 ft. wide, Franklin Co., concrete, 
$9,514; grading 8.53 mi. Vandalia-Cairo 
Highway, Federal Aid Project 14, Sect. 
13A, 19 and 30 ft. wide, Union Co., involv- 
ing 107,815 cu.yd. excav. and 25.3 cu.yd. 
concrete, 6.27 mi. Sect. 14A, 30 ft. wide, 
Union and Pulaski Counties, 121,173 cu.yd. 
excav. and 733 cu.yd. concrete, 4.32 mi. 
Sect. 15A, 30 ft. wide, Pulaski Co., 96,670 
cu.yd. excav. and 169.5 cu.yd. concrete. 5.88 
mi. Sect. 16A, 19 and 30 ft. wide, Pulaski 
Co., 67,490 cu.yd. excav. and 465.2 cu.yd. 
concrete ; .34 mi. Springfield-Danville High- 
way, Federal Aid Project 18, Sect. 2A, 30 
ft. wide, Champaign Co., 13,689 cu.yd. 
excay. 

Wisconsin—Until Sept. 27, by State 
Highway Comn., at div. office 4, Citizens 
Natl Bank Bldg., Grand Rapids, grading 
and paving 1.31 mi. Mauston-KIilbourn Rd., 
Federal Aid Project 176, Sauk Co., involv- 
ing 26.3 cu.yd. Class “A” concrete, 19,602 
sq.yd. gravel surfacing, 6,957 cu.yd. earth, 
1.161 cu.yd. rock and 373 cu.yd. borrow 
eXcay. 

Wisconsin—Until Sept. 29, by State High- 
way Comn., at div. office 5, Batavian Natl. 
Bank Bldg., La Crosse, grading and pav- 
ing 2.47 mi. Black River Falls-Alma Center 
Rd., Federal Aid Project 84 (Sta. 0 to 100 
and 139 to 169 plus 50), Jackson Co., in- 
volving 24,718 sq.yd. shale surfacing, 16 ft. 
wide; 3.7 mi. Alma-Mondovi Rd., Federal 
Aid Project 135, Buffalo Co., 2.2 acres clear- 
ing and grubbing, 32,979 cu.yd. earth and 
3.996 cu.yd. borrow excav., 602 cu.yd. 
Class “A” concrete in culverts, 110 cu.yd. 
Class “A” concrete in bridges, ete. 

Wis., Waukesha—Until Sept. 29, by W. 
Caldwell, engr. Waukesha Co., grading and 
building bridge on Oconomowoc Relocation, 
involving 20,000 cu.yd. grading, 2.1 acres 
clearing and grubbing, 20,000 Ib. steel and 
318 cu.yd. concrete. State Highway Comn, 
Madison, engrs. 

Minn., Faribault—Until Oct. 6, by Rice 
Co., graveling 9 mi. Co. Job 2002, involving 
1,200 cu.yd. gravel per mile, 24,300 cu.yd. 
load and haul. About $36,000. P. L. Hazard, 
Faribault, engr. 

Minn., Shakopee—Until Oct. 19, by Scott 
Co., building 7 mi. Federal Aid Project 93, 
State Rd. 9, involving 6 acres clearing, 4 
acres grubbing, 191,400 cu.yd. overhaul, 
11,500 cu.yd. gravel surfacing and 330 cu. 
yd. concrete culverts. About $55,000. D 
Childs, Shakopee, engr. 

Neb., Wisner—Until Oct. 7, by City 
paving streets Dists. 1, 2 and 3, involving 
25.862 sq.yd. brick on 5 in. asphalt filler 
base, 21,600 sq.yd. brick on 4 in. asphalt 
filler base, 27,400 cu.yd. grading 1,000 ft. 
free haul, 10,625 lin.ft. 6 in. curbing and 
30 in. gutter, 17,856 lin.ft. 6 in. curbing 
and 24 in. gutter, etc. E. T. Archer & Co., 
New England Bldg., Kansas City, Mo., 
engrs. Noted Sept. 16. 

Missouri—Until Oct. 5, by State Highway 
Dept., Sedalia, building 4.76 mi. Sedalia- 
Marshall Rd. (Sedalia 12 mi. Special Rd. 
Dist.) Federal Aid Project 122, Pettis Co., 
involving 8,327 cu.yd. earth excav., 1,694 
cu.yd. borrow, 1,955 sq.yd. Telford base 
course, 44,896 sq.yd. stone for bituminous 
macadam surface course, 101,016 gal. bitu- 
men for bituminous surface course, 64.8 
cu.yd. Class “B” and 10.7 cu.yd. Class “C” 
concrete masonry, 4,165 Ib, reinforcement 
for concrete masonry, 92 lin.ft. 12-30 in. 
vitr. clay pipe culverts. About $57,270. 
Noted July 

Tex., Marlin—Until Sept. 30, by E. M. 
Dodson, judge Falls Co., grading, surfacing 
and draining 6.84 mi. Highway No. 2, 
through Precinct 1, inolving 38.3 acres 
clearing and grubbing, 177 cu.yd. Class 
“A” concrete, 23,917 cu.yd. gravel, 15,303 
lb. reinforcing steel, 67,769 sq.yd. bitumi- 
nous macadam, 23,811 cu.yd. earth borrow 
and 13,045 cu.yd. earth excav, About $160,- 
600. G. W. Courter, Marlin, engr. 


Tex., San Antonio—Until Sept. 27, by S. 
Cc. Bell, mayor, grading, draining, etc., .52 
mi. New Braunfels Ave. from Commerce 
St. to Dilworth Ave., involving 1,000 lin.ft. 
concrete curb and 9,000 sq.yd. asphalt, con- 
crete or bituminous macadam, cost between 
$27.900 and $37,150; .41 mi. Dallas St. from 
Romana St. to Brooklyn Ave., also Cypress 
St. from Brooklyn to McCullough, Aves., 
4,050 lin.ft. concrete curb and 6,800. sq.yd. 
asphalt, concrete or bituminous macadam, 
cost between $24,045 and $32,545; .37 mi. 
Jones Ave. from Kendall to Layer Sts., 
3,900 lin.ft. concrete curb and 7,200 sq.yd. 
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asphalt, concrete or bitumnious conc; 
cost between $25,110 and $34,110; x6 
Ruiz St. from Laredo to Trinity Sts., 16.; 
lin.ft. concrete curb and 16,400 sq.yd 
phalt, concrete, bituminous concrete or | 
minous macadam, cost between $55,140 « 
$75,640; .54 mi. Brooklyn Ave. from () 
land to Cvpress Sts., 4,460 lin.ft. conc: 
curb and 7,600 sq.yd. concrete or bitu 
nous macadam, cost between $26,805 
$36,305; .44 mi. McCullough Ave. fr 
Cypress St. to Dewey PIL, 5,650 lin.ft. « 
crete curb and 8,250 sq.yd. concret« 
bituminous macadam, cost between $28 
and $39,247. H. Hillard, city engr. 
Tex., San Antonio—Until Oct. 2, by J 
Davis, judge Bexar Co., grading, surfa: 
and draining 6.2 mi. Highway 9 from A: 
cosa line north, 16 and 18 ft. wide, invo 
ing 20.7 acres clearing and grubbing, 13.:.9 
cu.yd. borrow, 10,560 cu.yd. earth, 300 
yd. solid rock and 300 cu.yd. [oose ro 
excav., 58,211 sq.yd. bituminous macadan 
5,368 Ib. reinforcing steel, eta Abo 
$128,686. C. E. Hoff, San Antonio, co. eng: 


Tex., Seguin—Until Oct. 5, by J. B. Wi! 
iams, co. Guadalupe Co., surfacing 3.256 
mi. Meridian Highway 2, from Comal (y 
line to Bexar Co. line, 16 ft. wide, involvin, 
28,653 sq.yd. 2 in. bituminous macadam 
About $47,280; including 10% for engineer 
ing and contingencies. Hess & Skinner 
Southwestern Life Bldg., Dallas, engrs 

Washington—Until Oct. 4, by State Hic} 
way Comn., Olympia, grading, gravel sur- 
facing and draining 1.6 mi. Inland Empir 
Highway from Richland to Kennewick 
Benton Co.; grading, gravel surfacing 
clearing and draining 1.5 mi. North Bank 
Highway east from Washougal, Clarke Co 
J. Allen, state highway comr. 

Oregon—Until Sept. 28, by State High 
way Comn., Room 520 Multnomah Co. Court 
House, Portland, grading and macadamiz 
ing 4.8 mi. Wren-Blodgett Sect., Corvallis- 
Newport Highway, Benton Co., involving 
8,500 cu.yd. broken stone surfacing; 5.7 
mi. Oregon City-Oswego Sect. Pacific High- 
way, Clackamas Co., 16 ft. wide, hard sur 
face pavement; Hubbard Creek-Brush 
Creek Sect., Coast Highway, Curry Co., 
7,400 cu.yd. broken stone surfacing; Lawen- 
Crane Sect., Central Oregon Highway 
Harney Co., 79,000 cu.yd. execav., 23,000 
cu.yd. broken stone surfacing ; Kamela-Hil 
gard Sect. Old Oregon Trail, Union Co., 
105,000 cu.yd. excav., 2,300 lin.ft. culvert 
pipe, 60 cu.yd. concrete; Newberg-West 
Dayton Sect., West Side Highway, Yamhill 
Co., 3,069 lin.ft. guard fence; lining tunnel 
on Hood River-Mosier Sect. of Columbia 
River Highway, Wasco Co., 300 cu.yd 
excav., 220 cu.yd. rubble masonry, 75 cu.yd 
Class ‘A” and 150 cu.yd. Class “C” con 
crete, ete. H. Nunn, state highway engr 

Que. Montreal—City receiving bids paving 
Deslisle St., cost $36,750; Albert St., $54.- 
500; Workman St., $32,410; Benoit St 
$3,440. A. E. Doucet, city engr. 


CONTRACTS AND PRICES AWARDED 
(*Indicates Award of Contract) 


* Maine—State Highway Dept., Augusta, 
let contract paving 3.92 mi. state road bitu- 
minous macadam, Westbrook, to A. I) 
Bridges Sons Co., Inc., Hazardville, Conn., 
$92,739. 

* Maine—State Highway Dept., Augusta, 
let contract paving 4.57 mi. state road con- 
crete, Oxford and Norway, to Hassam Pav- 
ing Co., 17 Federal St., Worcester, Mass., 
$133,183. 

* Maine—-State Highway Comn., Augusta, 
let contract graveling 3.31 m1, state high- 
way, Houlton, to Greenwood Constr. Co., 
Skowhegan, $61,857; 3.6 mf. state road, 
Island Falls and Dyer Brook, to M. Hughes, 
Bangor, $70,481. Noted May 20. 

* Maine—State Highway Comn., Augusta 
let contract building 2.25 mi. concrete road 
from Norway to Paris Twp. to J. H. Kerr 
Rumford. About $75,000. Noted July 22 


* Massachusetts—State Highway Comn., 
Poston, let contract paving state highway) 
bituminous macadam, Kingston, to Lane 
Constr. Co., 37 Colony St., Meriden, Conn., 
$60,181. 

*Mass., Ayer—Town let contract repair 
ing various highways, asphalt, to Hanscon 
Constr. Co., 70 Kilby St., Boston. About 
$40,000. 

*Mass., Boston—City let contract paving 
Albany St., granite block, to J. Doherty, 3° 
Calumet St., Roxbury, $42,144. Noted 
Sept. 9. 

*Mass., Pembroke—Town let contract re- 
pairing various roads to Atwood-Thomas 
Constr. Co., Middleboro. About $25,000. 

*Conn., East Hartford (Hartford P. ©.) 
—Town let contract paving Hillstown Rid. 
waterbound macadam, to Natl. Constr. Co 
756 Main St., Hartford. About $25,000. 
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Streets and Roads (Continued) 

«Conn., Meriden—City let contract paving 
eouth Colony St. from New York, New 
Haven and Hartford R.R. to south line of 
Cooper and Perkins Sts., to M. Moulton, 
ir. Ine, 6 Beacon St., Boston, work im 
volves 7,836 sq.yd. bitoslag at $2.84 per sq. 
vd 3,600 lin.-ft. bitoslag curbing, $1.85, 
etc. Cost between $35,000 and $40,000. 

nN. Y., Brooklyn — E. Riegelmann, boro. 
pres., received bids Sept. 15 improving (a) 
Redford Ave. from _ Eastern to Empire 
Rivds., (b) Bedford Pl. from Brevoort PI. 

Atlantic Ave., (c) Bleecker St. from St. 
Nicholas Ave. to boro. line, (dad) Bradford 
st from Dumont to Livonia Aves., (e) 
Crooke Ave. from Brighton Beach R.R. to 
Ocean Ave. (f) Tillary St. from Fulton 
St. to Washington Ave., (g) 6th Ave. from 
62a to 63d Sts., from Leonard Paving Co., 
‘ Bway., New York City, (a) $80,596; 
Rosenthal Eng. Co., (a) $83,396; M. J. 
O'Hara, (a) $83,491, (f) $5,022; Uvalde 
Asphalt Paving Co., 1. Bway., New York 
City, (b) $8,646, (c) $3,079, (dad) $13,199, 
(e) $4,007, (g) $6,340; Brooklyn Alcatraz 
Asphalt Co., 1 Bway., (b) $8,967, (c) $3,- 
150, (ad) $13,831, (e) $4,057, (g) $6,012; 
Grecco Bros., (f) $4,414; Scanlon Bros., 
(f) $4,489. Noted Sept. 9. 

*xN. Y¥., Long Island City—M. E. 
nolly, pres .Queens Boro., let contract 
improving Park Lane, to Gibbet Constr. 
Co., $95,350; 42nd St., to Kennedy & Smith, 
94 Main St., Flushing, $1,950; Harper Ave., 
to Welsh Bros., 14 Queen St., Astoria, 
$9,500; filling lot on side of Tompkins Pl., 
to C. Kurth, $875. Noted Sept 16. 

N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro., received bids Sept. 20, 
improving (a) 16th and Arcadia Aves., 
(b) Havemyer St., (c) 2 sections Rockaway 
Biva., (d) Shell Rd., (e) Strongs Causeway, 
(f) Bridge Plaza north and south (sheet 
asphalt), (g) Bridge Plaza north and south 
(granite block), (h) Cooper Ave., (i) Col- 
lege Point Causeway, (j) 8th Ave., (kK) Ist 
St.. (1) Lawrence Ave., (m) Prospect St., 
from R. A. Hess, 14 Queens St., Astoria, 
(a) $1,386, (b) $23,596; Welsh Bros., (a) 
$1,575, (g) $85,110; Pease Bros. (a) 
$1,837, (b) $25,781, (i) $48,580, (1) $65,- 
539; Kennedy & Smith, 94 Main St., Flush- 
ing, (b) $25,063, (2) $92,460; Union Paving 
Co., Bway. and 112h St., New York City. 
(c) $65,315 and $72,095 respectively, (d) 
$147,987, (e) $95,010, (f) $34,342, (h) $30,- 
690, (j) $48,085, (kK) $57,125, (m) $26.472; 


Con- 


Sicilian Asphalt Paving Co., 41 Park Row, 


New York City, (f) $32,480, (m) $26,204; 
Consolidated Asphalt Corp., 52 9th_ St., 
Brooklyn, (f) $38,650, (j) $48,246, (k) $57,- 
442, (m) $30,897; Astoria Constr. Co., (g) 
$93,110; A. Mayers, (i) $30,680; H. J. 
Mullen, Fulton St., Jamaica. (i) $35.720, 
(1) $61,340; Cleveland Trinidad Co., Flush- 
ing, (j) $48,867, (k) $58,204. Noted Sept. 
16 

*N. Y., Niagara Falls—City let contract 
improving Niagara St. between 3rd and 9th 
Sts., to Read-Coddington Eng. Co., 238 Port- 
age Rd., $36,485. 

N. Y., Niagara Falls—City received bids 
Sept. 3, paving 8rd St. between Falls and 
Main Sts., from Raed-Coddington Engr. Co., 
238 Portage Rd., (sheet asphalt) $49,066, 
(asphaltic concrete) $48,262, (wood block) 
$62,730 

N. Y¥., New 


’ York—H. H. 
Manhattan 


Boro., received 
improving (a) 54th St. from 
Aves., (b) West End Ave. from 69th to 
72d Sts., (ec) West End Ave. from 76th to 
§ist Sts., (d) 4th Ave. from 32d to 34th 

Front St. from Montgomery to 
Jackson Sts., from W. J. Fitzgerald, 547 
West 45th St., (a) $40,901, (b) $28,304, 
(ec) $153,612, (dad) $13,563, (e) $30,766; J. 
L. Brusstar, Harlem River and 150th St., 
(a) $44,313; Asphalt Constr. Co., 547 
West 45th St., (a) $45,850, (b) $30,396, 
(c) $166,488; Uvalde Asphalt Paving Co., 
1 Bway., (b) $33.011, (c) $234,111; P. J. 
Kearns, 2306 Creston St., (d) $13,379, (e) 
$31,325. Noted Sept. 9. 


N. Y., S. L, St. George—C. D. Van Name, 
pres. Richmond Boro., received bids Sept. 
20, repaving Arthur Kill Rd. from Wood- 
row to Richmond Rds., from J. Donovan, 
2205 Riehmond Terrace, Port Richmond, 
$164,042; Aivixa Corp., $169,077; W. P. 
re fp 9 Port Richmond, $177,585. Noted 
Sept. s 

N. ¥., S. L, St. George—C. D. Van Name, 
pres. Richmond Boro., received bids Sept. 
14, repaving with concrete roadway of 
Arthur Kill Rd. from Sharott to Fosters 
Rds., from W. J. McDonald Constr. Co., 
$165,071; J. Johnson Sons, $174,470; J. E. 
Donovan. 2205 Richmond Terrace, Port 
Richmond, $175,386. 


N. ¥., 8. I, St. George—C. D. Van Name, 
pres. Richmond Boro., received -bids Sept. 


Curran, pres. 
bids Sept. 15 
7th to 9th 
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15, repaving Arthur Kill Rd 
to Foster Rds., from W 
120;.-Awixa Corp., Mt. 
Noted Sept. 9. 

*wNew Jersey—State Highway Dept., 
Broad St. Bank Bldg., Trenton, let contract 
surfacing 8,000 sq.yd. Route 1 from High- 
land Park to Hotel Pine, to Standard 
Bitulithic Co., 50 Church St., New York 
City. About $34,000. Noted Aug. 26. 


N. Jd., Jersey City—Bd. Freeholders Hud- 
son Co. received bids Sept. 9, improving 
Schuyler Ave. in Harrison and Kearny, 
from Oak Contractors Supply Co., 38 Park 
Row, New York City, $133,853; Standard 
Bitulithic Co., 50 Church St., New York City, 
$136,403. Noted Aug. 26 


N. J., Newark—Essex Co. received 
Sept. 7, improving (a) Heller Parkway, 
volving 1,000 cu.yd., filling, 500 cu.yd. excav., 
200 ft. curbing, 5,700 cu.yd. bitoslag; (b) 
Chancellor Ave., Irvington, 42,000 sq.ft. bitu- 
lithic paving, 10,000 cu.yd. excav., 600 ft 
header curbing; (c) Chancellor Ave., South 
Orange, 3,000 cu.yd. bitulithic or Warrenite 
paving, 1,000 cu.yd. excay (d) Belleville 
Ave., Glen Ridge, 10,000 cu.yd. exeav., 1,200 
ft. header curbing, 28,500 cu.yd. bitulithic 
or Warrenite paving; (e) Franklin Ave., 
Nutley, 300 cu.yd. excav., 850 ton broken 
stone, 500 cu.yd. scarifying, 6,200 sq.yd. 
bitoslag; (f) John St., 9,000 cu.yd. excav., 
1,000 ft. header curbing, 29,000 sq.yd. 
bitoslag paving; (g) Franklin Ave. 500 
cu.yd. excav., 1,200 ton broken stone, 15,- 
000 sq.yd. scarifying, 12,800 sq.yd. bitoslag 
paving; (h) Rutgers St., Belleville, 1,600 
cu.yd. excav., 300 ft. header curbing, 5,100 
sq.yd. bitoslag; from Northern Constr. Co., 
75 Montgomery St., Jerse City, (a) $30,- 
130, (d) $155,067 (e) $22,281, (f) $152,020, 
(g) $42,796, (h) $27,663; Crescent Constr. 
Co., Berger St., Harrison, (a) $30,394, (e) 
$26,645, (f) $161,200, (g) $43.481, (h) $28,- 
450; Standard Bitulithic Co., 50 Church St., 
New York City, (b) $204,480, (c) $15,700, 
(d) $158,000; Newark Paving Co., 133 Ist 
St., (b) $231,090; Osborn & Marsellis, Belle- 
vue <Ave., Montclair, (e) $21,406, (ge) 
$41,344. 


* Pennsylvania—State 
Harrisburg, let contract building 34,837 ft. 
1 course rein.-con. roadway on Route 115, 
Washington Co., to S. Gamble Co., Carnegie, 
$475,646. Noted June 24. 


*Pa., Phila.—City let contracts to T. L. 
Flanagan, 1240 East Montgomery St., grad- 
ing Grange Ave., $4,971 and Old Front St., 
$1,540; to R. B. Wenner, Franklin Trust 
Bldg., Basel St., $33,245; to Curtice Bros., 
League Island, Ditman Sst (sidewalks), 
$876; to Estate of D. McMahon, German- 
town and Chelton Sts., 16th St., $891; to 
Barber Asphalt Paving Co., Land Title 
Bldg., paving 20th St., $23,533 56th St., 
$20,372, 60th St., $24,585, 62nd St.. $24,687, 
65th St., $16,849, 69th Ave., $9,210, 71st 
and 72nd Sts., $17,076, 73rd St., $12,944, 
Woodstock and Lambert Sts., $7,565, Pine 
St., $10,160, Locust St., $9,204, Grange 
Ave., $26,030, Greenway Ave., $9,799, Cedar 
Ave., $11,357; to Eastern Paving Co., Colo- 
nial Trust Bldg., A St., Beechwood 

$5,156, Chew St., 3,016, Clearview 

. $3,830, Front St., , Lindley Ave., 

Luray St., $1 Palethorpe St., 

Palmetto St., Rubicam St., 

Ruscomb §&t., _ Westmore- 

$8.588, American St., $11.689, 

Dungan, Floyd and Glendale Sts., $3,504; 

to Mack Paving & Constr. Co., Nicetown 

Lane and C St., Albanus St., $6.317. Noted 
Sept. 9. 


*W. Va., Beckley Raleigh 
tract grading and draining 44 
Valley-Concord Rd., to Jutton 
Pikesville, Ky., $115,379. 

*W. Va., Buchanan — City let contract 
building 20,000 yd. Kanawha, Florida and 
Locust Sts., to Federal Paving Co., Hamil- 
ton, O. About $58,200. 


*W. Va., Ripley—Jackson Co. let con- 
tract paving 1 mi. Ravenswood-Sandyville 
td., vitr. brick, to Bitting & Carr, Ripley, 
$47,930. 


*xW. Va., Wellsburg—PBrooke Co. let con- 
tract paving 2 mi. River Rd. in Buffalo 
Dist.. to Keely Constr. Co., Clarksburg, 
$56,220. 

*xNorth Carolina—State Highway Dept., 
Raleigh, let contract graveling 21 mi. Fed- 
eral Aid Project 98A, Raleigh-Charlotte 
Highway, Moore Co., to J. T. Plott, Greens- 
boro, $150,000; surfacing 10.25 mi, Federal 
Aid Project 101A, Ashboro-Graham High- 
way, Randolph Co., clay gravel, to S. L. 
Davis & Sons, Knoxville, Tenn., $85,000; 
6 mi. Federal Aid Project 38, Natl. High- 
way, Caswell Co., clay gravel, to Boston 
Constr. Co., Marion, $50,000; 10 mi. clay 
gravel road from Raeford to Cumberland 
line, Hoke Co., to Jamison Bros., Rocky 


from Woodrow 
P. McDonald, $163,- 
Vernon, $167,097. 


bids 
in- 


Highway Dept., 


Co. let con- 
mi. Jarrolds 
Constr. Co., 
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Mt., $53,000; 19.75 mi. Warrenton-Nashvill 
Highway, Warren Co., clay gravel. ¢t 
Chandler & England, Virgilina, Va. $16 
000; 10 mi. Federal Aid Project 78, W 
mington-Asheville Highway, Rutherford 
Co., clay gravel, to R. E. Oliver, Knoxvilk 
Tenn., $65,000; 6.5 mi. clay gravel road in 
Haywood Co., to O’Brien Constr, Co., Bir 
mingham, Ala., $81,250; 5 mi. Boone Trail 
Mitchell Co., rock asphalt, to Gibson Constr 
Co., Knoxville, Tenn., $185,000 


*North Carolina—State 
Raleigh, let contract 
Aid Project 100 A 
Western North Carolina Highway, 
Co., Waterbound macadam, 
gravel road, Madison Co., 
Co., Asheville, $158,000, 
000 respectively 

kInd., Ft. Wayne—Allen Co. let contract 
grading, draining and paving 7,837 ft 
Pontiac St. and Beuter Rd., 18-24 ft 
concrete, to J «. O'Conner & Son, 
Hoagland Ave., $144,039 Noted 


kInd., Ft. Wayne—City let contracts 
grading, draining, curbing and paving 356 
ft. Cherry St., 26 ft. wide, 588 ft. Comparet 
St., 26 ft. wide, 455 ft. Howell St., 24 ft 
wide and 942 ft. State Blvd., 24 ft. wide, 
to Grace Constr. & Supply Co., 221-23 Utility 
Bldg., $38,929. Noted Aug. 12 

* Michigan—State Highway Dept., Port 
Huron, let contract grading and draining 
5.72 mi. State Trunk Line Rd. 27-13, to H 
Campbell & Son, Port Huron, $30,346 
Noted Sept. 2. 

*Mich., Detroit—City ket contract furnish- 
ing labor and material for grading, shap- 
ing and paving with 1 course concrete, 2 x 
6 in. retaining plank, alley 1,194 between 
Northfield, Ironwood, Vancouver and Ivan 
hoe Sts., 18 ft. wide, to Otis Cement Constr 
Co., 806 Hammond Bldg., $8,636; 1,195 “T”’ 
alley between Coplin St., Piper Blvd., Freud 
and Jefferson Aves., 1,197, unpaved “T” 
alley between Belvidere,* McClellan, Mack 
and Sylvester Aves., 1,200 east and west 
alley between Elmwood, Ellery, Benson and 
Heidelberg Sts., all 18 ft. wide, to R. A 
Mercier, 746 Hudson Ave., $8,963, $6,739 
and $5,654, respectively; 1,196 between 
Goodwin, Cameron, Owen and Westminster 
Sts., 1,199, “TT” alley between Greenwood. 
4th, and Merrick Sts. and Reed Pl. both 
15 ft. wide, 1,201, north and south alley 
between Maxwell, Séminole, Gratiot and 
Medbury Sts, 18 ft. wide, to Lester & 
Shepard, 400 Penobscot Bldg., $5,809, 
$4,933 and $8,739 respectively; 1,198 ‘“T” 
alley between Junction, Morrell, Fort and 
Lafayette Sts., 18 and 20 ft. wide, 1,202 
between 12th, Wilson, Chicago and Boston 
Sts., 1,203 between Ironwood, Beechwood, 
Allendale and Pacific Sts., both 20 ft wide, 
to R. J. Powelson Co., 1577 Iroquois St. 
$7,009, $7,588 and $5,232 respectively. 

*Mich., Muskegon—Bd. Rd. 
Muskegon Co. let contract grading, drain- 
ing and surfacing 1.993 mi. State Trunk 
Line Rd. 24-12, 16 ft. wide, to O. M 
Whilton, 102 5th St., $48,177. Noted 
Aug. 26. 

kIinois — Dept. 
Springfield, let 


Highway 
building 7 mi 
and 7 mi. Project 


Dept 
State 
100 R 
Avery 
and 24 mi 
to Southern Dray 
$124,000 and $75 


Wide 
2440 
Aug. 19 


Comrs 


Pub. 
contracts 


Wks. & 
building Federal 
Aid Project 1, Sect. 23, Lee Co., to Pleas 
Constr. Co., 6 North Clark St., Chicago 
$19,975 ; Federal Aid Project 2, Sects. L and 
M, Iroquois Co., to Hedges Constr. Co 
Greenup, $29,040 and $19,357 respectively 

*Illinois — Dept. Pub. Wks. & 
Springfield, let contracts paving 
sections of Effingham-Fairfield 
Federal Aid Project 23: 1.93 mi. Sect. 2A 
and 1.81 mi. Sect. 4A, Effingham Co., to 
Mautz & Oren, St. Elmo and Buis & Olson, 
St. Joseph, Mo., $28,388 and $36,713 re- 
spectively, 2.13 mi. Sect. 5A and .97 mi 
Sect. 6A, Clay Co., to Cameron-Joyce & 
Co., Keokuk, la., $52,617 and $36,200 re 
spectively, 0.4 mi. Sect. 7A, Clay Co., to M 
Frazier, Louisville, $8,355; 1.94 mi. Sect 
8A, Clay and Wayne Counties, to D. C 
Jordan, Rinard, $42,610; Mt. Vernon-Fair 
field Highway, Federal Aid Project 16, 1.31 
mi. Sect. 17A, Wayne Co., to Jobst & Gates 
Peoria, $38,522; Springfield-Danville High 
way, Federal Aid Project 18, 1.75 mi. Sects 
5A, Champaign and Piatt Counties, to W 
Henderson, Aurora, $12,403; 0.34 mi. Sect 
6A and 0.5 mi. Sect 7A, Piatt Co., to W. F 
Lodge, Monticello, $8.799 and $4,732 re- 
spectively; 1.51 mi. Sect. 12A, Macon Co 
to S. B. Stewart, Oreana, $17,635; East 
Moline-Princeton Highway, Federal Aid 
Project 20, 0.95 mi. Sect. 2A, 5.94 mi. Sect 
3A, Henry Co., to Goggin Constr. Co 
Arcola, total, $63,552; 0.69 mi. Sect. 4A and 
1.4 mi. Sect. 5A, Henry Co., to Laird & 
Brownell, New Canton, $7,559 and $19,854 
respectively ; 1.64 mi. Sect. 6A, Henry Co., 
4.34 mi. Sect. 7A, Henry and Bureau Coun- 
ties, and 1.57 mi. Sect. 8A, Bureau Co., to 
E. A. Lord Constr. Co., Monmouth, total, 
$58,900; 0.89 mi. Sect. 10A and 0.21 mi. Sect 


Bldgs. 


Bldgs 
following 
Highway 
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11A, Bureau Co., to Gund-Graham_ Co., 
Freeport, total, $19,907; Monmouth-Gales- 
burg Highway, Federal Aid Project 21, 0.9 
mi. Sect. 2A, Warren Co., to Keokuk 
Quarry & Constr. Co., Keokuk, Ia., $22,997; 
Kankakee-Dixie Highway, Federal Aid 
Project 22, 0.32 mi. Sect. 1A, Kankakee Co., 
Shidler Constr. & Material Co., Kankakee, 
$6,450; Vandalia-Cairo Highway, Federal 
Aid Project 14, 3.09 mi. Sect. 3A, Jackson 
Co., to Hamilton Bros., Carbondale, $33,- 
130; 3.92 mi. Sect. 23A, Fayette Co., also 
National Highway, Federal Aid Project 9, 
1.64 mi. Sect. W, Fayette Co. to A. M. 
Hoolan, 607 Wainright Bidg., St. Louis, 
Mo., total, $171,400. Noted Aug. 19. 


*Wis., East End (Superior P. 0O.)- 
Douglas Co. let contracts improving Lake- 
side Rd., Maple Twp., to Cole Bros., South 
Wayne, $9,073; Lakeside Rd., Lakeside 
Twp., to P. V. Leverin, Poplar, $1,000; 
Dewey-Borea Rd., Superior Twp., to 0. A. 
Holmes and E. V. Peterson, Poplar, $1,580; 
Black River Rd., Superior Twp., to O. Ol- 
son, Superior, $7,706; Black River Falls 
Rd., Summit Twp., to J. A. Hearle, South 
Range, $3,481; State Trunk Highway 35, 
Summit and Superior Twps. also Summit 
and Dairyland Twps., to Peabody & Young 
Co., St. Paul, Minn., $19,291 and $37,130 re- 
spectively ; Bardon Ave., Superior Twp., to 

Neuman, Superior, $14,651; Grand Ave., 
Amnicon and Hawthorne Twps., to Run- 
quist. Thide & Williamson, Duluth, Minn., 

23,073; Stone Rd., Nebagamon Village, to 
R. Anderson, Lake Nebagamon, $3,497; 
Norwell Rd., Solon Springs Twp., to A. O. 
Carlson, Bennett, $4,110; Brule Rd., Brule 
Twp., to C. Bong, Poplar, $4,860. 


*Wis., Sheboygan—City will grade, pave 
and build sidewalks with combined curb 
and gutter on 0.9 mi. East Water St. from 
Pennsylvania Ave. to North 6th St., 22 ft. 
wide. About $25,000. Work will be done 
by day labor under supervision of C. U 
Boley, city ener. 


Wis. Sheboygan—City received only bid 
for grading, paving with 2 course rein.-con. 
and building sidewalks with combined curb 
and gutter on 1 mi. Bluff Ave., 20 ft. wide, 
from F. Pestien, 1215 Huron Ave., gutter, 
$0.90 per lin.ft.; paving, $3.12 per sq.yd. 

*Wis., Waukesha—Waukesha Co. kt 
contract mproving Arcadian Ave., Wau- 
kesha Twp., to Froemming Bros., Humboldt 
Ave., Milwaukee, $71,583. 


*Wis., West Allis (Milwaukee P. O.)— 
City let contract improving 68th Ave., to 
Milwaukee Genl. Constr. Co., 857 8th Ave., 
Milwaukee, $38,148. 


*Minn., Aitkin—Aitkin Co. let contract 
repairing 10.483 mi. Black Diamond Trail, 
near Trouer Lake, Jevne and McGregor 
Twps., macadam, to B. O!lson, Aitkin. 
$38,407. 


*Minn., Carlton—Carlton Co. let contract 
building Federal Aid Project 123, State 
Bd. 1, involving 27 mi. excav., clearing and 
grubbing, etc., to Gran-Biberg-Berala, Carl- 
ten, $17,900; Bridge 3314 to have two 26 
ft. clear concrete spans, to Minneapolis 
Bridge Co., 1035 Metropolitan Life Bldg., 
$6,790; State Rd. 7, involving 23 mi. gravel- 
ing, to J. Lundin, Cromwell, $1.24 per cu.yd. 
Noted Aug. 26. 

*Montana—State Highway Dept., Helena, 
let contracts building 17 mi. Sect. B, Yel- 
lowstone Trail Highway, Federal Aid Pro- 
ject 86 B, to J. E. Hilton, Sheridan, Wyo., 
$121,711; 25.346 mi. Baker-Ekalaka High- 
way, Federal Aid Project 48, both Fallon 
Co., to B. P. Melchert, 203 Montana Bldg., 
Lewistown, $79,284; bridges on 8.71 mi. 
Belknap-Furlong Highway, Federal Aid 
Project 90, Sanders Co., involving 71.1 cu.- 
yd. Class ‘A” and 103.8 cu.yd. Class “B” 
concrete, cost $38. and $37 respectively, 
10.548 Ib. reinforcing and 29,600 Ib. struc- 
tural steel, $0.12 and $0.16 respectively, 192 
lin.ft. piling, $2. and 18,600 ft. lumber in 
bridges, $90., to H. S. Lord, Missoula, total 
cost $14,548. 

Missouri—State Highway Dept., Rich- 
mond, received bids Sept. 10, building 2.04 
mi. State Rd. from Richmond eastward, 24 
ft. wide, State Aid Project S 20.5, Ray Co., 
involving (1) 20,467 cu.yd. earth excav., 
(2) 119 cu.yd. Class “B” concrete masonry, 
(3) 16.8 cu.yd. Class “C” concrete masonry, 
(4) 9,840 Ib. reinforcement for concrete 
masonry, etc., from W. A. Ross, Kansas 
City, Mo., (1) $0.79 per cu.yd., (2) $35, (3) 
$30, (4) $0.10, total cost $22,546; Schmidt 
& Land, St. Joseph, (1) $0.85, (2) $35, (3) 
$30, (4) $0.10, total cost $23,671; E. C. 
Johnson. Jefferson City, (1) $0.81, (2) $35, 
(3) $30, (4) $0.10, total cost $22,955. Noted 
Sept. 2. 

*Tex., Cameron—Milam Co. will grade 
and drain 5.72 mi. Highway 44 through 
Ben Arnold Dist. 18, 14 ft. wide, involving 


5 acres clearing and grubbing, 24, 012 cu.- 
yd. borrow and 5,263 cu.yd. earth excav., 
25,145 Ib. reinforcing steel, 272.02 cu.yd 
Class “A”, 58.4 cu.yd. Class “B” and 125 
cu.yd. 1:2:3 concrete, cost $26,047, includ- 
ing 10 per cent for engineering and con- 
tingencies. Work will be done by day labor 
under supervision of H. Reeves, co. comr. 


*Tex., Cleburne — Johnson Co. let con- 
tracts grading, surfacing and draining 8 
mi. Cleburne and Rio Vista Highway, 18 
ft. wide (county to furnish all materials), 
involving 8,000 cu.yd. concrete, 75,000 cu. 
yd. gravel, 42,000 cu.yd. earth and 4,500 
cu.yd. rock excav., to Williams, Burks & 
Co., Jacksonville, $40,000; grading, surfac- 
ing, draining and building steel bridge on 
8 mi. Lone Willow-Cleburne Highway, 18 
ft. wide (county to furnish materials), 
6,000 cu.yd. concrete, 85,000 cu.yd. gravel, 
50,000 cu.yd. earth and 4,000 cu.yd. rock 
excav., to O’Connor & Gilkinson, Dallas, 
$50,000. Noted Aug. 26. 


Tex., Hillsboro—Hill Co. received bids 
Sept. 4, grading, surfacing and draining 
14.9 mi. Highway 31 through Hill Co., 15 
ft. wide, from Bibb & Hughes, Waco, $162,- 
520; Cook & Arrington, Crockett. Work 
involves 114,077 cu.yd. borrow and 28,970 
cu.yd. earth excav., 84,477 lb. reinforcing 
steel, 1,039.8 cu.yd. Class “A” and 30.7 
cu.yd. Class “‘B"” concrete. County to fur- 
nish c.i. pipe, 27,439 cu.yd. gravel, etc., cost 
$66,407. Noted Aug. 26. 


Tex., Hillsboro—Hill Co. received bids 
Sept. 4, grading, gravel surfacing and 
draining (1) 8 mi. roads in Aquilla Special 
Rd. Dist. 12, 15 ft. wide, involving 15,000 
cu.yd. earth and 60,000 cu.yd. borrow 
excav., 1,000 lb. reinforcing steel. 16,000 
cu.yd. gravel, 40M ft. treated bridge tim- 
ber, 100 cu.yd. Class “‘A,” 40 cu.yd. Class 
“B” and 10 cu.yd. Class “C” concrete, etc., 
(2) 8.5 mi. in Bynum Special Rd. Dist. 
10, 15 ft. wide, 50,000 cu.yd. borrow, 30,000 
lb. reinforcing steel, 7,000 cu.yd. gravel, 
5,000 cu.yd. rock, 300 cu.yd. Class “A,” 
80 cu.yd. Class “B” and 10 cu.yd. Class 
“Cc” concrete, (3) 16 mi. in Abbott Special 
Rd. Dist. 7, 15 ft. wide, 70,000 cu.yd. bor- 
row, 12,000 cu.yd. earth and 500 cu.yd. 
rock excav., 30,000 Ib. reinforcing steel, 
300 cu.yd. Class “A,” 100 cu.yd. Class “B” 
and 10 cu.yd. Class “‘C” concrete, etc., (4) 
40 mi. in Hubbard City and Mt. Calm Rd. 
Dists., 15 ft. wide, 145,000 cu.yd. borrow 
and 26,000 cu.yd. earth excav., 60,000 Ib. 
reinforcing steel, 21,000 Ib. steel bars, 
25,000 cu.yd. gravel, 600 cu.yd. Class “A” 
140 cu.yd. Class “B” and 30 cu.yd. Class 
“C”" concrete ete., from Bibb & Hughes, 
Waco, (1) $90,520, (2) $91,985, (3) $129,- 
236, (4) $244,098; Cook & Arrington, Croc- 
kett, (1) $88,195, (2) $94,346, (3) $132,503, 
(4) $261,025. 

*xIdaho—State Highway Dept., Boise, let 
contract grading and surfacing 5.35 mi. 
Gooding-Rupert Highway, 16 ft. surfacing, 
Gooding Co., involving 8,055 cu.yd. gravel, 
20,945 cu.yd. earth and 2,645 cu.yd. rock 
excav., to R. Paysee, Twin Falls, $49,850. 
Noted March 11. 


*Wash., Colfax—Whitman Co. let con- 
tracts paving with crushed rock macadam 
2.5 mi. road in Impvt. Dist. 7 and 1.5 mi. 
in Impvt. Dist 8, to Highway Constr. Co., 
Colfax, $123,836 and $70,906 respectively. 


*Wash., Seattle—City let contracts pav- 
ing 24th Ave. N., et al, to R. G. Stevenson, 
1327 Ewing St., $38,790; building sidewalks, 
curbs, ete., on 15th Ave., N.E.. et al, to 
Fiorito Bros., 6022 2d St.. N.W., $33,783. 
Noted Sept. 16. 


Wash., Seattle—King Co. received bids 
Sept. 7, paving 1 mi. R. A. Ballinger Rd., 
18 and 20 ft. wide, involving 4,700 cu.yd. 
earth excav. and 10,652 sq.yd. concrete or 
brick, from Kaiser Paving Co., Everett, 
$39,531; J. W. Hoover, Everett, $45,724. 


Oregon — State Highway Comn., Salem, 
received bids Aug. 24, surfacing 15 mi. John 
Day River-Blalock Sect. Columbia River 
Highway, Gilliam Co., broken stone, from 
A. D. Kern, 178 East 15th St., Portland, 
$135.760; Porter & Conley, Portland, $147.- 
800 (broken stone and screened gravel) 
$144,230. Noted Aug. 19. 


*Oregon—State Highway Comn., Salem. 
let contracts gravel surfacing 4.94 mi. Mc- 
Minnville-West Dayton Sect. West Side 
Highway, Yamhill Co., to E. A. Palmer, 
Lafayette, $24,395; 9.36 mi. Butte Creek 
Sect. John Day River Highway, Wheeler 
Co., to Blake-Compton Co., McMinnville, 
$74,160; 4.55 mi. Cole Bridge-Danby Ranch 
Sect. John Day River Highway, Grant Co., 
to J. Ross, Prairie City, $26,960; arefing 
and gravel surfacing 7.86 mi. Haines-Nort 
Powder Sect. Old Oregon Trail Highway, 
Baker Co., to Oxman & Harrington, Baker, 
$99,340. Noted Aug. 19. 
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*Cal., Cottonwood—Bd. Supervs. - 
Co. (Redding) let contract building 
con. approach to bridge over Sacri 
River, here, to Palmer & Patterson 
ding. About $39,000. 


*Cal., El Centro—Bd. Supervs. Im, 
Co. let contract paving with por 
cement concrete, 30 mi. of highway 
tween here and Calexico, Calipatria 
Brawley, Imperial and Holtville, to }P 
son, Dillon & Patterson, Calexico. <A t 
$750,000. County to supply sand and er | 
and do rough grading work. Noted Sep: 2? 

* Ontario—Dept. Pub. Highways, Or: 1 
let contract building 3} mi. road, Thur)... 
and Tynedinaga Twps., macadam. 
tracts 129 and 131 to H. T. Routty y 
Lytton Blvd., Toronto. About $70,006 


*xOnt., Chatham—Kent Co. let cont 
building 9 mi. cement concrete road f; 
here to Erie Beach, 22 ft. G. Cutter, © 
ham; cost plus percentage basis. Nots 


Feb. 5. 
Railways 
PROPOSED WORK 


Maine—Maine Central R.R., Portland 
plans to extend line from Skowhegan to 
Norridgewock, about 9.7 mi. B. T. Wheeler 
Portland, ch. engr. ; 


South Carolina—J. M. Nichols, Abbevili: 
and others, having survey made by Caro 
lina Eng. Co., engrs., Wilmington, for 
mi. line from Abbeville to Donald. 

New York—Until Sept. 30, by Pub. Sery 
Comn., 49 Lafayette St., New York City 
special work for track crossings at Livonia 
Ave. Yard, Brooklyn. About $25,000, 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
Ontario—Grand Trunk Ry., McGill St. 
Montreal, Que., will build new railway sid- 
ings in yards at Thorold and Beachville 
Work will be done by day labor under 
supervision of C. Forrester, supt., York St., 

London. Noted Sept. 16. 

x Ontario—Grand Trunk Ry., McGill St., 
Montreal, Que., will build new sidings and 
coal chutes at Palmerton. About $50,000, 
Work will be done by day labor under 
direction of W. White, Palmerton. 


Excavation and Dredging 
PROPOSED WORK 

Miss., Greenwood—Ditch—Abiaca Creek 
D. _D. plans to build ditch system to re 
claim 11,000 acres in Leflore, Holmes and 
Carroll Counties. About $175,000.  Mor- 
gan Eng. Co., Goodwin Institute, Memphis, 
Tenn., engrs. 

Ill., Bement—Drainage—Wolf Run Union 
D. D. 1, Piatt Co., soon receives bids build 
ing main ditch, 26,900 ft. long, 5 ft. wide 
at bottom, involving 46,760 cu.yd. excav. 


Wis., Manitowoce—Drain—H. H. Sher- 
wood, plans to organize board to build tile 
drain in Manitowoc and Calumet Counties, 
draining 75-100,000 acres. About $50,000 
Engineer not selected. 


Wis., Sheboygan—Drainage—Sheboygan 
Co. Drainage Bd. having plans prepared 
by J. Donohue. engr., 8th St., for Project 1, 
Sheboygan Falls, Project 2, Lima and Proj- 
ect 3, Sheboygan Falls, to include drainage 
of low lands. About $50,000. G. W 
Wisselink, Hingham, chn. 

Ta., Rockwell City—Dutch—Calhoun Co 
received no bids Aug. 12, building Joint 
D.D. 181, Branch Sect. 2, 4 and 5, Calhoun, 
Sac, Buena Vista and Pocahontas Counties 
About $250,000. Noted July 29. 


Minnesota—Excavation—State and vari- 
ous counties in northwestern section plan 
to make surveys of Clearwater and Thief 
Rivers to prevent high water and floods 
Rivers may be widened and deepened. G 
W. Walker, Thief River Falls, engr. for 
Clearwater River, and J. Baugh Warren 
engr. for Thief River. 


Wryo., Casper—Ditches—City election 
Nov. 2, to vote on $50,000 bonds to build 
drainage ditches. 


BIDS DESIRED 


Miss., Cleveland—Canals—Until Oct. 7, 
by Drainage Comrs. Laban Bayou [l.!)., 
Bolivar Co. excavating Ditch 1, involving 
384,861 cu.yd.; Ditch 2, 15, 100 cuyd.; 
Ditch 3,115,553 cu.yd.; Ditch 4,16,763 cu.- 
yd.; Ditch 5, 10880 cu.yd.; Ditch 5, 15,200 
cu.yd.; Ditch 7, 29,387 cu.yd.; Ditch 7A. 
30,980 cu.yd. Ditch 8, 74,851 cu.yd.; Ditch 
9, 19,552 cu.yd.; Ditch 10, 92,660 cu.yd. and 
Ditch 11, 8.004 cu._yd. W. W. Boone, Cle. 
land, civil engr. Noted July 29. 

Miss., Cleveland—Canals—Until Oct. 7. 
by Drainage Comrs. Christmas D.D., Bo- 
livar Co., excavating Ditch 1, involving 
192,072 cuyd.; Ditch 2, 97,304 cu.yd; 
Ditch 2A, 21,400 cu.yd.; Ditch 3, 10,011 
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-cavation and Dredging (Continued) 

d.: Diteh 4, 67,434 cu.yd.; Ditch 5, 
216’ cu.yd.; Ditch 6, 8,848 cu.yd.; Ditch 
41.489 cu.yd.; Ditch 8, 10,152 cu.yd. 
W. Boone, Cleveland, civil engr. Noted 
‘a., Wapello—Drainage—Until Oct. 5 
inge of date), by Bd. Supervs. Louisa 

furnishing labor and material for drain- 

work in D.D. 22 and 23. F. G. Wright, 

_ advertised in this issue. Noted Sept. 9. 
Mont., Billings—Drain—Until Sept. 29, 
G. Noyes, Drain Comr. Yellowstone Co., 
pbuilding Clayton drain, involving 28,711 ft. 
,o¢ in. salt glazed vitr. clay drain tile, 
11.960 cu.yd. excav. and 10 concrete man- 
holes with covers. 

Col, Lamar—Drainage—Until Oct. 2, by 
‘mer. Beet Sugar Co., Rocky Ford, dredg- 

15,900 ft. open ditch in Péwers Co., in- 
ving 104,610 cu.yd. excav.; advertised in 
his issue. 
PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

«lll, Aurora—Drainage—Kane Co. let 
ontract building drains in Union D. D. 1, 
nvolving 1,140 cu.yd. excav, and 22,265 ft. 

26 in. tile, to Streator Drain Tile Co., 
Streator, also Carpenter-Henderson Co., 118 
North La Salle St., Chicago. 

*Minn., Echo—Ditch—Yellow Medicine 
Co. let contract building Town Ditch 2, in- 
volving 244,770 cu.yd. excav., to Wilson 
Bros., 809 Security Bldg., Minneapolis, at 
$.17 per cu.yd. About $40,510. 

*Col, Craig—Irrigation—J. M. Jones, 
1415 Park Ave., Racine, Wis., let contract 
building 1,100 ft. ditch, 35 ft. wide, to ir- 
rigate 5,700 acres of land, in Moffat Co., 
to J. Gooldy, Craig. About $80,000. 

*N. B., St. John — Dredging — City let 
contract dredging 22,100 cu.yd scow meas- 
urement of sand, silt, gravel and clay in 
the deep water berths at West St. John to 
J. A. Gregory, West St. John, $0.32 per 
cuyd., Noted Aug. 12. 


Industrial Works 


PROPOSED WORK 


Mass., Boston—J. F. Krokyn, archt., 484 
Blue Hill Ave., Roxbury, soon lets contract 
building 3 story, 33 x 50 ft., brick, stone 
and steel mercantile building, concrete 
foundation, on Chambers St. About $50,- 
000. Owner’s name withheld. 

Mass., East Pepperell—Nashua River 
Paper Co. plans to build rein.-con. addition 
to plant. About $100,000. 

Mass., Holyoke—Perfect Safety Paper 
Co., Winter St., plans to build 60 x 100 ft., 
brick and concrete addition to plant, on 
Appleton and Winter Sts. About $100,000. 
Howes & Howes, 243 High St., archts. 


R. I, Pawtucket — Perry & Whipple, 
archts. and engrs., Rhode Island Hospital 
Trust Bldg., Providence, soon let contract 
building 1 story, brick and timber addition 
to mill, rein.-con. flooring, concrete founda- 
tion, for Hope Webbing Co., 1005 Main St. 
About $100,000. Noted Aug. 26. 


Conn., New Britain—B. Jahn Mfg. Co., 
6 Chestnut St., rejected bids building 2 
story, 40 x 150 ft., mill construction addi- 
tion ‘to factory, concrete foundation, on 
Cherry and Ellis Sts. About $50,000, Proj- 
ect indefinitely postponed. Noted Aug. 26. 


N. Y., New York—J. Ruppert, Inc., 1639 
3rd Ave., having plans prepared by May- 
nicke & Franke, archts. and engrs., 25 East 
26th St., for 2 story, 50 x 200 ft. auto re- 
pair shop, rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, at 243 
East 90th St. About $50,000. 

Pa., Phila.—J. F. Shellenberger, Front 
and Race Sts., soon lets contract building 
5 story, 57 x 66 ft. candy factory, concrete 
and brick, at 107 Race St. A. B. Lacey, 
1012 Walnut St., archt. 

Del., Wilmington—Wilmington Sugar Re- 
finery Co. plans to build brick, steel and 
rein.-con, refinery, rein.-con. flooring, con- 
crete foundation. About $2,000,000. —W. 
Higginson, 18 East 41st St., New York City, 
archt. and engr. 

Md., Baltimore — Baltimore Malleable 
Iron & Steel Castings Co., Charles and 
Wells Sts., plans to build additional blast 
furnaces and install other equipment. 
About $100,000. 

Md., Baltimore—Owens & Sisco, archts., 
1605 Continental Bldg., soon let contract 
building 3 story, 60 x 150 ft. service station, 
brick and rein.-con., concrete foundation, 
on Maryland Ave. and Oliver St., for Del- 
Mar-Va-Nash Motors Co., 134 West Mt. 
Royal Ave. About $200,000. C. L. Reeder, 
Park Ave. and Saratoga St., engr. 

0., Cleveland—Fageol Motors Co., c/o S. 
Regar of Chandler Motor Co., East 131st 
St. and St. Clair Ave., plans to build 3 
etory, rein.-con. brick and steel factory, 





rein.-con. flooring, brick and concrete foun- 
dation. About $200,000. Architect and 
engineer not selected. 

O., Cleveland Heights (Warrensville P. 
O.)—City Ice Delivery Co., c/o H. D. Nor- 
vall, Cadillac Bldg., Cleveland, soon lets 
contract building 1 story, 66 x 84 ft., brick 
and steel storage plant, brick foundation, 
on Cedar and Lee Rds About $100,000. 
Cc. C. Coneby, Cadillac Bldg., Cleveland, 
archt. and engr. 

0., Dayton—Central Motor Co., Main and 
Apple Sts., plans to build 2 story, 80 x 145 
ft., rein.-con. and brick factory, rein.-con 
flooring, concrete foundation, on 3d and 
Horace Sts. About $100,000. Architect not 
selected. 

0., East Liverpool—Natl. Drawn Steel 
Co. had plans prepared for 1 story, 100 x 
170 ft., rein.-con., brick and steel ware- 
house, rein.-con. flooring, concrete founda- 
tion, About $65,000. A. L. Trout, 715 
Stevens Bldg., Detroit, engr. 

0., Toledo—Maumee Tire & Rubber Co., 
705 Madison Ave., having plans prepared 
by Osborn Eng. Co., archts. and engrs., 
2848 Prospect Ave., for 3 story, 100 x 300 
ft., rein.-con., brick and steel factory, rein.- 
con. flooring, brick and concrete founda- 
tion, on Lacky Rd. About $300,000. G. G. 
Morrison, pres. 

Mich., Detroit—Consolidated Cigar Co., 
St. Aubin Ave., having plans prepared by 
A. Kahn, archt., Marquette Bldg., for 3 
story, 92 x 100 ft., brick and steel fac- 
tory. About $90,000 

Mich., Marysville— Aluminum Castings 
Co. plans to build 2 story, brick and steel 
factory, brick foundation, here About 
$75,000. E. E. Allyne, 2800 Harvard Ave., 
Cleveland, O., pres. Private plans. 

Wis., Fond du Lae—Fountain City Ice 
Cream Co., 218 South Main St., having 
plans prepared by B. E. Mehner, archt., 
6 East Division St., for 2 story, 60 x 180 
ft. dairy plant, rein.-con. and steel, rein.- 
con. flooring, concrete foundation, on Di- 
vision St. About $80,000. 


Wis., Marathon — Wausau Canning Co., 
Wausau, plans to build 4. story, brick, 
rein.-con. and steel factory, brick founda- 
tion, on Main St. here. About $50,000, 
Architect and engineer not selected. 

Wis., Sheboygan—See “Buildings.” 

Wis., West Bend — Buemming & Guth, 
archts., 521 Jackson St., Milwaukee, soon 
lets contract building 1 story, 100 x 300 
ft., concrete and timber factory, rein.-con. 
flooring, concrete foundation, for Schmidt 
& Storck Wagon Co. Noted Sept. 9 

Minn., Hamline—Minnesota State Agri- 
cultural Society, o@/o T. Canfield, secy., 
Como Ave. near Snelling Ave., St. Paul, 
plans to construct 2 story, rein.-con. and 
brick addition to dairy on State Fair 
Grounds, here. About $200,000. Cc. H. 
Johnston, 715 Capitol Bank Bldg., St. Paul, 
archt. 

NW. D., Minot—Minot Steam Laundry 
plans to build 2 story, 87 x 140 ft. rein.- 
con. and brick laundry. About $85,000. 
Architect not selected. 

Mo., Kansas City—A. Kahn, archt., Mar- 
quette Bldg., Detroit, Mich., soon lets con- 
tract building 1 story, 175 x 535 ft., rein.- 
con., brick and steel factory, and service 
station, rein.-con. flooring, concrete and 
piling foundation, on Winchester Ave., here, 
for Ford Motor Co., Highland Park, Detroit. 
Noted Sept. 9. 

Mo., Springfield—W 00d-Everett Stove 
Co. plans to build 2 story, rein.-con., brick 
and steel foundry, rein.-con. flooring, con- 
crete foundation. About $100,000. Archi- 
tect not selected. 

Mo., St. Louis—Eagle Motor Truck Co., 
6154 Bartmer Ave., plans to build factory 
at 6100 Bartmer Ave. About $50,000. 
Private plans. 

Mo., St. Louis—H. P. Hess, archt., 4811 
Cote Brilliante Ave., receives bids about 
Nov. 15, building 2 story, 58 x 160 ft. clean- 
ing plant, brick and stone, rein.-con. floor- 
ing, for Scott Dyeing & Cleaning Co., 3928 
Olive St. About $50,000. 

Mo., Webb City—Rock Paint & Cloth Co. 
having plans prepared for 2 story, 61 x 150 
ft., paint factory, rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation. 
About $150,000. Bucy Miller Eng. Co., 
Joplin, engrs. 

Cal, San Francisco—Federal Rubber Co., 
Cudahy, Wis., soon lets contract building 
5 story, brick and rein.-con. factory, rein.- 
con. flooring, concrete foundation. About 
$150,000. G. B. Allen, c/o owner, archt. 
and engr. 

Que., Montreal—T. Davidson Mfg. Co., 
Deslisle St., plans to buiid 4 story, brick 
and steel extension on Deslisle, Workman 
and Albert Sts. 

Que., Tartigon—B and S Lumber Co., Ft. 
Plain, plans to build 2 mills, one 47 x 140 
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ft. and other 30 x 60 ft., brick and steel 
concrete foundation. 

Ont., Agate—S. Bromley, Pembroke, in 
terested in company which plans to build 
pulp and paper mill, here. About $500,000 

Ont., Petrolea—E. A. Stokes plans to 
build and equip factory for manufacture 
of nitroglycerine About $100,000. 


BIDS DESIRED 

N. Y., Brooklyn—Until Sept. 30, by G 
A. Whalen, comr Plant & Structures; 
Municipal Bldg., New York City, consruct- 
ing station for Dept. Street Cleaning, on 
Water, Dock and Front Sts., here 

Pa., Verona—P. H. Murphy Co., Stanton 
and Franklin Sts., New Kensington, receiv 
ing bids building 1 story, 73 x 700 ft., brick 
and steel factory, here About $350,000 
Austin Co., 16112 Euclid Ave., Cleveland, 
O., archts 

Wis., Muscoda — Muscoda Mfg. Co. re- 
ceiving bids building 2 story, 75 x 100 ft., 
brick, rein.-con. and steel factory, rock 
foundation, on Main St. About $50,000, 
Private plans. 

Wis., Neillsville—Until Sept 28, by 
Neillsville Auto Co., building 1 story, 90 
x 120 ft., brick and tile garage, rein.-con 
flooring, concrete foundation. Balch & 
Lippert, Commercial Natl Bank Bldg., 
Madison, archts. 

Ont., London—Until Oct. 15, by London 
Concrete Machinery Co., Cabell Ave., build- 
ing 3 story, 70 x 100 ft. retn.-con. factory, 
on Cabell Ave. About $100,000. Private 
plans. 

Ont., Tilbury—Until Oct. 15, by Tilbury 
Auto Truck Co. building 3 story, 60 x 135 
“ brick factory. About $80,000. Private 
plans. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Me., Waterville—Keyes Fibre Co. let 
contract building rein.-con., brick and steel 
addition to plant, rein.-con. flooring, con- 
crete foundation, to Aberthaw Constr. Co., 
27 School St., Boston, Mass About $100,- 
000. 

*Mass., Attleboro—C. TL. Rogers, 157 
South Main St., let contract building 1 
story, 60 x 200 ft. brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
Wall St., to E. O. Dexter, Wall St About 
$50,000. 

‘ *Mass., East Walpole—Hollingsworth & 
Vose Co., Washington St., let contract 
building 1 story, 75 x 375 ft., concrete and 
frame warehouse, rein.-con. flooring, con- 
crete foundation, to M. W. Allen Constr. 
Co., Walpole. About $60,000. 

_ &Mass., Fall River—Amer. Printing Co., 
56 Water St., will build 2 story, 80 x 87 
ft.. stone and concrete addition to plant, 
concrete foundation. About $50,000, Work 
will be done by day labor. 

*Mass., Norwood—Holliston Mills, Lenox 
Ave., let contract building 2 story, 136 x 
280 ft., brick and timber factory, rein.-con. 
flooring, concrete foundation, also 1 story, 
50 x_70 ft. brick boiler house, at plant, to 
W. J. Hunt, Norwood. About $300,000, 
Noted Sept. 2. 

*Mass., South Barre—Barre Wool Comb- 
ing Co. let contract building concrete, brick 
and steel factory, to H. P. Cummings 
Constr. Co., 14 Prospect St., Ware. About 
$50,000. 

*Conn., Hartford—A. Goldstein, 593 
Windsor St., will build 1 story, 100 x 110 
ft., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Maple St. About 
$75,000. Work will be done by day labor 
Noted Aug. 

*Conn., Montville—R. Gair Paper Corp., 
50 Washington St., Brooklyn, N. Y., let 
contract building 2 story, 200 x 500 ft., 
rein.-con. and brick factory, rein.-con. floor- 
ing, concrete foundation, also 1 story, 50 x 
50 ft. power plant, here, to Barney-Ahler, 
110 West 40th St., New York City. In- 
correctly noted in our issue of Aug. 19. 

*Conn., Versailles—Versailles Sanitary 
Fibre Mills let contract building rein.-con., 
brick and steel addition, rein.-con. flooring, 
concrete foundation, to H. W. Lines Co., 
134 State St., Meriden. About $100,000. 


*Conn., Waterbury—Waterbury Lumber 
Co., Inc., 107 Meadow St., let contract con- 
structing addition to plant, including mill 
building, shed, etc., to F. T. Ley & Co. Inc., 
499 Main St., Springfield, Mass. Cost to 
exceed $50,000. 

*N. Y., Brooklyn—E. L. P. Glover, c/o 
J. G. Glover, archt., 222 Navy St., let con- 
tract building 2 story, rein.-con., brick and 
steel factory and garage, rein.-con. floor- 
ing, coricrete foundation, at 218 Navy St., 
to Maxis eng. & Constr. Co., 26 Court St 
About $100,000. 

*¥N. Y., Brooklyn—F. B. Lynch, 1049 
Washington Ave., will build 1 story, 100 
x 125 ft., brick and steel garage, rein.-con 
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Industrial Works (Continued) 


flooring, concrete foundation, 
gomery St. About $60,000. 
done by day labor. 

*N. Y., Brooklyn—M. Moskowitz, c/o J. 

Felson, archt. and engr., 1133 Bway., 
New York City, will build 1 story, 50 x 100 
ft.. brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on 12th St. About 
$50,000. Work will be done by day labor. 

*N. Y., Lockport—Lockport Felt Co. let 
contract building 1 story, 80 x 200 ft., brick 
and steel factory, to J. W. Cowper Co., 
Inc., Fidelity Bldg., Buffalo. About $80,- 
000. 

*N. Y., New York—J. Bernstein, 1430 
Madison Ave., will build 1 story, 100 x 165 
ft., rein.-con., brick and steel garage, rein.- 
con. flooring, concrete foundation, on Bos- 
ton Post Rd About $75,000. Work will 
be done by day labor. 

*N. Y., New York — Building 
Corp., 201 West 33rd St., let contract con- 
structing 3 story, 50 x 180 ft., brick and 
steel garage, rein.-con. flooring, concrete 
foundation, at 314 llth Ave., to Standard 
Concrete Steel Co., 201 West 33rd St. About 
$50,000. 

*N. Y.. New York—Rubin & Cahn, 406 
East 149th St., will build 1 story, 150 x 
220 ft., brick and steel garage, rein.-con. 
flooring, brick foundation, on Jerome Ave. 
About $50,000. Work will be done by day 
labor. 

*N. Y¥., New York—J. 
East 160th St., will build 1 story, 100 x 130 
ft., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Fordham Rd. 
About $50,000. Work will be done by day 
labor. 

*N. J., Hoboken—Chocolate Menier, 1127 
Clinton St., will build 2 story, rein.-con. 
and steel factory, rein.-con. flooring, con- 
crete foundation, on Clinton St About 
$100,000. Work will be done by day labor. 
Noted Sept. 9. 

*xN. J., Trenton —Cook Linoleum Co., 
East State St., let contract building 1 story, 
72 x 140 ft., brick and steel boiler house 
to J. H. Morris Co., Broad St. Bank Bldg. 
About $100,000. 

*N. J., West Orange — Edison 
Co., Lakeside Ave., let contract building 
rein.-con. and steel boiler house, rein.-con. 
flooring, concrete foundation, to Amer. Con- 
crete Steel Co., 27 Clinton St., Newark. 
About $100,000. 

*Pa., Marcus Hook—Viscose Co. let con- 
tract building 3 story, 60 x 110 ft. brick 
boiler house to H. L. Morris, Chester. 
Noted April 1. 

*Pa., Pittsburgh — Rieck-McJunkin Co., 
1345 Forbes St., let contract remodeling, 
altering and building additions to 4 story, 
30 x 100 ft., brick and steel dairy, on 
Stevenson and Forbes Aves., to A. Bloedel, 
Ruggles St. About $100,000. 

*Pa., Pittsburgh — Weinstein 
Co., 646 5th Ave., let contract building 3 
story, 48 x 110 ft. warehouse and factory, 
concrete, brick, steel and stone on Hamilton 
Ave., to B. Groah Constr. Co., 847 West 
North Ave. About $100,000. 

*Pa., Pittsburgh— Whitehill Motors, Inc., 
6707 Friendship Ave., let contract building 
2 story, 80 x 115 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
Euclid St., to Mellon-Stewart Co., Oliver 
Bldg. About $100,000. 

*Pa., Tabor (Phila. P. 
Car Co., Broad and Huntingdon Sts., let 
contract building 3 story, 60 x 400 ft. 
rein.-con. and brick plant, along tracks of 
Reading R.R. and Grange Ave., to J. 8. 
Rogers, 970 Drexel Bldg., Phila. About 
$500,000. 

*Md., Baltimore—U. S. Printing & Litho- 
graphing Co., 429 East Cross St., let con- 
tract building 3 story, 128 x 129 ft. brick 
and rein.-con, addition, concrete foundation, 
on Cross and Covington Sts., to Consolidated 
Eng. Co., 243 Calvert Bldg. About $150,000. 

*Md., Baltimore—Whitaker Paper Co., 
415 Guilford Ave., let contract building 
& story, 100 x 186 ft., rein.-con. and steel 
warehouse, concrete foundation, on Guilf- 
ford Ave., Saratoga and Davis Sts., to 
Turner Constr. Co., 244 Madison Ave., New 
York City. About $600,000. 

*0., Akron — Miller Rubber Co., South 
High St., will build 3 story, 60 x 210 ft., 
brick and steel factory. brick foundation. 
About $100,000. Work will be done by day 
labor. 

*Mich., 
Co., Kerr Bidg., 


on Mont- 
Work will be 


M. 
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Zimmerman, 557 


Electric 


Beverage 


O.)—Fox Motor 


Detroit—Blodgett Eng. & Tool 
let contract building 4 
story. rein.-con., brick ana steel factory, 
rein.-con. flooring, concrete foundation, on 
Dalzelle St., to Lennane Bros., Union Trust 
Bldg. Noted Aug. 12. 

*Mich., Detroit—Crane & Co., Atwater 
St., let contract building 1 story, 96 x 160 
ft. warehouse, brick, steel and concrete, 
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rein.-con. flooring, concrete foundation, on 
Rivard and Franklin Sts., to E. D. Jackson 
Co., Ford Bldg.; structural steel, to Rus- 
sell Wheel & Fdry. Co., along tracks of 

zelt Line Ry. and Chene St. Noted July 15. 

*Mich., Ontonagon—Northern Fibre Co. 
let contract building 2 story, concrete, 
brick and steel mill, rein.-con. flooring, con- 
crete foundation, to W. E. Ule, Stevens 
Point, Wis. About $350,000. 

*Wis., Cedarburg—Auto-Life Chain Co., 
c/o F. Hoya, 231 37th St.. Milwaukee, let 
contract building 1 story, 60 x 120 ft., brick, 
rein.-con. and steel] factory, rein.-con. floor- 
ing, brick foundation, on Main St., to T. 
Vollmar, Main St. About $50,000. 

*Wis., Hartford—City let iron and steel 
work for 60 x 155 ft. power house on Main 
St. to A. F. Wagner Architectural Iron 
Wks., 763 North Water St., Milwaukee; 
coal conveyors, to Chicago Conveyor Co., 
2416 West 22d St. Total cost, $50,000. 
Noted Feb. 5. 

*Wis., Kohler—Kohler Co. will build 3 
story, 62 x 148 ft. factory and foundry, 
brick and cement, rein.-con. flooring, con- 
crete foundation. Work will be done by 
day labor. Contract for cement and brick 
let to Zimbal Brick Co., South 15th St., 
Sheboygan. Noted April 8. 

*Wis., Manitowoc — Clark Oil Co., 10th 
St., let general contract building 1 story, 
60 x 100 ft. garage, filling station, ete., 
brick, rein.-con. and steel, rein.-con, floor- 
ing, concrete foundation, on 19th and York 
Sts., to B. Herman & Son, 1231 South 10th 
St., About $100,000. Noted Aug. 12. 

*Wis., Milwaukee—Natl. Brake & Elec- 
tric Co., Belleview Pl., let contract build- 
ing 1 story, 164 x 180 ft.. brick and steel 
addition to foundry to P. Riesen Sons, 1000 
Humboldt Ave. About $250,000. Noted 
April 22. 

_%&Minn., Minneapolis—Franklin Co-opera- 
tive Creamery Co., c/o E. Solem, 114 West- 
ern Ave., will build 1 story, 64 x 85 ft. 
creamery, rein.-con. and brick, on 26th St. 
and Franklin Ave. About $50,000. Work 
will be done by day labor. Noted Sept. 2. 

*Kan., Chanute—Mutual Oil Co., Mutual 
Bldg., Kansas City, Mo., will build 3 story, 
35 x 90 ft. wax plant, brick, rein.-con. 
and steel, here. About $100,000. Work 
will be done by day labor under supervision 
of Waddell Eng. Co., engrs., Sapulpa, Okla. 

*Okla., Daugherty—Continental Asphalt 
& Refining Co., Oklahoma, will build brick, 
rein.-con. and steel refinery, rein.-con. floor- 
ing, concrete foundation. About $1,000,000. 
Work will be done by day labor. 

*Que., Montreal—Natl. Drug & Chemical 
Co., 34 St. Paul Ave., let contract building 
concrete, brick and steel factory on De 
Courcelles St. to Church Ross & Co., 10 
Catheart St. About $75,000. 

*xOnt., Ottawa—Ottawa Paint Wks., 687 
Wellington St., let contract altering 3 story 
brick factory on Wellington St., to A. 
Christie & Son, Kensington Apts., Elgin 
St. About $50,000. 


Buildings 
PROPOSED WORK 


Me., Deering (Portland P. O.)—Convent 
—St. Josephs Convent soon lets contract 
building 1 and 4 story, brick and rein.-con. 
addition, rein.-con. flooring, concrete foun- 
dation. About $30,000. O'Connell & Shaw, 
18 Boylston St., Boston, archts. 


N. H., Wolfeboro — Bank—Wolfeboro 
Natl Bank plans to build 2 story, 25 x 100 
ft., steel, concrete foundation, on Main St. 
H. A. Mear, c/o Office, Bank & Library Co., 
120 Tremont St., archt. 

Mass., Boston—Hotel—Hotel Bellevue, 21 
Beacon St., plans to build 7 story, brick 
and steel addition, concrete foundation. 
W. W. Dinsmoor, 28 School St., archt. 


Mass., East Boston (Boston P. O.) — 
School—Bd. Educ. had plans prepared by 
Cc. G. Loring, archt., 7 Water St., Boston, 
for 3 story, brick, concrete and steel, rein.- 
con. flooring, concrete foundation, in Samuel 
Adams Dist. About $250,000. 

Mass., Gardner—Housing—Central Gas & 
Oil Stove Co., 205 School St., soon lets con- 
tract building sixteen 23 x 23 ft., brick and 
timber houses, concrete foundations, near 
plant. About $100,000. P. Varney, 24 Ex- 
change St., Lynn, archt. 

Mass., Greenfield—Courthouse—Comrs. 
Franklin Co., Main St., plan to build large 
brick and steel addition. C. P. Hoyt, 8 
Beacon St., Boston, archt. 

Mass., Holyoke—Church—tTrinity Metho- 
dist Society, Bridge St., plans to build 1 
story, brick and_ stone, on Summer Ave. 
About $150,000. Howes & Howes, 243 High 
St., archts. 


Mass., Lowell—School—Greek Orthodox 
Society, c/o M. F. Davis, archt., 402 
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Hildreth Bldg., plans to build 2 story 
proof on Bway. About $250,000. 

Mass., Roxbury—School—Blackal! 

& Whittemore, archts., 20 Beacon St 
ton, preparing plans for 2 story, 75 
ft. concrete, brick and terra cotta, o: 
Hill Ave. About $150,000. Owners 
withheld. 

R. I., Newport—High School—Bd 
soon receives bids building 3 story, 

150 ft., rein.-con., brick and steel 
con. flooring, concrete foundation, on P 
About $600,000. B. H. Seabury, 21 | 
Pl, Springfield, Mass., archt. 

Conn., Bridgeport—Church—0O'Con 
Shaw, archt., 18 Boylston St., Boston, 
receive bids building 1 story, 7 
brick, stone and steel, rein.-con. 
concrete foundation, on Hancock and 
field Aves., for St. Peters Roman Cat 
Church. About $100,000. ee. ke 
1562 Fairfield Ave., pastor. Noted Aug 

Conn., Bridgeport — Theatre—P. [ 
275 Fairfield Ave., soon lets contract | 
ing 1 story, 80 x 150 ft. brick and 
crete, rein.-con. flooring, concrete fou 
tion, on State St. About $200,000. C 
Walker, Jr., 886 Main St., archt. N 
Apr. 1. 

Conn., Enfield—Italian Roman Cat! 
Society, c/o A. Gannuscio, McCann Ay, 
Thompsonville, plans to build 1 story, br 
and steel, here. About $100,000. 

Conn., Goodyear (Killingly P. O.)—H. 1, 
Reinhold, Jr., archt., 1513 Walput s: 
Phila., rejected bids building 2 story, 90 x 
150 ft., brick and concrete, for Killing) 
Twp. School Com. About $100,000. Wor 
will be readvertised soon. Noted Apr 


Conn., Hartford — School — South Sehoo 
Dist. plans to build 2 story, on Franklin 
Ave. About $200,000. J. H. Naylor, chn 
Architect not selected. 

Conn., New Haven—Association—Knights 
of Columbus, c/o W. J. McGinley, secy 
956 Chapel St., plan to build 3 story, 109 
x 144 ft., concrete, brick and steel, reir 
con. flooring, concrete foundation 
Church and Wall Sts. About $250,000 

Conn,., New London—Hospital—Lawren 
Memorial Hospital, Ocean Ave., 
bids building 4 story. 50 x 86 ft., ck 
and concrete ‘addition, rein.-con. flooring 
concrete founde tion. About $100,000 
Project temporarily postponed. Noted 
June 24. 

Conn., West Hartford (Hartford P. 0) 
—High School—Bd. Educ. rejected bids 
Sept. 10, building 2 story, 200 x 210 ft 
concrete, brick and steel, rein.-con. flooring 
concrete foundation, on South Main St! 
Plans will be revised and work readver 
tised. Noted Sept. 2. 

N. Y., New York—Church and Commun 
ity—Abyssinian Baptist Church, 249 West 
40th St., having plans prepared by C. W 
Bolton, archt., Witherspoon Bldg., Phila 
for 1 and 3 story, 90 x 138 ft., brick and 
stone, on 138th St. and 7th Ave. 


N. ¥., New York—Theatre—B. W. Levi- 
tan, archt. and engr., 7 West 45th St., pre 
pared plans for brick and stone, brick foun 
dation, on 116th St. between 3rd and Lex 
ington Aves. About $165,000. Owner's 
name withheld, 

N. J., Convent Station—Hall—College of 
St. Elizabeth. plans to build concrete and 
brick residence hall. About $350,000. EF 
A. McMurray, 207 Market St., Newark, 
archt. 

N. J. Glassboro—Normal 
Bd. Educ., Trenton, rejected 
building 3 story, 125 x 301 
brick, steel and terra cotta, 
July 29. 

N. J., Jersey City—Bank—tTrust Co. of 
New Jersey, 12 Hudson St., Hoboken, plans 
to build 8 story, granite, on Bergen anid 
Sip Aves., here. About $1,500,000. J. H 
Wells, 32 Nassau St., New York City, archt 


N. J. New Brunswick—Theatre—W. 
Reade, 112 West 34th St.. New York City 
plans to build 1 story, 100 x 235 ft., brick, 
steel and terra cotta, on Livingston Ave 
here. About $500,000. T. . Lamp, 644 
8th Ave., New York City, archt. 

Pa., Carlisle — Bank — Carlisle Deposit 
Bank had plans prepared by Dennison & 
Hirons, archts. and engrs, 475 5th Ave. 
New York City, for brick and stone, brick 
foundation. About $150,000. 

Pa., Harrisburg—Bank—East End Trust 
Co., 13th and Howard Sts., nang pie 
prepared by Simon, Brittain & glish 
archts., Magee Bildg., Pittsburgh, for 2 
story, 40 x 120 ft., brick and steel, rein- 
con. flooring. About $150,000. 

D. C., Washington—Exchange—Chesa- 
eake & Potomac Telephone Co., 108 East 

xington Ave., Baltimore, plans to build 
brick and stone, concrete foundation, on 
14th St., here. About $125,000. McKenzie, 
Voorhies & Gmelin, 1123 Bway., New York 
City, engrs. 


School—Stat 
bids Sept. 14 
ft., rein.-con 
here. Noted 
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suildings (Continued) 


Va., Richmond—Schools—Bd. Educ. plans 
» build school in Barton Heights, cost 
2150,000; Forrest Hill, $125,000; Highland 
‘ark, $100,000; G. Mason School, $100,000 
ind Armstrong School, $225,000. 

0., Cleveland — Bank — Cleveland Trust 

. East 9th St. and Euclid Ave., having 

ins prepared by G. P. Post & Son, archts. 
nd engrs., Schofield Bldg., for 2 story, 

in.-con., brick and steel, rein.-con. floor- 

«, brick and concrete foundation, on East 

‘th St. and Woodland Ave. About $100,- 

), EF. H. Goff, pres. 

0., Cleveland—Church and School—St. 
Vensislaus Church, c/o J. Koudelka, 2666 
East 35th St., plans to build 1 and 2 story, 
brick and steel, brick foundation, on Libbey 
Ra. About $100,000. Architect and engi- 
neer not selected. 

O., Cleveland—Commercial and Club- 
house—Cleveland Democratic Bldg.  Co., 
c/o J. McGinty, City Hall, plans to build 

story, rein.-con., and brick, rein.-con. 
flooring, brick and concrete foundation. 

About $100,000. Architect not selected, 

0., Columbus—Schools—Bd. Educ. hav- 
ing sketches made by D. Riebel & Sons, 
archts., New ist. Nat. Bank Bldg., for two 
2 story, 16 room, brick and concrete, 1 on 
Lincom Park and other on Poplar Ave. 
About $265,000 each. 

Ind., Mt. Vernon—Memorial Coliseum— 
City receives bids about Jan. 1, building 2 
story, 130 x 138 ft., brick and stone. About 
$200,000. P. R. Werking, Richmond, archt. 

Mich., Highland Park (Detroit P. O0.)— 
Mercantile—J. F. Plembo plans to build 3 
story, brick and steel, brick foundation, on 
Manchester Ave. About $100,000. H. J. 
Darling, Detroit, archt. 

Mich., Lansing—Hotel—W. FE. Boose 
having plans prepared by T. E. White, 
ireht., City Natl. Bank Bldg., for 8 story, 
190 x 230 ft., rein. con., brick and steel, 
rein.-con. flooring, concrete foundation. 

Wis., De Pere—High School—Bd. Educ. 
plans to build Union High School, 4 story, 
brick, rein.-con. and steel, brick foundation. 
About $250,000. Architect not selected. 

Wis., Fond du Lac — High School — Bd. 
Edue. soon lets contract building 3. story, 
66 x 261 ft. senior and junior high school, 
uso 140 x 200 ft. shop, brick, rein.-con. 
and steel. brick foundation. About $500,- 
000. A. M. Hunter, secy. Childs & Smith, 
East Van Buren St., Chicago, archts, 

Wis., Jefferson—Convent—St. Coletta 
Convent having plans prepared by E. 
Lrielmaier & Sons Co., archts. and enegrs., 
University Bldg., Milwaukee, for 3 story, 
rein.-con. and brick addition to convent and 
chapel, rein.-con. flooring, concrete founda- 
tion. About $260,000. 

Wis., Madison—Lodge and Store—Beavers 
Reserve Fund Fraternity, 400 Gay Bildg., 
plans to build 7 story, 66 x 130 ft., brick, 
rein.-con, and steel, rein.-con. flooring, con- 
crete foundation, on Monona Ave. Archi- 
tect and engineer not selected. 


Wis., Manitowoc—Church and School— 
St. Pauls Church plans to build 75 x 210 
ft., brick, rein.-con. and steel, brick foun- 
dation, on 8th St. About $150,000. M. 
Joeckels, pastor. Architect and engineer 
not selected. 

Wis., Milwaukee—Store—E. Schuster & 
Co., Mitchell and 6th Aves., having prelim- 
inary plans prepared by Brust & Philipp, 
archts., 405 Bway., for 4 story, 70 x 120 ft., 
brick and concrete addition, rein.-con. floor- 
ing, concrete foundation. About $200,000. 

Wis,, Neillsville—Hotel—H. North having 
plans prepared for 3 story, brick, rein.-con. 
and steel, brick foundation, on Main St. 
About $100,000. Private plans. 

Wis., Oshkosh — Hospital — Mercy Hos- 
pital, 185 Hazel St., having plans prepared 
by E. Brielmaier & Sons, archts. and engrs., 
University Bldg., Milwaukee, for 4 story 
addition and nurses’ home, rein.-con. and 
brick, rein.-con. flooring, concrete founda- 
tion. About $600,000. 

Wis., Sheboygan — Office, etc. — Northern 
Furniture Co., South Water St. and New 
Jersey Ave., having preliminary plans pre- 
pared by W. C. Weeks, archt. and engr., 
730 Ontario Ave., for 4 story, 60 x 250 ft. 
office and power house, brick, rein.-con. and 
steel, brick foundation, on South Water St. 
About $200,000. 

Wis., West Bend — Grade Schools — Bd. 
Educ. plans to build two 3 story, 60 x 185 
ft. brick, rein.-con. and steel, brick founda- 
tions, on Main St. About $100,000. Archi- 
tect not selected. . 

Ia., Decorah — Library — Luther College 
rejected bids Aug. 30, building 2 story, 70 x 
$0 ft, brick and stone. About $100,000. 
Work will be readvertised. C. K. Preus, 
pres, Noted Aug. 26. 

Minn., Minneapolis—Club House—Henne- 
pin-Minneapolis Knights of Columbus _ No. 
435, plan campaign this fall to raise $500,- 








000 to build 3 story, rein.-con., brick and 
stone. About $500,000. 

Minn., Minneapolis—Music—-State Bad. 
Control, Capitol, St. Paul, opens bids about 
Sept. 27, building 3 story, 95 x 160 ft., 
rein.con., brick and stone, on State Uni- 
versity campus, here. About $500,000. C. 
H. Johnston, 715 Capitol Bank Bldg., St. 
Paul, archt. Noted June 10, 

Minn., Minneapolis—-School—RBd. Educ. 
plans to build 2 story, on 50th St. and 
Minnehaha Parkway. About $200,000. E. 
H. Enger, 305 City Hall, archt. 

S. D., Aberdeen—Y. M. C. A., c/o R. C 
Bell, secy., had plans prepared for 3 story, 
rein.-con., brick and stone building, to in- 
clude kitchen, cafeteria, ete. About 
$225,000. 

S. D., Lead—Business—Hearst Mercan- 
tile Co. receives bids in October, building 
3 story, 180 x 200 ft., rein.-con. and brick, 
rein.-con. flooring. About $225,000. H. W. 
J. Edbrook, Tabor Grand Bldg., Denver, 
Col., archt. 

_N. D., Rolla—School—Bd. Educ. rejected 
bids Aug. 21 building 3 story, 60 x 78 ft., 
brick, stone and tile. About $125,000. W. 
J. Edwards, 2d Natl Bank Bldg., Grand 
Forks, archt. Noted Aug. 5. 

Wyo., Casper—Fire House—City election 

Nov. 2, to vote on $110,000 bonds to build 
and equip fire house. 
» Mo., Jefferson City—Y. M. C. A. having 
plans prepared by F. K. Miller, archt., 
Jefferson City, for 3 story, 60 x 110 
ft., rein.-con., brick and _ steel, rein.-con. 
flooring, concrete foundation. About 
$110,000. 

Mo., St. Louis—Office—Olive and 9th Sts., 
Real Estate Co., Oddfellows Bldg., plans to 
alter office building on Olive and 9th Sts. 
About $125,000. Address I. T. Cook. Archi- 
tect not selected. 

Ark., Subiaco — Church — Benedictine 
Fathers having plans prepared by Ludwig 
& Dreisenner, archts., 1736 Waverly PL, 
St. Louis, Mo., for 1 story, 52 x 224 ft. 
stone and marble. About $300,000. 

Tex., Dallas—College—Metropolitan Busi- 
ness College, 1809-11 Commerce St., had 
plans prepared by Lang & Witchell, archts., 
Amer. Exch. Natl. Bank Bldg., for 4 story, 
25 x 100 ft., brick, on Commerce and St. 
Paul Sts. About $100,000. <A. Ragland, 
pres. 

Tex., Dallas — Exposition — Rick Ware- 
house & Stores Co. opens bids about Nov. 
15 building 10 story, 178 x 321 ft., rein.- 
con. and brick, rein.-con. flooring, at 2600 
Elm St. About $1,000,000. Architect and 
engineer not selected. Noted Sept. 9. 

Tex., Dallas — Office Lang & Witchell, 
archts., Amer. Exch. Natl. Bank Bldg., open 
bids about Oct. 1 building 6 story, 100 x 
100 ft., rein.-con. and brick, on Commerce 
and Prather Sts. here for J. T. Jones, 4935 
Junius St., and J. H. Jones, Main and 
McKinney Aves., Houston. About $300,- 
000. Noted April 22. 

Tex., Dallas—Office—H. M. Green & Co., 
archts., North Texas Bldg., open bids about 
Jan. 1, remodeling and constructing 8 story, 
50 x 200 ft., addition on present building, 
also constructing 12 story, 50 x 200 ft., 
new building, rein.-con. and brick, rein.- 
con. flooring, brick and concrete founda- 
tion, on Main, Commerce and Murphy Sts., 
for Security Natl Bank, Commonwealth 
Bldg. About $1,000,000. Noted April 29. 

Tex., Dallas—Theatre—A. H. Woods En- 
terprises, 236 West 42nd St., New York 
City, plan to build brick and stone, brick 
foundation, on Griffin St., nere. About 
$500,000. W. Wellman, bldg. supt. Private 
plans. 

Tex., Ft. Worth—Theatre—A. H. Woods 
Enterprises, 236 West 42nd St., New York 
City, plan to build brick and stone, brick 
foundation, here. About $500,000. Ww. 
Wellman, bldg. supt. Private plans. 

Tex., Houston—Theatre—A. H. Woods 
Enterprises, 236 West 42nd St., New York 
City, plan to build brick and stone, brick 
foundation, here. About $500,000. Ww. 
Wellman, bldg. supt. Private plans. 

Tex., San Antonio—Theatre—A.,_ H. 
Woods Enterprises, 236 West 42nd St., New 
York City, plan to build brick and stone, 
brick foundation, here. About $500,000. 
W. Wellman, bldg. supt. Private plans. 

Okla., Hartshorne — Temple — Masonic 
Lodge Assn. plans to build 3 story, 70 x 
100 ft., brick concrete and steel, concrete 
foundation. About $100,000. Architect and 
engineer not selected. 

Col., Denver—Cathedral—Scottish Rite 
Consistory No. 2, 16th and Grant Sts., re- 
ceives bids about Jan. 1, building 3 story, 
115 x 170 ft. rein.-con., stone and _ steel, 
rein.-con. flooring, concrete foundasion. 
About $500,000. Gardner & Parry, Guard- 
ian Trust Bldg., engrs.. 

Col., Denver—Sanatorium—J. H. Tilden, 
837 Sherman S. St., having plans prepared 











by H. W. J. Edbroake, archt., Tabor Grand 
Bidg., for 2 story, concrete, brick and steel 
About $175,000. 

Que., Montreal—Office—Fumess-Withey 
Co., 34 Whitehall St.. New York, having 
plans prepared by W. B. Chambers, archt 
and engr., 111 Past 40th St. New York 
City, for altering 5 story, brick, steel and 
stone, here. About $150,000. 

B. C., Kerrisdale — School — Point Grey 
School Bd. opens bids about Sept. 30 build- 
ing 3 story, 8 room, rein.-con., brick and 
tile, concrete foundation About $125,000 
Twizell, Birds & Twizell, 837 Hastings St., 
W., Vancouver, archts 


BIDS DESIRED 

Mass., Boston—Office—Coolidge & Shat 
tuck, archts., 122 Ames Bldg., receiving 
bids constructing 12 story, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun 
dation, on Beacon and Somerset Sts. About 
$500,000. Owner's name withheld 

Mass., Malden (Boston P. O.)—Store and 
Oftice—F. H. Gowing, archt, 18 Tremont 
St, Boston, receiving bids building 3 story 
75 x 100 ft, brick and steel, rein.-con. floor 
ing, concrete foundation, on Main St. About 
$125,000. Owners name withheld Noted 
Aug. 26. 

Mass., Peabody—High School—Until Oct 
1, by School Comn., building 2 story, rein.- 
con., brick and steel, rein.-con. flooring 
concrete foundation, on Central St. Cost be 
tween $450,000 and $500,000. F. I. Cooper 
Corp., 33 Cornhill St., Boston, archts 

R. I., Providence—Laboratory—Day & 
Klauder, archts., 925 Chestnut St., Phila., 
receiving bids building 3 story, 50 x 200 
ft.. conerete, brick and. steel, rein.-con 
flooring, concrete foundation, on campus 
for Brown University, Prospect St. About 
$250,000. Noted Aug. 26. 

Conn., Montville — Housing — Until Sept 
25, by Lockwood-Green, engrs. and archts 
101 Park Ave., New York City, building 
several houses for industrial development. 
brick and concrete, rein.-con. flooring, con 
crete foundations. About $150,000. 

Conn., New Britain—School—tntil Sept 
30 (change of date) by Bd. Educ., building 
2 story, 60 x 240 ft. with 56 x 70 ft. ell, 
brick and _ steel, rein.-con. flooring, con- 
crete foundation, on Tremont St. About 
$350,000. D. K. Perry, 27 West Main St., 
archt. Noted Sept. 9. 

Conn., Norwiech—Church—St. Mary’s 
Roman Catholic Church receving bids build- 
ing 1 story, 60 x 130 ft., brick, steel and 
stone, concrete foundation, on Central Ave 
About $100,000 A. A. Keefe, 70 Central 
Ave., pastor. O'Connell & Shaw, 18 Bovis 
ton St., Boston, archts Noted Sept. 16. 

Conn., Thompsonville School — School 
Dist. receiving bids building addition to A 
PD. Higgins School, 2 story, 8 room, con 
crete, brick and steel, rein.-con. flooring, 
concrete foundation, on North Main St 
About $130,000. I. A. Allen, Jr., Ine., 904 
Main St., Hartford, archts. Noted July 29 

Pa., Coatesville—Theatre—Until Sept. 24. 
by R. A. Kerns, archt., 10 South 18th St., 
Phila.. building 3 story, 45 x 100 ft., brick, 
on Main St., for Logges Bros., 258 East 
Main St. Noted Aug. 12. 

Ind., Evansville — Theatre — Arcadia 
Palace Amusement Co. receiving bids build- 
ing 2 story, 86 x 140 ft., brick and steel, 
on Locust St. About $200,000. Fowler 
Capelle & Troutman, Amer. Trust Bidg., 
archts, 

Ind., Indianapolis — Manuel Training 
School—Until Oct. 1, by Bd. School Comrs.. 
building 2 and 3 story, 250 x 400 ft., rein.- 
con., brick and steel, on East Michigan St 
About $225,000. D. A. Bohlen & Son, Ma- 
jestic Bldg., archts. Snider & Rotz, 703 
Merchants’ Bank Bldg., engrs. Noted 
Sept. 16. 

Mich., Muskegon — High School — Until 
Oct. 1, by H. H. Turner, archt., 923 Michi- 
gan Trust Bldg., Grand Rapids, construct- 
ing Bunker Junior High School, 3 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on Denmark Ave., 
here, for Bd. Educ. About $250,000. 

Wis., Manitowoce—Church—Juul & Smith, 
archts. and engrs., Imig Bldg., Sheboygan, 
receiving bids building 2 story, 48 x 126 
ft., rein.-con., brick and _ stone, concrete 
foundation, on 24th St. and Meadow Lane, 
for Presbyterian Society, 510 North 8th St. 
Noted June 24. 

Kan., McLouth—High School—Bd. Educ. 
receiving bids building 2 story, brick, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation. About $110,000. W. H. Saylor 
& Co., Mutual Bldg., Kansas City, Mo., 
archts. Noted Sept. 9. 

Kan., Topeka—Exchange—Southwestern 
Bell Telephone Co., 812-14 Jackson St., re- 
ceiving bids buildi 2 story, 60 x 106 ft., 
brick, rein.-con. and steel, rein.-con, floor- 
ing, concrete foundation, About - $140,000. 
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J. R. Timlin, 688 Boatmans’ Blidg., St. 
Louis, Mo., archts. Noted July 8. 


N. D., Hurdsfield—School—Until Sept. 28 
by Bd. Educ., building 2 story, 68 x 89 
ft. rein.-con. and brick high and grade 
school. About $100,000. W. D. Gillespie, 
643 Bway., Fargo, archt. 

Tex., Dallas — High School — Until Nov. 
15, by School Bd., building 3 story, brick 
and concfete, on Haskell and McKinney 
Sts. Former bids rejected. About $600,- 
000. W. B. Ittner, Bd. Educ. Bldg., St 
Louis, Mo., archt. Noted May 6 


Que., Montreal—Church—Until Oct. 1, by 
G. Peck, minister, Presbyterian Synod of 
Montreal, Presbyterian College, building 50 
x 75 ft.. brick and steel, on Ryde St. About 
$100,000. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Me., Yarmouthville — Church — Sacred 
Heart Roman Catholic Society, c/o J. D. 
Quinn, pastor, will build 1 story, 40 x 110 
ft. brick, steel and stone, rein.-con. floor- 
ing, concrete foundation. Work will be 
done by day labor. 


* Mass., Beverly — Theatre — Ware 
Theatre, Inc., Natl Bank Blidg., let con- 
tract building 1 and 2 story, 65 x 130 ft., 
concrete, brick and steel, rein.-con. floor- 
ing, concrete foundation on Cabot St., to 
J. Bowen Co., 184 Dudley St., Roxbury 
About $125,000. 

Mass., South Boston (Boston P. 0.)— 
Headhouse—Park and Recreation Dept., 
Boston, received lowest bid building 1 story, 
rein.-con., brick and steel, retn.-con. floor- 
ing. concrete foundation, at Marine Park, 
from J. Bowen & Co., 184 Dudley St., Rox- 
bury, Mass., $133,000. 

*Conn., Bridgeport—Theatre—S. Telep, 
1078 Ogden St., let contract building 2 
story, 50 x 150 ft., brick and steel, rein.- 
con. flooring, concrete foundation, on Bos- 
ton Ave. to W. F. Chatlos, Broad St., 
Stratford. About $100,000. 

*Conn., Hartford—Business—Berenson & 
Moses, archts., 1026 Main St., let contract 
to S. C. Poriss & Co., 54 Church St., build- 
ing 3 story, 50 x 145 ft., brick and steel, 
rein.-con. flooring, concrete foundation, on 
Main St., for C. Leonard, 599 Main St 
Noted Sept. 9. 

*Conn., Union City (Naugatuck P. 0.)- 
“astern Malleable Iron Co. let contract 
building rein.-con., brick and steel addition 
to plant, rein.-con. flooring, concrete foun- 
dation, to F. A. Ley Co., Inc, 499 Main 
St., Springfield, Mass. About $50,000. 

Conn., Waterbury—Hospital—City _ re- 
ceived lowest bid Sept. 15, bullding 2 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing. concrete foundation, on Watertown 
Ave., from Tracy Bros. Co., 52 Benedict 
St., $144,642. Noted Aug. 26. 

N. Y¥.. Brooklyn—Hospital—Dept. Pub 
Welfare, Municipal Bldg.. New York City. 
received bids Sept. 20, for general contract 
building hospital on New Cumberland St., 
from 174th St. Constr. Co., New York City, 
$663,000; A. W. King, 81 East 125th St., 
New York City, $675,978: Emerson Bldg. 
Co., 103 Park Ave., New York City, $713.- 
000. Noted Aug. 26. 

*N. Y.. Brooklyn — Theatre — Midwood 
Theatre, Inc., 261 Bway., New York City, 
will build brick and stone, brick foundation, 
on Ave. J. About $150,000. Work will be 
done by day labor. 

*N. Y., Freehold—Bank—Freehold Trust 
Co., 3 Main St., let contract altering 3 story, 
brick and stone, brick foundation, to F. T. 
Ley. 19 West 44th St.. New York City. 
About $100,000. 

*N. Y., Morris Park (Jamaica _P. 0.) 
Bd. Educ., 500 Park Ave., New York City, 
let general contract building P. S. 57, Curtis 
Ave., to P. Cleary, 115 Marion St., Brook- 
lyn, $318,700. Noted Sept. 16. 

*N. Y.. New York—Bank—Chelsea Ex- 
change Bank, 48th St. and 7th Ave., let con- 
tract altering brick and stone, to G. A. 
Fuller Co., 175 5th Ave. About $100,000. 

*N. Y., New York—Bank, Office, etc.— 
S. W. Straus & Co., 150 Bway., let contract 
building 9 story, 100 x 180 ft., brick, steel 
and stone, concrete foundation, on 46th 
St. and 5th Ave., to Thompson-Starrett, 49 
Wall St. About $4,000,000. Noted June 3. 

*N. Y., New York—Club—Sailors Snug 
Harbor Trustees, 262 Greene St., let con- 
tract converting 4 story building into club- 
house, brick, steel and stone, at 4 East 
Sth St., to Cauldwell-Wingate Co., 381 4th 
Ave. About $100,000. 

*N. Y.. New York—FExchange—New 
York Telephone Co., 15 Dey St., let con- 
tract building 4 story, 80 x 192 ft., brick, 
steel and stone, concrete foundation, on 
West 73rd St., to Tidewater Bldg. Co., 16 
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East 33rd _ St. 
Aug. 12. 

*N. Y., New York—Office—Union Sul- 
phur Co., 17 Battery PL, will build 14 
story, 30 x 89 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete foundae- 
tion, on Rector and West Sts. About $400,- 
000. Work will be done by day labor under 
supervision of H. O. Chapman, 334 5th 
Ave., archt. Noted Aug. 26. 

*N. J., Hoboken—School—Bd. Educ. let 
general contract building P. S. 2 to W. H. 
and F. W. Cane, Inc., Baldwin Ave., Jersey 
City, $1,599,900; plumbing and gas fitting, 
to J. Marnell, 207 Washington St., $51,126; 
heating and ventilating, to J. H. Cooney, 
210 North 4th St., Harrison, $112,494; elec- 
tric work, to W. Coleman, $20,500. Noted 
May 13. 

*¥N. J., 
Realty Co., 


About $500,000. Noted 


Jersey 
Central Ave., 


City — Theatre — Hespe 
will build brick 
and stone, brick foundation, 2,000 seating 
capacity. About $250,000. Work will be 
done by day labor. Noted Sept. 16. 

*Pa., Altoona—Bank—Union Bank, 1103 
8th Ave., let contract building 4 story, 50 x 
120 ft., brick and stone, brick foundation, 
on 8th Ave. and 12th St., to G. Orr, Altoona. 
About $190,000. Noted April 22. 

*Pa., McKeesport—School—Bd. Educ. let 
contract building Centennial School, 2 
story, 80 x 222 ft., brick and steel, rein.- 
con. flooring, on Beaver Ave. and Union 
St., to J. G. Fullman Co., G. E. Trust Bldg., 
Pittsburgh. About $325,000. Noted Aug. 19. 

*Pa., Pittsburgh—Office, etc.—Pittsburgh 
News Co., 300 Ferry St., let contract build- 
ing 10 story, 27 x 86 ft., brick and steel of- 
fice and warehouse, rein.-con. flooring, on 
3rd Ave. and Ferry St., to H. Miller Sons 
Co., May Bldg. About $200,000. 

*Pa., Pittsburgh—Sales and Service—E. 
P. Mellon, archt., Vanderbilt Bldg., New 
York City, let contract building 2 story, 80 
x 114 ft., rein.-con. and steel, to Mellon- 
Stuart Co., Oliver Bldg. About $100,000. 
Owners name withheld. Noted Sept. 2. 

*Pa., Pittsburgh—Theatre—All Nations 
Areade Co., c/o G. H. Schwan, archt., 
Peoples Bank Bldg., will build 3 story, 82 
x 120 ft., at 1915-21 Carson St. About 
$100,900. Work will be done by day labor. 
Noted Aug. 5. 

*™Md., Baltimore—Polytechnic Institute— 
Bd. awards let contract building 3. story, 
75 x 200 ft. concrete and brick addition, 
concrete foundation, on Calvert St. and 
North Ave., to C. L Stockhausen, Gay and 
Water Sts., $109,493. Noted July 29. 

*™Md., Lansdowne School — Baltimore 
Co. School Comrs., Towson, let contract 
building 3 story, 45 x 119 ft., brick, steel, 
rein.-steel and terra cotta, concrete founda- 
tion, here, to Chew & Osborne, 212 Clay 
St... Baltimore. About $100,000. Noted 
April 22. 

*D. C., Washington — Hospital — Dist. 
Comrs., Dist. Bldg., let contract construct- 
ing 2 story, 300 x 400 ft. psychopathic ward 
of Gallinger Hospital, brick and stone, on 
Reservation 13, Massachusetts Ave., to G. 
E. Wyne, Home Life Bldg., $788,200. Noted 
Aug. 19. 

*Va., Norfolk—Office—C. N. Whitehurst 

225 Plume St., let contract building 
12 story, brick, steel and stone, concrete 
foundation, on York and Bush Sts., to E. 
W. Minter, 115 Bway., New York City. 
About $750,000. Noted May 20. 

*0., Cleveland—Police Station—City let 
contract building 2 story, 50 x 80 ft., rein.- 
con., brick and steel, rein.-con. flooring, 
brick and concrete foundation, on East 
131st St. and Miles Ave., to W. Moore Co., 
1278 West 4th St. About $100,000. 

*0O., Lima—Theatre—R. MacIntosh, 532 
Chestnut St., Ashland, will build Strand 
Theatre, 2 story, 50 x 150 ft., brick and 
concrete, here. About $100,000. Work will 
be done by day labor. 

*Ind., Ft. Wayne—Hospital and Nurses’ 
Home—aAllen Co. let general contract build- 
ing two 3 story, 42 x 87 ft. wings to Tu- 
berculosis Hospital, also 3 story, 26 x 39 
ft. nurses’ home, brick, 8 mi. north of here, 
to Indiana Eng. & Contg. Co., Central Bldg. 
About $119,400. Noted July 29. 

*Minn., Minneapolis — Church — First 
Methodist Episcopal Church let contract 
building 2 story, 66 x 105 ft. rein.-con., 
brick and tile, on 12th Ave. S. and 4th St., 
to Beck Eng. Co., 1137 Plymouth Bldg. 
About $106,000. Noted July 15. 

*Minn., Montevideo—School—Bd. Educ. 
let contract building 2 story, rein.-con. and 
brick, to Victorson Constr. Co., 423 Andrews 
Exchange Bldg., Minneapolis, $89,774 ; heat- 
ing, plumbing, etc., to Western Heating Co., 
13 East 36th St., Minneapolis, $38,950. 
Noted Aug. 26. 

*Kan., Topeka—Business—W. M. Crosby, 
613-17 Crosby Ave., let contract remodeling 
brick, rein.-con. and steel, rein.-con. floor- 
ing, concrete foundation, to F. M. Spencer 


& Son, 215 Mulvane Bldg. About ¢ 
000; cost plus percentage basis. 

*Kan., Topeka—Office—I. O. O. F. | 
let contract building 3 story, 50 x 15 
brick, rein.-con. and steel, rein.-con. 
ing, concrete foundation, to F. M. Sp. 

& Son, 215 Mulvane Bldg. About ¢ 
000; cost plus percentage basis. 

*Neb., Kearney—Hospital—Roman < 
olic Congregation let contract buildin, 
story, 44 x 157 ft., rein.-con., brick 
steel, rein.-con. flooring, concrete fou 
tion, to J. Hansen, 803 Ave. Cou 
Bluffs. About $250,000; cost plus per 
age basis. Noted May 6. 

*Neb., Kearney—School—Bd, Edu 
contract building 2 story, 70 x 110 ft. r. 
con., brick and_ steel, rein.-con. floori: 
concrete foundation, to W. Knutzen & Ss 
Kearney, $109,987. 

*Wyo., Rock Springs—Theatre—H. W . 
Edebrook, archt., Opera House Bldg., 1). 
ver, let contract to J. Graham, kx 
Springs, building 57 x 140 ft., rein.-co 
brick and_ steel, rein.-con. flooring, « 
crete foundation, for Rialto Amusem: 
Co., Rock Springs. About $150,000. Not. 
Aug. 12. 

*Mo., St. Louis—Office—Central Stat, 
Life Insurance Co., Central Natl. Ba 
Bldg., let contract building 2 story, 90 
145 ft., rein.-con. and brick, on Washing- 
ton and Compton Aves., to Dickie Const 
Co., Syndicate Trust Bldg. About $149.80: 
Noted Aug. 26. 

*N. M., Gallup — Hospital — St. Marys 
Hospital let contract building 4 story, 48° \ 
115 ft., brick and stone, to Wegs & Tom) 
kins, 324 North 38rd St. Albuquerqu 
About $150,000. 

*Ont., Peterboro — Theatre — Famous 
Players Film Corp., Temple Bldg., let con- 
tract building 1 story rein.-con., brick and 
steel, rein.-con. flooring, concrete founda 
tion, to N. McLeod, Kent Bldg., Toronto 
About $150,000; cost plus percentage basis 


Federal Government Work 
PROPOSED WORK 

S. C., Paris Island—Improving Hospitals 
—Spec 4262— Bureau Yards & Docks, Navy 
Dept., Wash., D. C., rejected bids received 
Sept. 8, improving, at Marine Barracks, 
here. Noted Sept. 16. 

Ore., Empire—Spec. 4302—Double Radio 
Barracks—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans to build, here 

Cal., San Diego—Dredging—N. Smith 
pub. wks. officer, U. S. Navy, authorized to 
expend $940,000 to dredge and fill in along 
sites of marine brigade post and naval 
training station, on San Diego Bay. 

BIDS DESIRED 


Mass., Chelsea—Lighting System—Spec. 
4281-——Until Oct. 6, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., building 
at Naval Station, here. Noted Sept. 16. 

Pa., Phila.—Until Sept. 28, by H. J 
Lumsden, Q.M.C., officer in charge of con- 
struction, Frankford Arsenal, building 
radial brick chimneys; aavertised in this 


issue. 

Va., Norfolk—Dredging—Until Oct. 22 
by U. S. Engineers Office, Custom House. 
dredging in Appomattox River; advertised 
in this issue. 

Ga., Columbus—Buildings—Until Sept 
27, by Constr. Div., War Dept., office of 
Chief of 1st Dist. Constr. Serv., Quarter 
masters Corps., Room 2706, War Trade 
Bldg., 20th and B Sts., Wash., D. C., con- 
structing 197 brick, frame ana stucco build 
ings at Camp Bennings, here. About 
$1,000,000. 

Fla., Jacksonville—Scotch Marine Boil- 
ers, etc.—Until Oct. 15, at U. S. Engineer 
Office, building and installing 4 Scotch 
marine boilers, foundations, uptakes, smoke 
stacks and oil bunkers; advertised in this 
issue. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Bar Harbor—Coal Bins—Spe« 
4283—Bureau Yards & Docks, Navy Dept 
Wash., D. C., let contract building at Nava! 
Radio Sta., Otter Cliff, here, to A. E. Law- 
rence Co., 116 Cottage Point, $4,614. 

*Conn., New London—Road, Walks, etc 
—Spec. 4249—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
roads, walks, etc., at Sub-Marine Base, her: 
to F. B. Miller & Co., Norwich, $48,132 
(100 days). Noted Sept. 9. 

D. C., Wash.—Engines—Secretary of 
Navy received oy bid Sept. 15, building 
six 2,250 and six 950 brake heavy oil inter- 
nal combustion engines operating on Diesel 
principal, from Busch-Sulzer Bros. Diesel 
Engine Co., 2nd and Utah Sts., St. Louis, 
Mo., (Class 1) $3,128,000, f.0.b. St. Louis 


*S. C., Columbia — Post Office — Treas 
Dept., Wash., D. C., let contract completing 











$$ 


He Inn nnInEnnnnnnnInnnInnInnnnEnnnEEEeeEeEnnneeeeeenneen —— 


September 23, 1920 


ederal Government Work (Continued) 
ost office here to Northeastern Constr 

o., 101 Park Ave., New York City, $144,- 
i0. Noted Sept. 16. 

Tenn., Nashville — Barges—U. 5S. Dist 
‘ngineer, 4th and ist Natl. Bank Bldg., re- 
eived bids Sept. 13, building 2 steel barges, 
rom C. Ward Eng. Co., South Side, 
‘harleston, W. Va., $16,600 with cargo box 
rackets and $16,400 without brackets 
Noted Aug. 26. 

Wash., Puget Sound—Double Radio Quar- 
ers Spee. 4290—Bureau Yards & Docks, 
Navy Dept., Wash, D. C., received _ bids 
juilding, here, from W. T. Butler. $6 660, 
a0 days); Miller Bros., $8,444; B. Ward, 
68.444: all contractors of Puget Sound 
Noted Sept. 16. a teaieea ania 

Jash., Puget Sound—Meta ork 
spe fo47-A— Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract for sheet 
netal work on extension to Bldg. 175, to 
ndependent Sheet Metal Co., 1512 Western 
Ave., Seattle, $2,719, (20 a . 

Vash., Puget Sound—HRoofing- -Spec 
of) B_-Bureau Yards & Docks, Navy 
ept., Wash. D. C.. let contract for built- 
up roofing on extension to Bldg. 178 (ex- 
jusive of all metal work), to H. W. Johns- 
Mansville Co., 3rd and Stewart Sts., Seattle, 
$2,892 (15 days). 

*Ore., Astoria—Remodeling Post Office— 
freas. Dept., Wash., D. C., let contract re- 
modeling, here, to J. L. Burgess, Astoria 
£11,800. Noted Sept. 9. 

Ore., Marshficeld—Radio Quarters and Post 
Office—Spec. 4289—Pub. Wks. Office, Puget 
Sound, Wash., received bids building double 
radio quarters and remodeling post office, 
nere. from P. M. Tully, Puget Sound, $8,392 
(90 days); J. M. Wright & Son, $9144 (99 
lays); J. S. Loring & Son $9,167 (60 
jays). Noted Sept. 16. 

Alaska, Kechikan — Dormitory — Spec. 
1279—Pub. Wks., Puget Sound, Wash., re- 
eived only bid building, here, from Brown 
& Soles, Kechikan, $10,510 (75 days). 


Miscellaneous 


PROPOSED WORK 


Monument—Exeter, N. H.— Town plans 
‘o build soldier monument, stone. About 
$25,000. Address War Memorial Com. 

Baseball Park — Hartford, Conn. — J. H. 
Clarkin, 284 Asylum St., will improve 600 
x 600 ft. site for new baseball park for 
Hartford League Baseball Team. Plans 
include wooden fence, wooden bleachers and 
rein.-con, grandstand. About $60,000. 

Coal Handling Equipmert, etc. — Balti- 
more, Md.—Western Maryland Ry. plans to 
purchase coal handling equipment also 20 
Mikado freight locomotives. About $400,- 
mao 

Electric Transmission Line — Warsaw, 
ind.—Electrical Transmission Co. of North- 
ern Indiana filed a petition with the Pub. 
Serv. Comn. for authority to build electric 
ransmission line from here to Goshen, a 
distance of 25 mi. About $50,000. ' 

Playgrounds—Manitowoc, Wis,.—City had 
plans and specifications made for 2 play- 
grounds in 5th and 7th Wards, to include 
grading, building wading pools, tennis 
courts, shrubbery, ete. J. C. Smith, Mil- 
vaukee, archt. P 

Wireless Station—Toronto, Ont.—Marconi 
Wireless Telegraph Co., 93 King St. E., 
purchased 23 acres north of here, and plans 
to build wireless station. About $50,000 


BIDS DESIRED 


Fire Alarm System—Central Islip, N. ¥. 

Until Sept. 29, by State Hospital Comn., 
Capitol, Albany, building fire alarm system 
hn south group. E. S. Elwood, secy.; ad- 
ertised in this issue. 

Asphalt Plant—New York, N. Y¥.—Until 
Sept. 29, by H. Bruckner, pres. Bronx Boro., 
furnishing labor and material for erection 
ind completion of (a) asphalt plant on east 
side of Edgewater Rd. at point 228 ft. 
south of Garrison Ave, (b) steel stiff der- 
rick for above (c) bulkhead to be used in 
onnection with above. 

Ferry—New York, N. Y¥.—Until Oct. 11, 
by G. A. Whalen, comr. Plant & Structures. 
Municipal Bldg., constructing steel screw 
terryboat, 

Trucks—New York, N. ¥.—Until Sept. 27, 
by Bd. Purchase, Room 526, Municipal 
Bldg., furnishing and delivering gasoline 
motor driven trucks to Dept. Plant & Struc- 
tures, 

Tractors, Graders and Road Drags—Jack- 
sonville, Fla.—Until Oct. 1 by Comrs. Duval 
“o., furnishing one 10 ton tractor, two 5 
‘on tractors, one 12 ft. grader and two road 
‘rags. D. C. Brown, chn. 

Pipe—New Orleans, La.—Until Sept. 30, 
'’ F. S. Shields, secy. Sewerage and Water 
Sd.. Room 401, Sewerage and Water Ed. 
Cldg.. furnishing 22,000 ft. 36-48 in. ci. 
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HIGUWAY—OREGON 
Bids were received by State Highway Comn, Salem, Aug. 24, for grading and sur- 
facing Haines-North Powder Section of Old Oregon Trail, 7.86 mi. long, Baker Co., 
from (A) Oxman & Harrington, Baker, (awarded contract); (B) Security Constr. Co., 


La Grande; (C) Warren Constr. Co., 
as follows 


Clearing and grubbing (60 ft. railway), limp sum 
63,000 cu_yd. common excavation 

3,500 cu.yd. st. overhaul 

880 lin.ft. 12-in. p!ain concrete pipe 


290 lin.ft, 18-in. reinforced concrete pipe 
380 lin.ft. 24in. reinforced concrete pipe 
120 lin.ft. 36-in. reinforced concrete pipe 


880 lin.ft. 12-in. corrugated galvanized iron pipe 
290 lin.ft. 18-in. corrugated galvanized iron pipe 
380 lin.ft. 24in. corrugated galvan‘zed iron pipe 
120 lin.ft. 36-in. corrugated galvanized iron pipe 
500 lin.ft. 6-in. porous drain tile 

180 cu.yd., class “A” concrete 

80 cu.yd. class “C" concrete 

11,000 Ib. metal reinforcement 

15M. ft.b.m. lumber and timber in p!ace 

30 cu.yd. gravel backfill for drain ti’ 

17,300 cu.yd. crushed gravel surfacing 

900 cu.yd. clay or other earth filler 


Extended tota's (concrete pe) 


Extended totals (corrurated gal anised iron pipe) 






pipe and specials, and 1,019 ton 4-20 in 
ci. pipe and specials; advertised in this 
issue, 


Fourndation—Toled», O.—Until Oct. 4, by 
Clerk Bd. Educ., furnishing libor and ma 
terial for erecting and commleting exerva 
tion and rough concrete work, including 
Ist floor slab, of the South Side Hivh 
School, on Daniels St. and Western Ave. 
KE. M. Gee, dir. and archt Noted Sept. 2 
under “Buildings.” 

Wire and Cable—Detroit, Mich.—Until 
Sept. 27, by Comn. Purchases & Supplies. 
Municipal Court Bldg., furnishing 158,400 
ft. copper trolley wire for new lines, also 
80,000 ft. 7 strand cable to hold wires 
M. H. Markham, 415 City Hall, engr. 

Concrete Mixers—Watertown, Wis.—W 
J. Murray, c/o Waukesha Hotel Co., re- 
ceiving bids furnishing several large and 
small concrete mixers and other equipment 
for cement and concrete. 

Rock Crusher Elevator and Conveyor— 
Ft. Scott, Kan.—J. T. Dalton & Son, receiv- 
ing bids for rock crushed elevator and 
conveyor. A. McBride, genl. supt. 

Truck—Ft. Scott, Kan.—C. A. Simons 
receiving bids for new truck for hauling 
sand. 

Truck—Larned, Kan.—McCoy & Taylor 
receiving bids for truck for heavy hauling. 

Tunnel Lining—Oregon—See “Streets 
and Roads.” 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Granite Gateway—Cambridge, Mass.— 
R. H. Doone, archt., 75 Newbury St., Bos- 
ton, let contract to L. D. Willicut & Sons 
Co., 146 Summer St., Boston, building large 
granite gateway, also 1 story, 25 x 45 ft. 
brick and stone rest house, on Mt. Auburn 
St., for Mt. Auburn Cemetery, 199 Washing- 
ton St., Boston. About $25,000. Noted 
Sept. 9. 

* Wall—Ansonia, Conn.—Amer. Brass Co., 
58 Liberty St., let contract building rein.- 
con, retaining wall at plant, to Sperry Eng. 
Co., 82 Church St.. New Haven. About 
$25,000. 

* Baseball Park—Hartford, Conn.—J. H. 
Clarkin, 284 Asylum St., let contract im- 
proving 600 x 600 ft. site on Hanmer St. 
for new baseball park for Hartford League 
Baseball Team, including concrete grand- 
stand, bleachers, etc., to T. Stafford & Son, 
161 New Britain Ave. About $40,000. 

Plant—New York. N. ¥.—H. H. Curran, 
pres. Manhattan Boro., received only bid 
Sept. 15 building plant for crushing, melt- 
ing and mixing old asphaltic material and 
altering existing elevator at plant on 90th 
St., from P, T. Cox, 154 Nassau St., $47,- 
867. Noted Sept. 9. 

Shafts — New York, N. Y¥.—New York 
State Bridge & Tunnel Comn. and New 
Jersey Interstate Bridge & Tunnel Comn., 
Room 616, Hall of Records, Manhattan 
Boro., received bids Sept. 21 building Canal 
and Spring Sts. shafts, from T. B. Bryson, 
52. Vanderbilt Ave., $650,000; Booth & 
Flynn, Ltd., 17 Battery Pl, $695,000; P. M. 
McGovern, 50 East 42d St., $941,000. Noted 
Sept. 2. 

*Wall—Newark, N. J.—Mt. Pleasant 
Cemetery, 375 Belleville Ave.. let contract 
building 1.500 ft. wall, 12 ft. high involving 
2,300 cu.yd. concrete, to A. J. Milmoe, 83 
Littleton Ave., $55,200. Noted Sept. 9. 

* Foundation—Phila, Pa.—City let con- 
tract building foundation fur central library, 
on 19th and 20th Sts., to J. Gill & Son, Citi- 
zens Bldg., Cleveland, O. About $425,000. 
Noted Jan. 8 under “Buildings.” 





Journal Bldg., Portland The unit bids were 


\ B Cc 
$300 00 $250 00 $200 00 
50 60 7 
05 05 05 
2.00 1.90 2 20 
3.00 2.95 3 50 
4.00 410 5 00 
7 00 5 75 8 00 
2 25 2 8&3 2 00 
3.75 4 98 4; 50 
5.00 > 45 5 00 
10.00 9 35 8 50 
40 30 45 
32.00 30 00 35 00 
28.00 25.00 35 00 
10 t i2 
70.00 75 00 75 00 
3.00 3.75 325 
2.95 3.05 +. 25 
1.00 1.25 00 
$99,340 $108,728 $111,089 
100,518 110,790 110,973 
* Dock—New Orleans, La.—Bad Port 


Comrs. of New Orleans, let contract erect 
ing, painting and doing all steel work re 
quired on Poydras St. shed, end extension, 
of New Orleans Dock, Involving 240 ton 
steel, to Pensacola Ship Bldg. Co., Blount 
Bldg., Pensacola, Fla., $39,600; side ex 
tension, involving 110 ton steel, to Alex 
ander & Julian, 1004 Webster St., $22,320 
Noted Aug 26 and Aug. 19 under “Indus 
trial Works.” 

*Sanitaty Equipment — Columbus, 0. — 
3d. Educ. let contract furnishing sanitary 
equipment for schools on Chicago, Frank- 
linton, S»vring and Highwood Sts., 1st. 
Livingston, Michigan, Southwood, Eastwood 
and Bellows Ave., also South High School, 
to Huffman & Wolfe, 609 North High St 
About $124,900. Noted Aug. 19. 

* Conduits—Detroit, Mich.—Fire Comn., 
West Larned St., let contract furnishing 
labor and material building 17,566 ft. 3-16 
duct conduits, to R. A. Mercier, 746 Hudson 
Ave., $120,821. Noted Sept. 9. 

*Standards, Transformers, Switchboards, 
etc.—Owosso, Mich.,—City let contract fur- 
nishing labor and material installing 178 
moonlight standards, 23,000 ft. 5,000-volt 
armored cable transformers, switchboards, 
ete., on Main, Washington, Ball and Ex- 
change Sts., to Kelly Constr. Co., 210 Bridge 
St., Chippewa Falls, Wis., $32,316. 

Pipe—Cedarburg, W is.— City received 
only bid furnishing 800 ton 4-10 in. Class 
“B” ci. pipe and 1,000 ft. 4-12 in. wood 
stave pipe, from_Amer. Cast Iron Pipe Co., 
712 Plymouth Bldg., Minneapolis, Minn.. 
$51,638. 

xCement and Bricks—Kohler, Wis.—Se« 
“Industrial Works.” 

*xLighting System—Mayville, Wis.—City 
let contract furnishing and erecting orna 
mental lighting system, to Kelley Constr 
Co., 210 Bridge St., Chippewa Fails. About 
$25,000. 

*Dike—St. Louis, Mo.—City let contract 
building stone and timber dike at Low 
Serv. Pumping Sta. Chain of Rocks, in 
volving 10,500 cu.yd. stone, 125.000 ft. @ in 
steel cable, ete., to Kansas City Bridge Co., 
510 Orear-Leslie Bldg., Kansas City, Mo., 
$73,889. Noted Aug. 19. 


Shed—Seattle, Wash.—Seattle Port Comn 
received bids Sept. 4 building “west” transit 
shed, to duplicate present “east” structure 
on Pier “B,” 500 ft. long, 120 ft. wide, (a) 
gal. armco iron, (b) Keystone copner steel 
(c) boiler room and chimney, from Sherer 
& Carlson, Seattle, (a) $123.740, (b) $122, 
240, (c) $1.642; J. A. MeEachern & Co., 
Colman Bldg., (a) $125.200, (b) $124,165, 
(c) $1,000; Stewart Constr. Co.. Amer 
Bank Bldg., (a) $125,200, (b) $124,165 
(c) $1,150. 


*Dam, Montreal, Que.—Quebec Streams 
Comn., Parliament Bldg., 59 Notre Dame 
St. E., let contract building storage dam 
on Savane River, to Laurentian Power Co 
Beaupre. About $200,000. Noted Aug. 5 


*xWalls, etce.—Montreal, Que.—Montrea! 
Water Bd. let contracts building protection 
work on retaining walls and repairing south 
wall on Montreal aqueduct, to G. L. Camp 
bell. $125,780; building south gravity wall, 
bridges and abutments at Letour and Knot 
Bridges over Montreal aqueduct, to Doheney, 

uinlan & Robertson, 50 Notre Dame St 

+ $195,650. 

*Dock—Ft. William, Ont.—Canadian 
Pacific Ry., Windsor St., Montreal, Que., 
let contract building, extension to coal dock 
on McKellar River. concrete apron on pile 
foundation, to M. H. Braden, Ft. William. 
About $150,000; cost plus percentage basis. 
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Bids: Oct. 13 
Barge Canal Terminals 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORK 
Albany, N. Y. 
received by the 
the Capitol at 
o'clock noon of 
1920, at which 
publicly opened 


Sealed proposals will be 
undersigned at his office in 
Albany, N. Y., until twelve 
Wednesday, October 13th, 
place and hour they will be 
and read, for the construction of 
canal terminals pursuant to the 
of Chapter 746 of the Laws of 1911, 
amendatory laws, and Chapters 402 
698 of the Laws of 1920, as follows: 
1— 

TERMINAL ContTRACT No. 79 

For driving foundation piles for the 
posed grain elevator, for constructing a 
bulkhead wall along Henry Street slip, and 
for dredging the Henry Street Basin at 
Gowanus Bay, New York City 

Contract plans, sheets 1 to 5, 

TERMINAL CoNTRACT No, 80 

For constructing concrete foundation 
piers for the proposed grain elevator on the 
Barge canal terminal pier at Oswego 

Contract plans, sheets 1 and 2 

Plans may be seen and detailed speci- 
fications, engineer's estimates of quantities. 
proposal blanks, form of contract and 
bonds required and other information for 
proposers may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y.. at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the canal office, Spaulding’s 
Exchange, Buffalo. N. Y., and at the office 
of the Superintendent of Public Works, 
Terminal Warehouse, Pier 6, East River, 
New York City. 

Copies of detailed plans or 
be obtained from the State Engineer and 
Surveyor at Albany. N. Y., upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking 
in the city of Albany or New York, issued 
by a national or state bank or trust company 
in good credit within the state and payable 
at sight to the Superintendent of Public 
Works for five per centum (5 per cent) of 
the amount of the proposal 

The person whose proposal shall be 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works 

The deposits of bidders other than 
one to whom the award of contract 
be made will be returned immediately 
the award has been made 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond, known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will 
required as security that 
will pay in full at least once in each month 
all laborers employed by him upon 
work specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made 

Award, if made, will be made to the 
person or persons whose proposal shall be 


and 
and 


inclusive 


drawing may 


ac- 


the 
shall 
after 


Barge | 
provisions 


pro- | 


institution | 


| be enclosed in 


be | 
the contractor | 


the | 


| Powers 


The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on _ public 
work outside his own city. 


Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day Special 
price for Official Proposals, 49 cents a 
line 


lowest in 
work, and 


cost to the state for 
which shall comply 
provisions required to render it formal. 
Before any award shall be made the lowest 
bidder will be required to satisfy the Super- 
intendent of Public Works of his ability to 
provide suitable equipment and materials 
for the proper performance of the work. 
Theright is reesrved to reject all: pro- 
posals and readvertise and award the con- 
tract in the regular manner if in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 
EDWARD S. WALSH, 
Superintendent of Public Works 
10th, 1920. 


doing the 
with all 


September 


Bids: Sept. 29 


Fire Alarm System 


Central 
Sealed proposals for Fire 
South Group, Central Islip State Hospital, 
Central Islip, N. Y., will be received by the 
State Hospital Commission, Capitol, Albany, 
N. Y., until three o’clock P.M., on Wednes- 
day, September 29, 1920, when they will be 
publicly opened and read. Proposals shall 
an envelope furnished by 
the State Architect, sealed and addressed, 
and shall be accompanied by a Certified 
Check in the su mof five per cent (5%) of 
the amount of the proposal. The Contrac- 
tor to whom the award is made will be re- 
cuired to furnish surey ar bond in 
the sum of fifty per cent (500%) of the 
amount of contract within thirty (30) days 
after official notice of award of contract, 
and in accordance with the terms of Speci- 
fication No. 3609. The right is reserved to 
reject any or all bids. Drawings and 
Specifications and blank forms of proposal 
may be consulted at the Central Islip State 
Hospital, Central Islip, N. Y¥.: at the New 
York ORee of the Department of Archi- 
tecture, Capitol, Albany, N. Y. Drawings 
and Specifications and blank forms of pro- 
posal may be obtained at the Department 
of Architecture, Capitol, Albany, > a 
upon reasonable notice to and in the dis- 
cretion of the State Architect. L F. 
Pilcher, Capitol, Albany, N. Y. 
Dated September 8, 1920. 
E. S. ELWOOD, 
State Hospital Commission. 


Islip, N. Y. 
Alarm System, 


Secretary, 


Bids: 


Oct. 2. 


. 
Drainage 
Lamar, Col. 

1920. Bids received by 
Sugar Company, Rocky 
Ford, Colorado. Dredging open ditch in 
County, approximately 15,900 ft. 
Approximately 104,610 cu.yds. of 


Tntil Oct. 2, 
American Beet 


long 


| excavation. 


Vol. 85, N: 


Eng. News-] 


OFFICIAL PROPOSALS 


Oct. 18 


Lock Construction 


THE ILLINOIS WATE . Ww AY 
CONTRACT NO 
i i 

1. Sealed proposals for the const: 
of Marseilles Lock, located near Be} 
land in the Illinois River, four miles 
Ottawa, and two miles below Mars 
La Salle County, Illinois, will be rece 
at the Office of the Director of the [x 
ment of Public Works and Buildings, 
sion of Waterways, Room 1404, 25 
Jackson Boulevard, "Chicago, Illinois, 
twelve (12) o’clock noon, Central Stand 
Time, of the eighteenth day of Oct: 
1920, and then publicly opened and rea 

2. Copies of the plans, specifications 
posal blank, form of bond and contract 
be obtained by prospective bidders at 
Office of the Department, Room 1404 5 
East Jackson Boulevard, Chicago, Hlinois, 
upon depositing a check for ten doll 
($10), made payable to the Director of 
Department of Public Works and Buildi: 
which sum will be returned within ten (10) 
days after the contract has been awarded 
if the plans are returned in good condition 
ale that time. 

3. Each proposal shall be accompanied 
by a certified check or draft drawn on some 
responsible bank doing business in the City 
of Chicago, and made payable to the 
of the Director of the Department of lub- 
lic Works and Buildings, for five (5) per 
cent of the amount of the proposal. In lieu 
of a certified check or draft, the proposal 
may be accompanied by a bond executed 
in the form prescribed by the Department 
of Public Works and Buildings and with a 
surety company approved by the Depart 
ment in the penal sum of ten (10) per cent 
of the amount of the proposal. 

The Department of Public Works and 
Buildings reserves the right to reject any 
or all bids The contract, if let, will he 
awarded to the lowest responsible bidder 

FRANK I. BENNETT 
Director, Department of Public 
Works and Buildings. 
WILLIAM L. SACKETT 
Superintendent of Waterways 
M. G. BARNES 
Chief Engineer, 
Division of Waterways 
13, 1920 


order 


Sept. 


Bids: Oct. 6. 


Miscellaneous Work 
Binghamton, N. Y 


Sealed proposals for Laundry Equipment, 
Renewals of Electric Wiring, Extension of 
Electric Lines, Ete., and Electric Ele, 
— Laundry Building, Binghamton State 
Hospital. Binghamton, N. Y., will be re- 
ceived by the State Hospital Commission, 
Capitol, Albany, N. Y., until three o'clock 
p.m. on Wednesday, October 6, 1920, when 
they will be publicly opened and _ read 
Proposals shall be enclosed in an envelope 
furnished by the State Architect, sealed 
and addressed, and shall be accom): d 
by a Certified Check in the sum of five per 
cent (5%) of the amount of the proposal 

The Contractors to whom the awards are 
made will be required to furnish = y 
company bond in the sum of fifty per cent 
(50%) of the amount of contract within 
thirty (30) days after official notice of 
award of contract, and in accordance with 
the terms of Specification Nos. 3573, °5%6, 
and 3608. The right is reserved to reject 
any or all bids. Drawings and Specifica- 
tions and blank forms of proposal may be 
consulted at the Binghamton State Hosnital. 
Binghamton, N. Y.; at the New York (ttice 
of the Department of Architecture, Room 
618, Hall of Records Building, and at the 
Department of Architecture, Capitol. Al- 
bany, N. Y Drawings and Specifications 
and blank forms of proposal may be ob- 
wen at the Department of Architecture, 

Capitol, Albany, N. Y., upon reasonable 
notice to and in the discretion of the tate 
Argent. L. F. Pilcher, Capitol, Albany, 
N. Y. 

Dated September 8, 1920. ; 
E. 8S. ELWOOD. 
Secretary, State Hospital Commi-<iol 


ator 
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PROPOSALS 


Advertised see the pages 
immediately following the “Construction 
* Section, 


WATERWORKS 


See Eng. 
News-Record 


Bedford Hills, N. Y.....5 


Allentown, Pa. .. 
Adv. Sept. 16 to 30. 


Sacramento, Cal ........8 


Nokomis, Hl. .. 
Adv. Sept. 30. 


SEWERS 


Charleston, W. 
Pontiac, Mich. 
Augusta, Wis. 
Columbus 0. 
Long Island City, 
Wauwatosa, Wis. 
Montclair, N , 
Cleveland, O. 
Cleveland, O. 
Ossining, N. 
Wichita, Kan. 
Yorkville, 


BRIDGES 


9 Enid, Okla. 


2 Maryland 
Adv, Sept 


19 Alabama 
21 Chicago, 


Ady. Sept. 30. 
Detroit, Mich. 
Adv. Sept. 23 and 30. 


STREETS AND ROADS 


Washington 
Michigan 
Akron, 0. . 
Albany, N. Y. 
os, 

uin, Tex. 

altimore, Md. 

aa Sept. 23 and 30. 
Durham, N. 
Tyler, Tex. 
Faribault, Minn. 
Faribault, Minn. 
New Jersey 

Adv. Sept. 
Michigan . 
Jefferson, Tex. 
Ventura, Cal. 
Wisconsin 
Wisner, Neb. 
Darlington, S. C. 
Ohio 
Moundsville. W. Va. 
Rockport, 
Missouri 
Missouri 
Arizona 
Westerville, 
Colorado 
Maryland 

Adv. Sept. 
West Orange, 
Pennsylvania 

Adv. Sept. 
Missouri ... 
Arizona 
Middlesex 


Oct. 


1 Ontario 


See Eng 


News-Record 


Missouri: .... ° oor ees ey, 6 
Shakopee, Minn. . Sept. 23 
Siloam Springs, Ark. ....Sept. 30 
Missouri . e sept. 30 
Jacksonville, 


Adv. Sept. 30. 


RAILWAYS 
ake’ Sept. 


EXCAVATION AND DREDGING 


Oct. 


Oct. 
Oct. 


Oct 


Oct. 
Oct. 
Octu 


Oct. 
Met, 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 


Oct 


Oct. 
Oct. 
Chet. 
Vet. 
Oct. 
Oct. 
et, 
Oct. 
Oct, 


Oct. 


Oct. 


Oct. 


Nov. 
Nov. 


SUSI BS py HO GO Bd Sa Sa me ee et 


oor 


et et et et 


Lamar, Col cose cee Seed 
Adv. Sept. 25 and 30. 


Wetter City; la. ...... Sept 


Wapello, la. . . Serer 
Adv. Sept. 23 and 30. 

Cleveland, Miss. ......... Sept 

Algona, Ia. 

Nevada, la. 


Atlantic, Ila 


INDUSTRIAL WORKS 


London, Ont 


Camp Douglas, Wis. 


London, Ont. 
Tilbury, Ont 


Webb City, 


BUILDINGS 


Montreal, Que 

Peabody, Mass 

Peabody, Mass. 

Canton, O 

Cleveland, O 

Philadelphia, Pa. 

Great Neek, N. 

Janesville, Wis. ‘ 
Portage La Prairie, Man..S 
Ashtabula, © 

Carey, O. 

Minneapolis, Minn. 

Rapid City, S. b. 

klk Mound, Wis. 

Brooklyn, N. Y 

La Crosse, Wis 

) a Sera Sept. 
Marysville ©. » a as 
New Bedford, +. 

Presho, 8. 


Canton, ©. 
Enid, kla. 
Dallas, Tex. 


FEDERAL GOVERNMENT WORK 


Oct. 
Oct. 


Oct. 
Oct. 
Met. 


Oct. 
Oct. 
Oct. 
Oct. 


Oct. 


toad Work—Arizona_ .. .Sept. 
Quartermasters Storehouse 
280 — San Diego, 


i Lighting System — 


4281—-Chelsea, Mass.. 
Elevators—Spec. M266 San 
Diego, Cal. . Sept. 
Conduit, Dam, ete.—Nor- 
folk, Va. 

Dredging — Providence, 

R. I 


Adv. ‘Sept. 16 to 
Steel Barges — Memphis, 
Tenn. 
» Adv. Sept. 16 to 30. 
Hospital Buildings—Spec. 
4300—San Diego, Cal....Sept. 

Adv. Sept. 30. 
Seaplane Runway — Spec. 

— Hampton Roads, 


‘ pt. 
Dump Scows—Phiia.. Sept. 
Ady. Sept. 16 to ‘* 


Bids See Eng 
Close News-Record 


Oct. 14 Steel Buoys Tompkins 
ville, N. Y. . wav ... Sept 
Oct. 15 Office and Laboratory 
Spec. 4301—Wash., Db. Cc 
Adv. Sept. 30 
Scotch Marine Boilers 
—Jacksonville, 
Adv. Sept. 
Concrete Pavement, 
Spec. 4257—Ft. Lyon, Col..Sept 
Nine Storage Buildings 
Spec. 4253—New Orleans 
La we Shae 
Adv. Sept. 30 
Dredging—Norfolk, Va Sept 
Foundations and Coping for 
Reflecting Pool — Wash., 
> ¢ . Sept 
Hospit: al - West Point, 
I ee oc tee Aca e wae aw tls « ce 
Adv. Sept. 30. 
Remodeling and Repairing 
Customhouse and Post Of- 
fice—Buffalo, N. Y 
Adv. Sept. 30. 
Hoisting Plant—Wahington, 
DD Cc 


MISCELLANEOUS 
Foundation, ete.—Toledo, 
©. ; 

Heating Apparatus, 

Brooklyn, 

Laundry Equipment Bing 

hamton, N. Y. ‘ Se 

Tunnels, Conduits, “ete. 

Marcy, N. Y. Se 

Pavilions tandalls Island 

(New York P. 0.), N 
7 Limestone Dust—New Y 
N Fs 
Drv Dock 
-_ €¢ 
Ferry 
awe, 

Piles, Bulkhe ad, 
B rooklyn, N 

Ady. Sept. 16 to 30, 
Viers—Oswego, N oe 

Adv. Sept. 16 to 30, 
Locks—Chicago, Il.......Sept 


_——— 


Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official, 


Waterworks 
PROPOSED WORK 


N. J., Newark—North Jersey Dist. Water 
Supply Comn., 20 Clinton St., opens bids 
about Oct. 28, building portion of Wanaque 
Dam below surface of ground, to include 
core wall in deep trench, etc., involving 
28,500 cu.yd. concrete, 83,000 cu.yd. earth 
and 23,000 cu.yd. rock excav. M. R. Sher- 
rerd, city engr. Noted May 6. 


Pa., Harrisburg—J. H. Fuertes, consult. 
engr., 140 Nassau St., New York City, re- 
tained by city to report on waterworks sys- 
tem, recommends new intake filter plant, 
cost $85,000: 6 filters, $100,500; settling 
basin, $140,200; additional pumps, $16,000; 
washing plant and new settling basin inlets. 
$95,000; new pump station engines, etc., 
$273,000; dust removing device, $24,000; 
new and larger mains, $285,420; new high 
service reservoir of 30,000,000 gal. capacity, 
$461,270; new pipe, $69,950 

169 
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Waterworks (Continued) 


0., Delaware—City retained M. Knowles, 
engr., Hippodrome Bldg., Cleveland, to pre- 
pare plans for waterworks system, to in- 
clude 2 wells. G. Irwin, dir. Pub. Serv. 


Kan., Osawatomie—City having plans 
prepared by Black & Veatch Eng. Co., 
engrs., Mutual Bidg., Kansas City, Mo., for 
uddition to water power plant, brick, rein.- 
con. flooring, also rein.-con. dam to_im- 
pound 60,000,000 gal Bonds for $85,000 
voted for project. 

Kan., Topeka—City election Nov. 3, to 
vote on $460,000 bonds to build filteration 
plant and pumping station. Black & Veatch, 
Mutual Bldg., Kansas City, Mo., engrs. 


Neb., Sidney—City having plans prepared 
by R. D. Salisbury, engr., 1415 East Colfax 
Ave., Denver, Col., for waterworks system. 
About $126,000. 


8S. D., Madison—City voted $50,000 bonds 


to extend waterwork systems. Noted 
Aug. 26. 
Mont., Roundup — See “Streets and 
Roads.” 


Tex., Belton—City voted $50,000 bonds 
to extend waterworks system. 


Okla., Spiro—City election No. 4 to vote 
on $40,000 bonds to build addition to pump- 
ing plant. H. G. Olmstead & Co., 415 Oil 
Exch. Bldg., Oklahoma, engrs 


BIDS DESIRED 


N. Y.. Bedford Hills—Until Oct. 8, by 
M. Fiske, pres. Bd. Bers., New York State 
Reformatory for Women, building filtration 
plant, advertised in this issue. 


Tli., Nokomis—Until Oct. 18, by W. A. 
Bote, city clk., building brick pumping 
well, 20 ft. diameter, 40 ft. deep; adver- 
tised in this issue. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*0O., Grafton—Village let contracts build- 
ing 4-8 in. c.i. water mains, to D. Pfahl Co., 
(juardian Bldg., Cleveland; 1 story, 20 x 
”“) ft.. conerete pump house, to Dobson- 
Maines Co., Pittsburgh, Pa.; 2 deep well 
pumps, to Cleveland Pump & Supply Co., 
(Yuardian Bldg., Cleveland, sewerage sys- 
tem, to T. Tripolliti, Lorain. Total cost, 
$100,000. Noted May 20. 


*O., Maple Heights (Cleveland P. 0.)— 
Village let contract laying 6,040 ft. 6-10 in. 
ci. Water mains in Elm Drive, Lease, 
Maple and Granger Rds., Mila, Forest, 
Clement and Beech Aves. Libby and 
Granger Courts, to A. Lanese Co., Columbia 
Bldg., Cleveland. About $54,000. Noted 
July 8 

*IIL, Rockford—City let contract building 
new pumping station, to R. P. Beekstrom & 
Co., 208 Trust Bldg., $88,122. 


*Ia., Cherokee—State Bd. Control, Des 
Moines, let contract laying 5,000 ft. 8 in. 
pipe, to Sieg. Constr. Co., Waterloo; build- 
ing pump house, pump pit and reservoir, to 
Rhodes & Christianson, Guthrie Center; 
furnishing machinery, to Fairbanks-Morse 
Co., 900 Souh Wabash Ave., Chicago. Total 
about $72,500. Noted July 8. 


*Minn., Pipestone—City let contract 
building 1 story, concrete pumping station, 
to Hunt & Sons, Pipestone. About $15,000. 


*xNeb., O’Neill—City let contract laying 
water mains in various streets, to J. Dan- 
ielson, Omaha, cost plus percentage basis; 
furnishing 150,000 gal. tank and tower, to 
Omaha Structural Steel Co., 48th and Leav- 
enworth Sts.. Omaha. About $20,500. 


*S. D., Eureka—City let contract extend- 
ing waterworks and sewerage systems, to 
Phelps-Drake Co., 631 Metropolitan Life 
Bldg., Minneapolis, Minn. About $18,000. 


Wash., Seattle—City received bids Sept. 
18, building water mains in North Lake 
Ave., et al, (a) clay, (b)_ concrete, from 
F. N. Badolato, Builders Exch., (a) $44,- 
207, (b) $44,058: Olympic Constr. Co., 
Green Bldg., (a) $48,951, (b) $48,436. Work 
involves 1,100 cu.yd. earthwork, 3,510 lin. 
ft. type “A” armored concrete curb, 2,185 
lin.ft. special concrete curb, 1,020 lin.ft. 
8 in. concrete or 1,020 lin.ft. 8 in. clay 


sewer pipe. 


Sewers 


PROPOSED WORK 


R. L, Lonsdale (Pawtucket P. O.)—Lons- 
dale Co. plans to build sewerage system for 
its plant and houses. Engineer not selected. 
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Il., Earlville—City having plans prepared 
building 5 mi. sewerage system and sewage 
disposal plant. About $100,000. W. S. 
Shields, 8 South Dearborn St., Chicago, engr. 


Wis., Hartford—City having plans pre- 
pared for new sewage disposal tank and 
relaying sewers in West Sumner St., ete. 
About $25,000. C. Leins, West Bend, engr. 


Kan., Marion—City retained Black & 
Veatch, engrs., Mutual Bldg., Kansas City, 
Mo., to make surveys for storm sewers in 
several streets. 


Kan., Stockton—City having plans pre- 
pared tor building 60,000 ft. sanitary sew- 
ers in various streets. E, Taichu Co., New 
England Bldg., Kansas City, Mo., engrs. 


8s. D., Madisen—City voted $50,000 
bonds to extend sewerage system. Noted 
Aug. 26. 


Mo., Grant City—City rejected bids re- 
ceived Sept. 21, building public sewers and 
sewage disposal plant in Dist. 1. Work 
will be readvertised. Black & Veach, Mu- 
tual Bids. Kansas City, Mo., engrs. Noted 
Sept. 9. 


Tex., Belton—City voted $25,000 bonds to 
extend sewerage system. 


Okla., Spiro—City election Nov. 4, to 
vote on $50,000 bonds to build 8-10 in. 
vitr. sanitary sewers and sewage disposal 
plant. 


Wash., Tacoma—City plans to build Buck- 
ley Gulch Sewer from 15th and Junett Sts. 
to Puget Sound. About $198,000. J. C. 
Manley, Tacoma, engr. 


Que., St. John—City receiving bids 
ot) Cone sewers in Jackwood St. About 
,000. 


BIDS DESIRED 


N. Y., Long Island City—Until Oct. 4, by 
M. E. Connolly, pres. Queens Boro., build- 
ing sewer and appurtenances in Lurting 
St. from Way Ave. to Nicholls St., Nicholls 
St. from Louona Ave. to 51st St., Provoost 
St. from Corona Ave. to SIst St., Alstyne 
Ave. from Way Ave. to Radcliffe St., 
Christie St. from Corona to Alstyne Aves. ; 
building temporary sewer and appurte- 
nances in Fulton St. from Harvard Ave. 
to Carroll St. 


N. J., Montelair—Until Oct. 7, by Bd. 
Comrs., Municipal Bldg., constructing 3,700 
ft. 12-30 in. underground drain or storm 
sewer from point in brook near Bloomfield 
to Bellevue Ave. and west to Park Ave. 
H. Trippey, town clk. 


O., Cleveland—Until Oct. 8, by city, build- 
ing sewer in Luke Rd. extension, involving 
1,450 ft. 5 ft. brick pipe. R. Hoffman, 618 
City Hall, engr. 


Wis., Wauwatosa—Until Oct. 6, by Mil- 
waukee Co. Bd. Administration, Milwaukee, 
rebuilding sewage disposal plant at county 
institutional buildings, here. Work includes 
(1) 17,500 ft. 2 x 4 in. timbers, (2) sludge 
bed, involving 180 cu.yd. excav., 270 cu.yd. 
sand and 970 ft. 4-10 in. drain tile, (3) new 
filters and rebuilding old ones, 1,450 cu.yd. 
excav., 12,100 cu.yd. sand and gravel, 7,400 
ft. 4-12 in. drain tile, ete. 


Kan., Wichita—Until Oct. 19, by H. D. 
Lester, city clk., building Storm Sewer No. 
19, involving 2,300 ft. 30-36 in. segment 
block brick or concrete pipe and 13,300 ft. 
10-27 in. vitr. pipe, ete. About $50,000. 
P. L. Brockway, city engr. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*R. LL, Pawtucket—City let contract 
building 2,100 ft. concrete sewer, 5 ft. diam., 
18 ft. deep, in Prairie Ave., to Lindberg & 
Street, -" Washington St., Boston. Noted 
Aug. 19. 


*N. Y., Brooklyn—E. Riegelmann, boro. 
res., let contract building sewer in New 
Itrecht Ave., to Tomasetti Co., .9598% 
of engineers estimate of $26,533; East 24th 
St. from Ave. N to Ave. O and from Ave. 
L to Ave. M, also in 82nd St. to A. Ferris, 
94% of engirteers estimates of $4,435, 
$5,400 and $5,217 respectively ; Warehouse 
Ave., to Murphy Bros., 122.8% of engi- 
neers estimate of $8,360. Noted Sept. 16. 


*0O., Grafton—See ‘Waterworks.” 


*Wis., Amery—City let contract building 
sanitary and storm sewers in various 
streets, to Rohr & Pratt, Pipestone, Minn., 
$32,992. Noted July 22. . 


Wis., Beaver Dam—City received bids ex- 
cavating and installing 8-12 in. vitr pipe 






Vol. 85, No. 


sewer in 1.2 mi. Roller Ave., Chatham 
West South Sts., from Brogan & Burns < 
Green Bay, 8 in. $2.90, 10 in. $3.15, 1° 
$7, 2 manholes at $125 each; W. F. PR 
bens, Main St., Mayville, 8 and 10 in., $2. 


Bridges 
PROPOSED WORK 


N. H., Littleton—Town Bridge Comn. pls 
to build 220 ft. highway bridge, 32 ft. wid 
on Chadwick Ave., to have steel trus 
and concrete floor slabs. Storrs Eng. ¢ 
11 South Main St., Concord, engrs. 


N. Y., Buffalo—City having plans p: 
Pared by Strauss Bascule Bridge 
engrs., 104 South Michigan Ave., Chicag; 
for bridge over Buffalo River, on Bail 
Ave. About $300,000. 


N. J.. Camden — Interstate Delawar 
Bridge Comn. retained R. Modjeski, 1/ 
Park Ave., New York City, L. A. Ball 
East Orange and G. S. Webster, Buren 
of Surveys, Phila., engrs., to prepare plan 
for 1,750 ft. bridge over Delaware Rive; 
between here and Phila. 


Kan., Abilene—Dickson Co. election No 
2, to vote on $100,000 bonds to rebuild 
several bridges. 


Kan., Lyndon—Osage Co. had plans pre 
pared for 114 ft. bridge, 20 ft. roadway 
near Quenemo, to have three 35 ft. rein 
con. T-girder spans on concrete abutments 
and piers, involving 346.3 cu.yd. Class “A” 
and 180 cu.yd. Class “C” concrete, 43,01; 
Ib. steel, etc.; 160 ft. bridge, 20 ft. road- 
way, 4 mi. north of Quenemo, to have three 
50 ft. rein.-con. T-girder spans on con 
crete piers and abutments, 199.5 cu.yd. 
Class “A” and 566.4 cu.yd. Class “C” con- 
crete, 50,460 Ib. steel, etc. Kansas Eng. 
Co., 1233 Western St., Topeka, engrs. 


Missouri — State Highway Dept., St 
Joseph, rejected bid received Aug. 20, build- 
ing rein.-con. skew slab superstructure and 
4 rein.-con. pile bents, over Contrary Creek 
on Sta. 64 plus 32, to have three 27 ft 
spans, 18 ft. roadway, cost $9,491; rein.- 
con. through girder superstructure, over 
Rushville Drainage Ditch, on Sta. 649 plus 
51, to have one 40 ft. span, 18 ft. roadway 
$9,887; rein.-con. deck girder superstructure 
and 1 temporary bridge, over drainage 
ditch on Sta. 229 plus 00, to have one 24 
ft. span, 18 ft. roadway, $4,788; rein.-con 
skew slab superstructure and 1 concrete 
pier, over Drainage Ditch on Sta. 515 plus 
65, to have two 19 ft. 104 in. spans, 18 ft 
roadway, $4,868 ; rein.-con. skew slab super- 
Structure and 2 concrete piers, over drain- 
age ditch on Sta. 357 plus 90, to have three 
15 ft. spans, 18 ft. roadway, $6,380. Above 
projects in Buchanan Co. on Federal Aid 
Project 40. Noted Sept. 9 


Missouri—State Highway Dept., Harri- 
sonville, rejected bids Sept. 1, building rein.- 
con. deck girder superstrucure (Longshore 
Bridge), over branch of Grand River, on 
Sta. 6 plus 03, to have one 24 ft. span and 
18 ft. roadway, cost $5,195; rein.-con. span- 
drel filled arch bridge (Frahm Bridge), over 
Grand River, Sta. 137 plus 40, to have two 
50 ft. spans and 18 ft. roadway, $19,533: 
rein.-con. deck girder superstructure and 1 
concrete pier, (Brown Bridge), over Grand 
River, Sta. 118 plus 60, to have two 28 ft 
spans and 18 ft. roadway, $10,107, all on 
Sect. A, Federal Aid Project 20. Noted 
Sept. 16. 


Tex., Bonham—Bonham Red River Bridge 
Comn. rejected bids received Sept. 20, build- 
ing bridge over Red River, to have four 185 
ft. steel spans, concrete piers, etc. Work 
will proven. be readvertised in spring. 
Harrington, Howard & Ash, O’Rear-Leslie 
Seo, nnaens City, Mo., engrs. Noted 

ept. 16. 


BIDS DESIRED 


Md., St. George Island—Until Oct. 12, by 
State Rds. Comn., 601 Garrett Bldg., Bal- 
timore, building timber bridge on timber 
Piles, over St. George Creek, between here 
and Piney Point, St. Marys Co. J. N. 
Mackall, chn.; advertised in this issue. 


M., Chicago—Until Oct. 21, by LS 
Rapp, clk. Sanitary Dist. of Chicago, 910 
South Michigan Ave., building substructur: 
and superstructure of bascule bridge across 
main channel of Sanitary Dist. of Chicagu 
on line of California Ave.; advertised in 
this issue. Noted June 29. 


Ark., Siloam Springs—Until Oct. 21. by 
Bd. Comrs. Rd. Impvts., Dist. 5, Benton 
Co., at office of L. B. Kemper, secy., build 
ing 200 ft. span and 330 ft. timber trest! 
approach, one 130 ft. span, four 50 f 
spans and one 40 ft. span bridges, invoivins 
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Bridges. (Continued) 
175 cu.yd. concrete, 3,000 Ib. steel bars and 
103 lin.ft. stee) tubular piers. W. L. Win- 
ters, Ft. Smith, engr. 


Okla., Enid—Until Oct. 9, by City Comrs., 
building three 16 ft. rein.-con. bridges over 
boggy creek, 54 ft. wide, with 2 walk ways. 
About $39,847. B. F. Lewis, engr. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Vt., Windsor—Boston & Maine RR. 
North Sta., Boston, let contract building 
steel and concrete bridge, here, to Amer. 
Bridge Co., 120 Franklin St., Boston. Cost 
to exceed $25,000. 

*N. Y., New York—Dept. Docks, Pier 
“A” ft. of North River, let contract build- 
ing inshore portion of Brooklyn Bridge im- 
provement, to E. Steers, 17 Battery PI. 
About $246,000. Noted Sept. 23. 


N. J., Livingston—Essex Co. (Newark) 
let contract building Columbia Bridge, con- 
crete arch, over Passaic River, on South 
Orange Ave., here, to A. EK. Smith, Plain- 
field, $78,713. Noted Sept. 23 


D. ¢.. Washington — Dist. omrs., 509 
Dist. Bldg., received bids building rein.-con. 
slab and girder bridge, over Watts branch, 
at 50th St. N. E., (1) excavation (2) 
bridge complete except excavation, from C 
ii. Tompkins, 1883 3rd St. N.W., (1) $3, 
2) $3,683; R. FE. Boiseau, 5905 Blair Rad. 
1) $4.50, (2) $6,600; H. P. Giddings, 149 
2th St. N.E., (1) $2.65, (2) $4,860. 


xlIa., Dubuque—Dubuque Co. let contract 
building 2 bridges and 2 culverts, to A 
Olson, 401 Black Hawk Natl. Bank Bldg., 
Waterloo, $22,000; 8 culverts, to J. O. Par- 
sons, Dyersville, $10,000; 10 culverts, ta 
J. J. Leonard, Dubuque, $7,000; all work 
to be rein.-con. 


*Wyo., Thermopolis — State Highway 
Dept., Cheyenne, let contract building 320 
ft. rein.-con. bridge, 30 ft. wide, over Big 
Horn River, on Federal Aid Project 80, 
here, to have four 68 ft. rein.-con. arch 
spans, 20 ft. roadway and two 5 ft. side- 
walks, involving 1,300 cu.yd. rein.-con., 75 
tons steel and 600 lin.ft. cofferdam, to R. 
M. Templeton, Casper, $87,500. Noted Aug. 
26 under “Wyoming.” 


Wyoming State Highway Dept.. 
Cheyenne, received bids building Snake 
River Bridge, in Jackson Hole. on Wilson- 
Moran Rd., Federal Aid Project 22. Lin- 
coln Co., to include moving three 130 ft 
spans to present site and building t vo 130 
ft. additional spans, from Levy Constr. Co.. 
Symes Bldg.. Denver, Col., and Midland 
Bridge Co., 504 Ry. Exch. Bldg., Kansas 
Citv, Mo. Above bids exceeded engineers 
estimate ($140.000) and contractors re- 
quested to revise figures. Noted Aug. 26. 


Streets and Roads 
PROPOSED WORK 


Me., Augusta—City plans to pave 26 mi. 
streets, 6 in. gravel. About $65,000. P. W, 
Varney, city engr. 


Cc 
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R. 1., Weoonsocket—Town plans to pave 
Bellevue Ave., cost, $7,100; Morton Ave., 
$22,000; Harrison Ave., $8,400 and Boone 
St., $9,000, trap rock and macadam with 
asphalt binder. F. H. Mills, city engr. 


N. Y., Brooklyn—FE. Riegelmann, boro. 
pres., rejected bids Sept. 1, regulating and 
repaving Atlantic Ave., 57th and Columbia 
Sts. Noted Sept. 


N. Y., New York—Dept. Parks, Municipal 
Bidg., rejected bids Aug. 12, repairing walks 
in Riverside Park. Work will be readver- 
tised. Noted Aug. 5 


N. d., Trenton—City plans to pave French 
Alley, Armory and Front Sts., involving 
1570 sqyd. concrete and waterbound 
macadam, About $27,500. A Swan, City 
Hall, engr. 


N. J., Woodbury—Bd. Freeholders Gou- 
cester Co. plans to improve 3 mi. Glassboro- 
Westville Pike. About $136,000. W. C. 
Cattell, Menonah, engr. 


Pa,, Conyngham—Boro. having surveys 
made for paving 1 mi. Main St., cement. 
F je Lubrecht, Markle Bldg., Hazleton, 
archt. 


W. Va., Keyser—Comrs. Mineral Co. plan 

to grade 43 mi. Blaine-Sulphur Rd. About 
$55,840. S. H. Lea, Keyser, engr. 
_ W. Va., Marlington—Comrs. Pocahontas 
©o. plan to grade 43 mi. Warwick-Duns- 
more Rd. About $47,168. F. Baxter, Ed- 
ray, engr. 

W. Va., Middlebourne—Comrs. Tyler Co. 
plan to grade and build several bridges on 
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4.13 mi.  Sistersville-Friendly Rd About 
$47,427. C. B. Cook, Middlebourne, engr. 


Wis., Superior—City voted $130,000 bonds 
to improve various streets. 


Minn., Aitkin—Aitkin Co. received no bids 
Sept. 7, grading 8.3 mi. State Aid Job 2,003, 
and & mi. Federal Aid Project 120, State 
Rd. 1. About $33,000 and $32,000 respec- 
tively. F. J. O'Hara, Aitkin, engr. 


Minn., Crookston—Polk Co. rejected bids 
Sept. 14, graveling 13.5 mi. Federal Aid 
Project 155. County Job 2001. About $52.- 
000 E. . Harding Crookston, engr 
Noted Aug. 26. 


N. D., Linton—Comrs. Emmons (Co. plan 
to grade 17 mi. Federal Aid roads, 24 ft 
wide. KE. H. Brant, aud 


Montana—State Highway Dept., Helena 
plans to gravel surface 5 mi. Saco Sect 
of Roosevelt Highway, Phillips Co., cost 
$26,675 ; 2.2 mi. Deer Lodge-Drummond Ra., 
Powell Co., $48,506 ; 30 mi. Choteau-Dupuyer 
Rd., Teton Co., $194,656. Federal Govern- 
ment has been asked to appropriate toward 
cost. J. N. Edy, state highway engr. 


Mont., Roundup—City Council voted to 
issue $56,000 bonds to pave various streets 
lay water mains and build ornamental 
lighting system. 


Missouri—State Highway Dept., Harri- 
sonville, rejected bids received Sept 1, 
building 19 mi. Sect. A, Harrisonville-Bel- 
ton Rd., 24 ft. wide, Federal Aid Project 
20, Cass Co. About $93,144 Noted Sept. 
16. 

Missouri—State Highway Dept., Jeffer- 
son City, plans to build 15 mi. Cairo-Pop- 
lar Bluff Rd., Federal Aid Project. 118, 
Stoddard Co.. involving 45,000 cu.yd. earth 
excav., 140,800 sq.yd. gravel surfacing, one 
36 ft. span bridge, ete., cost $127,000; 49 
mi. Crane-Galena-Reeds Springs-Blue Eye 
Rd., Federal Aid Project 161, Stone Co., 
220,460 cu.yd. earth and 2,000 cu.yd. rock 
excav., 3,037 cu.yd. dry rubble masonry, 
ete., $137,885. 


Missouri — State Highway Dept., St. 
Joseph, rejected bids received Aug. 20, build- 
ing 20.02 mi. Sect. A St. Joseph-Atchison 
Rd., 24 ft. wide, Federal Aid Project 49, 
involving 35,045 cu.yd. earth and 1,658 cu.- 
vd. rock excav., 210,181 cu.yd. borrow. 
9,570 lin.ft. 4 in. tile underdrain, cost $127,- 
213; 20.02 mi. Sect. “C” St Joseph-Atchison 
Rd, Federal Aid Project 49, both Buchanan 
Co., 211,454 sq.yd. 1 course plain cement 
concrete pavement, 10,805 lin.ft. wooden 
guard rail, $814,330. Incorrectly noted in 
our issue of Sept. 2. 


Mo., Greenfield—Dade Co. had plans pre- 
pared grading, building culverts and bridges 
on 5.96 mi. road in Lockwood Twp., 12 ft. 
gravel, 24 ft. roadway, waterbound maca- 
dam About $34,350. Elston, Axon & 
tussell, 309 McDaniel Bldg., Springfield 
engrs. 


Tex., Anahuace — Chambers Co. having 
plans prepared surfacing and _ building 
bridges and culverts on 11.35 mi. Highway 
35 from here to Liberty Co., involving 23.4 
acres clearing and grubbing, 84,000 cu.yad 
borrow and 200 cu.yd, structural excav., 400 
cu. yd. Class “A” concrete, 37,000 Ib. re- 
inforcing steel and 27,000 cu.yd. shell sur- 
facing. About $133,255. H. J. Walger. 
Orchard, engr. 


Tex., Austin—Travis Co. having plans 
prepared grading, gravel surfacing and 
draining 8.6 mi. Highway 20 from 2 mi. 
east of Manor to astrop Co., involving 
22.300 cu.yd. gravel, 41,199 Ib. reinforcing 
steel, 79,815 sq.yd. bituminous macadam, 
66,800 cu.yd. unclassified earth and 700 
cu.yd. structural excav., 475 cu.yd. Class 
“A” and 183 cu.yd. Class “B” concrete. 
About $207,499. H. W. Nolan, 511 Scear- 
brough Bldg., engr. 


Tex., Dallas—Dallas Co. had plans pre- 
pared grading. surfacing and draining 18.08 
mi. Garland Rd., Highway 1 from here to 
Rockwall Co. line, involving 58,425 cu.yd. 
borrow, 4,443 cu.yd. solid rock and 890 cu.- 
yd. loose rock excav., 396,009 Ib. reinforc- 
ing steel, 118,546 Ib. reinforcing mesh, 
4,299.6 cu.yd. Class “A” and 496 cu.yd. 
Class “B” concrete, 3.449 cu.yd. bituniinous 
concrete, etc. About $973,865. Nagle, Witt 
& Rollins Eng. Co., Gaston Bldg., engrs. 


Tex., Daingerfield — Morris Co. having 
prepared surfacing and building bridges and 
culverts’ on 10.68 mi. Highway 1A from 
Cass to Titus Co. lines, imvolving 6 acres 
clearing and grubbing, 40,356 cu.yd. earth 
excav., 16,528 cu.yd. gravel, 29,788 Ib. re- 
inforcing steel. 99,420 ft. timber, 406.6 cu. 
yd, Class “A,” 76 cu. yd. Class “B” and 
21 cu.yd. Class “C” concrete. About $111,- 
148. McClendon & Pumell, Daingerfield, 
co. engrs. 


Tex... Hondo—Medina Co. had plans pre 
pared building gravel or rock asphalt roa: 
and concrete drainage structures on 13.4. 
mi. Highway 2 from Devine to Atascosa 
Co. line, 16 ft. wide. Cost, gravel, $350,191 
bituminous, $422,675 Kk. P. Arneson, ¢/o 
Walton & Arneson, Gunter Bidg., San 
Antonio, engr 


Tex., Del Rio—Val Verde Co. having plans 
prepared grading, surfacing and draining 
4.54 mi. Highway 4 from 4.9 mi. north of 
here to San Pedro Creek, involving 9.246 
cu.yd. gravel, 72,460 sq.yd. rolling, 7,258 
Ib. reinforcing steel, 181 cu.yd. Class “A’ 
concrete, 7,992 cu.yd. earth, 1.064 cu.yd 
loose rock and 523 cu.yd. solid rock excay 
About $35,100. G. M. Jowers, engr. Noted 
Jan 1 


Colorado—State Highway Dept., Denver, 
plans to grade and drain 6 mi. road between 
Kremmling and Steamboat Springs. 16 ft 
wide, Federal Aid Project 75, Grand Co 
About $27,000 


Ont, Lendon—City receives bids about 
Oct 15, building concrete pavements on 
Clarke and Elliott Sts. About $1 hae ae, 
R. M. Selkirk, Leamington, engr 


BIDS DESIRED 


N. Y¥., Albany—Until Oct. 4. by Bd. Con- 
tract & Supply, City Hall, grading Cliff St 
from Allen to Hart Sts.. Winne St. from 
New Scotland Ave. to Cliff St., Hart St 
from Cliff to Bower Sts., Twitchell St from 
Winne to Hart Sts.; laying sewer in Leigh- 
ton St. from McCarthy Ave. to Mountain St. 
and in Mountain St. from Leighton St. to 
point 580 ft. west. 


N. 4., Middlesex (Sayresville DP ©.) 
Until Oct. 14, by Bd. Freeholders Middle 
sex Co. (New Brunswick), improving Lin 
coln Blivd., here T. J. Mulvihill, elk.; ad- 
vertised in this issue 


N. J., West Orange—Until Oct. 13, by 
Bd. Freeholders Essex Co., (Newark), grad- 
ing Laurél Ave., W. About $25,000. F. J 
Reimer, co. engr. 


Maryland—Until Oct. 5, by State Rds 
Comn,, 601 Garrett Bldg., Baltimore, pav- 
ing 3 mi. state highway, along Philadelphia 
Rd. from Little Gunpowder fall toward 
Aberdeen, Harford Co., Contr. H-26; 3 mi 
state highway on East-on-Claiborne Rd 
from Lipscombs Gate to Royal Oak, Tal- 
bot Co., Contr. T-12; 5 mi. state highway 
from Morganza toward Colton, St. Marys 
Co., Contr, SM-14 and 1.79 mi. state high 
way from_ Frederick Jct. to Hopeland. 
Frederick Co., Contr. F-27A. J. N. Mackall, 
chn.; advertised in this issue. 


Maryland—Until Oct. 12, by State Rds 
Comn., 601 Garrett Bldg., Baltimore, paving 
3.62 mi. state highway from Showell to 
Delaware State Line, Worcester Co., Contr 
WO-18; 0.98 mi. state highway through 
town of Princess Anne, Somerset Co., Contr 
S-12; 4.27 mi. state highway from end of 
Contr. 520 to New Windsor, Carroll Co 
Contr, CI-27. J. N. Mackall, chn.; adver- 
tised in this issue 


N, C., Durham—Until Oct. 5 by Comrs 
Durham Co., top soiling 4.32 mi. Durham- 
Robinson Grove Rd. F. EF. Schnepfe, Dur- 
ham, engr. 


8. C,, Darlington—Until Oct. 7 by W. C 
Gandy, superv., Darlington Co., grading and 
surfacing 19.87 mi. McRee-Florence Fd., 
sand clay. W. S. Lewis, Florence, engr. 


Fla,, Jacksonville—Until Oct. 22, by City 
Comn. laying 3,300 sq.yd. concrete and 11,- 
800 sq.yd. tile sidewalks, F. M. Edwards, 
Main and Orange Sts., city engr. 


Kentucky— Until Oct. 5, by State High- 
way Comn., Old Capitol Bldg., Frankfort, 
shaping, draining and grading 10.4 mi 
Madisonville-Dixon Rd. from Madisonville, 
Sta. 0 plus 00 to Webster Co. line, Sta. 
549 plus 80, Hopkins Co., State Project 2. 
Federal Aid Project 41, Sects. A and B: 
7.9 mi. Madisonville-Hopkinsville Rd. from 
Mortons Gap, Sta. 0 plus 00, to Christian 
Co. line, Sta. 467 plus 00, Hopkins Co., 
State Project 2, Sects. C and PD, Federal 
Aid Project 41, Sects. C and E; 4.6 mi 
Henderson-Dixon Rd. from Cairo Sta. 210 


plus_00, to Webster Co. line, Sta. 454 plus’ 


06, Henderson Co., State Project 2, Sect 
A, Federal Aid Project 42; shaping, drain- 
ing and _ surfacing 14.8 mi. London-Mt. 
Vernon Rd. from Rockcastle River, Sta. 0 
plus 00, to north city IMmits of London. 
Sta. 783 plus 79.7, Laurel Co., State Project 
5. Sect. A, Federal Aid Project 29, Sect. 
B, waterbound macadam, waterbound 
*#macadam surfaced treated or bituminous 
macadam (penetration type); 9.5 mi. Wil 
liamsburg-Corbin Rd. from Wofford, Sta. 
247 plus 00, to Woodbine, Sta. 809 plus 00, 
Whitley Co., State Project 35, Sects. A and 
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B, Federal Aid Project 23, Sect. C, Ken- 
tucky rock asphalt, waterbound macadam 
or waterbound macadam surface treated; 
11.3 mi. Glasgow-North Rd. from Glasgow, 
Sta. 0 plus 00, to Hart Co. line, Sta. 597 
plus 37, Barren Co., State Project 3, Fed- 
eral Aid Project 28, Sect. A, waterbound 
macadam surface treated, bituminous 
macadam (penetration type) or Kentucky 
rock asphalt; shaping and surfacing 1.6 
mi. Frenchburg-West Liberty Rd. from 
Frenchburg, Sta. O plus 00, to West Liber- 
ty, Sta. 85 plus 00, Menifee Co., State 
Project 32, Sect. A, waterbound macadam, 
waterbound macadam surface treated or 
gravel; surfacing 4.7 mi. Richmond-King- 
ston Rd. from end of present surface treat- 
ment, Sta. 112 plus 37, to Kingston, Sta. 
359 plus 45, Madison Co., State Project 5, 
Sect. A. J. C. Boggs, state highway engr. 


O., Westerville—Until Oct. 9, by Comrs. 
Franklin Co., (Columbus) grading, draining 
and paving with brick, 2,087 ft. Sect. 1 
State St., here, 30 ft wide, brick, cost $59,- 
423; 1,038 ft. Sect. 2 State St., 30 ft. wide, 
brick, $31,821. C. C. Lattimer, co. surv. 


Wisconsin—Until Oct. 6, by State High- 
way Comn., at div. office 8, Ist Natl Bank 
Bidg., Superior, grading 16.8 mi. Ashland- 
Iron River Rd., Federal Aid Project 121, 
Zuyfield Co., involving 102.1 acres clearing, 
89.66 acres grubbing, 137,315 cu.yd. earth 
and 4,329 cu.yd. borrow excav., 823.9 cu.yd. 
Class “A” concrete in culverts, 255 cu.yd. 


=~) 
Class “A” concrete in structures over 20 
ft. span, etc. 


Missouri—Until Oct. 8, by State Highway 
Dept., Clinton, building 5.95 mi. Windsor- 
Leeton Rd., 24 ft. wide, Federal Aid Pro- 
ject 132, Henry Co., involving 10,385 cu-yd. 
earth excayv., 97 cu.yd. borrow, 1.4 cu.yd. 
Class “B” and 1.7 cu.yd. Class “C” con- 
crete masonry, 380 Ib. reinforcement for 
econerete masonry, 56,025 sq.yd. specifica- 
tion “C,” ete. About $54,291. Noted Aug. 5. 


Missouri—Until Oct. 9, by State Highway 
dept., Doniphan, building 14.45 mi. Doni- 
phan-Alton Rd. (Pine-Barclay Special Rd. 
Dist.), Federal Aid Project 21, Ripley Co., 
involving 55,054 cusyd. earth excav., 36,428 
sq.yd. gravel pavement specification “C,” 
16.7 cu.yd, Class “B” concrete, 41 cu.yd. 
Class “C” conerete masonry, 1,175 Ib. re- 
inforcement for concrete masonry, 545 lin. 
ft. 12-30 in. vitr. clay pipe culvert, cost 
$50,116: also rein.-con. skew slab super- 
structure and 1 concrete pier, on Sta. 735 
plus 90, on above project, to have two 15 
ft S$} in. spans, 18 ft. roadway, 4.9 cu.yd. 
lass “A,” 147.5 cu.yd. Class “B" and 29.3 
cu.yd. Class “C" concrete, 14,360 Ib. rein- 
forcement, $6,905. 


Missouri—Until Oct. 22, by State High- 
way Dept., Fulton, building 18 mi. Fulton- 
Jefferson City Rd. (New Bloomfield Special 
Rd. Dist.), Federal Aid Project 97, Calloway 
Co., involving 79.150 cu.yd. earth and 969 
eu.vd. rock excay., 21,984 cu.yd. borrow, 
10,500 eu.yd. per 100 ft. overhaul, 251 
sq.yd. 1 course rein.-con. pavement, 243 
eu.ya. Class “RB” and 93 cu.yd. Class 
“Cc conerete masonry, 9,850 Ib. _rein.- 
forcement for concrete masonry, 348 lin.ft., 
12-24 in. vitr. clay pipe, 79,131 sq.yd. speci- 
fication “C” gravel pavement, 49,332 sq.yd. 
plain macadam pavement, etc., $119,757; 
rein.-con. slab super-structure, 4 rein.-con. 
pile bents and 1 temporary bridge, over 
drainage ditch, on Sta. 883 plus 21, to have 
three 15 ft. spans, 18 ft. roadway, 4.2 Class 
“A” and 59.2 cu.yd. Class “B" concrete ma- 
sonry, 7,370 Ib. reinforcement for concrete 
masonry, $5,198; rein.-con. skew slab super- 
structure and 5 concrete piers, over Middle 
River on Sta. 48 plus 80. both on above 
project, to have six 16 ft. spans, 18 ft. 
roadway, 13.3 cu.yd. Class “A”, 86.6 cu.yd. 
Class “B” and 112.8 cu.yd. Class “C” con- 
crete masonry, 10.650 Ib. reinforcement for 
concrete masonry, etc. $8,499. Noted June 
10, under “Fulton, Mo.” 


Missouri—Until Oct. 13, by State High- 
way Dept., Keytesville, building 1.13 mi. 
Sect. 1 State Rd. from Mussel Fork Creek 
westward, State Aid Project S 20.8, involv- 
ing 896 cu.yd. earth excav., 37,101 cu.yd. 
borrow, 993 in. ft. wooden guard rail, cost 
$25,736; 0.6 mi. Sect. 2 State Rd. from 
Chariton River southeastward, State Aid 
Project S 20.8, both Chariton Co., 4,805 cu. 
yd. earth excav., 11,624 cu.yd. borrow, 2.2 
cu-yd. Class “C" concrete masonry, and 3.5 
lin.ft. 18 in. vitr. clay pipe culvert, $11,173. 
Bids will also be received at Fayette for 
building 1 mi. Natl. Old Trails Rd., 24 ft. 
wide, Federal Aid Project 95, Howard Co., 
3,076 cu.yd. earth excav., 814 cu.yd. bor- 
row, 9,387 sq. yd. Joplin chats pavement, 
8.4 cu.yd. Class “B” concrete, 7.9 cu.yd. 
Class “C” concrete masonry, 548 Ib. rein- 
forcement for concrete masonry, 82 lin.ft. 
12-15ft. vitr. clay pive culvert, $14,459. 


ENGINEERING NEWS-RECORD 


Missouri—Until Oct. 15 (change of date), 
by State Highway Dept., Sedalis, buildin 
4.76 mi. Sedalia-Marshall Rd. (Sedalia 1 
mi. Special Rd. Dist.), 24 ft. wide, Federal 
Aid Project 122, Pettis Co. About $57,270. 
Noted Sept. 23. 


Ark., Siloam Springs—Until Oct. 21, by 
Bd. Comrs. Rd. Impvts. Dist. 5, Benton Co., 
at office of L. B. Kemper, secy., construct- 
ing 34.75 mi. road, involving 26 acres clear- 
ing and grubbing, 1,000 stations of fence 
moving, 135,000 cu.yd. earth excav., 367 
cu.yd. concrete in culverts, 13,750 Ib. steel 
bars, etc. 


Tex., Jefferson—Until Oct. 6, by L. E. 
Hough, city clk., furnishing labor and ma- 
terial for 13,600 sq.yd. paving, 4,500 cu.yd. 
excav., 5,320 ft. tile drain, 4,775 lin.ft. 
curbing and guttering and 5 catch basins. 
H. E. Elrod Co., 320 Interurban Bidg., 
Dallas, engrs. 


Tex., Rockport—Until Oct. 8 by F. 
Stevens judge Aransas Co., furnishing 
material and surfacing 9.51 mi. Rockport- 
Aransas Pass Rd., involving 20,107.3 cu.yd. 
mud shell, 3,061.5 cu.yd. reef shell, ete. 
About $60,266. F. C. Perceval, co. engr. 


Tex., Tyler — Until Oct. 5, by W. R. 
Castle, judge Smith Co., grading and build- 
ing concrete culverts and steel bridges on 
245 mi. Highway 37 from Linsdale north, 
involving 18,150 cu.yd. earth excav., 273.2 
cu.yd. Class “A” concrete, 5,056 ceu.yd. 
graveling clay, 24,760 Ib. structural and 
9,620 Ib. reinforcing steel, etc. About $45,- 


116. D. K. Caldwell, co. engr. Noted July 
99 


Colorado—Until Oct. 11, by State High- 
way Dept., Denver, grading and gravel sur- 
facing 3.97 mi. Craig-Mabelle Rd., 16° ft. 
wide, Federal Aid Project 107, Moffat Co., 
involving 23,300 cu.yd. earth and 2,000 cu.- 
yd. rock excav., 6,800 cu.yd. gravel, cost 
$53,661; 4.8 mi. Plorence-Cripple Creek 
Rd., 16 ft. wide, Federal Aid Project 52, 
Teller Co., 4,900 cu.yd. earth and 7,400 cu.- 
yd. rock excav., $21,480; 33 mi. road from 
Wray to Schram, 16 ft. wide, Federal Aid 
Project 40, Yuma Co., 17,100 cu.yd. earth 
excav., 5.500 sq.yd. gravel, $27,174; grading 
4 mi. Sect. B, Norwood Rd., 16 ft. wide, 
Federal Aid Project 7, Montrose Co., 23,- 
200 cu.yd. earth and 9,500 cu.yd. rock ex- 
eav., $45,023; 6.8 mi. Kremmling-Muddy 
Pass Rd., 16 ft. wide. Federal Aid Project 
75, Grand Co., 35,700 cu.yd., earth and 
300 cu.yd. rock excav., $22,564; paving 1.27 
mi. Denver-Arvada Rd., 18 ft. wide, Federal 
Aid Project 120. Jefferson Co., 4,500 cu.yd. 
earth excav., 13,400 sq.yd. concrete, $54,149; 
grading and shale surfacing 1.8 mi. Rifle- 
Meeker Rd., 16 ft. wide, Federal Aid Proj- 
ect 128, Rio Blanco Co., 3,600 cu.yd. earth 
excav., 4,800 cu.yd. shale surfacing, $15,- 
766. J. FE. Maloney, State Museum Bldg., 
Denver, engr. 


New Mexico—Until Oct 14, by State 
Highway Dept., Capitol Bldg.. Santa Fe. 
building 5.871 mi. road between Bernalillo 
and south line of Sandoval Co., Federal 
Aid Project 36, Sandoval Co., involving 12.- 
615 cu.yd. Class 1 execav., 16,218 ecu.yd. 
Class 1 borrow, 76,493 sta. yd. overhaul, 9,- 
164 cu.yd 1 course gravel surfacing, 21.4 
cu.yd. cement rubble masonry. 737 lin-ft. 
18-30 in. corrugated metal culvert, 23.92 
cu.yd. Class “A” concrete 81.8 cu.yd 
Class “B” concrete in culvert walls, 10.5 
cu.yd. Class “B” concrete in spillway, etc. : 
15.157 mi. road between Magdalena and 
Datil, Federal Aid Project 42, Socorro Co., 
22,333 cu.yd. Class 1 excav., 1,137 cu.yd. 
Class 1 borrow, 350 sta. yd. overhaul, 10.- 
473 mi. crowning and shaping, 11,177 cu.yd. 
1 course gravel surfacing, 336 lin.ft. 18 in. 
corrugated metal culvert, 16.2 cu.yd. Class 
“B” concrete in headwalls; 8 mi. road be- 
tween Lordsburg and Steins, Federal Aid 
Project 44, Hidalgo Co., 8,693 cu.yd. Class 
1 excav., 37.739 cu.yd. Class 1 borrow, 
676 sta. yd. overhaul, 9,367 cu.yd. 1 course 
gravel surfacing, 18.3 cu.yd. cement rubble 
masonry, 144 lin.ft. 18 in. corrugated metal 
culvert, 1874 cu.yd. Class “A” and 9 cu.yd. 
Class “B” concrete in spillway, 4.7 cu.yd. 
Class “B” concrete in headwalls. etc.: 
5.599 mi. road between east end of Project 
19 and Dona Ana Co. line, Federal Aid 
Project 45. Luna Co., 12,765 cu.yd. Class 1 
excav., 413 cu.yd. Class 1 borrow, 2,431 
sta.yd. overhaul on excav. (excess 500 ft.), 
2,197 mi. crowning and shaping, 6.570 cu.y4. 
1 course gravel surfacing, 81,536 yd.mi. 
overhaul on surfacing (excess 1 mi.), 11.8 
cu.yd. Class “B” concrete in headwalls; 
11.572 mi. road between Valmont_and Es- 
condido, Federal Aid Project 49, Otero Co., 
20,802 cu.yd. Class 1 excav., 1,465 cu.yd. 
lass 1 borrow, 7.557 sta. yd. overhaul, 
20,978 cu.yd. Caliche surfacing, 260 lin.ft. 
18 in. corrugated metal culvert, 7.9 cu.yd. 
Class “B” concrete in headwalls, ete. L. A. 
Gillett. state highway ener. 
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Arizona—Until Oct. 9, by T. Mada 
state engr., Phoenix, paving Sect. B Pp} 
nix-Glendale Highway, Federal Aid Pr, 
33, involving 9,200 cu.yd. excav., 37,200 
yd. paving and other incidental work, 4 
Sect. A, of above project, 10,800 cu 
earthwork, 37,400 sq.yd. paving and ot 
incidental work. Alternate bids will be ; 
ceived on 1 course plain concrete pavem: 
bitulithic pavement on cement concrete 4 
on asphaltic concrete base, bituminous co 
crete surface course (modified Topeka ty) 
on plain cement concrete and on asphal 
concrete base course. = 


Arizona—Until Oct. 14,by T. Maddox 
state highway engr., c/o’ Bd. Super, 
Cochise Co., (Tombstone), building Sect 
Douglas-Rodeo Highway, 20 ft. wide, F. 
eral Aid Project 38, Cochise Co., involvin: 
pe Samerete. 425 cu.yd. borro, 
and 27, cu.yd. ear ) , s 
Sueeed Waaeea”” th exeav. Cost 


Cal, Ventura—Until Oct. 6, | 
Hallowell, clk. Ventura Co., improving 2 4: 
mi. South Mountain Rd.. involving 91.577 
cu.yd, excav., 394 cu.yd. Class “B” concret, 
in bridges and culverts. and 24,080 Ib, rei; 
forcing steel. 


by L. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*&Massachusetts—State Highway Comn 
Boston, let contract paving state highway 
Kingston, to Lane Constr. Corp., 37 Colony 
St.. Meriden, $60,181. 


* Massachusetts — State Highway Dept 
Boston, let contract paving 3.793 ft. stat 
highway, Lexington, bituminous macadam 
to Hauscom Constr. Co., 70 Kilby St., Bos- 
ton. About $30,000. ar 


*Mass., Holyoke—City let contract re- 
ae. “\.e > a Sts., asphalt and 
concrete, to D. O’Connells Sons, 480 H - 
den St., $31,483. — 


*N. Y., Brooklyn—E. Riegelmann, boro 
pres., let contract regulating and repaving 
Kingsland Ave., to Grecco Bros., 172 Rus- 
sell St., $29.674; 7th Ave., to Brooklyn Al- 
catraz Asphalt Co., 407 Hamilton Ave 
$7,463; 57th St.. to T. E. McCormick, 816 
Lincoln Rd., Flatbush, $20,353: restoring 
and repairing where directed, to Sicilian 
Asphalt Paving Co., 41 Park Row, New 
York City, $173,750. Noted Sept. 9. 


*N. Y., Brooklyn—E. Riegelmann, boro 
pres., let contract improving Bedford Ave., 
to Leonard Paving Co., 233 RBway., New 
York City, $80,596; Bedford Pl., Bradford 
St. and Crooke Ave., to Uvalde Asphalt 
Paving Co., 1 Bway., New York City, $8,646 
$13,199 and $4,007 respectively ; Bleecker St 
and 6th Ave., to Brooklyn Alcatraz Asphalt 
Co., 407 Hamilton Ave., $3,150 and $6,012 
respectively; Tillary St., to Greeco Bros 
172 Russe! St., $4,414. Noteé Sept. 23 


*N. Y., Brooklyya—F. Riegelmann, boro 
pres., let contracts improving Ferris St 
Neptune and Sullivan Aves., to C. Galla- 
gher, $33,019, $5,664 and $39,706 respec- 
tively ; Ave. L, to F. Persicano, $2,877: Van 
Dyke St., to F. J. Gallagher, 490 Park Pl. 
$16,923; 3rd St., to M. J. O'Hara, $26,305: 
furnishing and delivering 40,000 wood pav- 
ing blocks, to Amer. Creosoting Co., 17 
Battery Pl., $3,480. Noted Sept. 16. 


*N. J., Newark—Essex Co. let contracts 
improving Franklin Ave. in Belleville and 
Nutley, to Osborn & Marsellis, Belleville 
Ave., Montclair, $41.344 and $21,406 respec- 
tively; John and Rutgers Sts., Belleville. 
Belleville Ave., Glen Ridge, and Heller 
Parkway, Newark, to Northern Constr. Co. 
75 Montgomery St., Jersey City, $152,020. 
$27,663, $155,067 and $30,130 respectively : 
Chancellor Ave. in South Orange and Irving- 
ton, to Standard Bitulithic Co., 50 Church 
St.. New York City, $15,700 and $204,480 
respectively. Noted Sept. 23. 


*W. Va., Madison—Comrs. Boone Co 
will grade 3 mi. Charleston-Logan Rd. be- 
tween Kanawha Co. line and Racine. Work 
done by day labor under supervision of 
J. P. Blundon, co. engr. Noted Aug. 26. 


*8. C., Union—Comrs. Union Co. let con- 
tract grading, Graining and top soiling 5.32 
mi. State Highway Project 92, to Elliott 
& Sims, Spartanburg, $28,623. 


Ala., Decatur—Comrs. Morgan Co. re 
ceived bid grading, draining and surfacing 
9.17 mi. State Trunk Rd. from Albany to 
Hartsells, involving 10,400 cu.yd. ston: 
macadam, 5.7 mi. road to be_ machined 
4,000 cu.yd, earth excav., etc., from A. B 
Howard & Co., 148 4th Ave., N., Nashvill: 
Tenn., $61,742. 
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*0., Cleveland—City let contract grad- 
ng. draining and paving Chester Ave. from 
Mast 12th to Kast 17th Sts. to Cleveland 
frinidad Paving Co., The Arcade, $26.387 
Noted Sept. 9. 

.. Columbus—Franklin Co. let contract 
grading, draining and paving 1.17 mi. Sect. 
1 and portion of Sect. 2 Hess Rd., 16 ft. 
wide, water bound macadam, to Cc. A. Baker, 
016 Hayden Bldg., $32,445. Noted Sept. 
16. 

*Michigan—State Highway Dept., Lan- 
sing, let contract grading, draining and sur- 
facing 7.329 mi. Assessment Dist. Rd. 137, 
16 ft. wide, Ionia and Kent Counties, in- 
volving 6.325 cu.yd. earth excav., 22,392 
sq.yd. base and 47,117 sq.yd. tor course 
gravel surface, etc., to L. F. Seymour, Far- 
well. $40,006; grading and draining 9.651 
mi. State Trunk Line Rd. 28-6, Sect. B, 
Gogebie Co., 57,380 cu.yd. earth and 2,688 
cu.yd. rock excav., 12.9 acres clearing, 1,744 
sq.rods grubbing, etc., to J. E. McNicholas, 
Marenisco, $84,841. 


*xMichigan—State Highway Dept., Lans- 
ing, let contract building .714 mi. State 
Trunk Line Rd. 13-17, Sect. A, Three 
Rivers, 20 ft. wide, involving 1,230 cu.yd. 
earth excav. and 8,386 sq.yd. concrete, to 
H. A. Hoxie, Three Rivers, $31,621. Noted 
Sept. 16. 


*Mich., Atlanta—Comrs. Montmorency 
Co. let contract grading, draining and sur- 
facing 3.277 mi. Sect. B, State Trunk Line 
Rd. 32-4, to F. H. Lond, Alpena, $55,547. 
Noted Aug. 26. 


*Minn., Fergus Falls—Otter Tail Co. 
let contract graveling 9 mi. Federal Aid 
Project 159, 24 ft. wide, to M. J. Nolan, 
°716 Bloomington Ave., Minneapolis. About 
$25,000. Noted Aug. 19. 


*xMinn., Le Sueur—Le Sueur Co. let con- 
tract building 5 mi. Federal Aid Project 199, 
between here and Cleveland, involving cul- 
verts, tiling and $45,000 cu.yd. excav., to 
Nolan Bros., 18 North 2nd St., Minneapolis. 
About $46,000. 


*Minn., Redwood Falls—City let con- 
traeb paving various streets. involving 36,- 
000 sq.yd. 1 course 6 and 7 in. rein.-can.. 
to Johnson, Drake & Piper, 912 Plymouth 
Bldg., Minneapolis. About $150,000. 


*Minn., St. Peter—Nicollett Co. let con- 
tract grading 6.5 mi. County Jobs 1901. 
1902, 2001 and 2005, to Webster Bros.. St. 
Peter, $27,318. 


*N. D., Bowbells—Comrs. Burke Co. let 
contract excavating, plowing and overhaul- 
ing 15 mi. Federal Aid Project 77, 24 ft. 
wide, to Schultz Bros., Bowbells, $56,944; 
conerete work, to Stanley Bros., St. Cloud, 
Minn., $19,647. 


*Mont,, Forsyth—Rosebud Co. let con- 
tract grading and graveling 10 mi. Federal 
Aid Project 114, 24 ft. wide, to Schleuter 
Bros., Cartersville. About $64,000. Noted 
Aug. 


*Missouri—State Highway Dept., Boli- 
var. let contract building 13.864 mf. 
Bolinger-Springfield Rd., (Springfield Spe- 
cial Rd. Dist.), 24 ft. wide, Federal Aid 
Project 33, Polk Co., to Springfield Special 
td. Dist., Bolivar, $90,496. Noted Sept. 23. 


*Missouri—State Highway Dept., Carth- 
age, let contracts to Carthage Special Rd. 
Dist.. care of A. M. Reynolds, Carthage, 
bafidiag 6.47 mi. Joplin-Carthage Rd., Fed- 
eral Aid Project 84, Jasper Co., involving 
22,258 cu.yd. earth and 6,800 cu.yd. rock 
excav., at $0.60 and $2. per cu. yd., 1,642 
cu.yd. borrow, $0.85, 3,000 cu.yd. per 100 
ft. overhaul, $0.03, 68,784 sq.yd. 1 course 
lain cement concrete pavement, $2.48, 216.4 
cu.yd. Class “B” concrete masonry, $25., 
15,209 Ib. reinforcement for concrete ma- 
sonry, $0.10, etc., total cost $205,981; rein.- 
con. slab superstructure and 2 concrete 
piers, on Sta. 230 a 95, on above project, 
to have three 15 ft. spans, 18 ft. roadway, 
11.6 cu.yd. Class “A”, 47.5 cu.yd. Class 
“B" and 72.9 cu.yd. Class “C” concrete 
masonry, 6,410 Ib. reinforcement for con- 
crete masonry, $4,085. 


*&Missouri—State Highway Dept., Ken- 
nett, let contract building 8.62 mi. Dexter- 
Malden-Kennett Rd., 24 ft. wide, Federal 
Aid Project 26, Dunklin Co., to J. E. Crane, 
Murphreesboro, IIl., $107,283. Noted July 29. 


_ Tex., Cameron—Milan Co. received bids 
improving 5.7 mi. Highway 44, C. Fede 

Aid Project 191, (a) involves 2 acres clear- 
ing and grubbing, ——— road, 4,177 cu. 
yd. earth borrow; (b) surfacing road with 
schist and gravel; (c) building concrete 
drainage structures, from F. L. Tribble, 
Rockdale; (a and b) $26,237, J. L. Bar- 
: Rice & Winder, 


more, Cameron; (c) $4,063 


Richmond; (a, b and c) $33,618; Cook & 
Arrington, Crockett; (a and b) $34,928 
Work involves 5,991 Ib. reinforcing steel, 
1,096 cu.yd. gravel and 8,046 cu-yd. Schist 
surfacing, 62.19 cu.yd. Class “A,” 15.12 cu. 
yd. Class “B” and 27.6 cu.yd. 1:2:3§ con- 
crete. 


*Tex., Greenville—Hunt Co. will grade. 
surface and build bridges and culverts on 
11.14 mi. Highway 1 from Concord to Col- 
lin Co. line, Federal Aid Project 171, cost 
$408,654; including 10% for engineering 
and contingencies. Work will be done by 
day labor under supervision of A. J. Gates, 
co. judge. Noted Sept. 9. 


*Tex., Hillsboro—Hill Co. let contract 
grading, surfacing and draining 13.98 mi. 
Highway 31 through Hill Co., Federal Aid 
Project 124, to Bibb & Hughes, Waco. 
$250,720; including material furnished by 
county and 10% for engineering and con- 
tingencies. Noted Sept. 23. 


*Tex., Hillsboro—Hill Co. let contract to 
Bibb & Hughes, Waco, for grading, sur- 
facing, and constructing concrete bridges 
and culverts on 8.5 mi. Bynum Special Rd. 
Dist. 10, gravel nad rock surface, $101,184; 
16 mi. Abbott Special Rd. Dist., gravel on 
white rock base, $142,160; 8 mi. Acquilla 
Special Rd. Dist. 12, gravet surface, $99,- 
572; 40 mi. Hubbard City and Mt. Calm 
Rd. Dists., gravel surface, $268,508. 


Tex., Jasper—Jasper Co. received bids 
Sept. 13, grading and draiming 12.48 mi. 
Highway 8 from Buna southeast to Newton 
Co. line, 24 ft. wide, from H. F. Bland, 
San Augustine, $62,213; J. A. Shaw, Jasper, 
$64,673. Noted Aug. 26. 


*&Tex., Nacogdoches — Nacogdoches Co. 
let contract improving 45 mi. various roads, 
24 ft. wide, to Smith Bros., Crockett, $191,- 
000. Work involves 280 acres clearing and 
grubbing, 200,000 cu.yd. overhaul, 350,000 
cu.yd. borrow, 45,000 cu.yd. loose and 5,000 
cu.yd. solid rock excav. 


*Okla., Miami—City let contract paving 
8rd Ave. Dist. between Main and H Sts., 
and 1 St. Dist. between H and 3rd Aves., 
bitulithic, to A. R. Young Constr. Co.. 
Miami. About $44,000. 


* Colorado—State Highway Dept. Denver, 
let contract grading. draining and surfac- 
ing 64 mi. Moffat Highway, between Craig 
and Mabelle, 16 ft. wide, gravel, Moffat Co., 
to Northwestern Constr. Co., Craig. $67,736. 
Noted Sept. 


Wash., Seattle—City received bids Sept. 
18, grading, et al, (1) 10th Ave., N. E., in- 
volving 27,200 lin.ft. type “A” armored con- 
crete curb, 2,900 lin.ft. clay, side connec- 
tions, 1,967 lin.ft. 8 in. clay sewer pipe, ete., 
(2) paving, et al, Shilshole Ave., et al. 
4,500 cu.yd. earthwork and _ sub-grading. 
2.370 lin.ft. type “A’ armored concrete 
curb and 17,000 sq.yd. 7 in. concrete pav- 
ing, (a) clay, (b) concrete, from J. N. 
Badolato, Builders Exch. (la) $70,694, 
(ib) $70,396; J. L. Smith, Pioneer Bldg., 
(la) $71,857, (1b) $71,857, (2a) $73,682, 
(2b) $73,682; Fiorito Bros., 6022-2nd St., 
N. W., (1a) $72,307, (1b) $71,542, (2a) 
$73,483, (2b) $73,115; S. A. Moceri, Alaska 
Bldg., (2a) $74,200, (2b) $74,200. 


*Wash., Seattle—King Co. let contract 
paving R. A. Ballinger Rd., involving 4,700 
cu.yd. earth excav. and 10,652 sq.yd. con- 
crete to Kaiser Paving Co., Seaboard Bldg., 
$39,531. Noted Sept. 23. 


Railways 
PROPOSED WORK 


Ohio—Pennsylvania Lines West of Pitts- 
burgh, Pennsylvania Sta., Pittsburgh, Pa.., 
plan to build 15 additional tracks, at Fair- 
ho ards, to have 800 car capacity. W. D. 
Wiggins, ch. engr. 


Excavation and Dredging 
PROPOSED WORK 


Mo., Browning—Drainage—Locust D. D. 
having surveys made by Jacoby Eng. Co. 
engrs., 528 Shukert Bldg., Kansas City, Mo., 
for draining 3,000 acres in Linn and Sul- 
livan Counties, 


Mo., Kirksville—Drainage—Brashear D. 
D., Adair Co., having surveys made for 
draining 3,500 acres of land. C. E. Jacoby 
Eng. Co., 528 Shukert Bldg., Kansas City, 
Mo., engrs. : 


Okla., Tulsa—Ditch—Tulsa Co. had plans* 
bi) red for open ditch work in Sects. 3, 4 
and 5, Twp. 19, Range 12. About $60,000. 
Hughes Eng. Co., 310 Scott Bldg., engrs. 
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BIDS DESIRED 


} 


la,, Algona—lDitches—Until Oct 7. by 
Id. Supervs. Kossuth Co building oper 
ditches and tile drains in 1D).1). 165. known 
as extension of I).D. 80 Sect. 1 includes 


24,900 ft. open ditch, involving 936,000 cu 
yd. excav. and 13,500 ft. open ditch to be 
cleaned, involving 181,000 cucyd. exeay 


Lateral A, 2,400 ft. open ditch, involving 32. 
500 cu.yd. excav. and 5,000 ft. 14 in. cul- 
vert pipe; Sect. 2, 27.890 ft. 6-26 in. tile, 15 
intakes, etc. E. H. Beardsley, aud 


Ia., Atlantic—Drainage—Until Oct. 14, by 
Cc. EK. Kringel, aud. Cass. Co., building 12 mi 
drainage ditches for straightening Seven 
Mile Creek and its tributaries in Bear Grove 
and Noble Twps. Sect. 1 involves 343,000 
cu.yd. excav., Sect. 2. 45,600 cu.yd 


Ia., Nevada—Drainage—Until Oct. 12, by 
F. E. King, aud. Story Co., building Nevada 
Twp. D.D 17, including Main Branches, 
A, B, C. D, F. G and H, also Laterals Al, 
A2, A2A, Ci, C2, C3, Di, D2, Fi, FIA, F2, 
F2A and F3. Work involves 3,400 ft. 42 
in. segmental block drain, 71.195 ft. 6-36 in 
tile, ete. 


Ta.. Webster City—Drainage—Until Oct 
4. (change of date). by H. Baxter, aud. 
Hamilton Co.,. building Matilda Weimer 
D.D. 241, and Lydia Anderson D.D. 242. 
\bot $40,000 Noted Sept. 16 


PRICES AND CONTRACTS AWAKDED 
(x Indicates award of contract) 


*&Conn., Essex—Excavation—See “Miscel- 
laneous.” 


kla. Clarion— Ditch—Wright Co. let con- 
tract furnishing material building D.D. 187 
Blaine and Vernon Twps., to Natl. Sewer 
Pipe Co., Webster City: open work, to 
Matthew Bros., Galt; labor on tile, to G 
Walden. Goldfield; total, 53,935 Noted 
Aug. 5. 


kia., Le Mars—Drainage—Plymouth Co. 
let contract improving Highway D.D. 1, to 
include 4 open ditches, involving 31,800 
cu.yd. excav., to C. Thompson, 685 Brandeis 
Bldg., Omaha, Neb. Noted July 8. 


*Minn.. Madison—Ditch—tLac qui Parle 
Co. let contract for labor for building Co 
Ditch 53, involving 56,000 ft. 6-28 in. tile, 
to J. O. Volden. Madison, $11,000: fur- 
nishing tile, to Watertown Tile & Constr. 
Co., Watertown, S. D., $15,723; hauling tile, 
to H. O. Carlson, Madison, $5,500. 


Industrial Works 


PROPOSED WORK 


Me., Lisbon Falls—Worumbo Mfg. Co. 
plans to build rein.-con. and brick addition 
to factory. About $100,000. Architect not 
selected. 


Mass., New Bedford — Whitman Mills 
Corp., Whitman St., soon lets contract con- 
structing 2 story, 60 x 140 ft., brick and 
concrete addition to waste building, rein.- 
oe ane concrete foundation. About 


Mass., Springfield —- Natl. Automobile 
Parking Co. plans to build 5 story, 100 x 
200 ft. rein.-con. and steel garage, on 
Dwight St. About $500,000. T. W. Car- 
man, 15 Temple St., vice-pres. Architect 
not selected. 


Mass., Whitingsville— Whitin Machine 
Wks. plan to build 4 story, 75 x 200 ft. and 
rein.-con., garage fire station and _ store- 
house. About $150,000. J. D. Leland, 185 
Devonshire St., Boston, archt. 


Mass., Worcester—E. A. Cowel Co., 51 
Crescent St., plans to buid brick and steel 
warehouse. About $50,000. Architect not 
selected. 


Mass., Worcester—J. Rice, archt., 306 
Main St., preparing plans for 2 story, 150 x 
180 ft., brick and rein.-con. rage, rein.- 
con. flooring, concrete foundation, on Pleas- 
ant St. About $200,000. Owners name 
withheld. 


Mass., Wrentham—Commonwealth of 
Massachusetts, State Schoolhouse Dept., 
Boston will have revised plans prepared and 
soon receive bids for 1 story, 50 x 70 ft. 
cold ae building and 1 story, 40 x 90 
ft. industrial building, at state school, here. 
About $100,000. ‘ormer bids _ rejected. 
Kendall, Taylor & Co., 93 Federal S&t., 
Boston. archts. and engrs. 


Conn., Hartford—Arrow Electric Co., 99 
Hawthorne St., plans to build 3 story, brick. 
factory addition, on Capitol Ave. Buck & 
Sheldon, Inc., 60 Prospect St., engrs. 
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Industrial Works (Continued) 


Conn., New Hartford—l. 8B. Smith & Son 
plan to rebuild cotton mill recently de- 
stroyed by fire. Cost to exceed $50,000. 


Conn., Waterbury—Cudahy Packing Co., 
592 West Main St., plans to build brick 
and concrete warehouse, on Sperry St. 
About $50,000. 


N. Y., Buffalo—Natl. 
Park, East Cleveland, O., plans to build 1 
story, rein.-con., brick and _ steel power 
plant, rein.-con. flooring, concrete and brick 
foundation, here. About $200,000. G. H. 
Johnson, Nela Park, East Cleveland, O., 
archt. 


Lamp Co., Nela 


N. Y., Green Island (Troy P. O.)—Ford 
Motor Co., Boulevard and Woodward St., 
having plans prepared by Stone & Webster, 
engrs., 120 Bway., New York City, for fac- 
tory, here. About $2,000,000. 


N. Y., Rochester—Rochester Castings 
Corp. having plans prepared by J. F. An- 
cona, archt., 307 Cutler Bldg., for 1 story, 
280 x 1,000 ft. foundry, concrete, brick and 
steel. 


Pa., Johnstown—Cambria Steel Co. hav- 
ing plans prepared by A. S. McKee Co., 
archts., 2422 Euclid Ave., Cleveland, O., 
for 3 story, 60 x 170 ft. sintering plant, 
brick and steel, brick foundation. About 
$300,000. 


Pa., VPhila—G. Taylor & Co., care of 
G. S. Idell, archt., 1705 Chestnut St., hav- 
ing plans prepared for 1 story, 60 x 200 ft., 
brick factory, on Kensington St. 


Pa., Williamsport — McCormick Motor 
Cars Co. plans to build 4 story, 102 x 196 
ft., concrete and steel garage, rein.-con. 
flooring. on 3rd and Hepburn Sts. About 
$250,000. Turner Constr. Co., 1713 Sansom 
St.. Phila., archts. 


DP. C., Wash.—Washingeton Ice Mfg. Co., 
2327 K St... N.W., plans to build plant on 
23d and M Sts., N.W. About $200,000. 


Va., Richmond—Tredegar Iron Wks., 5th 
St., plans to rebuild pattern and machine 
shop recently destroyed by fire. Loss 
$250,000. 


Ss. C.. Ware Shoalsx—Ware Shoals Mfg. 
Co. plans to build 3 story, 60 x 100 ft. rein.- 
con. and stone plant, 30 cottages. dairy and 
ice plants, 80 ft. rein.-con. bridge, etc. Jack- 
son & Moreland, 387 Washington St., Bos- 
ton, archts. 


0., Cleveland—Globe Motors Co., c/o F. 
W. Staffeld, secy., State Bank & Trust Co., 
West 65th St. and Detroit Ave., plans to 
build 1 story, rein.-con., brick and steel 
factory, rein.-con. flooring, concrete founda- 
tion, to have 180,000 sq.ft. floor space, on 
Euclid Ave. and Chardon Rd. About $300,- 
000. Architect not selected. 


0., Cleveland—A. Holbeck, c/o A. D’Ce- 
fert, archt., Permanent Bldg., having plans 
prepared for 1 story. 74 x 138 ft.. brick 
and steel garage, brick and concrete foun- 
dation, on East 93rd St. and Woodland 
Ave. About $50,000. 


Ind., Frankfort—Stewart Wire Wheel Co. 
had plans prepared by R. Leonard, archt., 
Peoples Life Bldg., for 2 story, 60 x 85 ft., 
factory and office, brick and steel, rein.- 
con. flooring. About $75,000. 


Ind., New Haven—Visible Pump Co., 402 
Central Bldg., Ft. Wayne, plans to build 
a gasoline and oil pump factory, here. About 
$100,000. Architect not selected. 


Til, Chicago—C. G. Stevens Co., 33 South 
Jefferson St., plans to build 1 story Ware- 
house on Western Ave. and 45th Pl. About 
$75,000. Architect not announced. 


Ill.. East St. Louis—East St. Louis Loco- 
motive & Car Co. plans to build Ist unit of 
plant, on 150 acre site here. About $500,- 
000. rR. W. Crawford, 5483 Elis Ave., 
Chicago, pres. Architect not selected. 


W., East St. Louis—T. J. Moss Tie Co., 
Security Bldg., plans to build wood creosot- 
ing plant, on Cahokia Rd. along tracks of 
Terminal R.R. About $250,000. Private 
plans. 


Wis., Menasha—Wentink Mfg. Co. had 
plans prepared by O'Keefe & Orbison, 
engrs., 814 College Ave. Appleton, for 1 
storv. 60 x 240 ft., brick and steel fac- 
tory. About $100,000. Noted May 6. 


Kan., Topeka—Topeka Fadry. & Iron Co., 
318-322 Jackson St., plans to build foundry, 
machine shop and structural shop, brick. 
About $100,000. Architect and engineer 
not selected. 


Kan., Wakeeney—City rejected bids re- 
ceived Sept. 17, building power plant and 


Black & Veatch, Mutual 
Mo., engrs. Noted 


coal bunkers, etc. 
Bidg.. Kansas City, 
Sept. 2. 


Kan... Wichita—Victory Mill & Elevator 
Co. having plans prepared by Sherman Eng. 
Co., engrs., Kansas City. Mo., for 7 story 
mill and elevator. About $460,000. 


Kan., Wichita — Wichita Clear Vision 
Pump Co., 1107 East Douglas Ave., plans 
to build 70 x 320 ft. factory, on Harry St., 
between Mosley St. and Mead Ave. About 
$500,000. J. M. Crouse, pres. Architect 
and engineer not selected. 


Kan., Wichita—Wichita Visible Gasoline 
Pump Co., 701 Gilbert St., plans to con- 
struct plant, to include machine shop and 
tank construction building. About $100,000. 
R, A. Jacobs, pres. Architect and engineer 
not selected. 


Neb., Lincoln—Douglas Milk Co. having 
plans prepared by J. B. Miller, archt., 324 
Little Bldg., for 4 story, 100 x 142 ft. dairy, 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation. About $200.000. 


Mo., St. Louis—Missouri Car Co., Wright 
Bldg., plans to build street car plant. About 
$250,000. L. Viterbo, dir. After Oct. 15 
address T. A. Brewster, pres., Central Natl. 
Bank Bldg. Architect not selected. 


Mo., St. Louis—Sieloff Packing Co., 4339 
Natural Bridge Rd., plans to build plant on 
Natural Bridge Rd. and Clarence St. About 
$500,000. E. Sieloff, pres. Architect 
not selected. 


Mo., Webb City—Rock Hill Pants & Cloth 
Co. receives bids about Oct. 1, building 2 
and 3 story, 61 x 150 ft. and 16 x 30 ft 
pants factory, rein.-con., brick and _ steel. 
rein.-con. flooring, brick and concrete foun- 
dation. About $150,000. Bucy, Miller Eng 
Co.. Joplin, engrs. 


Ark., Ft. Smith—Harding Glass Co., Kel- 
ley Highway and North 11th St.. plans to 
build mill construction glass plant, cover- 
ing 34 acres About $175,000. Architect 
not selected. 


Okla., Bruner (Tulsa P. O.)—C. Page. 
Sand Springs, plans to build cement plant 
an? large crusher. 14 mi. north of here. 
About $100,000. Engineer not decided. 


Ont., Doon—Doon Twines Ltd., plans to 
rebuild factory destroyed by fire. Loss 
$150,000. 


Ont., Ingersoll—O. E. Robinson Co. 
plans to rebuild evaporator on Victoria St. 
About $100,000. 


Ont., Listowel—H. B. Morphy plans _ to 
build factory here. About $150,000. Archi- 
tect not selected. 


Ont., London—Beatty Bros., York St., 
will prepare plans for 2 story, 50 x 400 ft. 
rein.-con. extension to factory on Chelsea 
Green. About $160,000. Prviate plans. 


Ont., London—Service Motor Truck Co., 
Wabash, Ind., soon lets contract building 
three 1 story, 100 x 300 ft. factories on 
Chelsea Green, here. About $250,000. 


BIDS DESIRED 


Mass., Somerset—Somerset Fdry. Co. re- 
ceiving bids building 1 story, brick and 
steel foundry, concrete foundation. About 
$50,000. N. S. Chase, Borden Blk, Fall 
River, engrT. 


Mass., Somerville—New England Break- 
fast Food Co., 29 Newberne St., receiving 
bids building 3 story, 45 x 85 ft. addition 
to plant, concrete and steel, rein.-con. floor- 
ing, concrete foundation. on Lowell St. 
About $50,000. S. A. Smith, 27 School St., 
Boston, archt. 


Conn., New Haven—Westcott & Mapes, 
Inc., engrs., 207 Orange St., receiving bids 
buildmg 3 story, 60 x 140 ft., rein.-con., 
brick and steel warehouse, rein.-con. floor- 
ing, concrete foundation, on James St., for 
Natl. Folding Box & Paper Co. About 
$100,000. Noted Sept. 2. 


Pa., Phila.—Fleischman Yeast Co., 701 
Washington St., New York City, receiving 
bids building 3 story, 36 x 124 ft., con- 
crete and brick garage, at 1707 Vine St., 
here. Private plans. 


Ma., Baltimore—Until Oct. 1, by Amer. 
Can Co., Maryland Trust Bldg.. construct- 
ing 4 story. rein.-con. brick and steel fac- 
tory. rein.-con. flooring, concrete foundation, 
on Hudson and Boston Sts. About $500,- 
000. C. Z. Treis, 120 Bway., New York 
City, archt. Noted Aug. 26. 


Wis., Camp Douglas—Until Oct. 11, by 
Cc. Hengels, state military archt. and 
engr., 425 Kast Water St., Milwaukee, 
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building 1 story, 44 x 208 ft. brick 
crete and steel warehouse, rein.-con. 1) 
ing, concrete foundation, for Wisconsin ° 
Guard. 
PRICES AND 


CONTRACTS AWARD} 


(xIndicates award of contract) 


*N. H., Nashua—Asbestos Wood (Co. 
Bridge St., let contract building 1 
90 x 220 ft., brick addition to plant 
Belknap St., to D. F. Holt & Son, 282 M 
St. About $50,000. 


*Mass., Boston—West End Credit Uni 
c/o J. F. Krokyn, archt., 484 Blue Hill A\ 
toxbury, will construct 3 story, 30 x 50 { 
rick, stone and steel, mercantile buildi; 
concrete foundation, on Chambers St. 
be used for light manufacturing purpos: 
aout $50,000. Work will be done by da 
abor. 


*%&Mass., Cherry Valley — Chapel Mi!) 
Mfg. Co. let contract building 2 Story, 43 
112 ft. mill construction addition, coneret: 
foundation, to E. D. Ward Co., 82 Foste: 
St., Worcester. About $50,000. 


*Mass., Holyoke—T. J. Lynch, 206 Hic! 
St., let contract building 2 story, 60 x 7: 
ft.. rein.-con. and brick garage, rein.-con 
flooring. concrete foundation, on Bowe: 
St., to Lynch Bros. Brick Co., 206 Hich st 
Cost between $40,000 and $50,000. 


*Mass., Shawsheen—Amer. Woolen (Co 
245 State St.. Boston, let contracts building 


3 story, 123 x 300 ft., storage plant, 


Str 


and 
2 story, 64 x 130 ft. garage, rein.-con. and 
brick, rein.-con. flooring, concrete founda 
tions, here, to Turner Constr. Co., 178 Tr¢ 
mont St., Boston. About $325,000 and $80 
000 respectively. 


&kMass., Springfleld—Tait Bros., Cass St.. 
will build 3 story, 40 x 165 ft. addition to 
ice cream plant, brick and steel, concrete 
foundation. About $60,000. Work will be 
done by day labor. 


*R. I... Providence—R. T. Slade, 547 Elm- 
wood Ave., let contract building 1. story. 
brick and rein.-con, garage addition, rein 
con. flooring, concrete foundation, to EK. H 
Bigney. 17 Custom House St. About $50. 
000. Noted Sept. 16. 


*R. T., Woonsocket—Amer. Wringer Co., 
91 Social St., let contract constructing 2 
story, 66 x 180 ft., mechanical roll building, 
brick and steel, rein.-con. flooring, concrete 
foundation, on Pound and Clinton Sts., to 
P. J. Donahey Co., 21 Bell St. About 
$100,000. Noted Sept. 16. 


*Conn, Hartford — Underwood Type- 
writer Mfg. Co., 581 Capitol Ave., let con- 
tract building 2 story, 130 x 145 ft., rein- 
con., brick and steel warehouse, rein.-con 
flooring, concrete foundation, on Woodbine 
St., to Tidewater Bldg. Co., 16 East 33rd 
St.. New York City. About $75,000. 


*Conn., Naugatuck—Rubber Regenerat- 
ing Co., Elm St., let contract altering sev- 
eral buildings and constructing 1. story. 
brick and steel addition to machine shop. 
rein.-con. flooring, concrete foundation, to 
E. T. Ley & Co., Inc., 499 Main St., Spring- 
field, Mass. About $50,000. 


*N. Y., Brooklyn—New York State Hos- 
pital Comn., Albany, let contract building 
2 story, 50 x 70 ft. addition to laundry. 
at State Hospital, here, rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, to White-Johnson Co., 1133 Bway.. 
New York City. About $450,000. 


*N. Y., Brooklyn—Perri Contg. Co., 17 
Spencer St., will build 1 story, 40 x 50 x 100 
x 190 ft., brick and steel garage. rein.-con 
flooring, concrete foundation, on Flushing 
Ave. About $50,000. Work will be 
by day labor. 


*N. Y., Brooklyn—W. R. Rosenstein, 204 
New Lots R4., will build 2 story, 100 x 19 
ft. brick and steel garage, rein.-con. floor 
ing, concrete foundation, on Willoughby 
Ave. near Lawrence St. About $75,000 
Work will be done by day labor. 


*N. Y., Jamaica—Scott & Williams, 346 
Bway., New York City, let contract build 
ing 2 story machine shop, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on Archer and Middletown Sts 
here, to J. Thatcher & Son, 60 Park Ave. 
Brooklyn. About $50,000. Noted Aug. 26 


*N. Y., New York—W. S. Barrington 
191 9th Ave., let contract building 4 story, 
100 x 200 ft. garage and service station 
brick and steel, rein.-con. flooring, concret: 
foundation, on 13th Ave., to Standard Con- 
crete Steel Co., 201 West 31st St. Abou 
$200,000. 


done 
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Industrial Works (Continued) 


*xN. Y., New York—Dept. Plants & Struc- 
tures, Municipal Bldg., let contract build- 
ing 1 story, 100 x 120 ft., brick and steel 
garage, rein.-con. flooring, concrete founda- 
tion, on Delancy St., to Currie Bldg. Corp., 
1708 13th St., Brooklyn. About $50,000. 


*#N. Y.. New York—G. Dose Eng. Co., 4: 
West 27th St., will build 2 story, 100 x 200 
ft. brick and steel garage and service sta- 
tion, rein.-con. flooring, concrete founda- 
tion, at 529 West 55th St. About $175,- 
000. Work will be done by day labor. 


*N. ¥. New York—W. J. Flynn, 11 Hast 
167th St., will build 1 story, 100 x 175 ft., 
rein.-con. brick and steel garage, concrete 
foundation, on Cromwell Ave. near 170th 
St. About $80,000. Work will be done by 
day labor. 


*N. Y., New York—A. J. Goodwin, 332 
East 35th St., will build 2 story, 75 x 100 
ft. brick and steel garage, rein.-con. floor- 
ing, concrete foundation. About $60,000. 
Work will be done by day labor under 
supervision of F. E. Vitolo, archt., 56 West 
45th St. 


*N. Y., New York—Scharlin Bros., 238 
East 20th St., let contract building 4 story, 
50 x 100 ft., brick and steel garage, rein.- 
con. flooring, concrete foundation, at 148 
East 24th St., to Sobray-Whitcomb Co., 105 
West 40th St. About $100,000. 


*N. Y., Sheepshead Bay (Brooklyn P.O.) 
—C. A. Benoit, Jerome Ave., let contract 
building chemical factory, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, to Dose Eng. Co., 43 West 27th St.. 
New York City. About $150,000. Noted 
Sept. 2. 


*Pa., Phila.—Cramp Shipbuilding Co., 
Richmond and Norris Sts., let contraet 
building 2 story, 60 x 120 ft., concrete and 
brick addition to power house. Private 
plans. 


*Pa,., Phila.—Orinoka Mills, Ruth St. near 
Somerset St., let contract building 1 story, 
50 x 117 ft. boiler and power house, brick, 
on Steiner and Jasper Sts., to Wilson-Ruff 
Co., Franklin Trust Bldg. About $100,000. 


*Md., Baltimore—Baltimore Buggy Top 
Co., 107 West Mt. Royal Ave., let contract 
building 3 story, 90 x 150 ft. addition to 
plant, rein.-con. and brick, concrete founda- 
tion, on Guilford Ave. near Chase St., to 
J. F. Kunkel, 29 South Linwood Ave. About 
$100,000. Noted Sept. 2. 


*Md., Baltimore—Kennedy Corp., Fidelity 
Bldg., let contract building 1 and 2 stor 
addition to iron foundry, concrete, bric 
and steel, concrete foundation, on Charles 
and Wells Sts., to Frainie Bros. & Haigley, 
18 Clay St. About $100,006. 


*Md., Baltimore—Union Fish Co., Fish 
Market, will build 3 story, 60 x 90 ft. ser- 
vice station and garage, rein.-con., brick 
and steel, concrete foundation, at 1419-23 
Maryland Ave. About $60,000. Work will 
be done by day labor. 


*La., Bogolusa—Great Southern Lumber 
Co., let contract building addition to paper 
mill plant, rein.-con. and steel, rein.-con. 
flooring, concrete foundation, to Stone & 
syenase 120 Bway., New York City. About 


*0., Cleveland—Cleveland Ry., Leader- 
News Bldg., let contract building 1 story, 
46 x 72 ft., electric sub-station, rein.-con., 
brick and steel, rein.-con. flooring, brick 
and concrete foundation, on East 152d St. 
and St. Clair Ave., to W. I. Thompson & 
Son, 5103 Euclid Ave. About $100,000. 
Noted April 15. 


*Mich., Owosso—Amer. Malleable Co. let 
contract building 1 story, rein.-con., brick 
and steel factory, rein.-con. flooring, con- 
crete foundation, to H. K. Ferguson Co., 
“we Bldg., Cleveland, O. About $150,- 


*Ill., Belvidere—Rogers Grain Products 
Co. let contract building mill and grain 
elevator, crib construction, galvanized iron 
exterior, to L. Buege, 230 Boston Blk., Min- 
neapolis, Minn. About $75,000. 


*Wis., Sheboygan—Juul & Smith, archts., 
Imig Blk., let contract to H. Loesing, 914 
Superior St., buildimg 2 story, 60 and 70 x 
100 ft., rein.-con. and brick factory, rein.- 
con. flooring, concrete foundation, here, for 
Columbia Rubber Mills, 176 16th St., Mil- 
waukee. About $60,000. Noted Sept. 2. 


*Minn., Minneapolis—Nat!l. Lamp Wks. 
Co., Guard Bldg., Cleveland, O., let con- 
tract building 3 story, 42 x 83 x 115 ft., 
mill construction warehouse, at 1200 Jack- 
son St.. N. E., here, to C. W. Lunquist & 
Co., 715 15th Ave., N. E. About $65,000. 
Owner will buy materials. 


SHAFTS—NEW 
Contract 
Bids were received by New York State 


ENGINEERING NEWS-RECORD 


YORK, N. Y. 
No, 1 
Bridge & Tunnel Comn., & New Jerse) 


Interstate Bridge & Tunnel Comn., Hall of Records, for constructing Canal and Spring 
St. shafts for Hudson River Vehicular Tunnel, from (A) T. B. Bryson, 52 Vanderbilt 
Ave.; (B) Booth & Flinn, Ltd., 17 Battery Pl: (*) P. M. MeGovern, 50 East 42nd St 

(D) F, L. Cranford, Inc., 149 Remsen St., Brooklyn, $969,000; (E) Rodgers & Hagerty 
$1,240,000. The unit bids of the lowest 3 bidders were as follows 


330 cu.yd. excavation for sewers and pipes, except Canal St. sewer 
1,030 cu.yd excavation above M.H.W. for main Canal St. sewer 
840 cu.yd. excavation below M.H.W. for main Canal St. sewer 


870 cu.yd. earth excavation above M.H.W. for shafts 
8,330 cu.yd. earth excavation below M.H.W. for shafts 
10 cu.yd. rock excavation for permanent shafts 

725 cu.yd. concrete in main Canal Street sewer 

2,710 cu.yd. concrete in caisson walls and floors 

770 cu.yd. concrete placed in compressed air 


300 bb!. mortar batches in connection with placing concrete 


5 cu.yd. brick masonry 


10 bbl. grout, Portland cement ! to 1}, not in compressed air 
10 bbl. grout, Portland cement | to 0, not in compressed air 
1,000 bbl. grout, Portland cement | to 1, in compressed air 
100 bbl. grout, Portland cement 1 to 0, in compressed air 
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5 cu.yd. brick in asphalt mastic, in compressed air, including !-ply 


fabric ‘ 


10 sq.yd. waterproofing in compressed air, including layer of brick- 


q 


ply area 
460 sq.yd. waterproofing in compressed air, including layer of brick- 


ply. , 
2 tons riveted steel (except shaft caisson) a 
1,190 tons steel work forming part of shaft caissons..... 
2 tons steel beams and shapes uh ; 
40 tons steel rods and bars 
500 Ib. wire forms, special 


500 Ib. wrought iron or steel pipe, except pipe for electric conduits 
100 Ib. malleable iron fittings for new wrought iron or steel pipe 


100 Ib. miscellaneous wrought iron and galvanized iron 
17 tons cast iron hub and spigot pipe (straight pipe) 

4 tons cast iron hub and spigot pipe (special castings) 

5 tons cast iron pipe (straight pipe) high pressure 

2 tons cast iron pipe (special castings), high pressure 


1 ton cast iro manhole and catch basin fixtures and gratings 


60 lin.ft. changing 6-in. cast iron water pipe 

60 lin.ft. changing 12-in. cast iron water pipe 

60 lin.ft. changing |6-in. high pressure cast iron pipe 
60 lin.ft. changing ¢in. gas pipe : 

60 lin.ft. changing 6-in. gas pipe 

60 lin.ft. changing 10-in. gas pipe 

60 lin.ft. changing 12-in. gas pipe ie 
50 det.ft. furnishing and changing ducts and conduits 


100 lin.ft. furnishing and changing wrought-iron, steel cond. 2-in a‘ 
950 lin.ft. furnishing and changing wrought-iron, steel, cond. 2}-in.. 
340 lin.ft. furnishing and changing wrought-iron, steel, cond. 3-in.... 
100lin.ft. furnishing and changing wrought-iron, steel, cond. 34-in 
100 lin.ft. furnishing and changing wrought-iron, steel, cond. 4in.. 
100 lin.ft. furnishing and changing wrought-iron, steel, cond. 4}-in. 


50 1 in.ft. furnishing and changing fibre conduit, 3-in 
100 lin.ft. furnishing and changing fibre conduit, 4in 
60 lin.ft. changing or laying cast-iron sewer pipe, 12-in 
110 lin.ft. by-passing pipes, without trestle, 4in. . . 

100 lin.ft. by-passing pipes, without trestle, 6-in. .. 

100 lin.ft. by-passing pipes, without trestle, 10-in 

100 lin.ft. by- ing pipes, without trestle, 12-in..... . 
800 lin.ft.s thing New York Central Railroad tracks 


Building and equipping engineer's field office (lump sum) 
20M.ft.b.m. temporary timber decking over shafts (excl. of surface 


restoration) 


700 lin. ft. building tight board fence around shafts and park 
300 sq.yd. restoration of roadways with granite block pavement 


190 sq.yd. restoration of sidewalks ; 
Extended totals 


*S. D., Sioux Falls—Diocesan College. 
c/o Bishop O'Gorman, let general contract 
constructing 2 story, 40 x 60 ft. service 
building and 60 x 60 ft. (underground) 
heating and power plant, rein.-con. and 
brick, to Carson & Smitkey, Sioux Falls. 
Cost to exceed $100,000. 


*Mo., Kansas City—Evans Smith Drug 
Co., 524 West 5th St., let contract buildin 
3 story, 100 x 107 ft. warehouse and 
story, 49 x 107 ft. office, concrete and 
brick, rein.-con. flooring, on 26th St. and 
Southwest Blvd,, to G. E. Bowling, Sharp 
Bldg. About $100,000. 


*Okla., Oklahoma—Missouri, Kansas & 
Texas Ry., Ry. Exch. Bldg. St. Louis, Mo., 
let contract building railroad shops and 
round house, rein.-con.,. brick and steel, 
rein.-con. flooring, concrete foundations, to 
H. D. McCoy, 107 West Henderson S&t., 
a Tex. About $150,000. Noted 
ept. 


*Ont., London—Ruggles Motor Truck Co. 
let contract building 2 story, 85 x 425 ft, 
rein.-con. and steel factory, on Dundas 
St. to J. Hayman & Sons, Wellington St. 
About $200,000. 


Buildings 
PROPOSED WORK 


N. 8., Manchester — Temple — Masonic 
Society of Manchester plans to build 3 
story, brick and steel, on Elm St. About 
$150,000. W. H. Lewis, Manchester, archt. 
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Vt., Bellows Falls—Theatre—Perry Thea- 
tres, Inc., plan to build 2 story, 45 x 125 
ft., concrete and timber, on Canal St. H. E. 
Mason, Keene, N. H., archt. 


Vt., Brattleboro—Housing—Ft. Dummer 
Mills Corp., plans to build houses for work- 
men. About $100,000. Architect not se- 
lected. 


Mass., Fall River—Memorial—City, War 
Memorial Comn., plans to construct memo- 
rial building on North Main St., to contain 
hall, clubrooms, etc. About $100,000. Ar- 
chitect not selected. 


Mass., Holyoke—School and Convent— 
Perpetual re Roman Catholic Church 
lans to build brick and steel, on Chestnut 

t. About $175,000. J. Marchand, 51 Foun- 
tain St., pastor. Architect not selected. 


Mass., Linwood—School—French Roman 
Catholic Church plans to build 2 story, 
brick. About $100,000. G. Fontaine, pas- 
tor. Architect not selected. 


Mass., Westfield—Hall—Town Permanent 
Memorial Comn., Town Hall, plans to con- 
struct Memorial Hall. About $100,000, 
Architect not selected. 


Mass., Westfield—Sch\ool—Blessed Sacra- 
ment Roman Catholic Church, 2 Princeton 
St., plans to build 2 story, brick and steel, 
on North Elm St. About $100,000. P. J. 
O'Malley, pastor. Architect not selected. 


Mass., Worcester—Hotel—J. D. Leland, 
archt., 185 Devonshire St., Boston, prepar- 
ing plans for 6 story, brick, steel and stone. 
About $1,000,000. Owner’s name withheld. 
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Buildings (Continued) 
R. L., Lincoln—Dormitory—Sayles Finish- 


ing Corp., Slater Trust Bldg., Pawtucket, 
plans to build 3 story, brick and steel for 
employees. About $100,000 J. D. Leland, 
185 Devonshire St., Boston, archt. 

Conn., Hartford — School—School Comn. 
plans to build open air school, concrete, 
brick and steel, at Colts Park About 


$175,000. J. W. Packer, 904 Main St., chn. 
Architect not selected 


Cwnn., Meriden—Bank 
Natl. Bank, 16 Colony 
1 and 4 story, brick, 
steel, on Colony and Church Sts About 
$350,000. Hogegson Bros., 485 Sth Ave., 
New York City, archts. 


and Oftice—Home 
St.. plans to build 
concrete, marble and 


Conn,, Stamford—Store—S. S. Kresge Co., 
Kresge Bldg., Detroit, plans to build 2 
story, brick, concrete, steel and stone, on 
Atlantic St.. here. About $100,000. Private 
plans 


Conn,, Storrs 
<“onnecticut 


(Eagleville P. O.)—College 
Agricultural College plans to 
construct building on campus to contain 
women's dormitory and economic training 
department. About $335,000. Architect not 





selected. 

Conn., Windsor—High School—School 
Comn. rejected bids Sept. 7, building 2 
story, 88 x 155 ft.. on Main St. Project 
postponed temporarily. Noted Aug. 19. 

N. Y., Amsterdam—School—Bd. Educ. 
receives bids about Feb. 1, building 2 story. 
140 x 150 ft., fireproof construction. About 
$334,000. H. F. Daly, Amsterdam, archt. 


Noted April 1. 

N. Y., New York—Theatre—Carlson & 
Wiseman, archts. and engrs., 226 Henry 
St., Brooklyn, preparing plans for 2 story, 
brick, steel and stone, brick foundation, on 
way. and Hamilton PL. here. About $500,- 
00 Owner's name withheld. 


N. J., Camden—Clubhouse—J. E. 
stein, archt., Penfield Bldg., Phila., pre- 
pared plans for 3 story, 45 x 100 ft., brick. 
About $100,000. Owner's name withheld. 


Field- 


Pa., Johnstown — Church -—— Trinity 
Lutheran Church, Pine and Hickory Sts., 
plans to build 2 story, 190 x 150 ft., con- 
crete, brick and stone, on Ash and Golde 
Sts. About $150,000. F. B. Kinzey, mem- 
ber of building com. Architect not se- 
lected. 


Pa., Merion—School—Bd. 
plans prepared by G. E. 
Real Estate Trust Bidg.. 
35 x 165 ft.. brick, 
to exceed $100,000. 


Md., Salisbury — Hospital 
Genl. Hospital, Locust and South 
Sts., receives bids in spring 
and tile, concrete foundation 
ono, C. L. Reeder, 
toga St., engr., 
tinental Bldg., 


N. C.,, 


Educ. 

Brumbaugh, 
Phila., for 2 
in Upper Merion. 
Noted June 17. 


having 
archt., 
story, 
Cost 


Peninsula 
Division 
building brick 
About $150,- 
Park Ave. and Sara- 
Owens & Sisco, 1605 Con- 
archts, 


Asheville—Hotel—J. 
leather Syndicate, Herts & Robertson, 
archts. and engrs., 331 Madison Ave., New 
York City. having sketches made for brick, 
steel and stone, concrete foundation here. 
About $1,500,000 


Ss. C.. Ware Shoals—Housing—See 
dustrial Works.” 


G Stike- 


“In- 


Tenn., Memphis—Hotel—Memphis Hotel 
Co. having sketches made by W. L. Stod- 
dart, engr. and archt., 9 East 40th St., 
New York City, for brick, steel and stone, 
concrete foundation. About $2,500,000. G@. 
S. Parker, mer. 

©. Akron—Y. M. C. A., 259 South Main 


Su, having plans prepared by Harpster & 
Bliss, archts., Nantucket Bldg., for 3 story, 
60 x 130 ft., rein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, on 
Summit and Perkins Aves. About $100,- 
000. Mayer & Valentine, Bangor Bidg., 
Cleveland, engrs. 


0., Cincinnati — Exchange — Cincinnati, 
Suburban & Bell Telephone Co., 235 East 


4th St., plans to construct several exchange 
buildings, rein.-con. and brick, rein.-con. 
floorings. About $500,000. 


0., Cleveland—Commercial and Offices— 
Crowell & Little Co., 1951 East 57th St., 
plans to build 10 story, 150 x 170 ft., rein.- 
con., brick and steel, rein.-con. flooring. 
brick and concrete foundation, on East 13th 
St. and Chester Ave. About $1,250,000. 
Private plans. 


0., Cleveland — Restaurant——-C. Snyder 
Restaurant Co., c/o T. Lamb, archt., 1838 
East 17th St., having plans prepared re- 
modeling brick, steel and marble, on Euclid 
Ave., near East 17th St. About $100,000. 
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0., Cleveland—Sanitarium—J. 
man, 6402 Franklin Ave., plans 
3 story, rein.-con brick and steel, 
flooring, brick and concrete 
Mate and Bean Rds. 
Architect not selected. 


0., Cleveland—School—Ba. 
to build 2 story, rein.-con., 
rein.-con, flooring, concrete 
Orange Twp. 
Chagrin Falls, 


0., Cleveland—Theatre—S. 
Kast 99th St.. plans to build 1 story, 
con., brick and steel, rein.-con. 
brick ad concrete foundation, 
capacity, on Euclid Ave. east of East 
St. About $250,000. Architect not 
lected. 


0., Cleveland—Central Y. M. 
Cc. V. Thomas, educational secy., Kast 22nd 
St. and Prospect Ave., plans to build 8&8 
story, rein.-con., brick and steel addition. 
rein.-con. flooring, concrete foundation, on 
East 22nd St. and Prospect Ave. About 
$1,000,000. Hubbell & Bemes, 4500 Euclid 
Ave., archts. 


0. Cleveland Heights (Warrensville P. 
0.)—Schools—Bd. Educ. Lee Rd., having 
plans prepared by F. C. Warner, archt., 
Hippodrome Annex, Cleveland ,for 4 story, 
35 x 90 ft. addition, on Coventry Rd., also 
2 story, with two wings, 35 x 70 ft. wings, 


PD. Thell- 
to build 
rein.-con. 
foundation, on 
Abouk $200,000. 


Educ. plans 
brick and steel. 
foundation, on 
About $300,000. L. W. Jones, 
pres. 

1261 
rein.- 
flooring. 
3,000 seating 
79th 
se- 


Gurss, 


C.. A. efo 


on Lee and Fairfax Rds., rein.-con., brick 
and steel rein.-con. flooring, concrete and 
brick foundations. About $200,000 each. 

0., Ravenna — Hotel — Warren Hotel 
Co., c/o F. E. Robinson, 537 Guardian 
Bldg., Cleveland, plans to build 8 story, 
75 x 100 ft., rein.-con.. brick and _ steel, 


rein.-con. flooring, concrete foundation here. 
About $400,000. Mouthrop & Nichols, 5716 
Euclid Ave., Cleveland, archts. 


o., Wostursitie-unday 
Methodist Church having plan prepared 
by W. H. Nicklas, archt.. 1900 Euclid Ave., 
Cleveland, for 2 story, 60 x 113 ft., brick 
and _ steel, brick foundation. About 
$100,000. 


Ind., Frankfort—Memorial Hospital 
Comrs. Clinton Co. 
hospital. About 
selected. 


Ind., 
having 


School—First 


Ba. 
plans to build memorial 
$125,000. Architect not 


Indianapolis—-Nurses Home—City 
plans prepared by W. FE. Russ, 
archt., 313 North Pennsylvania St., for 3 
story, rein.-con., brick and steel, rein.-con. 
flooring, on Margaret St. About $400,000. 


Ill., Chicago—Film Exchange—M. Fried- 
berg. c/o Fair Dept. Store, plans to build 
6 or 8 story. 50 x 145 ft. rein.-con. on Wa- 
bash Ave. near 12th St. About $250,000. 
Architect not announced. 


tl., Chicago—Mercantile—A. S. Alschuler, 
archt., 28 East Jackson St., soon receives 
bids building 7 story, 126 x 170 ft. addi- 
tion to mail order house, rein.-con., brick 
and terra cotta, rein.-con. flooring, concrete 
foundation, on Harrison and Paulina St.. 


for Philipsborns, 511 South Paulina St. 
About $1,300,000. 

t., Chicago—Office—Republic Life Insur- 
ance Co., 108 South LaSalle St., having 


plans prepared for 6 story, 75 x 130 ft., 
steel and concrete, concrete foundation, on 
Washington and Sheldon St. About $250,000. 


TL, Ravinia—Club—Northmoor Country 
Club, eare of A. S. Alschuler, archt., 28 


East Jackson St., Chicago, having plans 
prepared for 2 story, 51 x 260 ft., rein.-con 


and stucco, rein.-con. flooring, concrete 
foundation. About $150,000. 
Wis., Delafield — Chapel — Victor Me- 


morial Bldg. Assn. will let general contract 
about December or January building 1 
story, 50 x 100 ft., stone memorial chapel. 
About $200,000. Foundation being done by 
day labor. R. F. Farrand, secy. Magney 
& Tusler, 450 Builders Exch., Minneapolis, 
Minn., archts. 


Wis., Kenosha — Theatre — J. G. 


Rhode, 
164 Market St., 


having plans prepared by 


Cc. W. and G. L. Rappe, archts., 190 North 
State St., Chicago, for 2 story, 95 x 165 
ft.. brick, concretd and steel, rein.-con. 


flooring. concrete foundation, on Main St. 
About $500,000. 


Wis., Kohler—Office—The Kohler Co. 
plans to build 3 story, 60 x 250 ft. brick, 
steel and rein.-con., on Main St. About 
$250,000. W. J. Kohler, pres. Architect 
not selected. 


Wis., Marinette—Church—St. James Eng- 
lish Lutheran —— 1402 Main St., had 
pane Pee prepares = Brust & Philipp ; archts., 

way. Milwaukee, for 40 x 100 ft., 
brick aa steel, concrete flooring and foun- 
dation. About $160,000, Noted May 13. 
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Wis., Merrill—Grade School—Rad. i: 
soon receives bids building 31 x 69 ft 
60 x 96 ft., concrete and brick, rein. -; 
Nooring, concrete foundation. About $15 
000, Parkinson & Dockendorff, Li; 
Bldg., La Crosse, archts. - 


Wis., Merrill — High School -——- Bhd. Ry 
soon receives bids building 2 story, 60 x 
ft., concrete and brick addition. rein.-; 
flooring. concrete foundation. About $°0 
000, Parkinson & Dockendorff, Link: 
Bldg., La Crosse, archts. 


Wis., Miff_in—School—City soon receiy. 
bids building 2 story, 47 x 79 ft., rein 
brick and stone, brick foundation. 
$100,000. Aasby & Schulze, 
Bivd., Chicago, archts. 


“CO! 
a Abou 
North Jackso 


Wis.,Milton—High School—City plans | 


build 4 story, rein.-con, and brick. Abou! 
$200,000. 

Wis., Shorewood (Milwaukee P. 0.)- 
High School—School Bd. plans to buil 
brick and concrete addition, rein.-con. floor- 
ing, concrete foundation. About $100,00: 
J. KE. Williams, 172 Wisconsin St... clk. 
Architect not selected. 

Wis., Wauwatosa—Orphanage—Luthera) 
Kinderheim, West Milwaukee Ave., plans 


to build 3 story, rein.-con. 
rein.-con. flooring, concrete foundation, on 
West Milwaukee Ave. About $100,000, 
Architect and engineer not selected. 


Wis., Webster—High School—RBa. 
having” plans prepared by E. J. 
archt., Lyric Bldg., Eau Claire, 
school. About $100,000. 


_ Ta., Buckereek—School—Bad. 
ing plans prepared by Netcott & Netcott 
archts., Waterloo, for 2 story, 50 x 76 ft 
brick, rein.-con! and steel, retn.-con. floor 
ing, concrete foundation. About $100,000 


Ia., Iowa City — Memorial — Iowa 
Alumni Society plans to build 4 story, 
rein.-con. and steel, rein.-con. flooring, 
crete foundation. About $1,000,000. 
tect not selected. 


, brick and steel, 


Edue 
Hancock, 
for high 





Educ. hav- 


City 
brick, 
con 
Archi- 


Ia., Waterloo—Hospital—Allen Memoria! 
Hospital Assn. plans to build hospital. About 
$300,000. EF. J. Eighmey, ehn. Architect 
and engineer not selected. 


Minn., Coon Rapids (Anoka P.O.)—Schoo! 
—-Consolidated School Dist. plans to build 
grade and high school. About $100,000 
Architect not selected. 


Minn., St. Cloud — Church — St. 
Church, c/o Bishop Busch, plans 
church on 8th St. About $225,000. 
tect not selected, 


Minn., Winona — College —St. Theresa 
Roman Catholic College plans to construct 
2 additional buildings on campus About 
$800,000. M. A, Malloy, dean. 


Kan., Eldorado—Auditorium—City elec- 
tion Nov. 2 to vote on $100,000 bonds to 
build auditorium. Architect and engineer 
not selected. 


Marys 
build 
Archi- 


to 


Kan., Herndon — Monastery — Capuchin 
Fathers having plans prepared by Kanzor 
Bros., archts., Pittsburgh, Pa., for 2 story 
41 x 80 ft., brick, rein.-con, and steel, rein.- 


con. flooring, concrete foundation. About 
$110,000. 


Kan., Kansas City—Court House—Wyan- 
dotte Co. election Nov. 2, to vote on $1,000.- 
— bonds to build court house. W. Beggs, 
e 


Kan., Leavenworth—Shrine Temple—Ab- 
dallah Temple Bldg. Assn. plans to build 
temple. About $150,000. Architect and en- 
gineer not selected. 


Kan., Winchester — School — City 
$100,000 bonds to build brick school. 
tect and engineer not selected. 


Neb., Chadron—sScnov!——-R6. Educ. has 
plans prepared by E. Davis; archt. “incoln, 
for 2 story, 80 x 160 ft. rein.-con., o%rick 
and steel, rein.-con. flooring, concrete foun 
dation. About $225,000. oted Jan. 22. 


S. D., Aberdeen—Y. M. C. A., c/o R. C. 
Bell, secy., having plans prepared by G. F. 
Fossum, archt., Aberdeen, for 3 story, 48 
x 142 ft. (with 42 x 78 ft. ell), rein.-con., 
brick and stone. About $225,000. 


8S. D. Rapid City—Court House—Penning- 
ton Co. having plans prepared by W. EF 
Hulse & Co., archt., 320 Grain Exch., Sioux 
City, Ia., for courthouse. Election in No- 
vember to vote on ee 000 bonds for proj 
ect. Noted Sept. 


N. D., Fargo—Club—Elks Lodge 26! 
plans to build 3 story, reim.-con. and brick 
on 8th St. and Ist Ave. N. About $250,000 
Architect not announced. 


voted 
Archi- 
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N. D., Fargo—Home—North Dakota Chil- 
dren’s Home Society plans | campaign to 
raise $140,000 to construct 34 story, rein.- 
con. and brick, including hospital, adminis- 
tration building, etc. Architect not selected. 


N. D., Valley City—-Memorial —Barnes 
co, plans election in November to vote on 
s200,000 bonds to construct soldier me- 
porial building. Architect not selocted. 


Mo., Bogard —- Memorial — City having 
plans prepared by F. EK. Scott, archt.. Car- 
rollton, for 3 story, 60 x SO ft. semi-fire- 
proof. About $110,000. 


Mo., Liberty-—Church—Baptist Chureh 
rejected bids received Sept. 238, building 
» ‘story, irregular shaped, concrete, brick 
and steel, rein.-con. flooring, concrete foun- 
dation. About $150,000. Work will be re- 
advertised next spring 5. Bi Felt & Co., 
Grand Ave. Temple, Kansas City, Mo., 
arehts. Noted Sept. 9 


Mo., St. Louis—-Hospital—Jewish Hos- 
pital, 5415 Delmar Blvd., plans to build 
hospital on Kingshighway and Forest Park 
Blvd. About $1,500,000. A, Waldheim, 
1522 Lindell <Ave.,_ pres. Hospital Bd. 
Architect not selected. 


Mo., Springfield—High Schools—Bd. 
Educ, having plans prepared by Hawkins 
& Hoener, archts., McDaniel Bldg., for 
three 2 story, 63 x 175 ft. schools, each 
to have one 56 x 82 ft. wing, rein.-con., 
brick and stone. About $175,000 each. 
Noted July 1. 


Ark., Little Rock—Church—Winfield Me- 
morial Methodist Church plans to build 
church on 16th and Louisiana Sts. About 
$250,000. W. B. Hogg, pastor. 


Okla., Tulsa—Hotel—Business & Profes- 
sional Women’s Club plans to build hotel. 
About $250,000. B. Skillen, pres. Archi- 
tect and engineer not selected. 


Col, Denver — Hospital — Presbyterian 
Hospital Assn. receives bids about Jan, a 
building first unit of hospital, on Grass- 
hopper Hill. About $500,000. Fisher & 
Fisher, Century Bldg., archts 


Col. Ft. Collins — Clubhouse — Colorado 
Agricultural College receives bids latter 
part of October, building 2 story, 198 x 160 
ft.. conerete, brick, stone and steel, rein.- 
con. flooring, conerte foundation. About 
$125,000, KE. Groves, 222 Foster Bldg.. 
Denver, archt. 


Que., Montreal—School—Governors of 


the Catholic High School receive bids in ~ 


October building 50 x 110 ft. brick, steel 
and stone, concrete foundation, on Durocher 
St. About $200,000. 


Ont,, St. Catharines—-School—-Ba. Educ. 
plans to build sehool on Catherine and 
Maple Sts. About $250,000. A. H. Drap- 
nell, pres. 


Ont., Windsor—School—School Bd. plans 
to build 2 story, 180 x 200 ft. brick. About 
$400,000. 


Man., Winnipeg—Music Hall—City Coun- 
cil having plans prepared by city  archi- 
tect for civic music hall, 5,000 seating ca- 
pacity. About $200,000. 


BIDS DESIRED 


Mass., Arlington (Boston P. O.-——-Churech— 
Perry & McNaughton, archts., 19 Congress 
St., Boston, receiving bids building 1 story, 
42 x 100 ft., brick and stone, concrete foun- 
dation, here, for Calvary Methodist Epis- 
copal Church. 


Mass., New Bedford—Schools—Until Oct. 
13, by Bd. Educ. building 2 story, 153 x 270 
ft., on Mt. Pleasant St., and 2 story, 170 x 
250 ft. on Rochambeau St., brick, concrete 
and steel, rein.-con. flooring, concrete foun- 
dations. LaBrode & Bullard, 255 Union 
St., archts. Noted May 20. 


Mass., Malden (Boston P.O.)—Business— 
W. T. Littlefield, archt., 9 Hamilton PL, 
Boston, receiving bids building 2 story, 60 
x 130 ft., brick, stone and concrete, rein.- 
con. flooring, concrete foundation, on Pleas- 
ant St., for A. B. Morgan, 175 Maple St. 
About $100,000. Noted Sept. 16. 


Mass., Peabody—School—Until Oct. 1, by 
city, constructing 2 story, 100 x 100 ft. brick, 
concrete and steel, rein.-con. flooring, con- 
crete foundation, on Washington St. in- 
cluding assembly hall. About $100,000. 
—— & Burr, 88 Tremont St., Boston, 
archts. 


N. ¥., Brooklyn—Dormitory—Until_ Oct. 
8. by Dept. Pub. Welfare, Municpal Bldg., 
New York City, furnishing labor and ma- 
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terial for completing general contract, elec 
frical and heating work, domestic hot water 
generator, plumbing work and gas fitting 
for dormitory at Kings Co. Hospital, here. 


Pa., Phila.—Convent—Until Oct. 4. by J 
J. Kennedy, archt.. Ford Bldg... Wilming 
ton, Del... constructing 3 story, 32 x 70 ft., 
stone, on Chestnut Hill, here. for Our 
Mother of Consolation, c/o architect. About 
$100,000 


D. C., Washington—Churech—F. V. Mur 
phy, archt., 1413 H St.. receiving bids build 
ing 1 story, stone, rein.-con. flooring. con 
crete foundation, on 15th St. and Park PI 
for Sacred Heart Roman Catholic Chureh 
About $1,000,000. Noted Aug. 12 


0., Ashtabula—Schools—Until Oct. 5, by 
Bd. Edue,, building 2 story, 6 room grade 
school, also 3 story, 8 room high school. 
rein.-con., brick and steel, rein.-con. floor 
ing. concrete foundations. About $150,000 
and $200,000 respectively. F. C. Warner 
Hippodrome Annex Bldg., Cleveland, archt 


0., Canton—Gymnasium and Auditorium 
—Until Oct. 15, by Bd. Educ. building 2 
story, 75 x 90 ft., rein.-con.. brick and 
steel, rein.-con. flooring. brick and con- 
crete foundation. About $159,000. A. Lane, 
elk. Thayer & Johnson, 5716 Euclid Ave., 
Cleveland, archt. 


0., Carey—School—Until Oct. 6. by Ba 
Educ, building 2 story, 97 x 100 ft., brick 
and concrete. About $200,000. McLaughlin 
& Hulsken, Savings Bldg., Lima, archts 


0.. Cleveland—Bathhouse—Until Oct. 3 
by city, building 2 story, 50 x 96 ft., rein.- 
eon.. brick and steel, rein.-con. flooring 
brick and concrete foundation, on West 
14th St. and Starkweather Ave. About 
$160,000. J. H. MacDowell, City Hall, 
archt. Noted July 29. s 


Wis.. Elk Mound—School——Until Oct. 7. 
by Bd. Edue., Dist. 3, building 2. story 
60 x 90 ft. rein.-con. and brick. About 
$190,000. J. G. Brackett. clk EK. J. Han- 
cock, Lyric Bldg., Eau Claire, archt. 


Wis., Janesville—Theatre—Until Oct. 4 
by M. Tullgren & Son, archts. and engrs., 
425 Kast Water St., Milwaukee, building 1 
story, 80 x 198 ft.. rein.-con. and brick 
rein.-con. flooring, concrete foundation. on 
West Milwaukee St., here, for T. Saxe. 160 
5th St.. Milwaukee. About $175,000. Noted 
Sept. 2. 

Wis., La Crosse — Grade School Until 
Oct. & by Rd. Pub. Wks., building Hogan 
School. 2 story, 64 x 110 ft.. brick. rein.- 
con, and steel, rein.-con. flooring. conerete 
foundation, for Bd. Edue About $100,000 
O. Merman. Linker Bldg.. archt Noted 
Aug. 19 


Minn., Duluth—School——-F Standuhar., 
archt.. Manhattan Bldg.. receiving bids 
building 2 story, 110 x 150 ft., brick steel 
and concrete, rein.-con. flooring, concrete 
foundation, on 28th Ave., for Cathedral 
Church. About $250,000. J. T. MeNichols 
211 West 4th St., pastor. 


Minn., Minneapolis—Chemistry Until Oct. 
6, by State Bd. Control, St. Paul, building 
3 story, rein.-con., brick steel and stone. on 
State University campus here. About 
$200,000. 


S. D., Presho—School—Until Oct. 15 by 
Bd. Educ. building 3 story, 56 x 86 ft. rein.- 
con. brick and stone. About $100,000. F. c. 
Wederath, pres. W. E. Hulse & Co., 320 
Grain Exchange, Sioux City, Ia., archts. 
Noted July 1. 


S. D., Rapid City—School—Until Oct. 7 
by President of School of Mines construct- 
ing 3 story, rein.-con., brick and tile en- 
ineering building, for Bd. Regents. About 
100,000. Both lump sum and cost plus 
Proposals will be considered. I. D. Aldrich, 
secy. F. H. Ellerbe, 692 Endicott Bldg., St. 
Paul, Minn., archt. 


Mo., Marysville—High School—Until Oct. 
12, by Bd. Educ. building 2 story, rein.-con., 
brick and steel addition, retn.-con. flooring, 
concrete foundation. About $100,000. H. D. 
Pampel, 404 Finance Bldg., Kansas City. 
Mo., archt. 


Okla., Enid—Temple—Until Nov. 15, by 
Enid Masonic Temple Assn., 2023 Wast 
Main St., furnishing. labor and material 
building 4 story, 100 x 150 ft., brick, rein.- 
con. and steel. About $325,000. R. W. 
Shaw, Beck Bldg., archt. 


Man., Portage La Prairie—School—Untli 
Oct. 4, by Minister of Pub. Wks., Parlia- 
ment Bldgs., Winnipeg? building 1 story, 
130 x 134 ft., rein.-con., -brick and steel 
rein.-con. flooring, concrete foundation, 











here About $100,000 J. N. Semmens, 50° 
Great West Permanent Bldg Winniper 
archt 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me.. Lewiston—! lousing—Androscogrin 
Mills let contract building 1 and 2. story 
houses for workmen, brick and frame, to 
H. A. Brown, Powder House Bivd., Somer- 
ville, Mass About $100,000. 


*Vt.. Northfield—Cross Bros. Garage Co. 
let contract building 1 and 2 story, 60 x 150 
ft. brick and timber garage, on Union St., 
to R. Robidou, Northfield. 


*&Mass., Lowell — Hospital — St. Johns 
Hospital, 14 Bartlett St, let contract alter- 
ing brick and steel hospital, to J. J. O'Con- 
nor, 298 Riverside St. Work includes tear- 
ing out entire interior, putting in new rein.- 
con. flooring, roof, ete. About $100,000, 


*&Mass., North Beverly (Beverly P. 0.) — 
School—School Comn.:-let contract building 
2 story, 100 x 100 ft.. concrete, brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Conant St., to G. H. Hurd, 12 Gid- 
dings Ave., Beverly, $126,946 Noted 
Aug. 26. 


*&Mass., South Boston (Boston P. 0.)— 
Headhouse—Park and Recreation Dept., let 
contract building 1 story, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun 
dation, at Marine Park, to J. Bowen Co... 
184 Dudley St.. Roxbury About $133,000, 
Noted Sept. 23 


*R. 1., Providence — Hote! Providence- 
Biltmore Hotel Co., 217 Hospital Trust 
Bldg., let contract building 17-19 story, 
brick, steel and rein.-con., rein.-con. floor 
ing, concrete foundation, on Dorrance, Eddy 
and Washington Sts., to Thompson-Starrett 
Co., 217 Hospital Trust Blidge. About 
$3,000,000. Noted Mar. 4 


*Conn,, Bridgeport—Club—B. P.O. 
No. 36, 360 State St., let contract building 
4 story, 53 x 61 ft. brick, concrete and steel 
addition, rein.-con. flooring. concrete foun 
dation, on State St.. to M. Noonan, 171 6th 
St... Bridgeport. About $100,000 Noted 
July 29. 


*Conr., Bridgeport—Theatre—P. Dowe. 
75 Fairfield Ave., let contract building 1 
story, 80 x 150 ft., brick, concrete and steel, 
rein.-con, flooring, concrete foundation, on 
State St., to Marsh Bros. Co., 50 Ruck . 
ham St. About $200,000. Noted Sept 








*&Conn., Stamford—Club—E. P.O. Ik. No 
899, West Park PL, let contract building 
1 story, brick and concrete addition, rein.- 
con. flooring, concrete foundation, to Vuono 
Constr. Co., Bank Bldg. About $160,000. 


*Conn,, Versailles — Housing—Versailles 
Sanitary Fibre Co. let contract building 
workmen's houses, 2 story, timber, concrete 
foundations, near plant, to H. W. Lines 


(o., 134 State St., Meriden About $100,- 
000, 


*xConn., Waterbury—Hospital—City let 
contract building Isolation Hospital, 2 
story, brick, concrete and steel, rein.-con 
flooring, concrete foundation, on Water- 
town Ave., to Tracy Bros. Co.. 52 Bene- 
dict St., $144,642. Noted Sept. 23. 


*N. Y., Coney Island (Brooklyn P. 0.) 

Theatre and Bath—W. Fox Associates, 
715 Bway., New York City, let contract 
building rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, at 20 
Surf Ave., to F. T. Ley, 19 West 44th St., 
New York City. About $325,000. 


*N. Y., Hawthorne—School—H. S. Car- 
ter, 66 West 55th St.. New York City, let 
contract building 3 story, 100 x 125 ft., 
brick and stone, brick foundation, here, to 
H. Johnson, Chappaqua. About $160,000 
Noted June 3. 


*N. Y.. New York—Stores, Library and 
Office—Clinton Hall Assn., 13-25 Astor P1., 
let contract altering brick, steel and stone, 
to Hegeman-Harris, 185 Madison Ave. 
About $265,000. Alexander Hamilton In- 
stitute, lessee. 


*N. Y., Peekskill—School—St. Marys 
Community let contract building brick, steel 
and stone, brick foundation, to FE. J. 
Walsh, Maple Ave. About $325,000. Noted 
Feb. 12. 


*Pa., Collegeville—Library—Ursinus Col- 
lege let contract building 2 story, 85 x 105 
ft. stone, to F. L. Hoover & Son, 1023 
Cherry St., Phila. Noted July 29. 


*Pa., Nanty Glo—Church—St. Marys 
Greek Catholic Church let contract build- 
ing 2 story, 90 x 100 ft., concrete, brick and 
stone to Overdorff & Kinsey, 548 Horner 
su, Jonnstown. About $160,006 
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Buildings (Continued) 


*N. ©€., Salisbury—Bank—First 
Bank will construct brick and stone 
building, brick foundation. About 
000. Work will be done by day 
Noted June 3. 


*sS. C., Graniteville—High School—Gran- 
iteville Mfg. Co. let contract building Lea- 
velle McCampbell High School, 3 story, 68 
x 175 ft. concrete, brick and tile, to FE. A. 
Fonda, 1205 West Washington St., Green- 
Ville. About $150,000 


*Ala. Birmingham — Theatre — Loews 
Enterprises, 1492 Bway., New York City, 
will build brick, steel and _ stone, here. 
About $600,000. Work will be done by day 
labor under supervision of F., Lamb, 
archt. and engr., 644 8th Ave., New York 
City. 

x 0., 
contract 
fireproof, 
Logansport, 
Sept. 9. 


*0., 


Natl. 

bank 
$100,- 
labor 


Hoytville—School—Bd. Educ. let 
building 2 story, 80 x 135 ft., 
in Jackson Twp., to J. I. Barnes, 
Ind. About $115,000. Noted 


Educ. let 

28 fh. 
Lane, to 
$241,745. 


Spring field—School—Bad. 
contract building 2 story, 110 x 
brick and concrete, on Maiden 

P. R. Yeazel, 2233 Columbus Ave., 
Noted Sept. 2. 


*0., Urban—School—Bd. Educ. let con- 
tract building 2 story, 100 x 106 ft., rein.- 
con., brick and steel, rein.-con. flooring, 
brick and concrete foundation, to J. H. and 
Cc. P. Anderson, Urbana, $122,322. 


*xInd., Ft. Wayne—Clinic—H. A. Duem- 
ling, 301 West Creighton Ave., let contract 
building 3 story, 57 x 83 ft., brick and 
stone, on South Wayne St., to H. Wehren- 
berg, 806 Madison St. About $100,000. 


* Wis., Wankesha—Bank and Office—Natl. 
Exch. Bank, 311 West Main St., let contract 
building 2 story, 65 x 70 ft., brick, con- 
crete and steel, rein.-con. flooring, concrete 
foundation, to Bonnet & Co., 403 Grand 
pone. About $100,000. Noted 
July 


Minn., Minneapolis—School — Bd. Educ. 
received bids building 2 story, 58 x 158 ft. 
rein.-con., brick and stone addition to Clin- 
ton Grade School, (a) general contract (b) 
heating and ventilating, from Standard 
Constr, Co., 1101 Plymouth Bldg., (a) $155,- 
600; S. M. Klarquist & Son, 747 Security 
3ldg., (a) $169,984; J. Peterson, 3152 10th 
Ave. S., (a) $173,000; Bjorkman Bros., 712 
South 10th St., (b) $41,399; Conner Bros. 
Plumbing & Heating Co., 711 6th Ave., N., 
(b) $42,819; Western Heating Co., 13 East 
36th St., (b) $43,148. 


Ss. D., Mitchell—Auditorium—City | re- 
ceived bids building 1 story (70 ft. high). 
182 x 300 ft. rein.-con. and brick. on North 
Main_ St. and 6th Ave., from M. A. Floyd 
Co., 535 Andrus Bidg., Minneapolis, Minn.. 
$423. 000 (cost including mechanical equip- 
ment). $423,000; Martin Constr. Co., 82 
West W: ashington St., Chicago, (cost. plus 
outside mechanical bid) $454,000. G. L. 
Rapp. archt., 190 North State St., Chicago, 
will revise specifications and above bidders 
will refigure to reduce cost. Noted Aug. 5. 


*sS. D.. Sioux Falls — Dormitory — 
Diocesan College, c/o Bishop O. Gorman, 
let general contract building 3 story, 40 x 
450 ft., rein.-con. and brick, to Carson & 
Smitkey. Sioux Falls. Cost to exceed 
$100,000. “ 


*Mo., Kansas City—Office—See ‘“Indus- 
trial Works.” 


*Okla., Miami—School—State Bd. Pub. 
Affairs, Oklahoma, let contract building 3 
story, 60 x 130 ft. addition to school of 
mines, here, concrete and brick, rein.-con. 
flooring. concrete foundation, to Kuehke- 
Schaffer Constr. Co., Oklahoma. About 
$100,000. Noted June 3. 


Col., Denver—High School—City School 
Bd. and Denver Co. received (general con- 
tract) bids Sept. 15, building 2 story, 125 x 
350 ft., rein.-con., brick and steel, concrete 
foundation, on block bounded by South 
Washington and South Peart Sts., Beard 
and Cedar Aves., from P. J. Sullivan & 
Co., Denver, $416,000; Seerie & Varnum, 
Interstate Trust Bldg., $417,000; plumbing 
and heating work, from J. F. Van Daniker, 
730 19th St., $75,000; Johnson-Davis 
Plumbing & Heating Co., Denver, $90,000. 
Noted Aug. 5. 


Col., Denver—High School—City School 
Bd. and Denver Co. received (general con- 
tract) bids Sept 15, building Morey Jr. 
High School, 2 story, 158 x 340 ft., rein.- 
con., brick and steel, concrete foundation, 
bounded by 13th and 14th Aves., Emerson 
and Clarkson Sts., from J. R. McDonald, 
2205 Forest St., $427,342; A. Olson, Bank 
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BRIDGE 


Bids were received by 
Pike 
F. McGovern, 95 Main St., 
Head Bldg. ; 


Southbridge, 
(C) MeKinnon Constr. Co., 
Constr. Co., Andover, Mass., $58,450; 
St., $67,355; (F) Hynes-Haley, 15 
230 Industrial Trust Bldg., $71,710; 
$73.327; New England Foundation Co., 
Lawson, Pontiac, $85,920. 


2,000 cu.yd. excavation. . 
5,000 cu.yd. borrow 
1,000 cu.yd. compac ting portions of ¢ embankment, 


700 cu.yd. concrete in foundations, walls and abutments. ........... 


180 cu.yd. concrete in bridge. . ... 
1,300 bbl. Portland cement. 

20 cu.yd. dry rubble paving. 

100 cu.yd. riprap . 

850 lin.ft. stone guard walls 
25,000 Ib. steel and iron. ..... 
Safeguarding traffic and re’ 


Extended totals 


HIGHWA 


Bids were received by State 
Yellowstone Trail, Fallon Co., from 
Bros., St. Paul, Minn.; (C) J. E. 
Co., Chinook. 


(A) 


72,348 cu.yd. common excavation 
39,285 sta.yd. overhaul. . 

17,786 cu.yd. type “A” scoria surfacing 
676 lin.ft. 18-in. corrugated iron pipe 
418 lin.ft. 24-in. corrugated iron pipe 
71.73 cu.yd. Class ‘‘A’’ concrete 

117.44 cu.yd. Class ‘‘B”’ concrete 
11,208 Ib. reinforcing steel. tat 
9.11 M.ft.b.m. lumber. . 

384 lin.ft. piling. . 


10°, for engineering and contingencies 
Extended totals 


J. Dunn, 1328 Inca S&t., 
$432,862; heating work, from McCarty- 
Johnson Heating Co., 1440 Curtis St., $89,- 
031; plumbing work, from Johnson-Davis 
Plumbing Co., Denver, $38,438. Noted 
Aug. 12. 


*Ont., London—Hospital—Daughters of 
the Empire let contract building 3 story, 
100 x 280 ft. brick and stone on Ottaway 
Ave., to J. Putherbough, 272 Regent St. 
About $250,000. Noted Sept. 2. 


*Ont., London—Hospital —Hospital 
Comn., Ottawa, let contract building 2 story, 
50 x 400 ft., brick, on Westminster St., here, 
to Kingston Constr. Co., 186 Brook St. 
Kingston. About 200,000. 


Blk., $431,650; C. 


Federal Government Work 
BIDS DESIRED 


N. Y., Buffalo—Remodeling and Repair- 
ing Custom House and Post Ofice—Until 
Oct. 26, by Treas. Dept., Wash., D. 
remodeling and repairing, here. J. A. wet. 
more, acting superv. archt.; advertised in 
this issue. 


N. Y., Tompkinsville—Steel Buoys—Un- 
til Oct. 14, oy Superintendent of Light- 
houses, furnishing 83 steel buoys of various 
types and sizes, some with bells and whis- 
tles, some with superimposed skeleton steel 
towers and majority with bottom counter- 
weight iron castings. 


N. ¥., West Point—Hospital—Until Oct. 
25, at office of Quartermaster, building 
cadet hospital. 


D. C.. Wash.—Foundations and Coping 
or Reflecting Pool—Until Oct. 23, by Col. 
Ridley, Pub. Bldgs. & Ground, building 
rein.-con., concrete or composition pile 
foundations and coping for reflecting pool, 
a. front of Lincoln Memorial. About 
$85,000. 


C., Wash.—Office and 
4301—Until Oct. 15, 
Docks, Navy Dept., 


Laboratory— 
by Bureau 
building at 


D, 
Spec. 
Yards & 
Naval Experimental and Research Labora- 


tory, at Bellevue, here. C. W. Park, ch.; 


advertised in this issue. 


Va., Hampton Roads—Seaplane Runway 
—Spec. 4267—Until Oct. 13, by Bureau 
Yards & Docks, Navy Dept., Wash., D. 
building at Naval Operating Base (air sta- 
tion), here; $10 — oo for plan 
and spec. Noted Sept. 1 


La., New Orleans—Mine Storage Build- 
ing—Spec. 4253—Until Oct. 20. by Barege 
Yards & Docks, Navy Dept., Wash., D. 
building mine storage building and shell 


AND EMBANKMENT—PROVIDENCE, 


Water Supply Board, Sept. 
Bridge and embankment around gre Reservoir, Contr. 13, from: (A) Thon 
lass. ; 
70 Water St., 
(E) Briggs Eng. & Constr. 
Westminster St., 
(H) W. H. 
Inc., 
The unit bids of the 


mov’ ing structures and trees (lump sum). 


Highway Comn., 


Hilton, Sheridan, Wyo., 
The unit bids of the lowest 3 bidders were 


Vol. 85, No. 


R. 1. 
15, for constructing Danie) 


(B) W. V. Polleys & Co., 217 Tur 
East Providence; (D) Col! 
Co., 75 Westmins: 
$70,752; (G) Bowerman Br 
Hamlyn & Son, Inc., 35 Greenwich s 
70 Kilby St., Boston, $74,468; John 
lowest 3 bidders were as follows: 
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$51,600 $56, 


Y—MONTANA 


Helena, for constructing 17.001 mij 
Schleuter Bros., Carterville; (B) Stevens 
(D) Chinook Eng. & Contg 
as follows: 
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house at Naval Sta., here. C. W. Parks, 


ch. ; advertised in this issue. 


Col., Ft. rete Pavement, etc. 
—Spec. 4257—Until Oct. 20, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
building concrete pavement and relocking 
pipe line, here; $10 deposit required for 
plans and spec. 


Arizona—Road Work—Until Oct. 4, by 
U. S. Dept. Agriculture, Bureau Pub. Rds., 
218 Luna Stickler Bldg., Albuquerque, N. 
M., building 10.02 mi. Salt River-Pleasant 
Valley, Sect. 2-C Project, 20 ft. wide, lo- 
cated within Tonto Natl. Forest, Gila Co., 
involving 25 acres clearing and grubbing 
59,087 cu.yd. common earth and 4,767 cu 
yd. rock excav., etc. Work to be completed 
within 200 days. 


Cal., San Diego—FElevators—Spec. 4285— 
Until Oct. 6, by Bureau Yards & Docks. 
Navy Dept., Wash., D. C., furnishing and 
installing 6 electric elevators in fleet sup- 
ply storehouse, here. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Pa., Phila.—Concrete Foundations for 
Turrets and Crane Track—Spec. 4299— 
Bureau Yards & Docks, Navy Dept., Wash.. 
D. C., received bids building at Navy Yard, 
here, from Arundle Corp., 409 Finance 
Bldg., $214,000, (complete work wt 15): 
Hyde’ & Baxter, 1311 G St., N. W., Wash.. 
D. C., $248,477, (170 days). Noted 
Sept. 16. 


D. C., Wash.—Electric Traveling Cranes 
—Spec. 4239—Bureau Yards & Docks 
Navy Dept., received bids Sept. 22, deliv- 
ering 40 ton electric traveling bridge 
cranes for shipbuilding slips at Navy 
Yards, at Norfolk, Va., Phila., Pa., and New 
York, N. Y., (1). work complete, from 
Niles, Bement, Pond, 111 Bway., New York 
City, (la) $249,800 (180 days), (3a) $20.- 
000 (180 days), (4a) $2,500 (270 days). 
(5a) $5,000 (360 days), (6a) $15 and ex- 
penses ; Cleveland Crane & Eng. Co., Wick- 
litte, O., (la) $249,950 (180 “aays), (2a) 
$249,950, (3a) $700, (6a) $15; Heyl & Pat- 
terson, 50 Water = Pittsburgh, Pa., (2a) 
$261,150 (220 days}: (3a) $15,450, (alter- 
nated bid, <iee (6a) $20 per day. 
Noted Sept. 16. 


Va., Quantico—Water Supply Main— 
Spec. 4200—Bureau Yards & Docks, Navy 
Dept., Wash. D. C., received bids Sept 
22, building at Marine Barracks, here, (1) 
work complete, from Wingo & Deaner, 90. 
Park Ave., Richmond, (1) $77,181 (10° 
days), (2) $46,415, (3) $64,501, (4a) $5.06 
(4b) $5.35, (4c) $5.80, (5) $2.50, (6) $10. 











deral Government Work (Continued) 


) $90; B. Pizaimento, Hyattsville, Md., (1) 
<7.556 (310 days), (2) $46,444, (3) $53,- 
& (4a) $5.70, (4b) $6, (4c) $6.40; New- 
wt Contg. & Eng. Co., Silsby Bldg., New- 
rt News, (1) $82,889 (210 days), (2) 
5.981, (3) $53,588, (4a) $5.40, (4b) $5.80, 
ic) $6.04, (5) $2, (6) $3. (7) $80 Noted 
pt. 16. 


Ga., Columbus—Buildings—Major Moel- 
War Trade Bd. Bldg., Constr. Div., War 
ept.. Wash. D. C., received bids Sept. 
constructing 197 buildings at Camp 
tennings, here, (1) work complete, from 
s»>lden-Breck Constr. Co., Fullerton Bldg.. 
<t. Louis, Mo., (1) $823,441, (2) $17,909, (3) 
580,407, (4a) $1.25, (4b) $40, (4c) $60 (200 
avs): Stang & Mitchell, Phila., Pa.. (1) 
<809,000, (2) $16,000. (3) $8,000, (4a) $3, 
tb) $40. (4c) $50 (400 days) ; Northeastern 
Constr. Co., 101 Park Ave., New York City, 
1) $935,000, (2) $20,000, (3) $45,000, (4a) 
2. (4b) $20, (4c) $32 (300 days). Noted 
Sept. 23. 


*La., New Orleans—Levee Work— 
Fourth Mississippi River Dist. let contract 
for following levee work, Atchafalaya 
Levee Dist. (New Texas Levee), to O. O. 
Ogden, Roumain Bldg., Baton Rouge, 148,- 
000: Barataria Levee Dist.. Augusta Levee, 
to P. M. Adenna, City Price, $5,400; Lake 
Borgne Levee Dist., St. Thomas Church 
Levee, to C. Henritzy, New Orleans, $13,- 
$19: Atchafalaya Levee Dist., Solitude 
Levee, also Ponchartrain Levee Dist., Corn- 
land Levee, to Lower Coast Constr. Co., 
122 Chartes St., $86,700 and $80,670 re- 
spectively. 


*xLa.. New Orleans—Rock— Mississippi 
River Comn., 4th Dist., let contract fur- 
nishing 10,000 tons rock. to Little Rock 
Granite Co., Litthk Rock, Ark., $37,000; 10,- 
900 tons, to Big Rock Stone & Constr. Co.. 
111 Center St., Little Rock, Ark., $13,500; 
6.000 tons, to lL. F. Alexander, Audubon 
Bldg.. $40,020. 


*Tenn., Memphis—Return Flue Boilers 
and Steel Hull—Mississtppi River Comn. 
Ist and 2nd Dists., let contract furnishing 
5 return flue boilers for U. S. S. Chisca. to 
(. Hegewald Co., State and Railroad Sts.. 
New Albany. Ind., $14,529; steel hull for 
same, to Dubuque Boat & Boiler Wks., 3rd 
St. Extension, Dubuque, Ia., $54,000. Noted 
Aug. 5. 


*Tenn., Nashville—Barges—U. S. Dist. 
Engineer, 4th and 1st Natl. Bank Bldg.. let 
contract building 4 steel barges, C. Ward 
Eng. Wks., South Side, Charleston, W. Va.., 
$66,000. Noted Sept. 23. 


*Minnesota—Road Work—Bureau Pub. 
Rds., Post Office Bldg.. Minneapolis, let con- 
tract building 15 mi. Natl. Forest Rd., Proj- 
ect in Minnesota Natl. Forest, Cass Co., 
to Latvalla, Lake & Lidberg, Grand Rapids, 
$143,157. 


*Ore.. Marshfield—Double Quarters and 
Post Office—Spec. 4289—Bureau Yards & 
Docks, Navy Dept., Wasn., D. C., let con- 
tract building double quarters for opera- 
tors at Naval Radio Station, and remodel- 
ing post office, here to P. M. Tully, North 
Bend, $8,395 (90 days). Noted Sept. 23. 


*Wash., Puget Sound—Double Radio 
Quarters—Spec. 4290—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract building at Naval Radio Sta.. here, 
to W. T. Butler, 527 Central Bldg., Seattle, 
$6,660 (98 days). Noted Sept. 23. 


*Wash., Seattle—Balloon Stations—U. S. 
Engineers office let contract constructing 
steel and frame balloon stations, 150 ft. 
long, 50 ft. high, with 3 service buildings, to 
A. W. Quist & Co. Hoge Bldg. About 
$200,000. 


* Alaska-Ketchikan — Dormitory — Spec 
1279—Pub. Wks., Puget Sound, Wash., let 
contract building at Naval Radio Sta., 
here, to Brown & Soles, Ketchikan, $10,- 
510 (75 days). Noted Sept. 23. 


Miscellaneous 
PROPOSED WORK 


Heating and Lighting System—James- 
town, N. Y¥.—Bd. Park & City Planning 
Commrs. having plans prepared for re- 
pairing, heating and lighting system at 
Fenton Homestead. About $25,000. I. 8S. 
Burns, secy. 


Bulkhead and Jetties—New York, N. Y. 
— Bt Parks, Municipal Bldg., rejected 
bids Sept. 9, repairing bulkheads and jetties 
at Jacob Riis Park, Neponsit, Queens Boro. 
Work will be readvertised. Noted Sept. 2. 


ENGINEERING 





Docks, ete.—Newark, N. J.--Dept. Streets 
& Pub. Impvts., City Hall, plans to build 
docks, ete., along Newark Bay About 
$104,100. 


Cast Iron Water Pipe—Kenosha, Wis.— 
Common Council appropriated $15,000 to 
purchase c. i. water pipe. Bb. C. Brennan, 
city engr. 


Ornamental Lighting System—Koundup, 
Mont.—See “Streets and Roads.” 


Culverts—St. Joseph, Mo.—State High- 
way Dept., St. Joseph, rejected bid re- 
ceived Aug. 20, building culverts on 20.02 
mi. Sect. B., St. Joseph-Atchison Rd., Fed- 
eral Aid Project 49, Buchanan Co. About 
$29,657. Noted Sept. 9 





Park Improvement—Belton, Tex.-- City 
voted $25,000 bonds to improve parks 


Elevator—Oklahoma, Okla, — Oklahoma 
Terminal Elevator Co. plans to build 62 x 
150 ft., elevator, 125,000 bu. capacity. rein.- 
econ. and steel, rein.-con. flooring About 
$600,000. P. L. Jackson, secy Architect 
not selected. 


Transmission Line—Sand Springs, Okla. 
—Sand Springs Light, Heat & Power Co. 
Plans to build 10 mi. high voltage trans- 
mission line, on south side of Arkansas 
River, from power house here to Tulsa 
Address C. Page, pres 


Dock—Vancouver, B.) C.—Dock Comn. 
plans to build —— dock, 465 ft. long, 
50 ft. wide, with railroad trestle to parallel 
dock. About $64,280. . 

BIDS DESIRED 

Stone Crusher—Stone Crusher—Avon, N. 
Y¥.—Genessee Valley Sand & Gravel Co. re 
ceiving bids for stone crusher (any make) 
T. Flynn, purch. agent 

Heating Apparatus, ete.—Brooklyn, N. 
Y¥.—Until Oct. 4, by C. B. J. Snyder. supt 
School Bldgs., Bd. Eduec., Municipal Bldg, 
New oYrk City, installing heating and ven- 
tilating apparatus, also temperature regu- 


Sia 


WORK appears to be 
steady at the present time, 
judging from the number 
of proposals invited from 
week to week. 


This week bids are want- 
ed on 126 jobs; last week 
on 128, and the week be- 
fore that on{165; all class- 
ified as follows: 


Our Issue of 
Sept. 2 Sept. 9 Sept. 16 


Water-Works 4 4 
Sewers 12 13 
Bridges 5 16 
Streets and Roads 39 
Railway 1 
Excavation and 

Dredging 7 #14 
Industrial Works 5 5 
Buildings 23° 18 
Federal Gov’t 20 20 
Miscellaneous. i 


Are you getting 
your share 
of this work? 
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lation apparatus, ete for additions to and 
alterations in P. S. 73. MeDougal St. and 
Rockaway Ave and PP. S. 144. Howard 
Ave. between Prospect Pl. and St. Marks 
Ave., here; repairing and altering heating 
and ventilating apparatus, etc mF. US 
5, 94. 104, 131, 164 and 168, Bay Ridge and 
Manual Training High Schools, here, and 
in P. S. 84, Queens Boro 


Limestone Dust—New YVork, No ¥.— 
Until Oct. 7. by H. H. Curran, pres. Man- 
hattan Boro., furnishing and delivering 
2,000 ton limestone dust 


Pavilions—Kandalls Island (New York, 
P. 0.), N. ¥.—Until Oct. 7, by Dept. Pub 
Welfare, Municipal Bldg., New York City 
furnishing labor and matertal altering and 
repairing Tredgold and Nightingale Pa 
viliona, here 


Stone Crusher—RKochester, N. ¥.—C. C. 
Peck, 721 E & B. Bldg., receiving bids for 
1 medium-size rotary stone crusher. 


Steam , Shovel — Waco, Tex. — Harrison 
constr. Co., 1312 Amicable Life Bldg., re 
ceiving bids for 4 or § yd. steam shovel 


Dry Dock—KEsquimalt, B. C.—Until Dec 
9, by Dept. Pub. Wks., Ottawa, Ont., build- 
ing concrete dry dock, 1,150 ft. long from 
outer caisson stop to head, width of en 
trance 125 ft. on sill and 135 ft. at coping 
head. About $2,500,000. bk. Lafleur, Dept 
Pub. Wks., eng. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


* Bulkhead—South Boston, (Boston P.O.), 
Mass.—Boston Molasses Co, 175 Milk St., 
Boston, let contract building rein.-con, bulk- 
head on on First St. and Farragut Rd., to 
Aberthaw Constr. Co., 27 School St., Boston 
About $50,000 


wCoal Pocket—Bridgeport, Conn.—Sum- 
merill Tube Co. will build coal siding pock- 
ets, 200 ton capacity, concrete and steel. 


¥Shipyard Additions — Exsex, Conn. —- 
Dauntless Shipyard Inc. let contract con- 
structing yacht basin. marine railway, stor- 
age sheds, locker building, also dredging in 
North Cove on Connecticut River, to T. A 
Scott Co. Inc., 292 Pequot Ave., New Lon- 
don. About $50,009. 


*&Conduit System—New Britain, Conn.— 
City will build 10,000 lin.ft. vitr. hollow tile 
and wood fiber conduit on West Main St. 
About $25,000. Work wil be done by day 
labor. Noted Sept. 16. 


Rapid Transit—New York, N. ¥.—Tran- 
sit Comn., 49 Lafayette St.. received bids 
Sept. 21, rebuilding portion of Sect. 3, 
Route 33, Bway.-4th Ave., Rapid Transit 
R.R., from Booth & Flynn, 17 Battery Pl. 
$521,365; Underpinning & Foundation Co.. 
290 Bway., $560,000. Noted Sept. 9. 


*Shafte—New York, N. ¥.—New York 
State Bridge & Tunnel Comn. and New 
Jersey Interstate Bridge & Tunnel Comn., 
Room 616, Hall of Records, Manhattan 
Boro., let contract building Canal and 
Spring Sts. shafts, to T. B. Bryson, 52 
Vanderbilt Ave., (for Holbrook, Cabot & 
Rollins), $650,000. Noted Sept. 23 


Trucks, ete.—N. Y., New Vork—Bd. Pur- 
chase, Municipal Bldg., received only bid 
Sept. 27, furnishing and delivering gaso- 
line motor driven trucks, from White Mo- 
tor Co., $10,987; cable, from Hazard Mfg. 
Co., 533 Canal St., $2,255; Safety Insulated 
Wire Co., 114 Liberty St., $2,365: Okinite 
Co., $2,787. Noted Sept. 23. 


*Stand-East Orange, N. J.—City let con- 
tract oe one-half of concrete stand, 
to Salmond Bros., 526 Elm St., Arlington. 
About $48,000. 


* Foundations—Elizabethtown, Pa.—Ma- 
sonic Home let contract building 12 x 50 
ft.. 44 x 78 ft. and 36 x 110 ft. stone foun- 
dations for home, to Lucas-Peters Co., 3537 
North 15th St., Phila. Cost to exceed $25,- 
000. Noted Aug. 19 under “Buildings.” 


Fire Alarm Equipment—Baltimore, Md.— 
City received only bid Sept. 8, furnishing, 
delivering and installing fire alarm tele- 
graph equipment, etc., from Gamewell Fire 
Alarm Telegraph Co., 70 East 45th St., 
New York City, $99,739. Noted Sept. 2. 


*Purifiers—New Orleans, La.—New Or- 
leans Gas Light Co., Baronne and Common 
Sts., let contracts erecting three 12 x 36 x 
36 ft. steel purifiers and 1 P. & A. extractor 
and washer, also remodeling two 11 ft. 
water gas sets, to include installing 2 new 
generators, to Western Gas Constr. Co., 
Buchanan, Holt and Winter Sts., Ft. 
Wayne, Ind. About $100,000 and $35,000 
respectively. 
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Bids: Oct. 13 


Barge Canal Terminals 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORK 

Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noon of 
Wednesday, October 13th, 1920, at which 
place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, and Chapters 402 and 
698 of the Laws of 1920, as follows: 

—]— 
TERMINAL CONTRACT No. 79 

For driving foundation piles for the pro- 
posed grain elevator, for constructing a 
bulkhead wall along Henry Street slip, and 
for dredging the Henry Street Basin at 
Gowanus Bay. New York City. 

Contract plans, sheets 1 to 5, inclusive. 

” 


TERMINAL CONTRACT No. 80 

For constructing concrete foundation 
piers for the proposed grain elevator on the 
Barge canal terminal pier at Oswego. 

Contract plans, sheets 1 and 2 

Plans may be seen 
fications, engineer’s estimates of quantities, 
proposal blanks, form of contract and 
bonds required and other 
proposers may be had at the office of the 


and detailed speci- | 


Ik 


iw 


in 
and 


»west 
ork, 


cost 
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provisions required 





to the state fo 
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to render 
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doing the 
with all 
it formal. 
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ly 


Before any award shall be made the lowest 
bidder will be required to satisfy the Super- 


B 


provide 


Theright i 


of the 
state wi 


s reesrved to 


undersigned, 
ll be 


the 
EDWARD S&S. 


intendent of Public Works of his ability to 
suitable equipment and 
for the proper performance - the work. 
reject 
posals and readvertise and award the con- 
tract in the regular manner if in the judg- 
ment 
the 


materials 


all pro- 


interests of 


enhanced thereby. 


WALSH, 


Superintendent of Public Works. 


September 10th, 


r 


ids: Oct. 


1920, 


Construction of Highway 


STATE OF 


STATE 


Sealed 


MARYLA)? 


ND 


ROADS COMMISSION 
Baltimore, Md. 
proposals for building four sec- 


tions of State Highway, as follows: 


information for | 


Superintendent of Public Works at Albany, | 


N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. Y., at the canal office, Spaulding’s 
Exchange, Buffalo, N. Y., and at the office 
of the Superintendent of Public Works, 
Terminal Warehouse, Pier 6, East River, 
New York City. 

Copies of detailed plans or drawing may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y., upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. 
said work must be accompanied by a money 
deposit in the form of a draft or certified 


check upon some good banking institution | 


in the city of Albany or New York, issued 
by a national or state bank or trust company 
in good credit within the state and payable 
at sight to the Superintendent of Public 
Works for five per centum (5 per cent) of 
the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 


from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond, known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price, will be 
required as security that the contractor 
will pay in full at least once in each month 
all laborers employed by him upon the 
work specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 

-. and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the 


Every proposal for | 


Tz 


Harford County Contract No. H-26: 


section 


of 


One 


State Highway along the 


Philadelphia road from the Little Gun- 
powder fall toward Aberdeen, for a dis- 


tance of 3. 
albot Coun 


00 miles. (Concre 
ty, Contract No. 


te.) 


T-12. One 


section of State Highway on the East- 


on-Claiborne 


Gate to 


3.00 miles. 
St. Marys County, Contract SM-14: 
of State Highway 
ganza toward 


section 


of 5.00 


Frederick County, Contract F-27A: 


road from 
Royal Oak for a 
(Concrete.) 


Colton for 


miles. (Gravel.) 


Lipscomb’'s 
distance of 
One 
from Mor- 
a distance 


One 


section of State Highway from Fred- 


erick 
of 1.79 
only.) 


Jct. 


for 
(Concrete 


to Hopeland 
miles. 


a distance 
Surfacing 


> 


will be received by the State Roads Com- 
mission, at its offices, 601 Garrett Building, 


Baltimore, 


5t 


h of 


day 


Maryland, 


12 
at 


until 


October, 1920, 


the 
time 


m. on 
which 


and place they will be publicly opened and 


| 
| 
} 
| re 
| 


pe 


ad. 


Bids must be made upon the blank pro- 


sal form 


which, 
| plans will be furnished by the Commission 
upon application and cash payment of $1.00, 


with specifi 


cations and 


as hereafter no charges will be permitted. 


No bids w 
panied by a certified check for the sum of 
Five Hundred 


iN be received un 


($500) Dollars, 


the State Roads Commission. 


The successful 


bidder will 


less accom- 
payable 


be 


to 


required 


to give bond, and comply with the Acts of 


the General Assembly of Maryland, 


specting contracts. 
The Commission reserves the right to re- 


| 


be 


lor 


person or persons whose proposal shall be | 


| ject any 
tract and furnish bonds within ten days | 


Turbine, 
twelve 

pumping unit, one (1) 500 H.P. A.C. motor 
and one 
million gallon centrifugal 
with other appurtenances, 
under specifications. 


dorsed 


and all 


bids. 


re- 


By order of the State Roads Commission 


this 20th day of September, 
L. H. STEUART, 


Bids: Oct. 11. 


Centrifugal Pumping 
DEPARTMENT OF 
PROPERTY 


(12) 
(1) 


enclosed 


19 
J. N. M 


Secretary 





PARKS 
(DIVISION OF 


20. 
ACKALL, 
Chairman. 


Unit 
& PUBLIC 
WATER) 


Allentown, Pa. 
Sealed proposals will be received by the 


million gallon 
three (3) stage 


as 


All 


pump, 


undersigned at his office Room 301, Central 
Fire and Police Station, up to 9 a.m., Mon- 
day, October 11th, 1920, for the furnishing 
and installation of one (1) 750 H.P. Steam 
with Reduction Gears, 


one (1) 
centrifugal 
seven (7) 
together 
called for 


These units are to 
be erected at the Pumping Station in the 
City of Allentown Pa. 
Certified check required $1,000.00. 
bond for an amount equal to fifty (50) 
per cent of the contract price is required 
of the successful bidder. 


A 


bids are to 


in sealed envelopes and en- 


“Proposals for Pumping Units.” 


Specifications, plans and blank forms of 


proposals may be had upon application at 
the office of the Department of Parks and 
Public Property, Division of Water. 


The City reserves the right to reject any 


all bids. 


MAILCOLM W 


GROSS, 
Mayor. 





Or 


wre 
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Bids: Oct. 13. 


Sanitary Work 

Ossining, N. \ 

Sealed proposals for Sanitary Wor} 
Sewerage and Water Supply Systems, Sing 
Sing Prison, Ossining, N. Y., will be : 

ceived by Charles F, Rattigan, Superinte: 
ent of State Prisons, Capitol, Albany, N. ) 
until 12 o’clock noon on Wednesday, Oct. 
ber 13, 1920, when they will be public! 
opened and read. Proposals shall be e: 
closed in an envelope furnished by the Stat» 
Architect, sealed and addressed, and sha}! 
be accompanied by a certified check in th: 
sum of five per cent (5%) of the amount 
of the proposal. The contractor to whom th. 
award is made will be required to furnis} 
surety company bond in the sum of fifty per 
cent (50%) of the amount of contract 
within thirty (30) days after official notic: 
of award of contract and in accordancé 
with the terms of Specification No. 3610 
The right is reserved to reject any or al) 
bids. Drawings, and specifications may }b: 
examined and inspected at the Office of 
the Superintendent of State Prisons, Ca)- 
itol, Albany, N. Y., at the Office of the 
Warden of Sing Sing Prison, Ossining, N 
Y., at the New York Office of the Depart- 
ment of Architecture, Room 618, Hall of 
Records Building, and at the Department 
of Architecture, Capitol, Albany, N. Y. 
Drawings, specifications and blank forms 
of proposal may be obtained at the Depart- 
ment of Architecture, Capitol, Albany, N. 


Y., upon reasonable notice to and in the 
discretion of the State Architect, L. F 
Pilcher, Capitol, Albany, N. 

Dated: September 16, 1920. 

Bids: Oct. 13. 


Reconstruction of Pavements 
PENNSYLVANIA STATE HIGHWAY 
DEPARTMENT 

Harrisburg, Pa. 

Sealed proposals will be received at the 
State Capitol until 10 a.m. October 13, when 
bids will be publicly opened and scheduled 
and contracts awarded as soon thereafter 
as possible for the reconstruction of the 
following pavements: 3,606 lineal feet of 
One Course Reinforced Concrete in Alle- 
gheny County; 26,106 lineal feet of One 
Course Reinforced Concrete in Beaver 
County; 3,641 lineal feet of either One 
Course Reinforced Concrete or Vitrified 
Brick in Beaver County; 4,375 lineal feet 
of either One Course Reinforced Concret« 
or Vitrified Brick in Beaver County; 11,097 
lineal feet of One Course Reinforced Con- 
crete and Hillside Vitrified Brick in Beaver 
County; 4,168 lineal feet of One Course 
Reinforced Concrete in Blair County and 
Huntingdon County; 7,453 lineal feet of 
One Course Reinforced Concrete in Bucks 
County; 8,917 lineal feet of One Course 
Reinforced Concrete in Chester County; 
4,265 lineal feet of either Bituminous Sur- 
face Course and Hillside Vitrified Brick on 
a Concrete Foundation or One Course Re- 
inforced Concrete in Clinton County; 6,255 
lineal feet of One Course Reinforced Con- 
crete in Erie County; 25,061 lineal feet of 
One Course Reinforced Concrete in Erie 


County; 14,400 lineal feet of One Course 
Reinforced Concrete in Indiana County: 
4,459 lineal feet of Bituminous Surface 


Course on a Concrete Foundation in Lu- 
zerne County; 2,835 lineal feet of Bitu- 
minous Macadam on a Broken Stone Base 
in Lycoming County; 45,512 lineal feet of 
One Course Reinforced Concrete in Mont- 
gomery County; 6,317 lineal feet of One 
Course Reinfored Concrete and Hillside 
Vitrified Brick in Northampton County: 
2,998 lineal feet of One Course Reinforced 
Concrete in Somerset County; 22,845 lineal 
feet of One Course Reinforced Concrete and 
Hillside Vitrified Brick in Washington 
County; 16,137 lineal feet of One Course 
Reinforced Concrete in Washington County : 
10,202 lineal feet of either Bituminous Sur- 
face Course on a Concrete Foundation or 
One Course Reinforced Concrete in York 
County. Bidding blanks and specifications 
may be obtained free and plans upon pay- 
ment of $2.50 per set upon application to 
State Highway Department, arrisbur< 
No refund for plans returned. They ca" 
also be seen at office of State Highway 
Department, Harrisburg; 1001 Chestnut 
Street, Philadelphia, and 119 Federal Street 
N. S., Pittsburgh. Pa. LEWIS S. SADLER 
State Highway Commissioner. 
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UPS AND DOWNS OF THE MARKET 


A number of changes shown this month in various cities is REINFORCING MATERIALS—We show the new prices fo: 

adjustment following the freight increases Pittsburgh and New York on triangle mesh, the advance bein: 
4a : about $10 per ton, which takes care not only of the increase 

PIG IRON—General advance since last month. freights &, also of increased cost of raw sooteunats oo into 

STEEL RAILS—Price of standard rails unchanged. Makers | the making of the mesh. Advance of 10 per cent in Chicago no 
of light rails are meeting with keener competition and fewer | Shown this month because figures have not yet been compiled 
orders. Our lower limit of prices for light rails has been advanced | Reinforcing-bar situation about the same in the mills and New 
43 cents per 100 Ib in Pittsburgh, with an upper limit the same | York warehouses. In Chicago the minimum quotation on bar: 
as in Chicago. is up lle. to cover new freight costs 

COMMON BRICK—Slackened demand has caused a sharp d& 
crease in New York, from $30.75 to $22.70, delivered. Decreases 
also in Denver and Detroit. with advances in St. Louis an 
Seattle. 


HOLLOW TILE—Very few changes. Increases in San Fran 
cisco, Minneapolis and New Orleans Decreases in Baltimors 
and Detroit. 

STRUCTURAL MATERIAL—With a marked improvement in 
transportation facilities the mills are making much better deliv 
eries, but the demand appears to have fallen considerably 
With the exception of an advance on rivets in Chicago our prices 
remain the same as last month. Some jobbers are quoting lowe: 
prices, but in most cases this indicates insufficient stocks 

STEEL SHEETS—Market is easier as regards stocks and 
deliveries. Advances in New York and Chicago. 

les, red and green slate finish, are very 
searce and are now selling at $10 per square in carloads, 
against $7.75 in August, $6 in the early part of 1920, and $5 in 
1919. There has been a general advance in felt and pitch, both 
tar and asphalt. 

LUMBER—Yellow pine declined in St. Louis. Our Montreal 
representative reports 5 to 10 per cent decrease in his district 
made by dealers to stimulate demand for building materials 
Prices have been declining in Baltimore since June 15 owing to 
stagnation in local building, Baltimore dealers being willing to 


TRACK SUPPLIES—Pittsburgh quotations the same. teduc- | 
tion in price of standard spikes in Chicago; readjustment of 
prices of track bolts and standard-section angle-bars. Bolts and 
bars up in San Francisco. Prices of railway ties unchanged. 


PIPE—No change in discount list for iron and steel pipe since | 
last month. Mills sold ahead on lap-weld pipe for several months, | 
with almost the same conditions prevailing for butt-weld. National | 
Tube ‘Co. reports production in excess of shipment. In the case 
of sewer pipe, New York prices are double those a year ago. We | 
show an increase also in San Francisco, New Orleans, Atlanta 
and Baltimore and Detroit. Prices of clay drain tile advanced | 
twice in San Francisco (last advance effective Sept. 15), present 
prices being much in excess of those recently published. General 
advance in cast-iron pipe to take care of freight increases. 


WOOD BLOCKS—Down in Minneapolis; up in New Orleans. 
A very large producer in the New York district reports no change 
of prices, stating further that though the cost of lumber has 
decreased slightly the price of oil is advancing to an extreme 
figure. Where the ‘“‘maintenance-of-way” oil once sold for 13¢ 
per gal., present price is 3lc. 


CONCRETING MATERIALS—There are a number of advances 
in the price of sand and gravel, notably in Detroit, Denver, Chi- 
cago, Minneapolis and New Orleans. Crushed stone up in Chicago, 
St. Louis and Montreal; down in Detroit. No change in crushed 
slag. The fairly general advance in cement prices is largely to : ao 
take care of the freight increase. New York price remains prac- | °Perate at present on a cost-plus-overhead basis, 
tically the same as last month. Price in Jersey City delivered LABOR—There has been a marked easing in the labor situa 
is $4.39 against $4.25 last month. Lime advanced in several tion due to a general tightening up at works, and also to in 
cities. Hydrated is up $1.50 per ton in New York, while lump } creasing immigration. As an indication, some 50,000 men have 
advanced 30c. per bag to take care of freight increase | been laid off in Akron 


reer ———EEoo———==== 


Price advances are indicated by heavy type; declines by italics 


PIG IRON—Quotations compiled by The Matthew Addy Co.: RAILWAY SUPPLIES 
n Current One Year Ago = 
CINCINNATI ae ag 
STEEL RAILS—The following quotations are per ton f. o. b. Pittsburg! 

No. 2 Southern.............-0++-e000+: . . $36.60 and Chicago for carload or larger lots. For less than carload lots 5c. per 100 Ib. is 

Northern Basic. Peau Mek a dw ole ae d 27.55 charged extra 

Southern Ohio No. 2.. bs ; 31.10 —— Pittsburgh —— —— Chicago - 

One , One 

NEW YORK, tidewater delivery Current Year Ago Current Year Ago 

2X Virginia (silicon 2.25 to 2.75). F 32.40 Standard besseiner rails $55.00 $45.00 $45.00G $55.00 $45.00 


acc. s. 35.20 Standard openhearth rails 57 .00 47.00 47.00@ 57.00 47.00 
Southern No. 2 (ailleon 2.35 to 2.7 Light tails 8 to 10 lb... 2.88 @ 3,50"  2.585* 2.45 @ 3.50* 2.585 


2.8 
. Light rails, 12to 14lb... 2.84 @ 3.34* 2.54* 2.41 @ 3.34* 2.54 
BIRMINGHAM Light rails, 25to 451lb... 2.75 @ 3.25* 2.45* 2.32 @ 3.25* 2.45 


WE; DENG. Se werisieeresias.s : .00@45.00 29.10 * Per 100 lb. 


PHILADELPHIA RAILWAY TIES—For fair-sized orders, the following prices per tie hold: 
$1. 25* 29@ 30* 7 Yn. x 9 In. 6 In x 8 In. 
50. 00t 33.10 hy 8 Ft. 6 In. by rr 


51 00* 26.75 Chicago......... Plain $2.00 5 
26.25* Chicago. . ido Creosoted 2.25 % =. 
San Francisco Douglas Fir—Green 1.35 
CHICAGO San Francisco..... Douglas Fir—Creosoted 2.70 e. “32 


Ne OS a ; 26.75 Prices per tie at mills in St, Louis district: 
No. 2 Foundry Southern 50.00 33.60 Untreated A Grade White Oak Untreated A Grade Red Oak 


Pre TeRUaOR. including freight charge from the 
alley 

Xo? Foundry Valley. . No. 

0x8 white oak 


7x9x8 red oak (No. 
~ Note: Prices delivered in St. Louis, “white oak 6 x 8 x 8, ‘pest rade 


$2:7x9x9 
181 
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Pitts 


TRACK SUPPLIES—The following prices are base per 100 Ib. f.0.b 
burgh for carload lots, together wi*h the warehouse prices at the places named 
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ROAD AND PAVING MATERIALS 





— Pittsburgh — San >. . 
One Year Fran- | ROAD OILS—Following are prices per gallon i 
: o J Lf s per gallon in tank cars 8000 gal in 
en , Current Ago Chicago St. Louis cisco | f.o.b. place named: Current One Year Ac . 
standard spikes, %-in. and larger $4 @4 25 $3.35 $3.40@4 00 $5.34 $7.75 | New y; 5% at termi 3 i 
track bolts 6 CO@6.50 4.35 @ 60: u 5 00 Premium 9 23 Sons von a . — = ——, “3 7 wy 
«ndard section angle bars 3.0044 00 3.00 2.75@3.40 Premium § 45 New Wisk ao i . : 13° = 
oie a? ‘ . 06 
— - , ’ New York, flux ~~ “ 3 13* “04 
— = Louis, 40% asphalt 12" - 044 
7 neago, 40-50%, asphalt 105 
PIPE Chicago, 60-70%, asphalt 1a ; 
a, ae i a 40-50% asphalt . 08 .07 
, ao . an Jallas as ‘ 
WROUGHT PIPE—The following discounts are to jobbers for carload lots Dalla.’ 7 rt o a phalt .10 .08 
oa the Pittsburgh basing card San att es fr t ; + - 
s anciseo, binder, per ton ‘ 


BUTT WELD 
Steel Iron 
Inches Blac\. Galy Inches R'ack Ga 
i to3 45 to 574 41} to 44 ; 15} to 254 Isto 114 
BP arte ate 194 to 294 Isto 1g 
i tol} 24} to 34} 8 to 18} 
LAP WELD 
2 . 47 to 50} 34} to 38 2 203 to 28 6' to 144 
2'to6 50 to 53} 37} to4l 2$to6 22} to 30 9' to 173 
7to 12 47 to 50} 331 to 37 7 to 12 19} to 27} 6} to 144 
13and 14 37} to 41 
15 35 to 38} 
BUTT WELD, EXTRA STRONG, PLAIN ENDS 
to I} 52to 55} 39! to 43 ito 1}. 24} to 34} 9} to 19} 
2to3 53to 56} 40} to 44 
LAP WELD, EXTRA STRONG, PLAIN ENDS 
2 45 to 48} 334 to 37 2 21% to 29§ 84 to 16} 
2' to 4 48to 51} 36} to 40 2$to4 233 to 313 lit to 194 
4'to6 47 to 50 35$ to 39 4. to6 223 to 303 10$ to 18} 
7to 8 43to 45 293 to 33 7t»8 14% to 22} 2‘ to 10} 
9to 12 3Bto 41i 24) to 28 9to 12 9\ to 173 5! to+2} 





STEEL—From warehouses at the places named the following discounts hold 


for steel pipe 


Black ——-—— 
New York Chicago St. Louis 
{ to 3 in. butt welded 40 54@40% 37% 
2} to 6 in. lap welded... 35% 50(@ 40% 334° 


Galvanized — 
St. Louis 


Chicago 


New York 


{ to 3 in. butt welded 24% 40} @ 30% 22% 
2} to 6 in. lap welded 20% 375°) @27} 19% 


stock sell at + 32% list 


Malleable fittings, Class B and C, from New Y 
prices. Cast iron, standard sizes, net 


CAST-IRON PIPE—The following are prices per net ton for carload lots 
—New York 


One Month One st San Fran- 
Current Ago YearAgo Chicago Louis cisco 
4in $86.20 $79.30 $57.30 $88.06) $85.66) $110.70 
6 in. and over . 81.20 76.30 54.30 83.06; 89 66) 105.73 





Gas pipe and Class “A,” $4per ton extra; 16-ft lengths, No. | 


CLAY DRAIN T 


Size, In. 


eowew 


SEWER PIPE 


ILE—The following prices are per 1000 lin.ft 
— New York -—~ 
One San 
Current Year Ago St. Louis Chicago Francisco Dallas 
$42.50 $35.00 $6000 $60.00 $60.00 | 
60 00 51.00 70.00 80.00 $90.00 62.00 
85.00 65.00 100.00 §=©115.00 84.00 
110 00 90.00 125.00 120 00 ©6150.00 110.09 
175.00 130 00 195. 00 180.00 


250.00 181.00 


The following prices are in cents per foot for carload lots 


New York 
Current Year Ago San 
Size, In Delivered Delivered St. Louis Chicago lrancisco Dallas 
3 $9 24 $0. 102 $0.15 $3 14 
4 24 102 15 175 $0.25 
>» 36 153 225 1 
6 36 153 $0.21 225 245 35 
8 56 238 30 35 33 50 
10 84 357 42 525 49 
12 1.08 459 54 625 63 
15.. 1 61 612 806 90 1 05 
18 2 30 85 1.054 1.25 1.47 
20 2 76 ' 62 1.426 1.50 1.96 
2 3.68 1 36 2.00 
24 414 1.53 1.86 2.25 2.52 
27 2 45 3.00 3.50 3.50 
Di écamanen ee sa ; 2.664 3.65 4.00 4.20 
oe es 3.51 4.00 4.75 
WB cdereakashess ee 3.9975 4.90 5.50 
3 5 8 12 24 36 
Boston $1.65 $0.2475 $0.4225 $0.7425 $2.475 $6.875 
Minneapolis..... . : 47 85 2.75 6.16 
Denver Quotations not available 
ORRRER. 55000 cose 40 
Kansas City....... No prices obtainable 
Los Angeles........ 0975* . 1525" 27 48 60 ft ; 
New Orleans....... 10 per cent off 18 per cent of 
Cincinnati......... 53 per cent off 38% 
BIER: 5 ssn adnsss ae 38 56 2.10 
Montreal.......... ia * .55 per cent. off a : 
Detroit chk boats per cent. o rer cent. of 
Baltimore delivered .351 546 1.053 3.51 


* 4in., Gin., 30-in. respectively 


ASPHALTUM —Price per ton in packages (350-Ib. bbls. or 425-lb. drums), and in 
bulk in carload lots 


; ' Package Bulk 
New York (Rayonne, N. J.) $36.50 $29.00 
Boston 42.42 : 
Chicago 37.50 39.00 
San Francisco 19.00 13.00 
Dallas 59.00 45.00 
Seat ‘le 27.00 
Denver . 5). ; 70 
Minneapolis 40.00 34.00 
Kansas City 40.00 32.00 
St. Louis 36.40 28.90 
Baltimore 42.25 
Los Angeles 21.15 TY 
Montreal et 37.00 
Detroit 49.00 42.25 
Maurer z = 00 


PAVING STONE 





New York ... 5-in, granite No quotations 
Chicago About 4x8x4 dressed 33.40 sqyd 
About 4x8x4 common 3.€5 sq yd 

San Francisco Basalt block 4x7x8 65.00 per M 
INansas City Granite 3.65 sq.yd 
Boston er 110.00 per M 
Atlanta ( ranite 2.00 eqvd 
Detroit Granite, 26} blocks per sq. yd. 4.50 sq.yd. 
Baltimors Cranite.. 2.50 sq yd 
Montreal! Granite... 5.90 sq va 
New Orleans Granite 3.00 sq.yd 
Cincinnati Cranite, 3.25 sq.vd. 
FLAGGING Bronx $0.24 sqft 
Manhattan 25 sqft 

New York Queens, 5 ft .26 sqft 
| 6x20-in. cross-walk 95 lin ft 

18 in. wide. . .70 lin.ft 


Chicago. . 
CURBING—Bluestone per lineal foot, in New York, costs 70c. for 5x16 in., 80¢ 
for 5x18in 





i 





WOOD BLOCK PAVING Size of Block Treatment Per Sq. Yd. 
New York 34 16 $4.C(7 
New York. . 4 16 4.47 
Boston 3 16 3.00 
Chicago... . 4 16 3.75( 4.00 
Chicago.... 34 16 3,253.50 
EARNS 55.665 vis sive seeweremeaion 34 16 2.90 
REN « cuesek +a seeususes 664% 4 16 3.32 
Seattle Be eo ah tN asec 4 16 Off market 
os oekaki eee en ee 4 16 3.00 
INR. <<). ccrenneh a cahapa's 34 16 3.42 
Atlanta. . 34 16 2.30 
New Orleans 3 16 2.99 
New Orleans 33 16 3.42 
Maw COMB... cccvedecseevess 4 16 3.85 
Dallas. . 4 18 4.00 
Paltimore 3} 16 3.80 
Montreal 4 16 4.60 
Detroit 34 16 3.40 


CONSTRUCTION MATER 





IALS 


SAND AND GRAVEL—Price for cargo or carload lots is as follows, per cu.yd.: 


New York....... 
Denver...... 
Chicago...... 
Kansas City 

St. Louis. .. ‘ 
Seattle, per ton 
Dallas... 
\inneapolis 
Cincinnati. . 

San Francisco 
Boston........ 
New Orieans. 
Los Angeles... . 
Atlanta, per ton 
Detroit 
Baltimore 
Montreal, per ton. ; 


* Fine white sand, Pacific and Ottawa, 


+ Kaw River sand is 


Gravel —— 


a= 1} In. — ——} 
One Yr 
Current Ago Current 
$3.00 $2.0) $3.00 
2.0) 1.c0 1.80 
2.75 1.35 2.75 
3.25 2.50 3.75 
1.69 1.78 1.65 
1.25 1.20 1.25 
2.50 3.00 2.50 
2.25 1.25 sinack 
1.50 
1.50 1.15 1.50 
3.50 1.60¢ 3.00 
3.6) 2.40 pe: 
1.25 1.02 1.25 
; 2.00 as 
2. 25* 1.90 2.25° 
1. 4Ct 1.54 1. 60f 
1.45* 1.20 santa 
per ton $6. 
1.75 per yd. {per ton. 





i h— —~—Sand—— 
One Yr. One Yr 
Ago Current Ago 
$2.00 $1.50 $1.25 
1.60 1.€0 1.25 
1 35 2.75 1.35 
3.00 1.25¢ 1.00 
1.82 1.65* 1.68 
1.25 1.25 1.05 
3.00 2.00 2.50 
1.35 75 .60 
vot 1.45 1.35t 
1.15 1.50 1.00 
1.65¢ 2.75 
2.40 1 85 1.20 
1.02 1.15 .70 
2.75 1.10 
1.90 2.00* 1.80 
1.60 .70 65 
ooh. hee gtk te 





a A 
ee eeoeeeeyEy>~xX{ er Tee ee 


October 7, 1920 ENGINEERING NEWS-RECORD 183 


tt RR RR RE | a 


CRUSHED STONE—Price for cargo or carload lots is as follows, per cu.yd TRIANGLE MESH—Price per 100 sq.ft. in carload lots 


ae 1} In —— - ? In > 4 INCH be & INCH MES 
Casient Gus Veer Abo Gc ie * ant haee a2 ae INCH by 4-INCH MESH ; 
Jew York..........$1.90@2.00 $1.65@1 75 $2.15 $1 79@1 85 Style Squar Inches Pitts- New st res 
2.75 1 30 2.75 1.30 Number per Ft. Width burg! York* Chicago! Louis Dallas ciscu 
t. Louis .00 50 00 1.50 032 0.032 $1.26 $155 $098 $0.99 $! 
Jallas..... 50 90 50 80 049 0 049 95 26 1 26 
san Francisco...... 50 50 50 50 068 0 068 56 
foston..... ‘<p es 00*idel) 75 00 idel) 75 no 0 093 00 
inneapolis........ 25 15 504 25 1 2¢ 0.126 47 
60 153 0.153 95 
34 10 180 0. 180 39 
50 $0 245 0.245 47 
287 0. 287 16 
05 336 0. 336 99 
70* 1.12 39 0. 395 94 
v5* 2.00 
.20 1.50 


z 


53 
97 
43 
90 
33 
40 
08 
89 
83 


ww — ww 


Jyenver . see 

<ansas City 35 00 
seattle (Del.) 50 50 
Cincinnati 

los Angeles. .... 60" 20 
. 00 


yetroit 75 
Baltimore 80" 25 
“ : 030P 0.036 
Montreal. 2.35 90 80 2.15 053P 0 653 
*Per ton. t Limestone; traprock, $1.60 and $1.80 per ton for 1! and j-in 072P 0 072 
097P 0 097 
049k 0 049 
067K 0. 067 
i lots ORO, 0 089 76 
bely say toofing Made in to-, 20-, 24-, 28-, 32-, 36-, 40-, 44-, 48-, 52- and 56-in. width in rolls 
ebanon or Bethlehem, Pa 00 $2 50 150-, 200- and 300-ft. lengths. Galvanized is about 10% higher 
Faston, Pa 20 3 00 Note—Triangle mesh again cvailable in New York 
Buffalo, N. ¥ | 25 | » of Clicayo New prices will be given next month. 
East Canaan, Conn... 25 ) 0) aan 


Birmingham, Ala 25 5 2 05 EXPANDED METAL LATH Prices in carload lots per 100 yd. for painted 
Toledo, Ohio 50 are as followe 


—N Ke Ne 
OMMMWWHN 
ow ono 
RESRSSZeE 
NO Pawn 
Cw wt ewe eo 
Oe me we ba ee 
eno Vw eine 


Nive eK — WN 


0.76 

1. 06 08 
1.34 37 
! 
1 
| 
1 


1.77 
| 
| 
73 1.76 
l 
| 
| 


$ 


06 
44 


08 
37 
73 
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‘RUSHED SLAG —Price of crushed slag per net ton in carloa 


New York? 
Current St San 
Gage Weight Carloads less Carloads Chicago Louis Francisco Dallas 
233 $32. 16 $32 20 60t $35.00 $36.00 $32.75 
26 250 33.45 33.65 5 20+ 36.00 34.50 
Hydrated per Ton Lump per 200-Lb. Barre} 5 200 34.90 35.00 ». 9OF 39.06 36.75 
Finished Common Finished Common 340 so. 50 36.05" 0 00+ 39.00 44.00 39.25 
New York............ $22.00 $20.00 $3 80*-atplant-$3 60 450 39. of 39 80 45. 10+ 43.30 
Kansas City........ ‘ 27.20 2.50 2.40 Delivered on job 
‘hicago ‘Se ; 63 Galvanized is $8 per 100 yd_, additional 
ab. Siete ace: 00 50 "Note — Metal lath again available in New York. 


Boston 27.50 5.25 3.704 40+ et, eae ae nes en ee 
Dallas. 50+ BARS, CONCRETE REINFORCING-—- Following quotations are per 100 Ib 
ANCIMMNALS. . wc ccccecs 17.20 20? ROLLED FROM BILLETS 


san Francisco....... 25.40 d , 25 : oo ee . 
\linneapolis 29.50 2.004 85 Sc a ne eee 


Denver al 32.00 1.05 (bu) Mill Cur- San 
Debtiele: cskk ie trees 00 : 1. 80+ 1,604 In Pittsburgh rent Chicago Dallas Francisco 


Seattle -00 2.851 2 and larger. $2.35@ $3.75 £$3.63@$5.00 $3.48@$3.87 $3.87 $4.75 $5.30 

Los Angeles.......... 75t 2.20t 2.75¢ oo; = 2.40@ 3.75 3.68@ 5.00 3.53@ 3.92 392 4.80 5.35 

Baltimore 3.50 (East) ... 83: ; 2.45@ 3.75 3.73@ 00 «63.58@ 3.97 3.97 4.95 5.40 
: 


LIME-—Warehouse prices: 


—nrVneine 


Monkbeelescscsi40+ 0) 25.00 15. 00¢ 00! 2:60@ 3.75 3.88@ 5.00 3.63@ 4.12 5:00 3.55 
\tlanta ree 23.50 2.80% 801 2.85@ 3.75 4.13@ 5.00 4.18@ 4.57 5.05 5.80 


New Orleans......... 24.50 24.50 2.85 85 Twisted bars cut to length take extra of 27}c. per 100 Ib 
« 300-lb. barrels. Per 180-lb. barrel.  { Per ton ROLLED FROM RAILS 
NOTE—Refund of 10c. per barrel with 25e per ton off on hydrated 3 


nawahsn 


st St 
Chicago Louis Dallas Chicago Louis Dallas 
ad u ; +e = fin.andlarger $4.00 $4.00 $4.25 3 $4.25 $4.25 
a Se Ee 405 4.05 430 
i 4.10 4.10 .. 
NATURAL CEMENT—-Price to dealers for 500 bbl. or over, f. 0. b., exelusive " : eres eons mena 
of bage: Current One Year Ago BRICK—To contrectors price per 1000 in cargo or carload lots is as follows 


Minneapolis (Rosendale)... .. ; és $3.00 $1.45 anosanoe COMMON SESS 
Kansas City (Ft. Scott) 1.60 1.40 One One Year Paving Block 
New Orleans Oe tet ik GAR Mobs soe 6 oka s 3.36 2.52 Current MonthAgo Ago 3-inch 4-incb 
Atlanta (Magnolia) 1.90 1.85 New York (del) $22.70 $30.75 $56 80* $62. 80° 
Cincinnati (Louisville) ............ el 2.85 1.35 New Orleans....... . 25.50 25 


: Chicago 15.00 16. : 39. 51 
Roston (Rosedale) 2.35 St. Louis, salmon 17.00; 16. ; 37.00 


Denver 15.00 

Dallas... . 22.07 F ‘ : ‘ 

San Francisco.......... 18.00 ‘ , . 44.38 
PORTLAND CEMENT—Current prices are for barrels in carload lots, without Los Angeles. ...... 19.28 


; 30.00 i 58.60 65.20 
bags, to contractors: Minneapolis (del.)...... 24@ 26 , 


—— One MonthAgo OneYearAgo | Kansas City............ 3 ; : : ; 
ithout Bags Wi , , ; 48.00 53.50 
sama 5 - ithout Bags Cincinnati.............. 24.00 . ‘ . 
New York (del.) : $4.25 $2.30 Montreal (del.)......... 20.00 ‘ , ee 
Jersey City (del.) ‘ 4.25 27 et errs 23, 25 40.00 48.00 
Boston 42 Baltimore (del.).........20.00-25.00 44,00t 
Chicago 00 Atlanta : 24.00 ; 

Pittsburgh 05 *For paving blocks 3}x8}x3 and 34x8'x4 respectively. +Hard brick $20.50 in 
Cleveland 32 St. Lows. {Vitrified, f. o. b. plant, Baltimore 

Detroit... . 08 _ —_—— ne ee 
Indianapolis 27 HOLLOW TILE—Price per block in carload lots for hollow building tile: 
Toe. os sease ss Sas cecdvahéderecees 12 —-New York-—- Factory 
Milwaukee Wl Current One San Perth 
10 on Year Chi- St. Fran- Am 

12 Trucks Ago cago Louis cisco N.J., 
18 4xi2x12...... $0.2444* $0.11475 $0.1516 

14 3259* toe 2274 

20 | 4345* . 204 .2728 

3 | 10x12x12 reper a bale 3411 

36 } 12x12x12 . 4093 

20 *Partition title. Less 5% for cash, 15 days 

67 4x12x12 8x12x12 12xi2zt2 


-26 $0. 195 60. 372 $0. 496 
ae .1192 2086 ° 


.03 C a 125 2186 3286 
50 No prices obtainable 
90 Quotations, saamewe 


78 10 175 
40 





San Francisco 
New Orleans....... Ae Kieee tne eh 
\ inneapolis....... .... AGeC Rees oi 
Denver ....... 


. 
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17 per cent. off list 
“9726 486 
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STRUCIURAL MATERIAL—Following are base prices f.o.b. mill, Pittsburgh. 
together with quotations per 100 lb. from warehouses at places named: 


Mill New York San 

Pitts- Cur- 1 Yr St Chi- Fran- 

burgh rent Ago Leuis cago cisco 
Beams, 3 to 15 in....$2.45@$3. 10 34.58 $3.47 $4.04 $3.97 $6.00 
Channels, 3 to 15 in 2.45@ 3.10 4.58 3.47 4 04 3.97 6.00 


Angles, 3 to 6in., } in 

thick 2.45@ 310 4.58 3.47 4.04 3.97 6.00 
Tees, 3 in. and larger. 2.45@ 3.75 4.63 3.52 4.09 4.02 6.00 
Plates... scoscoe BOO 4.08 4.78 3.67 4.24 4.17 6.30 


RIVETS—The following quotations are per 100 Ib.: 
STRUCTURAL 


—_— - - Warehouse - anarines 
—New York— San 


Mill Current One Chi- St Fran- 
Pittsburgh Yr. Ago cago Louis cisco Dallas 
2 in. and larger..... $4.50 $6.00 $4.72 $5.73 $5.69 $7.05 $7.50 


CONE HEAD BOILER 


# in. and laryver........ 4.60 7.10 4.82 5 83 5.79 7.15 7.50 
f and 4:95 -7:.25- 4:97 $98 5.94 7.40 7.50 
gand ¥ 5:00 7.350 $.32 6.33 6.19 7.65 7.75 


Lengths shorter than | in. take an extra of 50c. Lengths between | in. and 2in 
take an extra of 25c. 


NAILS —The following quotations are per keg from warehouse 


Mill San Mon- 

Pittsburgh New York Chicago Francisco Dallas treal 

Wire .. $4.25 $8 50 $4.45 $6 45 $6 90 £4.95 
Cut.. 10.00 6.09@8.00 8.95 6.40 5.00 


PREPARED ROOFINGS-Standard grade rubbered surface, complete 
with nails and cement, costs per square as follows at maufacturing points 


— New York - I hiladelphia 

1-Ply 2-lly 3 Ply 1-Ply 2-Ply 3-Ply 

el Led el el lel el 
No. I grade.... $2 50 $3 00 $3 55 $2.40 $2.90 $3.45 | 
No. 2 grade. 2.25 2 70 3 20 2.15 2.60 3.10 


Slate-surfaced roofing (red and green) in rolls of 108 sq ft. costs $4 50 per roll 
in carload lots and $4.75 for smaller quantities 

Shingles, red and green slate finish, cost_$10.00 per square in carloads; $10.25 
in smaller quantities, in Philadelphia 


ROOFING MATERIALS—Prices per ton f.o.b. New York and Chicago 
Tar felt (14 lb. per square of 100 sq.ft.) per roll $3.55 


Tar pitch (in 400-Ib. bbl.) per 100 Ib.. 225 
Asphalt pitch (in barrels) per ton... £6.50 
Asphalt felt (light) per ton......... 132 00 
Asphalt felt (heavy) per ton 138.00 


SHEETS—Quotations are in cents per pound in various cities from warehouse 
also the base quotations from mill 


Large San New York 
Mill Lots St Fran One 
Blue Annealed Pittsburgh Louis Chicago cisco Current Yr. Ago 
No. 10...........$3.55@$7.50 $7.09 $7.13 $8.65 $7.23@$8.00 $4.57 
No. 12 oecuse Bee wan 7.09 7.18 8.70 7.28@ 8.05 4.62 
acne Asa 3.65@ 7.60 7.09 7.23 8.75 7.33@ 8.10 4.67 
No. 16 3.75@ 7.70 7.09 7.28 8.85 7.43@ 8.20 4.77 
Black 
*Nos. 18 and 20 4.15@ 8.30 8.10 7.90 10.60 8.41@ 9.80 5.30 
*Nos. 22 and 24 4.20@ 8.35 8.10 7.95 10.65 8.46@ 9.85 5.35 
*No. 26 4.25 8.40 8.10 8.00 10.70 8.51@ 9.90 5.40 
*No. 28.. 4.35@ 8.50 8.10 8.10 10.80 8.61@10.00 5.50 
Galvanized 
No. 10. 4.70@ 8.50 9.60 8.69 8.91@11.50 6.20 
No. 12... 4.80@ 860 9.60 & 7? 11.35 9.O01@11.50 6.25 
No. 14... 4.89@ 8.60 9.€0 #%.70 11.35 9.01@11.50 6.30 
Nos. 18 and 20... 5.10@ 8.90 9.60 9 %J 11.65 9.26@11.90 6.60 
Nos. 22 and 24 5.25@ 9.05 9.60 9.15 11.80 9.41@12.05 6.75 
Oe Biss 5.49@ 9.20 960 930 11.95 9. 56@12.20 6.90 


ee 570@ 9.50 960 9.69 12.25 9.86@12.50 7.20 
*For painted corrugated sheets add 30c. pcr 1000 !b. for 5 to 28 gage; 25c. for 
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WHITE AND RED LEAD—Pase price per pound: 





renner GG a, | aa te 
Current | Year Ag Current | Yr. Ag 
Dry Dry 
: and and 
Dry In Oil Dry In Oil In Oi} In Oi! 
100-Ib. keg 15.50 17.00 13.00 14.50 15.50 13.00 
25 and 50-Ib. kegs...15 75 17.25 13.25 14.75 15.75 13.25 
124-lb keg 16.00 17.50 13.50 15.09 16.00 13 50 
5-lb. cans 1", 350 29.00 15.00 16.50 18.50 15.00 
1-Ib. cans 20.50 22.00 16.00 17.50 20.50 16.0 


500 Ib. lots less 10% discount; 2000 Ib. lots less 10-24% discount 















San Francisco—Prices of rough Douglas fir No. | common, in more thar 
earload lots 


Lumber Prices in Yards at San Francisco 





6-8-12 and 10-1#-1I8 and 22 and 
14 Ft 20 Ft 24 Ft 25 to 32 Ft 
3x3 and 4 $36 50 $37 00 $38.00 $40 00 
3x6 and 8 37 50 38 00 39.00 4) 00 
4x4-6and 8 38 00 39 00 40.00 42 01 
3x10 and 12 28 00 39 00 40 00 42. 00 
3514 38 50 39 50 40.50 42.50 
4:10 and 12 28 00 39.00 40.00 42.00 
4x14 39 00 40.00 41.00 43.00 
24 Ft. and Under 25 to 32 Ft 33 to 40 Ft 
6x10 $37.50 $39.50 $40.50 
6x14 39.00 41.00 41.50 
810 37.50 39.50 40.50 
8x14 39.00 41.00 41.50 
New York, Chicago and St. Louis 
————-—-Southern Pine. ————-Yellow Pine— 
—-New York*— -———Chicago-—— ———St. Louis——~— 
20 Ft 22-24 20 Ft. 22- 20 Ft 22- 
and Under Ft. and Under 24 Ft. and Under 24Ft 
3x 4to 8x8 $55 00 $56.00 $68.00 $69.00 45.25@47 46.507 48 75 
3x10 to 10x10 60600 61.00 70.00 71.00 49.25 50.50 
3x12 to 12x12 66 00 6700 72.00 73.00 53.75 55.00 
3x14 to 14x14 7106 7200 75.00 76.00 62.25 63.50 
3x16 to 16x!6... 78 00 7900 80.00 81.00 68.50 69.50 
3x18 to 18x18 9900 9100 85.00 86.00 


4x20 to 20x20 9500 99600 990.00 91.00 


*Prices from Lumbermen's Bureau. New prices on Sept. 15 

Over 24 ft.--Add $1 for each additional 2 ft. in length up to 40 ft.for sizes 
12 = 12 and under, for sizes over 12 x 12 add $2. for merchantab'e acd $2 to stzes 
19 10and under. For prime add $2 to the price of merchantable for all aizes 


Other Cities 12x 12-In. 
——§ x &In. x 20-Ft. and Under———— 20 Ft. and Under 
P. Fir Hemlock Spruce P Vir 
Boston........ $73.00 $70.00 $55.00 $85.09 $75.00 
Kansas City. . 51.00 51.25 $51.25 $1.25 60.00 51.25 
S-attle Vogue 32.00 oe ie gia 32,00 
New Crieans.... 49.03 Rotwce: (Oabas 48.00 
Baltimore.. . . 79.00 ; sb tkeeas 80,00 
Cineinnati..... 45.00 50.00 Te. sens 55.00 55 00 
Montreal... 87.09 87.0) 70.00 85.00 79.00 110.00 
Los Angeles t 57.00 Heel ; 59.00 
Detroit. . 67.00 ry 79.00 79.00 
Denver ....... : 44 75 i ; daha 44.75 
Minneapolis 48 0) 54 00 48 00 


1-In. Rough, 10 In. x 16 Ft. 2-In. T. and Gr. 


and Under 10 In. x 16 Ft. 

P. Fir Hemlock P. Fir 
Boston...... <6: Laie gee ; $52.00 $105.00 $85.00 
Kansas City...... ..... 102.00 105.50 106.50 113.00 112.75 
CS aes clad sins oS a 37.50 : 38.50 
New Orleans............ 77.00 panes sae Pk wean 
Baltimore eer 66@60 Bie. Sa natel kalebee ee eee 

s; fc fanized co rated shects add 15c., all ga_es 7 7; 

PRD Rs Rr nes Cent EN eee eee FFE Om 6 Cineinnati xh 50.00 55.00 50.00 45.00 50.00 
silane ajliiaslbabaan ia mmenneiten sameeniineni Montreal Sia 80.00 80.00 70.00 85.00 85.00 

: | Los Angeles.... . 5 ‘ 58.00 : panels ae 
LINSEED OIL—These prices are per gallon Detroit .. -4§0.00 : 49.00 a ee 
——New York—— —-. - Chicago ——. | Denver...... 39.75 . 40.25 
. One One | Minneapolis 46 50 50.25 43 00 
Current Year Ago Current Year Ago | 
Raw in barrel (5 bbl.)..... $1.25 $2.15 $1.40 $2.37 
IE. kos cows biuss 1. 50* 2.28 1 65 2.57 


*To this price must be added the cost of the eans (returnable), $2.25 for 
ase of six 





* Montreal—Up to 32 ft.: over which, $3.00 per M. increase up to 30 ft. 

+ Rase price, 2x 3’s and 2x 4's, 8 to 14 ft., is $54.00 ; 

Detroit—4 x 4x 12, fir D, $50; rough fr, $53; 2x 6x 6, hemlock D sides, $50 
2x 12x 18, rough fir, $52.50; 2x 12x 12,rough fir, $52; 2x 4x 15 fir D, $50 
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FREIGHT RATES 


finished steel products in the Pittsburgh district, including plates, struc- 
1apes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, 
spikes, bolts, flat shects (except planished), chains, etc., the following 





f t rates are effective in cents per 100 Ib., in carloads of 36,000 Ib: 

ee cabkea 6 sae $0.41} Now Onienme. ........2.... 90.5'4 

ite as wae tae ee ae 29) New York..... oe 38 
bs swe PEN Sea Nee tee ee's ® .38 Pacific Coast (all rail)...... 1. 664t 

nath>: icity waa see es o 33 Philadelphia. ............ 35 

BOs has teed en etens .24 St. Louis .. earacte4 chs hs 47} 

r ee camara site kes, - Mame ge ee Ni Dee 2 694 
gC. cskveay sees cues .81} SOIR ona Se <hnce se 33 
Baltimore... . 33} 


te—Add 3% transportation tax. * Minimum carload, 40,000 lb 
\finimum carload, 50,000 lb., structural steel only 





CONTRACTORS’ SUPPLIES 








STEEL SHEET PILING—The following price is base per 100 Ib. f. 0. b 
irgh, with a comparison of a month and a year ago: 
Current One Month Ago One Year Ago 
£4.00@ 5.00 $2.55@3.65 $2.25 


WIRE ROPE—Discounts from list price on regular grades of bright and 

galvanized are as follows: 

New York 
20% 


Hercules red strand, all constructions. . . A 


Patent flattened strand, special and cast steel ........ 20% 
Patent flattened strand, iron rope eeapmedent 5% 
Plow steel round strand rope..... aha alta a” ws atari adc 30% 
Special steel round strand rope......... haven athens 30% 
Cast steel round strand rope.................05- Ses 221% 
Iron strand and iron tiller........... eats 5% 
Galvanized iron rigging and guy rope...... +12% 


San Francisco: Galvanized Tron Rigging and Cuy 
hopes, +17,%; Bright i low, 25% off. 


Chicago, + 10 on galvanized, 22} — 2} off on bright. 

Western and California territory, 20° plow steel; 22}°% galvanized iron 
rigging and guy rope. 

Montana, Idaho and Arizona, 15% plow steel; 27'°% galvanized iron rigging 
and guy rope. 





MANILA ROPE—For rope smaller than {-in. the price is } to 2c. extra; while 


nn 
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for quantities amounting to less than 600 ft. there is an extra charge of Ic. The | 


number of feet per pound for the various sizes is as follows: {-in., 8 ft., }-in., 6; 
j-in., 44; I-in., 33; I4-in., 2 ft. 10in.; I}-in., 2 ft. 4in. Following is price per 
pound for {-in. and larger, in 1200-ft. coils: 


Bastia. cas sieesctese hance $0.32} Kansas City....... iow S58 
New TOs seieceeeucess . 29 TOO OPIOORD So... 5c a cen 0.28} 
COM dc eanbeetk's.65 <5 .273 Los Angeles...... aero oat 
Minneapolis, <occeees cece . 29} I io ia:s c's coareslere ; . 28 
San Francisco.......... oa IS a -cs0: seca ees . 26 
NE  nancens de. a4 .35 Montreal. Se eit feat 35} 
Denver.... .. .30 ME aw vin canncs ea . 26 
Cincinnati....... ee 35 Baltimore.........3.. — 274 





LABOR RATES AND CONDITIONS THROUGHOUT THE COUNTRY 


EXPLOSIVES—Price per pound of dynamite in small lots and price per 25 it 
keg for black powde r 


Low Freezing — Gelatin - Rlack 
20% 40% 60% 80% Powder 
New York........ / $0.33) $0. 36} $2.30 
Boston 28 31 $.34 
Kansas City...... 2475 an 30 .34 2.40 
Seattle as , 18 20} 22} 29} 2.60 
Chicago... gies .2175 2525 2975 34 2.45 
Minneapolis . 2272 2629 2935 2.90 
St. Louis .25 285 315 35.75 2.60 
Denver ; . 2250 26 2 3325 2.80 
Dallas soatnas 265* 275 3025 2.60 
Los Angeles i 22 27 31 2.95 
Atlanta a ; 2575 2925 3225 3650 2.55 
Kaltimore «2Sa3 2875 3175 36 2.10 
Cineinnati 2275 2525 2725 ‘ 2 30 
Montreal 30 32 37 38 4.10 
New (rleans 2650 295 325 3925 2.90 
* 30 Per Cent 
POLES For spruce and plain pine poles, delivered New York, the price is as 
follows: 
“pruce 10-in. butts, 5-in. tops, length 20-30 ft.............. , $8.50 
Spruce 12-in. butts, 6-in. tops, length 30-40 ft... 0.0... 0.0.0 c eee 10.50 
line 12-in. butts, 6in. tops, length 41-50 ft... 00.0.0... cee ee eee eee 3.29 
Pine 14-in. butts, 6in. tops, length 51-60 ft... 00.0... eee ee eee om @aeae 
Pine 14-in. butts, 6-in. tops, length 61-71 ft recdanwemannsiuns 23.25 
Dallas 
6-in. x 20-ft..... , eer ery aed $4 60 
6-in. x 30-ft ia card whee 7.10 
8-in. x 30-ft : 8.45 
8-in. x 35-ft 3 10.38 


OLD MATERIAL—The prices following are per gross ton paid to dealers and 
producers in New York. In Chicago and St. Louis the quotations are per net 
ton and cover delivery at the buyer's works, including freight transfer charges. 


New York Chicago St. Louis 
No. | railroad wrought a .. $27.50 $23.35 $22.50 
Stove plate..... eee Tee ‘ 4.59 27.60 24.00 
No. | machinery cast ide . 19.00 83.75 38.50 
Machine shop turnings........... 14.59 9.50 10.50 
Cast Dorimge.. ..cccsccccces ; 18 50 13.35 12.50 
Railroad malleable cast ; a 25.50 27 00 22.50 
Re-rolling rails - 35.50 36. 50@37.50 35.00 
lelaying rails ; 55.00 57 50@ 62.50 45@50 
SHIP SPIKES—Current prices per 100 Ib 
San Francisco Seattle 
In. ” Galv. Black Black 
ON Sp ee NR tery) al en . $9.20 $8.50 $8.55 
Dc gta d ten deine ew kia arene <emede 8.75 6.75 8.25 
REN. sigtte eae stn daha Comer win wd , 8.60 6.60 8.30 


S means scarce; E, enough; P, plentiful 


Structural 


a Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor Remarks 

Atlanta....... $1.255 $0. 85P 1.25 .50 70.60-.65 $1.00 $0.35S Atlanta—Nearly normal. 

Baltimore.... 1.00E .80-90E .874E -46-. 54E .74E 1.00E .35-.45E Baltimore—Satisfactory supply of labor. 

Boston. ...... 1.10P 1.00P 1.15@1.25P .75P 1.25P (.15@1.25P 67\}@70P Boston—-Labor supply sufficient. 

Cincinnati,... 1.258 .90E .75E .70E ‘ -874E .60S Cincinnati—-Common labor scarce. 

Chicago « tad 1.25 f ; een ee 1.00 Chicago —" abor plentiful but independent. Contractors 

Cleveland.... 1.008 .908 1.00E 574E .80E 1.00E 574E report increased efficiency. 

ee 1.258 1.00P 1.00E . 60E 1.00E 1.258 50@1.002 Dallas—Common labor very scarce. 

Denver....... 1.25E 1. 164E 1.164@1.182E .75@813E ..... L.ISSE 5056.4 Denver—Common labor scarce even at $5 

DOIG, . sodas 1.25P 85@1.00P 1.10P .70E 1.10P 1.255 .65E Detroit —Men released from shops are in some cases retur 

: ing to construction work. 

Kansas City... 1.12} 1.00 1.00 .90 1.00 1.10 .75 

Los Angeles.... 1.25P .874P .87)P 1.00P .873P .87)P .56}-.624E Los Angeles—Rates shown are union; non-union a little 
less; but union scale prevails generally. 

Minneapolis 1,25 1, 00P 1.00 — oh 1,00 .60 Merer -Lenditions normal. Plasterers now receive 

1.12);@ $1.25. 

Montreal. .... 1.00 .80-.85S .65S .50@ .60S .50 .50-.65 .473-.558 Montreal — Harvesting in West taking many men from 
common labor ranks. 

New Orleans... 1.00E .95E 1.00E .50@.60E 1.00E 1.00E . 408 New Orleans—Building traae stagnant, owing to high cost 
of labor and materiais. 

New York... 8.29 0.1923 1.25 .87} $1,125 0.123 .-75.80 New York—Agreement of Nov. 20, 1919, was modified as 
shown, effective May 1, 1920. Excrvators, 75¢.; Con- 
crete workers, 8lic. 

Mittsburgh... 1.50P 1.25P 1.123)P 1.00P 1.00P 1.258 .80E Pittsburgh—Conditions normal. 

St. Louis. .... 1.25E 1.25E 1.25E .85E 1.00P 1.25E .52-.75E St. Lou's—"Toisting engines receive $1.37} on double hoist 
*laster hodcarriers receive 94}c. 

“an Francisco. 1.25E 1.12}E 1.124)E 1.00E 1.1248 1.124E .8iiE San Francisco—“ufficient labor of the trades shown, but 
there is a scarcity of concrete workers. 

Seattle...... 1.28 1.00 1@1.12 .873 1.00 1.00 .75E Seattle—Not much building construction in prospect 
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PROPOSALS 


For proposals Advertised see the pages 


immediately 
News 


Bids 
Close 


tict 
Oct 
Oct 
Oct 
dict 
Oct 
Oct 
ct 
Oct 


Oct 
Oct 


following the “Construction 


Section. 


WATERWORKS 


See Eng 
News-Record 
11 Allentown, Pa » 16 
14 Sacramento, Cz Se 16 

5 Sidn Ss aoe «ease ween : 7 

Nokomis, Ill. ...........Se 30 
Adv. Sept. 30 and Oct. 

Venton Cry, HM. 2. ....-. O08. JF 

Adv. Oct. 7. 

Newark, N. J 
Adv. Oct. 7 


SEWERS 


Cleveland, O 
Ossining, N. 
Phillipsburg, 
Adv. Oct. 7 
Phila., Pa. . 
Wichita, Kan. 
Ada, Okla 
Jersey City, 
Adv. Oct. 
Middletown, 
Yorkville, O. 


BRIDGES 

Harlan, Ky 
Adv. Oct 
Maryland 

Adv. Sept. 30 
North Carolina 
Alabama oT 

Adv. Sept 23° 
Chicago, Tl 
Detroit, Mich. 
Missouri 


STREETS AND ROADS 


Pittsburgh, P: 
Indiana 
Colorado 
Throop 
P: 


Sept. 
Oct. 7 
.Oct. 


and 


Oct. 
.Oct. 
° Sept. 
(Olyphant > 
a -Oct. 
Wisconsin Oct. 
Maryland : 
Adv. Sept. 30 
North ¢ 
West Orange, 
Brooklyn, N. 
Pennsylvania 
Adv. Sept 
Missouri e 
Clarksville, A 
Clayton, Mo 
Arizona . 
Middlesex 
os. Os seas 
Adv. Sept. 30 
New Mexico 
Ady Sept. 30 
Ft. Wavne Ind. 
Missouri 
Indiana : slew 
Lake City, Mich 
Freehold N. J 
Adv. Sept. 30 
Shakopee, Minn 
Granite Falls, Minn 
Missouri Sept 
Tacksonville, Fla. .. Sept. 
Detroit. Mich. . . Oct 
Missouri . co's Oc 
Ft. Wayne, Ind ee oneal 
Indiana ° On 
Delaware + KN Shs > . .On« 
Adv. Oct. 7 
28 Siloam Springs. Ark......Senpt 
30 Indiana : : ‘ Oct 


‘and Oct. 9 
“arolina . 4a 
Sept 


99 
<0 


(Sayreville 


and Oct 


Oct. 7 
Oct. 
. Sept. 
Oct 
Oct 
Oct. 

and 7 
. Sept 
Oct 


and 


EXCAVATION AND DREDGING 


Oct 
(rect 
@rct 
Oct 
Oct 


Nov 


Nevada, Ta. 
Atlantic 
Nevada Ta. .. 
Red Oak, Ia 
Watseka, Tl 
Tamna, Fla. . 
Adv. Oct. 7. 


INDUSTRIAL WORKS 
Camp Wis. 
London 
Tilbury 
Jackson 
9 Hartford 
Webb City, 


BUILDINGS 
10 Fairport, O 
11 Providence R 
11 Raltimore, Md. 
12 Huron, S. D 
1° 
1 


Douctas, 
Ont 
Ont 
Wis 
Conn 
Mo. 


Sept. 


oss . Sept. 

Marveville 0. .... 
23 New Bedford, Mass. 
14 Minneapolis, Minn. 


Sent 
Oct 


Bids 
Close 


Oct 
Oct 


Nov. 
Nov. 


Oct 


Oct. 
Oct. 
Oct, 


Oct. 
Oct. 
Oct. 
Oct. 


Oct. 


5 Dallas, 


See Eng. 
News-Record 


Presho, S. 
Canton, 0. 
Enid, Okla. 
Tex. 
Atlanta, Ga 
Elyria, O. 
New York, N. 
Cleveland Height 
ville P.O) O 
Chambersburg 
Adv. Sept. 30 
3altimore, Md 
Scranton, Pa 
Tenafly, N. J. 
Adv. Oct. 7 
Ft. Dodg>, Pa 


as eo on 
and Oct. 7. 


30 
30 
30 
23 


NY NAA AN Q4A2 


FEDERAL GOVERNMENT WORK 


Oct. 
Oct. 


Oct. 


Oct. 


Oct. 


Oct. 
Oct. 
Oct. 


Oct. 


Oct. 
Oct. 
Oct. 


il 
11 


11 


13 


13 


14 
14 
15 


15 


19 
20 


3 Piles, 


Conduit, Dam, ete —Nor- 


folk, Va. 
Providence, 


Dredging ae 
m2 


Adv 
Steel 
Tenn. 

Acv. Sept 16 t . 5 
Hospital Buildings—-Spec 

San Diego, Cal... 

Adv. Sept 30 and 
Seaplane Runway 
4267 Hampton 
Va PAE 
Dump Scows—Phiia., 

Adv Sept. 16 
Steel Buoys 
ville, N. Y. 
Office and Laboratory 
Spec. 4391—Wash., D. € 

Adv. Sept. 30 and Oct 
Seotch Marine Bollers, 
—Jacksonville, Fla. 

Adv. Sept. 23 to Oct. 

Water Piping—Wheeling, 
W. Va. 
Concret* Pavem nt, efe 
Spec. 4257—Ft. Lyon Col 
Mine Storage Buildings — 
Spec 4253-——N Orieans, 
La. 


‘to Oct. 7. 
Memphis, 


Sept 1S 
3arges 


IG. t- 
Spec. 
Roads, 
Pa 
to Oct. 7. 
Tompkins- 


) and Oct. 7 

Lighting, Wiring, ete. 
Wheeling, W. Va 
Remodeling Post 
Lansing, Mich, 
Fire Alarm System 
4288—San Diero, Cal. 
Piers and Dredging—Spec 
4090—Newport, R. 
Mailing Ves‘ibule, 
Rockford, WL. 
Dredgine Norfolk Va 
Founestions and Coping for 
Reflecting Pool Wash., 
a €¢ 

Adv 
Hospital 
i a eben ; 

Adv. Sept. 39 
Dredvine Providence, R 

Adv. Sept. 30 and Oct. 7. 
Remodeling and Repairing 
Customhouse and Post Of- 
fice—Buffalo, N. Y 

Adv. Sent. 39 
Flevator Plant 


Office 


Spec 


etc 
Oct 


Oct. 7. 
Point, 


Sept. "30 ‘and 
West 


Oct 7. 


and 


ard Oct. 7. 
Honolulu, 


= oF = ot. 


House 
Provi- 


Remodeling Custom 
end Post Office - 
dence, R. T. 
Merine Railwz pes 
—San Diego 

Ady. Oct. 7. 
Hoisting Plant—Wahington, 
Dm 
Earthwork 
Mo. 


Adv. 
MISCELLANEOUS 


Freight Terminal — Balti- 
more, Md. 
Ferrv 
mw. Y. 
Flectrie F — ipment, 
New York, 7 
Pier tn Ri 
Bulkhe a. 
Brooklyn, N. ; 
Adv. Sent 16 to Oct. 7. 
Piers—Oswego, N. Y.... 
Adv Sent 16 
Raseball Field 
Mass. + 
a actors — N ew 
7. 


Louis, 


Oct. 


to Oct. 7 
3oston, 


Cian ii Til... 

Adv. Sept. 16 to Oct. 
Fauipment Cleveland 
(Warrensville P. O.). O. 
Foundation — Ft. Wayne, 


oe. ss . . Oct. 
Tractors—New York, N. Y.Oct. 


Sept. 


° Sept. 


. Sept. 
. Sept. 


Oct. 


. Sept. 


Oct. 


Sept. 


. Sept. 


. Sept. 


I Oct. 


Sept. 


. Sept. 


. Sept. 


. Oct. 


.Sept. 16 
.Sept. 16 


16 


16 


Vol. 85, 


Bids Sex 

Close News 

Oct. 22 eee York City 
Y. 


Oct. 27 Tes 


sting Machine 
Del ; 


— Dover 


Adv. Oct. 9 
Terminal Rouses Point 


N a 
Adv. 


Oct. 29 


- 


Oct. 7. 
Where name of official 
inquiries should be 


Clerk, County Clerk 
official. 


is not ¢ 
addressed to 
or correspon 


Waterworks 


PROPOSED WORK 

Mass., Fall River—City having pla: 
pared by H. K. Barrows, archt. and 
6 Beacon St., Boston, for 1 story, 
ft. brick and steel pumping. statio 
rein.-con. dam across Watuppa 
About $150,000. J. H. Kay, mayor 

Ky., Covington — City plans elect 
vote on $250,000 bonds to install 10 
gal electric  triple-expansion pur 
waterworks pumping station. Adar 
M. Louk, supt. 

Minn,., Pine Island——City voted 
bonds to improve waterworks syster 
F. Druar, 512 Globe Bldg., St. Paul, « 

Wyo., Evanston—City voted $25 
bones to build complete waterworks s 
W. Cook, clk. Noted July 1. 

Wyo., Laramie—City election Novy 
vote on $162,000 bonds to extend sew: 
system. 

Tex., 
to build 


Paris—City voted $1,000,000 1 

4.000,000,000 gal. reservoir 
improve weterworks system, to inclu 
000,000 gal. underground reservoir 
dam across Pine Creek. R. G. Tyler 
ener. 

Tex., Wichita Falls—City electior 
12, to vote on $200,000 bonds to in 
waterworks system. J. Montgomery 
ener. 

BIDS DESIRED 
Newark—Until Oct. 28, by \ 
Jersey Dist. Water Supply Comn., 24) ¢ 
ton St., building portion of Wanaque 
L. J. Tonnele, chn ; advertised in this 
Noted Sept. 30. 

N. J., Ventnor City-—Until Oct 
Common Council. altering and building 
ditions to waterworks system. a. 
Hand, clk.; advertised in this issue 

Neob., Stdney—tUn‘il Ort. 15. by cit 
moving some of present distributing 
tem end laying main trunk system, 1 
ing 40,000 ft. 4-16 in. c.i. pipe, conere 
steel storage reservoir, 1.000.000 gal 
pacity. also remodeling present power 
in connection with above, to include t 
out 2 old boilers, adding 2 new ones 
one new engine generator. RXR. D. S 
bury Co.. 1415 East Colfax Ave., Dé 
Col., engrs. Noted Sept. 30. 

PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 

*Mass., Boston—City let contract 
nishing and erecting two pumping 
for hich pressure fire service, one at | 
coln Power Station of Boston Electric 
Co., Commercial St., and other at 38 &! 
tion Property of Edison Electric — ! 
ing Co., Atlantic Ave., to We } 
Electric & Mfg. Co., 10 High St. 

N. Y.. New York—Dept. Water Sunply 
Gas & E Mectricity. Municinal B'de., rec 
bids Sept. 30, furnishing, delivering 
installing additional discharge lines 
179th St. Pumping Sta., from Melrose 
Constr. Co., T03 Enxst 125th St., $14 
J A. Greggory, $14.753; H. E. Foy 
East 125th St., $15,700. Noted Sept 

*Kan., Mirneola—City let contrect 
general construction, including pumps 
drant, valves and 8,210 Ib. galvanized 
to C. H. Everett, Hutchison; furr 
9,235 ft. 4-6 in. pine and 4.790 Ib. sper 
to Amer. Cast Iron Pine Co, 716 S« 
Bldg., Kansas City, Mo; building 
end tank, to Chicaro Bridee and Tron 
105th and Throop Sts., Chicago, Il. 


*Mo., Fayette—City let contract ext 
ing waterworks system, involving earth: 
dam, riprap, concrete intake, rinr ; 
svillway, cleanout, sluice gates, track rich 
fine screens, 8 in. pipe line from dan 
to present pipe line, ete., to McGraw 
Frazier, Fayette. About $62,000. Ni 
Sept. 9 


*Que., 


N. Jd., 


St 744 


Montreal—Administration Comn. 
let contract building 5 ft. conduit, 196 ft 
long, from collecting well at waterworks 
to new electric pumns, to Atlas Constr. C0. 
37 Belmont St. About $24,000. 
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Sewers 
PROPOSED WORK 


a., Hazelton—City Council plans to 
build 1,600 ft. extension to trunk line 
ewer in Diamond Ave. from Seybert to 
Cleveland Sts, cost $31,834; laying 600 ft. 
sewer in North Locust St. from 12th to 
sth Sts., $27,773; arching 1,000 ft. Bunton 
tock Creek from Mill St. to source, $67,- 
84: building sewers in various other 

reets, $200,000. J. Rough, cicy engr. 

Pa.. Johnstown—Cityv election Nov. 5 to 
vote on $1,650,000 bonds to build sewers. 

Kan., Stockton—City had plans prepared 
for building sewers in various. streets. 
About $65,009 FEF. T. Archer, New Eng- 
land Blade., Kansas City, Mo., engr 

Kan., Wichita—City plans to build storm 
wate sewer in East Douglas Ave. Dist 
to include Washington, Central, Santa Fe 
and English Aves., Ist and Main St., 8,000 
ft. long, to cover about 400 acres. About 
$175,000 

Neb., Chadron—See “Stroets and Road 

Wyo., Laramie—City election Nov. 2, to 
vote on $119,500 bonds to complete Water- 
works system. 

**"0.. Clayton—City rejected bids re- 
ceived Sept. 28, building sewers in Dists 
1. 2 and 8, involving 16,401 ft. 6-8 in. vitr 





” 


pipe. one 12,000 gal. and one 6,000 gal 
septie tank About $26,000 Work will be 
readvertised next spring E. C. Smith, 


Clayton, engr. 

Tex., Wichita Falls—City election Oct. 
12, to vote on $700,000 bonds to build san- 
itary sewers and $260,000 bonds for storm 
sewers. J. Montgomery, city engr. 

Okla., Ada—City having plans prepared 
building sewers in Dists. 11 and 12. About 
$30 000, Johnson & Benham, Firestone 
Bldg., Kansas City, Mo., engrs. 


BIDS DESIRED 

N. Y.. Middletown—Until Oct. 20, by 
Stete Hosvital Comn., Capitol, Albany, 
building underground sewer connections for 
Chronic Hospital here. About $25,000. FE. 
S. Elwood, secy. 

N. J., Jersey City—Until Oct. 19, by Bd. 
Comrs., building sewerage system in Fisk 
St. Drainage Area. F. A. Dolan, city clk.; 
advertised in this issue 

N. J., Phillipsburg— Until Oct. 13, by Ba 


~ 


Comrs., 32 Market St., building sewers; 
Sect. 10 involves 1,890 ft. 19 in. vitr. pine; 
Sect. 11, 1,406 ft. 48 in. segmental block; 
fect. 12, 1.854 ft. 8 in. vitr. pine. H. R. 


Br'tton, dir. Streets & Pub. Impvts.; ad- 
vertised in this issue. 

Pa., Phit'a.—tTtil Oct. 15, hy J. C. Wins- 
ton, dir. Pub. Wks., furnishing labor and 
material building branch sewers in Beau- 
mont, Perks, Ponnaffon, gridge, Broad, 
Clarion, Durfor. Fdmund, Euclid, 56th, 59th, 
Fillmore, Garfield, Royal, Hall, Juniner, 
Lawrence, Pike, Litchfield. Lrzorne. Mar- 
shell. Mayland, Morse, Ontario. Oxford, 
Palethorn, Pentridge, Peters. Ridgewood, 
Sanger, 6th. 65th, 66th, Svdenham. Tabor, 
3rd, 13th. Tower, 28th, Venango, Wakeling 
and Watts Sts., Buist Chalmers, Chew, 
Lancaster, Lansdowne, Columbia, Park and 
Woodbine Aves. About $500 000. 

Ovla,, Ada—Until Oct. 19, by Bd. City 
Comrs., furnishing labor and material build- 
int Senitary Lateral Sewer Dists. 11 and 
12. Johnson & Benham, Firestone Bldg., 
Kansas City, Mo., engrs. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Wakefield — City let contract 
building sewerage system in North St. and 
private land, here and Stoneham, involving 
5.485 ft. 15, 18 and 20 ft. pipe, to A. Cefalo 
316 Belgrade Ave., Rosindale, $29,588. 


*N. Y., Long Island City—M. E. Con 

nolly, pres. Queens Boro., let contracts 
building sewers in Lyon Ave. and 39th St., 
to Green Contg. Co., 734 Vernon Ave., As- 
toria, $3.370 and $3,793 respectively ; 76th 
St, to Saverio & Britton, $33.850; borings 
in Jamaica Bay, to C. S. Edwards, $8,890. 
Noted Sept. 23. 
_ ¥N. C., Gastonia—Citv let contract build- 
ing concrete sewerage disposal plant, to B 
W. Harris, Durham. About $60,000. Noted 
Nov. 27, 1919. 


_ 0., Cleveland—S. H. Kleinman_ Realty 
Co., Natl City Bldg., received bids building 
sewers and water mains in Yorkshire 
Heights allotment, involving 5 240 ft. 10-20 
in. vitr. and 3.550 ft. 6-8 in. c.i. pine, from 
A. Hosine, 635 RraMey Court, $383 598: FB. 
Ceso & Son 2462 Reldwin R4., $24 194. 
_ ¥Ind., Muncie—City let contract building 
South Side Sewer, to C. C. Harris & Co. 
Youngstown, O. About $355,000. Noted 
Aug. 19. 
*Mo., Joni'n—City It contract buding 
Sewers in various streets, involving 20,200 


ft. 8-30 in. pipe, to J. L. Zeidler, Waterloo, 
Ia. About $64,500 


*Tex., El Paso—See “Buildings.” 

*Okla., Miami—City let contract building 
12-18 in. vitr. clay sewers in various streets 
to L. B. James and I. J. Schoe, City Hall 


About $30,000. F 
Bridges 


PROPOSED WORK 


Pa., Essington—Phila. & Reading R.R., 
§22 Phila. & Reading R.R. Blde., having 
preliminary plans prepared by S. T. Wag- 
ner, ch. engr., for reconstructing bridge over 
Darby Creek here to includ approaches, 
drawbridge, and changing from single to 
double track Cost to exceed $50.00, 

Pa., Harrisburg——State Bd. Pub. Grounds 
& Bldg. rejected bids Sept 1, building 
Soldiers and Sailors Memorial Pridge, steel 
and concrete Noted Sept. 16 

Pa., Johnstown—City election Nov. 5 to 
vote on $200,000 bonds to build bridges 

W. Va., Hunrtington—City had plens pre- 
pared and receives bids about Feb. 1, build 
ing 1,715 ft. overhead crossing on 23rd St 
over Baltimore & Ohio R.R., Chesapeake & 
Ohio R.R., and Ohio Valley Electric RR. 
tracks also over Amer. Car and Fdry. Wks 
About $252,000 W. kK. Beardslee, Hunting- 
ton, engr. 

0., Eaton—Preble Co. plans to repair 4 
concrete and steel highway bridges, 18 ft 
wide. About $25,000. R. G. Hlunt, co. surv 

Minn., Crookston—Po'k Co. rejocted bids 
Sept. 4 building 7 bridges, Nos $408. 3411, 
3423, 3424, 3428 and 3429 About $27,000. 
S. Steenerson, Crookston, engr. Noted Aug 
> 








Missouri—-State Highway Dept., Jeffer 
son City, plans to build rein -con. through 
girder superstructure over Little Clear 
Creek, on Sta. 1141 plus 6), 44 ft. span, 18 
ft. roadway, involving 254.9 cu.yd. Class 
“B” concrete, 27.130 Ib. reinforcing steel; 
rein.-con, through girde superstructure, 
over Sims Creek, on Sta. 831 plus 38, 30 
ft. span, 18 ft. roadway, 201.5 cu.yd. Class 
“B” concrete, 20,570 Ib. reinforcing steel; 
rein.-con. deck girder superstructure, over 
Coon Creek, on Sta. 672 plus 50, 24 ft. span, 
18 ft. roadway, 2.6 cu.yd. Class “A,” 26.1 
cu.yd. Class “B" and 74.5 cu.yd. Class “C” 
concrete, 5,470 Ib. reinforcing steel; rein.- 
con. slab superstructure over branch of 
Coon Creek, on Sta. 632 plus 50, 20 ft. 
fnan, 18 ft. roadway, 2.1 cu.yd. Class “A,” 
29.3 cu.yd. Class “B" and 78.5 cu.yd. Class 
“Cc” concrete, 3510 Ib reinforcing steel; 
rein.-con. through cirder = sunerstructure, 
over Broyles Branch, on Sta. 185 plus 60, 30 
ft. span, 18 ft. roadway, 56.6 cu.yd. Class 
“B” and 62.4 cu.yd. Class “C” concrete, 
7.780 lb. reinforcing steel, all above on 
Osceola-Eldorado Springs Rd., St. Clair 
Co. ; rein.-con. slab superstructure, over Big 
Branch Coon Creek, on Sta. 1485 plus 16, 
20 ft. span, 18 ft roadway, 2.1 cu.yd. Class 
“A,” 29.3 cu.yd. Class “B” and 60.2 cuyd. 
Class “C” concre‘e, 3.360 lb. reinforcing 
steel; rein.-con. slab superstructure and 4 
rein.-con, wing walls, over Big Branch Coon 
Creek, on Sta. 860 plus 32, 16 ft. span, 18 
ft. roadway, 23 cu.vd. Class “A” and 100 
cu.yd. Class “3” concrete. 6,889 Ib. rein- 
forcing steel; rein.-con. slab s:1perstructure, 
over Gallinipner Creek on S*a. 114 plus 60, 
20 ft. span, 18 ft. roadway, 2.1 cu.yd. Class 
“A.” 29.3 cu.yd. Class “B” ard 91.4 cu.yd. 
Class “C” concre*e, 3.390 Ib. reinforcing 
steel; rein.-con. slab s erstrrvetvre and 1 
concrete pier, over Fork of Little Wean- 
bleau Creek, two 2% ft. syo~s, 18 ft road- 
way, 3.9 cu.yd. Class ‘“‘A.” 55.4 cu.yd. Class 
“B” and 51.2 cu.yd. Class “C” concrete, 
6,060 Ib. reinforcing steel; rein.-con. slab 
superstructure and 1 concrete pier, over 
Little Weaublean Creek, on Sta. 18 plus 
50, two 20 ft. sn-ns, 18 ft. roadway, 3.9 
cu.yd, Class “A.” 553 cu yd. Class “B” and 
51.2 cu.yd. Class “C” concrete, 6,060 Ib. 
reinforcing steel; rein.-con. slab super- 
structures ard 2 concrete piers, over Panther 
Creek, on Sta. 1844 plvs 50, three 20 ft. 
enans, 18 ft. roadway, 5.7 cu.yd. Class “A,” 
722 cu.yd. Class “R” ard 63.4 cu.yd. Class 
“Cc” concrete, 9,300 Ib. reinforcing steel, all 
on Osage Valley Hiehway. St. Clair Co. 

Missouri—State Highway Dent., Jefferson 
City, plans to build Stevens Branch Brid-e 
over Stevens Branch. on Sta. 11 plus 66, 
involving 3 cu.yd. Class “A.” 88.4 cu.yd. 
Class “B” and 21 cuyd. Clasrs “C”* con- 
crete, 6,830 Ib. reinforcing steel; Clarks 
Creek Bridge. on St. 485 plus 35, 547 en. 
yd. Cle-s “A” and 130.9 cu.yd. Class “B” 
concrete, 19.250 Ib. reinforcing and 52.390 
Ib. fabricated structural steel; Blacks 
Bridge over St. Francois River, on Sta. 642 
plus 75, 15.2 cuyd. Class “B” concrete, 
1,220 lb. reinforcing ani 3%.690 Ib. setruc- 
mral steel, 759 lin, ft. concrete pi'ing; 
Clarks Creek Brid~e over Clarks Creek, on 
Sta. 208 plus 59. 5 7 curd. Clvss “A,” 1456 
cu.yd. Class “B” and 40.6 cu.yd. Class “C” 











concrete, 13,390 Ib. reinforcing 


% W 


above on Federal Aid Project. 1 Vay 

Co.; Salt Fork Bridge over Salt Fork at 

Kiser Hill on Sta 991 plus 16, Feder 
Saline Co 23 euy 


Aid Project 29, 
i te concre te, 1 62 ’ Ib 


« reintoreit 






and oO Ib. fabricated structural steel 
630 lin. ft. conerete piling; 11 rein -con L b 
superstructures, on Federal Aid Project l 
Howell Co., 29.2 cuyd. Class “A,” 8212 
cu.yd. Class “B’ ind 448.2 ecu.yd. Class 
Cc" concrete, 77,930 Ib. reinfore ng steel. 
BIDS DESIRED 

North Carolina—Until Oct. 12 by State 

Highway Comn., at Div. Office, Greensboro 


building bridges and culverts on Federa 


Aid Project 98 A, Moore Co, involvir 
1,832 cu.yd. Class A concrete, 246,300 Ib 
reinforcing steel, 4,680 Ib plates and bol 
990 lin.ft. untreated timber piles, et W 


S. Fallis, Raleigh, state highway engr 
Ky., Harlan — Untii Oct. 11, by Comr: 


Harian Co., building 545 ft. bridee ov: 
Cumberland River at Wallins Creek 16 
ft. bridge over Martins Fork of Cum’ « 
land River at Catrons Creek N. Cory 


bridge engr.; advertised in this iss 

Missouri Until Oet. 25. bv State High 
way Dept., New Medrid, building skew ror 
truss superstructure over Drainage D'tch 
18, on Sta. 670 plus 30. 60 ft. span. 18 ft 
roadway, involving 360  linft creosote 
timber piles, 74.2 cuyd. Class “PB” concret 
masonry, 5,340 Ib. reinforcement for eon 
crete masonry, 28 400 Ib. fabricated strue 
tural steel, 5,810 ft. timber, ete., cost $8,- 
034; pony truss superstructure, over Hun 
ter Lateral Drainage Ditch, on Sta. 769 plus 
5, 50 ft. span, 18 ft. rordway, 240 lin-ft 
creosoted timber piles, 411 cuyd. Class 
“B" concrete masonry, 2.030 Ib. reinfore 
ment for concrete masonry, 23,30) Ib 
fabricited structural steel, 5,000 ft. lumber 
ete., $5,709; TI-hbeam sunverstructure, over 
Drainage Ditch 18, on Sta. 907 pus 91. 38 
ft. span, 10 ft. roadway, 230 linft. creo 
soted timber piles, 4446 cuyd. Class “RB" 
conerete masonry, 2,650 Ib. reinforcement 
for concrete masonry, 17,200 Ib. fabricated 
structural steel, 4,100 ft. lumber, etc., $4 
793; pony truss superstructure over Open 
fay Drainage Ditch, on Sta. 1061 plus 22, 
70 ft. span, 18 ft. roadway, 240 lin.ft. creo- 
soted timber piles, 461 cu.yd. Class “"'” 
concrete masonry, 2,630 Ib. reinfore ment 
for concrete masonry 34.500 Ib. fabricated 
structural steel, 6.800 ft. timber, $7,441 
Above bridges on Federal Aid Project 40, 
New Madrid Co. 

PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 

“wR. TL, North Sciteate—Water Supply 
Pd., City Hall, Providence, let contract 
building Danielson Pike Bridge, 35 ft. span, 
involving 880 cu.yd. concrete, 25,000 Ib 
steel and 6,000 cu.yd. earth excav., to T. F. 
McGovern, 95 Main St.. Southbridge, $51,- 
600. Noted Sept. 23 under “Providence.” 

*Conn., Hartford — Billings & Spencer 
Co., Park and Laurel Sts., let contract 
building concrete and steel bride at | 1>nt 
to Ellison Constr. Co., 100 Wellington Ave. 
Cost to exceed $25,000. 

*kMinois—Dept. Pub. Wks. & Bides., 
Springfield, let contracts building bridges 
on Sect. 15B, Federal Aid Project 14, Pul- 
aski Co., to Heman Constr. Co., Title Guar- 
anty Co., St. Louis, $24,217; Sect. 15C, 
Federal Aid Project 14, Pulaski Co., to 
jen’l. Constr. Co., 582 Arcade Bl¢g., St. 
Louis, $15,000; Sect. 2B, Federal Aid Pro- 
ject 18, Champaign Con. to Zimmerly Bridee 
Co., Paris, $43,240; Sect. U2, Federal Aid 
Project 9, Fayette Co, to lL. C. Kesler, 
Herrick, $70,185. Noted Sept. 23. 

*Wis., Racine—"d. Pub. Wks. let con- 
tract building Millmine Bridge, to have 
three 50 ft. spans, rein.-con., to Olson & 
Connolly, c/o P. H. Connolly, City Hall, 
$31,473. Noted Sept. 9. 


*Ia., Pocahontas —Porahontss Co. let 
contracts building cne 16 x 50 ft. pony 
truss bridge, three 16 x 16 ft., one 16 x 2” 
ft. and one 16 x 32 ft. I-beam brid~es, 16 
ft. roadways, to C. L. Schoeboe, 1543 33rd 
St., Des Moines, $25,055; one 14 x 5% ft, 
one 20 x 50 ft. and two 20 x 55 ft. pony 
truss bridges, 16 and 29 ft. w'de, to Vinton 
ce & Conte. Co, Vinton, $31,214. Noted 
Sept. b 


>Kan., Topeka—Shawnee Co. let contract 
building 130 ft. rein.-con. reinbow arch 
bridge, 20 ft. roadway, near W>okarusa, to 
N. E. Marsh & Co., 295 Mosoric Temp, 
Des Moines, Ia., $38,751. Noted Sept. 16. 

¥N. D., Mott—Hettinger Co. let contract 
building double span Rrinbow arch bridee, 
concrete to J. D. Berry, Mott, $40,180. 
Noted Sept. 16. 


Tex., Franklin — Robertson Co, received 
bids Sept. 16 building concrete and stel 
bridges, including four 50 ft. and one 70 
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ft. stee] span, 16 ft. roadway, on Highway 
14, from MecCall-Moore king Co 308-9 
Amicable Bldg Waco, $75.817 ;: Austin 
Ltros 1815 Coombs St Dallas, $81,055; 
\. D. MeClain & Co., Houston, $86,925 
Noted Sept. 2. 


Streets and Roads 


PROPOSED WORK 
Mass., Gardner Town plans to 
concrete road on Main St. from West 
ner Sq. to Union Sq About $75,000 
& Kendall, Gardner, engrs 


Bridges 


build 
Gard 
Sweet 


Conn,, New 
Various Streets 
Ford, city 

New 
Lat 
Sent vs 
Co. and Rd 

m, @. 
pres Queens 


Haven—City plans to pave 

About $200,000 r. L 
engr 
York — State Highway Comn., 55 
Albany received no bids 
Rd 5, 588-B, Greene 
Nasseu Co. Noted Sept. 16 
Island City—M. EF. Connolly 
Roro rejected bids Set 0 
regulating and grading 2 sections of Rock 
iway Blvd, Cooper Ave., Shell Rd. and 
Strongs Causeway Noted Sept. 16 

Pa., Hazelton—City Council 
prepared and receives bids in winter 
ing 1.800 ft. Chureh St. from 8th to 
Sts., cost $24.806; 2,000 ft. Poplar St 
Broad to Noble Sts., $28,176, both 
bas With amiesite coat; 2,000 ft. North 
Locust St. from Diamond Ave. to 12th St., 
cement with amiesite top or some 
other approved bituminous mixture, $42 
O37, all above 40 ft. wide Various 
other streets, amounting to $100,000 J 
Rough, city engr 

Pa., Johnstown 


vote on SPouleoa 


aster St 
ompleting 


396 


Long 


plans 
Dp iv- 
17th 
from 
cement 


having 


base 


also 


Nov » to 
and 
strects 
Morgan 
Ra \bout 
Will appro 
Rothrock 


election 
$: for paving 
$500,000 bonds for repaving various 
W. Va., Berketey Springs—C 
to grade Great Cacapon 
Federal Government 
50 per cent of cost os, ae 
erkeley Springs, engr 


(ity 
bonds 


omrs 
(“o. plan 


aoa 


Clendenin City voted 
nas o grade, pave and drain 
streets Engineer not selected 
W. Va., Lewisburg 
$94,000 bonds to improve 
Dist Noted 
Va... Middlebourne—— 3 \ 
plan to grade 4 mi. River Rd About $47 
vo Federal Government will poronriat. 
' per cent of cost C. BB. Cool Middle 
bourne, eng! 


$40,000 


Various 


voted 
Blu 


Greenbrier Co 
roads in 
July 29 


Sulphur 


Tvier Co 


voted 
highways 
Boat 


rewster 


Jamestown—Fentress Co 
bonds to build two 
from Pickett Co. line near 
Morgan Co line near B 
Dixie Short Route at James 
other starting at Overton Co 
near Davidson and running 
line east of Banner Springs, 
Short Route National High 


Tenn., 


one 


S200 000 
T 
} 


unning 
land to 
Fork, 
town, 
line at a point 
to Morgan Co 
crossing Dixie 
way, at Grimsley 

avy. €¢ 
vote on $ 


Scott St 


crossing 


and 


vington City plans election to 
0.000 bonds to resurface 15 blocks 
from 6th St to Sterret Av 
$230,000 bonds for 5 blocks Main St. from 
ith to Pike Sts $50,000 bonds to improve 
16 blocks Decoursey Ave Latonia, from 
32d to 45th Sts 

0., Toledo—Lucas Co. will sell 
pave 68 mi. Syivania-Onetowora 
ft. wide, concrete; 4.5 mi. Wynn Rd 16 
ft. wid concrete, $167,000; 2 mi. South 
Street, 16 ft. wide, concrete, $103,000; 3.96 
mi. Whitehouse-Arehbold Rd 1” ft de, 
waterbound macadam $55.500; 4.37 mi 
Erint Rd 14 ft. wide, waterbound mac 
dam, $72,600 


Wis., Two 
bids buliding 
macadam resurfacing on 
roe and 16th Sts C. Popelka, 
ener. 

Minn., Hibbing — City opens bids 
Nov. 1 for preparing foundation and laying 
conerete pavement on Central Ave. from 
Ist to Howard Sts Abo t $100,000, E. J 
Halley, Hibbing, engr 

Kan., Wichita—Sedgewick Co 
prepared grading and surfacing 5.59 mi 
Project 54, Sect. A, Cannon Ball Rd., 18 
ft. wide, concrete or brick M. Roseberry, 
Wichita, engr. 

Neb., Chadron—City plans to grade, pave, 
build concrete curbs and install storm 
sewers in Impvt. Dist. 2 and 3 About 
31,000,000 R. D. Salisbury Co., 1415 East 
Colfax Ave. Denver, Col., engrs 

N. D., Minot—Comrs. Ward Co 
build 18 mi. State and Federal 
between Burlington and Carpio 
tween $90,000 and $125,000 

Montana—State Highway Dept.. Helena, 
plans to gravel surface 18 mi. Glasgow- 
Siashua Rd., Valley Co., 


bonds to 
Rad 16 


receives 
penetration 
Mon 

Hail, 


Rivers — City soon 
22.000 sq.yd. tar 
Washington, 
City 


about 


had plans 


plan to 
Highway 
Cost be- 


cost $118,855: 6 


ENGINEERING NEWS-R 


$41, 
i8 ft 


mi. Glasgow-Jordan 
085; pave 0.373 mi. McLeod Ave 
wide, Sweet Grass Co., $20,228 Federal 
Government has been asked to appropriate 
toward cost. J. N. Edy, state highway engr 
Mo., Keytesville—Chariton Co. had plans 
prepared grading, building culverts and 
wooden guard rail on 1.13 mi. road from 
Mussel Fork Creek westward, also on 0.60 
mi. road from Chariton River southea 
involving 900 cu.yd. earth excav 48,72! 
cu.yd. borrow, 2.2 cu.yd. Class “C”" con- 
crete, 1,093 wooden guard rail, ete 
Hamek, Howe Bldg., 


Rd., Valley Co, 


lin.ft 
About $36,908 M. J 
Macon, engr 

Mo., St. Joseph—-City received no bids re- 
surfacing 1 mi. road between car tracks 
on 22d St. from Marion St. to Lovers Lane 
and from Marion St. to Highland Ave, 
also from Frederick Ave. to Oakland Park, 
33 ft. wide, involving 1,500 sq.yd vitr 
brick, 230 lin. ft. plain curbing, 590 lin ft 
portland cement concrete sidewalks. About 
$39,836 W. K. Scitz, City Hall, engr 

Tex., Brownsville—Cameron Co. plans to 
expend $1,000,000 to build conerete roads 
W. O. Washington, highway engr. 


Tex., Burkburnett —City voted 
bonds to improve streets, to includk 
etc. KR. D. Laney, mayor. 

Tex., Del Rio—~Val Verde Co. having 
plans prepared grading, gravel surfacing 
and draining 7.29 mi. Highway 12 from 5 
mi. north of here to Devils River. involv- 
ing 15,000 cu.yd. earth, 3,000 eu.yd. solid 
and 2,500 cu.yd. loose rock excav 14,700 
cu.yd. gravel, 14,500 Ib. reinforcing steel, 
125 cu.yd. Class “A,” 24 cu.yd. Class “B” 
ind 142 cu.yd 1: 2:3 concrete About 
$50,760. G. M. Jowers, co. engr 

Tex., Gainesville—Cooke Co. having plans 
prevared grading gravel surfacin and 
draining 9.5 mi. Highway 40 from Denton 
Co. line to north boundary line Rd Dist 
1, involving 95.000 ecu.yd. unclassified earth 
excayv., 24.776 cu.yd. gravel, 64,000 Ib. rein- 
forcing steel and 800 cu.yd. Class “A” 
concrete About $169,619 Bryant & Huff 
man, 211-217 Littlefield Bldg., Austin, engrs 

Tex., Sinton—S.1n Patricio Co. onens bids 
about Oct. 20, grading, surfacing and d-oin 
ing 12.04 mi. Highway 9 through Rd. Dist. 
» also 15.5 mi. Highway 9 through Rd 
Dist. 1 A. C. Pancoast, Beeville, co engr 
Noted Sept. 23 


Tex., Wichita Falls—City election Oct 
12, to vote on $3459.099 bonds to improve 
streets J. Montgomery, city engr. 

Okla., Alva—City having plans prepared 
paving 20 to 25 blocks About $150,000 
Johnson & Benhar Firestone Bldg, Kan 
sas City, Mo, ene 

Colorado—St I ligshway Dept., Denver. 
plans to build 6 mi. highway between Brush 
and Akron, Yuma Co sand and clay 
About $48,000. J. C. Maloney, state high 
Way engr 

Col, Colorado Springs 
about Dec. 1 paving 8 
cade, Platt and Nevada Aves., involving 
62,030 lin.ft. conerete curb and gutter, 84, 
254 cu.yd. earth excav., ete About $1,148,- 
598 s will be received on 6 in. con- 
crete | ement, Warrenite bitulithie on 5 
in. concrete base, Warrenite bitulithic on 
4 in. crushed stone base, sheet asyvhalt with 
binder on 5 in. concrete and asphaltic 
concrete on 5 in concrete base. F. F 
Mallon, City Hall Noted April 1 

Idaho—State Highway Dept., Boise, plans 
to grade and drain 21.8 mi. Sawtooth Park 
Highway-Salmon North Fork Sect. Lemhi 
Co., cost $347.090; 7.88 mi Lost River 
Highway connecting Federal Aid Projects 3 
and 4, Custer Co., $85,000; 


$50,000 
paving, 


City receives bids 
mi. Colorado, Cas 


base 


engr 


12.4 mi. Lost 
River Highway from Mackay to Darlington, 
Custer Co., $141,000 W. J. Hall, Boise. 
comr. Pub. Wks. 

Ariz., Tucson—Pima Co. plans to build 
following roads: Casa Grande, cost $255, 

Borderland, $182,000; Vail-Benson, 
: Nogales, $317,747; Ajo-Gunsight, 

Ajo East, $680.000; Ajo West, 

Mt. Lemon, $49.000; Twin Buttes, 

Indian School, $2,300; North 
Verde, $39,324; South Tanque 
22.500; Fort Lowell, $14.962; Sa- 
$51 , Arivaca, $168,000; Kenni- 
Dip, $7,700; Cienego Dip, $4,666; 6th 
Ave.. $29,412; Pantano Bridge, $30,000 
Total cost, $2,837,338 About $1,861,383 
available. 

Que., Montreal Administrative Comn. 
plans to expend $42,000 for sidewalks. City 
to pay half and bordering property owners 
to pay other half 


BIDS DESIRED 


Brooklyn—Until Oct. 1%, by E. 
boro. pres., regulating and 
paving with permanent asphalt pavement 
on 6 in. concrete foundation roadway_ of 
Bath Ave. from 21st Ave. to Bay 35th St. ; 


Tanque 
Verde, 
sabe, 
son 


®. 
“5 


x. Ue 
Riegelmann, 
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regulating and grading 86th St. from S 
well to Gravesend Aves.; regulating, « 
ing and laying sidewalks on 86th St. f 
Stillwell to Gravesend Aves.; relocating, 
tracks and rails on Bath Ave. from 

Ave. to Bay 35th St. 

N. J., Freehold — Until Oct. 18, by 
Freeholders Monmouth Co., rebuildine Ss; 
1-A and 1-B of Rumson Rd., Shrews!} 
Twp. and Rumson Boro. W. M. Ber; 
dir.; advertised in this issue Not 
Jan. 29 


Pa., Pittsburgh—Until 
grading, paving, curbing, 
St. from Nevada to Pocono Sts., cost $ 
500; Pocono St. and Lynn Way, $35 
Carson St. from Smithfield to South 7 
Sts., $116,700; Webster Ave. from Ful] 
ton to Roberts Sts., $43,000, all to be shi 
asphalt with concrete curbing 

Pa., Throop (Olyphant P. O.)—Until 0 
11, by Boro. Council, paving 1,500 
Scranton Rd., 30 ft. wide. About 25,6 
F. Stone, Court House, engr. 

Delaware—Until Oct. 27, by State H 
way Dept., Dover, building 6.57 mi. st 
highway from Laurel to Asbury Chur 
Sussex Co., Contr 


CS-13; 0.93 mi 
highway through Georgetown, Sussex | 
Contr. CS-14; advertised in this issue 

North Carolina—Until Oct. 12, by St 
Highway Comn., at Division Office, Greens 
boro, surfacing 5 mi. Federal Aid Project 
125 A, waterbound macadam, Allerhaney 
Co.; grading and top soiling 11.93 mi. Fed 
eral Aid Project 112, Caswell Co.; 2 
mi. Federal Aid Project 99 B, Chathan 
Co 9.46 mi. Federal Aid Project 101 8 
Randolph Co W. S. Fallis, Raleigh, stat 
highway engr. 

Indiana Py 3d Co. Comrs 
roads in following counties: 

Oct. 11, St. Joseph, South 
F. A. Miller Rd., Portage 
C. Sedgwick, aud 

Oct. 15, Madison 
ft. Benzenbower Rd 
Twhps., gravel Hi. P. Hardie, aud 

Oct 27, Vigo and Sullivan Counties, 
Terre Haute, J. W. Adams et al Vin 
cent Yeagher et al. Rds.,. on county line 
C. M. Lee, aud. Vigo Co., and F. M. Daniels 
nud. Sullivan Co 

Oct. 39, jartholomew 
mi. Herring Rd., Jackson 
Co. and Rockcreek Twp., 
derson, aud. 

Ind., Ft. Wayne—tUntil Oct. 14, by 
grading, draining, curbing and paving : 
ft.. Lumbard St., 26 ft. wide. About - 
100 Bids will be received on all types of 
pavement F. M. Randall, City Hall, eng 
Noted Aug. 12 


Ind., Ft. Wayne—Until Oct 
Allen Co., grading, draining and paving 
15.747 ft. Young Rd., 12 ft. wide, water 
bound macadam About $53,400 A. W 
Grosvenor, co. engr. Noted Sept. 23 

Mich., Detroit—Until Oct. 22, by Bd 
Comrs. Wayne Co., 220 County Blide., gr: 
ing, draining and surfacing 1.582 mi. State 
Trunk Line Rd. 10-19, 20 ft. wide, involving 
6.022 cu.yd. earth excav., 18,567 sq.yd 
crete, 6,135 lin.ft. tile, 282 cu.vyd. concrete 
in culverts, 49,590 Ib. steel beams, etc 

Mich., Lake City—-Until Oct. 15, by Dad 
Rd. Comrs. Missaukee Co., grading, drain 
ing and surfacing 5.406 mi. State Trunk 
Line Rd. 55-2, Sect. B, involving 18,975 
cu.yd. earth excav., 50,743 sq.yd. base 
course gravel, 476 lin.ft. pipe culverts, ete 

Wisconsin—Until Oct. 11, by State Hig) 
way Dept, Madison, grading and pay 
2.71 mi. Madison-Sauk City Rd., (Spring 
field Hill), Federal Aid Project 12, Dan 
Co., involving 4,931 cu.yd. feathereds: 
gravel surfacing 

Minn., Granite Falls — Until Oct 
Yellow Medicine Co., graveling 10 mi 
Rd. 5. About $35,000. K. P. Caswell 
Granite Falls, engr. 

Missouri—Until Oct. 25, by State Hig! 
way Dept.. New Madrid, building 1).81 m 
King’s Highway, Federal Aid Project 4 
New Madrid Co., involving 45,050 cuyd 
earth excayv., 58.956 cu.yd. borrow, 186,658 
sq.yd. specification “A” gravel pavem nt 
90.1 cu. yd. Class “B” and 113.8 cu.yd 
Class “C" concrete masonry. About $225 
477. 

Mo., Clayton—Until Oct. 13, by St. Louis 
Co., grading 7.3 mi. St. Charles Rock hi 
from Lackland to Taussig, involving 30,!) 
cu.yd. rough grading. About $25.000. W 
Elbring, Clayton, engr. 

Ark., Siloam Springs—Until Oct. 28, 
Comrs., Benton Co.. grading, surfacin: 
draining, also building steel bridges 
34.75 mi. road impvt. Dist. 5, involvir 
135,000 cu.yd. earth and 13,909 cu.yd. ro 
excav., ete. I. P. Kemver, S'lcam Springs, 
secy. W. L. Winters, Ft. Smith, engr 


Oct. 9, by « 


etc., Homest: 


building 


Bend, 6.733 
Twp., coner 


Co., Anderson, 16,976 


Anderson and Union 


and 


Co., Columbus, 1 
Twp., Decatur 
stone R. Hen 


26, bv Comrs 


eon 


19 by 
State 








cone armen 
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eX., Clarksville—Until Oct. 15, by R. a 
ams, judge Red River Co., grading, 
ceing and building concrete and steel 
s and culverts on 4 mi. Highway 5 
\very to English, involving 5.24 acres 
ring and grubbing, 22,934 cu.yd. bor- 


and 2,865 cu.yd. earth excay., 159.8 
Class “A” concrete, 4,865 cu.yd. 


el, 16.681 1b. structural steel, 3,074 ft. 
ring, ete. About $53,990. P. Y. Creager, 


engr. 


pRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Maine—State Highway Dept., Augusta, 

pave 4.71 mi. state highway, bitumi- 

= macadam, Newport Twp.; 5.87 mi. 

te highway, gravel, Sherman and Crys- 

7.44 mi. state highway, bituminous 

‘adam, Corinna, and 5.52 mi. state high- 

bituminous macadam, Dexter Work 

i} be done by day labor. Noted May 20 

* Massachusetts State Dept Pub. Wks., 
DD Highways, Boston, let contracts re- 

ring 2,100 ft. state highway, macadam, 

rling, to Federal Contg. Co., Stoneham, 

010; grading Dedham Parkway, East 
jedham, to Powers Bros., 167 North Mon- 

llo St. Brockton, $5,500; paving 2,000 

state highway, bituminous macadam, 
Saugus, to Rowe Contg. Co., 45 Milk St. 
Roston, $27,067; 10,450 ft. state highway, 
tuminous concrete, Salisbury, to J. EF. 
Watkins, 29 Powow St., Amesbury, $58,214; 

10 ft. state highway, bituminous macadam, 
Danvers, to MeDonough Co., 620 Humphrey 
St, Swampscott, $5,605. 

*Mass., Boston—City let contract build- 
ne Caroline Ave., involving 350 cu.yd con- 
erete Walls and 8,000 cu.yd. exeav., to J. C. 
Coleman & Sons Co., 1620 Tremont St., 
Roxbury. About $25,000. Noted Sept. 9. 

New York—State Highway Comnn., 55 
Laneaster St., Albany, received bids Sept. 
x, completing (a) Rad. 1,535, (b) Ra. 5,649, 
Rockland Co., (ec) Rd. 1,208, Suffolk Co., 
(ad) 1,496 Essex Co, from Rosoff Eng. Co., 
i) Park Row, New York City, (a) $30,743, 
(b) $43,817; R. W. S. Corp., 30 Church 
st.. New York City, (c) $179,955; W. P. 
MeDonalad Constr. Co., Penn Sq. Bldg., 
Phila, (ec) $179,968; J. P. McDermott, Port 
Washington, (c) $189,087; Lane Constr 
Co. 37 Colony St., Meriden, Conn., (da) 
$271,211; R. Hopkins, Troy, (d) 3. 
Noted Sept. 16. 

*N. Y., Long Island City — M. EF. Con- 





nolly, pres. Queens’ Boro., let contracts 
regulating and grading Areadia Ave. and 
Havemeyer St. to R. A. Hess, 14 Queens 
St... Astoria, $1,386 and $23,596  respec- 


tively; Bridge Plaza, north and_ south 
(sheet asphalt), and Prospect St., to Sicilian 
Asphalt Paving Co., 41 Park Row, New 
York City, $32,480 and $26,204 respectively ; 
College Point Causeway, to A. Mayers, 
$30,680; 8th Ave. and Ist St., to Union 
Paving Co., Bway. and 112th St.. New York 
City, $48,085 and $57,125 resnectively; 
Lawrence Ave., to H. J. Mullen, Fulton St.. 
Jamaica, $61,340. Noted Sept. 23. 

N. ¥., New York—H. Bruckner, pres. 
Pronx Boro., received bids Sept. 29 regu- 
lating, grading, ete, (a) West 230th St., 
(b) East 180th St... (c) tuion Pl., (d) 
West 199th St., (e) Britton St., (f) Bronx 
Park Ave., paving (g) Van Buren St.. (h) 
Faile St., (i) Morris Ave, (j) Fillmore St., 
building sewer in (k) Carlisle Pl, (1) Post 
Rd., from I. F. Cavalluzzo, (a) $3,959, (b) 
$4,606; M. DelBalso, 1434 Bryant St., (a) 
$4,204, (ec) $6,556, (d) $16,099, (k) $4,399; 
\. DelBalso, (a) $4,759, (b) $4,941; F. 
Schneider, Bronx River, (b) $5,1.4, (da) 
$16,345; R. Palamo, (c) $6,590; G. Del- 
Slasio, (c) $6,648; Clemente Contg. Co., 
1195 Spofford St., (d) $16,373, (1) $17,569; 
De Angelo Contg. Co., (e) $11,852, (k) 
$5,658; Spadero Contg. Co., 827 East 217th 
St. (e) $14,632, (1) $14,180; O'Connell & 
Strada, (e) $14,724; J. L. Brusstar, Harlem 
River and 150th St., (f) $24,600, (g) $23,- 
610, Ch) $19,162, (i) $9,406, (j) $14,775; 
Uvalde Asphalt Paving Co., 1 Bway.. (f) 
$24,782, (h) $18,762, (i) $9,354, (j) $15,275; 
\sphalt Constr. Co., 2197 Madison Ave., 
) $24,982, (Ch) $17,762, (i) $9,116, (J) 
5.331; Union Paving Co., Bway. and 
2th St., (g) $23.479; Davney Asphalt 
», 177th St. and Westchester Creek (g) 
‘ F . Russiano, (k) $4,358; Estates 
Contg. Co., (1) $14,600. Noted Sept. 23. 

N. ¥., New York—H. H. Curran, pres. 
Manhattan Boro., received bids Sept. 29 
regulating and repaving (a) Murray St.., 
(b) East 97th St.. (c) 48th St., (ad) 49th 
St., (e) 2d Ave. (white oak or chestnut oak 
block), (f) 39th St. (g) furnishing and 
delivering 5,000 cu.yd. paving sand, from 
Pp. J. Kearns, 2306 Creston Ave., (a) $79,- 
735; W. J. Fitzgerald, 547 West 45th St.. 
(a) $82,354, (c) $3,475, (d) $5,543; Asphalt 
Constr. Co., 2197 Madison Ave., (b) $23,- 


we 


729; C. Helbrock, (b) $23,870; Burnside 
Cohstr. Co, 270 Burnside Ave, (b) $25,805 ; 
Sicilian Asphalt Co, 41 Park Row, (c) 
$3.066, (dad) $5,341; Uvalde Asphalt Paving 
Co., 1 Bway., (c) $3,157, (ad) $5,437; Anno- 
rock Eng & Constr. Co, (e) $39.777; Hast- 
ings Paving Co., 25 Broad St, (f) $13.343; 
Ames Bldg. Material Co, 3437 Kingsbridge 


Ave., (g) $3,645; G. Eaton, (g) $3.825; 
Manhattan S & G Co., (g) $4,139. Noted 
Sept. 23. 

*N. Y¥., S. L, St. George—C. D Van 


Name, pres. Richmond Boro., let contracts 
repaving with concrete Arthur Kill Rad. 
from Fosters to Woodrow Rds., and from 
Sharrots to Foster Rds., to W. P. McDonald, 
Port Richmond, $163,120 and $165,071 re- 
spectively ; from Woodrow to Richmond 
Rds, to J Donovan, 2205 Richmond Ter- 
race, Port Richmond, $164,042; from Bent- 
ley St to Sharrots Rad... to J Johnson Son, 
West New Brighton, $214,487. Noted Sept 
16 and 23 

Alabama—State Highway Dept, Mont 
gomery, received bids draining, grading and 
surfacing 544 mi. road between Tuskegee 
and Girard, sand clay, Russell Co.. from 
L. G. Rawlinson, Montgomery, $38,936, J 
F. Giddens & Sons, Troy, $39,955; 12.05 mi 
Chisholm Rd. from Florence to Tennessee 
state line, chert and gravel, Lauderdale 
Co., from W. T. Taylor scones Co, Syl- 
acauga, $156,888, R. W aylor, Florence, 
$171,793, P. Wallace, Trafford, 
Noted Sept. 16. 

*0., Cleveland—City let contract grad- 
ing, draining and paving Fmst 140th St. 
from St. Clair to Aspinwall Aves... brick, 
to Gould & Maybeck, 823 East 150th St, 
$88,513. Noted Sept. 9 

*Michigan—State Highway Dept., Lans- 
ing, let contract shaping present base and 
surfacing 1.366 mi. State Trunk Line Rd. 
10-32 Seet. A, Oakland Co, involving 16,- 
029 sq.yd. Willite, to Willite Rd. Constr. 
Co., Detroit, $40,138 

*Mich., Grand Rapids—Comrs. Kent Co. 
let contract grading, draining and surfac- 
ing 3.647 mi. State Trunk Line Ra. 44-3, 
16 ft. wide, involving 26,712 ecu.yd. earth 
excav., 34,236 sq.yd. gravel surface, 483 
lin.ft. pipe culverts, ete., to H. J Taber, 214 
Eastern Ave, N. E., $52,686. Noted Sept. 16. 

*Mich., Lapeer—TPd. Rd. Comrs 
Co. let contract grading, draining and sur- 
facing 2.993 mi. State Trunk Line Rd. 
21-12, 16 ft. wide, involving 14,274 en.yd. 
earth execav., 28,093 sq.yd. gravel surface, 
604 lin.ft. tile culverts, ete., to J. Decker, 
Rogers, $44.062. Noted Sept. 2. 

*Mich., Mason—Ingham Co. let contract 
building 5.628 mi. road, 2 course Class “I3” 
gravel, to A. Lathrop and C. E. Hodge, 
Dansville, $46,359. 

*Mich., Ontonagon—Village and Comrs. 
Ontonagon Co. let contract paving Main St., 
concrete and bituminous concrete, to Smith 
& Sparks, Shelden Dee Bldg., Houghton 
About $30,000, 

*Mich., Rogers—-Presque Isle Co. let con- 
tract grading, draining and surfacing 2.99 
mi. State Trunk Line Rd. 10-24, Sect. A, 
involving 24,300 cu yd. earth excav, 28.656 
sq.yd. gravel surface, 3,215 lin.ft. guard 
rail, 237 lin.ft. pipe culverts. ete., to E. Mc- 
Clure, Posen, $57,629. Noted Sept. 2. 

*kIMlinois -— Dept. Pub. Wks. & Bldgs., 
Springfield, let contracts to Buis & Olson, 
St. Joseph, Mo., grading Sect. 13A, Union 
Co. and Sect. 14A, Union and Pulaski Coun- 
ties, both Federal Aid Project 14, $223,000; 
Sect. 15A, Federal Aid Project 14, Pulaski 
Co., $71,920; Cameron, Joyee & Co., Keo- 
kuk, la., Sect. 16A, Federal Aid Project 14, 
Pulaski Co., $70,628; M. Hayes & Son. 
Janesville, Wis., Sect. 2A, Federal Aid 
Project 18, Champaign Co., $11,716. Noted 
Sept. 23. 

*Ill.. Springfield—City let contract pav- 
ing 3,000 ft. East South Grand Ave., 18 ft. 
wide, involving 6,000 sq.yd. 3 in. vitr. brick 
on 5 in. concrete base, to F. Nelch, 1613 
South 5th St., $24,954. 


Wisconsin-——-State Highway Comn., at div. 
office 5, Batavian Bank Bldg. La Crosse, 
received bids Sept. 29, grading and paving 
(1) 2.47 mi. Black River Falls-Alma Center 
Rd., Federal Aid Project 84. Jackson Co., 
involving (a) 24,718 sq.yd. shale surfacing, 
(2) 3.7 mi. Alma-Mondovi Rd., Federal Aid 
Project 135, Buffalo Co., (a) 32,979 cu.yd. 
earth excav., (b) 602 cu.yd. concrete in cul- 
verts, (c) 2.2 acres clearing and grubbing, 
(d) 3,996 cu.yd. borrow excav., from Kelly 
Bros., Taylor, (a) $0.35 per sq.yd., total 
cost. $8.652; Mason & Metzger. Blair, (la) 
$0.35, $8.652; Hoffman & Meeks, Black 
River Falls, (1a) $0.75, $18,539; Ofstie & 
Mulheron, Spring Valley, (2a) $0.60, (2b) 
$30, (2c) $175. (2d) $0.65, total cost, $46,- 
092; Brogan & Burns, Breén Bay, (2a) 
$9.65, (2b) $32, (2c) $300, (2d) $0.65, $49,- 
110; Universal Eng. Co., Eau Claire, (2a) 


$183,514 


Lapeer 
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$0.89, (2b) $32, (2c) 
$58,406. Noted Sept. 23 

Wisconsin—State Highway Comn. Mad 
son, received only bid Sept. 28 grading 
and building concrete culverts on 045 mi 
Lake Shore Rd., Federal Aid Project 169, 
Sheboygan Co, from Clos & Myer 1600 
Oakland Ave, Milwaukee About $25,000 
Work involves 15,259 cuyd = exeny and 
345.7 cu.yd. Class “A” concrete 

*Wis., Waukesha — Waukesha Co let 
contract to Universal Eng Co, Eau Claire, 
grading and constructing bridge on O 


$145 (2d) $0.91 


ono- 
mowoe Relocation, involving 20,000 cu yd 
grading, $0.89, 2.1 acres cleamne and 


grubbing, $150 per acre, ete. Noted Sept 23 
kia. Clinton—Clinton Co let contract 
grading and draining 17.4 mi Lincoln High- 
way from here to 2 mi. west of De Witt, 
involving 60,000 cuyd. earth excav, ete., 
to Koss Constr. Co, 2818 5th St Tes 
Moines. About $840,000. Noted Sept 

*xIa, Newton—City let contract paving 
Various” streets, involving 56,000 ayd 
rein -con. paving and 30,600 lin ft. curb or 
curb and gutter, to J. S MecLauchlin & 
Sons, Mankato, Minn., $4 85 \ r sq vd, and 
$1.58 per lin.ft. respectively. No ed Aug. 26 

*xSouth Dakota—State Highway Dept., 
Pierre, let contracts improving (1) 697 mi 
Sioux Falls-Elk Point and Sioux City Rds 
24 ft. wide, (2) 10.93 mi Elk Point Ver 
ford and Sioux Falls Rds, 36 ft wide, (a) 
grading and building drainage structures 
(b) graveling, to Mankato Constr Co. and 
Cc. G. Sigwald. Mankato, Minn, (la) $55.- 
297, (1b) $42,298; Shipman Constr Co., 
Sioux City, In., (2a) $50,441, (2b) $16,975 
Noted Aug. 19 

*& Missouri State Highway Dept, Pal- 
myra, let contracts to County Cour'!, /’al- 
myra, building 10.26 mi Seet. A, Hannibal- 
West Ely Div of Pikes Peak QOvenn to 
Ocean Highway, 24 ft. wide, Federal Aid 
Project 62, Marion Co, $78,609; bu Iding 
culverts on Sect B, $11,434; rein -con 
through girder superstructure (Bear Creek 
Bridge) over Bear Creek, on Sta. 2°5 plus 
12, to have one 40 ft. span, 18 ft. roadway, 
$7.475;  rein.-con skew through = grder 
superstructure (Kruse Bridge) over Dear 
Creek, on Sta. 408 plus 22. to have one 4° 
ft. span, 18 ft. roadway, $6.835, rein -eon 
skew through girder superstructure (Min 
now Branch Bridge) over Minnow Uranch, 
on Sta. 14 plus 52, to have one 40 ft. soan 
18 ft. roadway, $7,365, all on above project 
Noted Sept. 16. 

*Tex., Ft. Worth—Tarrant Co. let con- 
tracts grading and draining 1.76 mi. Arlinge- 
ton-Grapevine Rd. from Trinity River north 
to Rock Island RR., 24 ft. wide, to D H 
Purvis, 1124 West 9th St., $45,984; building 
rein.-con,. drainage structures on 5.48 mi 
White Settlement and Ft. Worth-Lake Dam 
Rd., 16 ft. wide, to Womack Constr. Co., 
Sherman, $50,893; building drainage strue- 
tures and sub-base complete of native stone 
& in. deep, on 8.74 mi. White Settlement 
Rd. from Five Mile Bridge to Parker Co 
line, 16 and 24 ft. wide, to W. P| McCoy, 
Ft. Worth, $60,700. Noted Sept. 16 

Tex., Franklin — Robertson Co 
bids Sept. 16 improving 17.99 mi. Highway 
14 from Nesbit to point 2 mi. north of 
Wheelock, 15 ft. wide, involving (a) 114.9 
acres clearing and grubbing, grading road, 
83.797 cu.yd. borrow and surfacing road 
with gravel, (b) building rein.-con ind 
steel span bridges and concrete culverts, 


"eS. 


received 






from Haden & Austin, 727 Kress Elde., 
Houston, (a) $116.419; Harris & Powell, 


Tyler (a and b) $184,669; Cook & Arring- 
ton, Crockett, (a and b) $186,078 Noted 
Sept. 2. 

*Tex., Jasper — Jasper Co. let contract 
grading and building rein.-con. bridges and 
culverts on 12.4 mi. Highway 8 from Buna 
southeast to Newton Co. line, 24 ft. wide, 
to H. F. Bland, San Augustine. $68,434; 
including 10 per cent for engineering and 
contingencies. Noted Sept. 30. 

*Tex., Montague — Montague Co. will 
grade, surface and build bridges and cul- 
verts on 3.92 mi. Highway 2D, Federal 
Aid Project 128C, involving 3.6 acres clear- 
ing, 23,702 cu.yd. borrow and $9 cu.yd. 
loose rock excav., 3,160 cu.yd. gravel, 4.999 
cu.yd. clay surfacing, 12,825 Ib. reinforcing 
and 35.744 Ib, structural steel, 69.9 cu yd 
Class “A.” 32.6 cu.yd. Class “B”" and %3.7 
cu.yd. Class “C” concrete, etc. About $50,- 
148; including 10 per cent for engineering 
and contingencies. Work will be done by 
day labor under supervision of W. T. Rus- 
sell, co. judge. 

Tex., Paris— Lamar Co. received bids 
Sept. 24, grading and building rein.-con. 
bridges and culverts on (a) 27.7 Highway 
5, Fannin Co. to Red River, (1) clearing 
and grubbing, grading, excavating, ete, (2) 
rein.-con. drainage structures, (b) 4.85 mi. 
Highway 5, Federal Aid Project 38, (1) 
Topeka mixture, without curbing, (2) with 
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Streets and Roads (Continued) 

curbing, (3) concrete pavement (c) 22.16 
mi. Highway 19 from Delta Co. line to 
Oklahoma State line, (1) clearing and grub- 
bing, excavating, ete., (2) rein.-con. drain- 
age structures, (d) 4.87 mi. Highway 19 
east and west of here, (1) Topeka mixtures 
without curbing, (2) with curbing, (3) con- 
crete pavement, from Smith Bros. and 
Healey Constr. Co., c/o Smith Bros., Croc- 
kett, (a-1 and 2) $134,975, (b-1) $131,500, 
(2) $182,700, (3) 252, (c) $140,008, 
(d-1) $134,602, (2) $185,821, (3) $262,284; 
A. D. McClain Co., Houston, (a-2) $68,850, 
(c) $66,156; MecCall-Moore Eng. Co., 308 
Amicable Bldg., Waeo, (a-2) $71,520, (b) 
$71,680, concrete curbing only, (ad) $76,374, 
concrete curbing only; Williams, Burk & 
Co., Jacksonville, (c) $72,348. Noted 
Sept. 16 

*Tex,, Texarkana—City Council let con- 
tract paving State Line Ave., Pine, Maple, 
3rd and 7th Sts., to Taylor & Hamilton, 
Chicago, I About $300,000, Work in- 
volves 60.000 sq.yd. asphalt concrete base 
Noted Aug. 19. 

*Okla., Oklahoma—City let contract to 
Western Paving Co., Terminal Bldg., pav- 
ing 64 blocks Francis Ave. from 19th St. to 
Lots 1 and 2, Mossman PL, involving 6,500 
sq.vd. sheet asphalt, at $3.45 per sq.yd., 
2.000 cu.yd earth execav., $1.53, 500 cu.yd. 
embankment, $0.70, 3,800 lin.ft. straight 
curb, $1.25, 400 lin.ft. radical curb, $1.30, 
ete., total cost, $32,303. 

*Arizona—State Highway Dept. Phoenix, 
let contrect to M Ryan, 935 Bway., San 
Diego Cel, $143,112, gravel surfacing 
8.6645 mi Sect. D. Florence Superior High- 
way Federal Aid Project 23, involving 
46,430 cu yd. unclassified excav. in roadwy, 
cost $1.65 per cu.yd. 29,760 unclassified 
borrow excav., $1.65, 730 cu.yd. unclassified 
structural execav., $1.65, structures of 20 ft. 
san or less (State furnishing pipe). $18,885, 
structures over 20 ft. sran (State furnish- 
ing cement and steel), $11,995. State fur- 
nished materials, $17,826; 10° for engi- 
neering and contingencies, $16,094, total 
cost, $177,031. 

Arizona—State Highway Dept., Phoenix, 
received bids Sept. 4. building 8.8516 mi. 
Sect. A, Tuscon-Nogales Highway, Federal 
Aid Project 29, from Wect Coast Constr. 
Co., work involves 5,825 cu.yd. unclassified 
exeav. in roadway, at $1.24 per cu.yd., 
22.605 cu.yd. unclassified borrow excav., 
$1.24, ete. Alternate No. 1, 93,351 sq.yd. 
plain concrete pavement (State furn'shing 
cement and rock in stock piles along sub- 
grade) $1.85, Alternate 1A, 93,351 sqyd 
plain concrete pavement, (State furnishing 
cement) (contractor furnishing rock), $2.17, 
Alterrate 1B, 93,351 sq.yd. pla‘n concrete 
pavement (State furnishing cement) (con- 
tractor furnishing rock), $2.37, Alternate 4, 
92.351 eqyd. 2 in. bitulithic on 4 in. as- 
phaltic concrete base, (State furnishing bit- 
ulithic and asphaltic cement) (contractor 
furnishing rock), $2.50, 3,460 cu.yd. Caliche 
or gravel shoulders, $2, structures of 20 ft. 
syan or less (State furnishing cement and 
steel), $2503, structures over 2° ft. span, 
(State furn‘shing cement and stee!), $7,836, 
bid with Alternate 1, $227,355, State fur- 
nished material. $165,626, total cot $392,- 
“89 hid with Alternate 1 A, $257,227, State 
furnished material, $104,876, total cost, 
$362.103, bid with Alternate 1B, $275,897. 
State furniched material, $104,876, total 
cost $389,773, bid with Alternate 4, $287,- 
566, State furnished material, $49.991, toto] 
cost $3°6.557; MePeck, Burton & Bric’man, 
5.825 cu.yd. unclassified excav. in roadway, 
$1590, 27.695 cu.yd. unclassified borrow 
exeav., $1.25, ete., Alternate 1, 93,351 sq. 
yd. plain concrete povement (State fur- 
nishing cement (contractor furnishing 
rock), $2.45, 3.460 cu.vd. Caliche or gravel 
shoulders. $2.50, structures of 29% ft. span 
or less, $%,204. structures over 20 ft. s»an, 
$10,491. subtotal. $291.5%4, State furnished 
material $104 876: 10% for engineering 
and contingencies, $39,646, total cost 
$436,106 

*+Ar'z., Florence—Pinal Co, let contract 
building highway through Ray, to J. Davey, 
Suverior. $58 920, including 10 per cent for 
engineering and contingencies, etc. 

¥Cal.. Stockton— San Joaquin Co. let 
eontreets grading Hammer Lane_ and 
Upner Connerorolis Pd.. to C. Morieing, 
Stockton, $48 875 and $63.919 respectively ; 
Waterloo Rd., to F. E. Brooks, Stockton, 
$30,096. Noted July 15. 


. . 
Excavation and Dredging 
PROPOSED WORK 

Minn., Fairmont—Ditches—Martin Co. 
received no bids Aug. 31 building Judicial 
Ditch 89; no bids on tile work for Judicial 
Ditch 85. open work bids for Judicial Ditch 
85 rejected. 

















Minn., Granite Falls—Ditch—Yellow 
Medicine Co. and Lyon Co. (Marshall) re- 
ceived no bids Sept. 10 building Judicial 
Ditch 17. About $25,000. J. Norgaard, 
Granite Falls, engr Noted Sept. 2. 

BIDS DESIRED 

Fla., Tampa—Dredging—Until Nov. 1 by 
3d. of Port Comrs. dr-dging for terminal 
construction on Ybor Channel; advertised 
in this issue 


Ill., Watseka—Drainage—Until Oct. 16, 
by L. Schafer and A. Steiner, comrs. 
Artesia Twp. D.D. 4, at office of C South, 
clk., [roquois Co., furnishing labor and ma- 
terial for building said district. Main ditch, 
9,420 ft. long, involves 5,716 cuyd. excav. ; 
North Branch, from Sta. O to Sta. 185, 
18,500 ft. long, 21,225 cu.yd. excav., also 
from Sta. 185 to Sta. 254 plus 60, 6,960 ft. 
long. 7,639 cu.yd excav.; South Branch, 
23,600 ft. long, 26,444 cu.yd. excav. 

Ia., Nevada—Drainage—Until Oct. 14, by 
F. ik. King, aud. Story Co., building Sher- 
man Twp. D.D. 98, involving 37,173 ft. 
6-20 in. tile, ete. W. O. Olson, Nevada, 
ener. 

Ia., Red Oak—Ditch—Until Oct. 15, by 
Bd. Supervs. Montgomery Co., building 5.5 
mi. open ditch in D.D. 5, involving 185,000 
cu.yd. excav. Former bids rejected. P. 
Ostrom, aud. Noted Sept. 16. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates aw*rd of contract) 


*Ia., Council Bluffs — Drainage — Potta- 
wattamie Co. let contract for drainage 
work ; Sect. 1 involves 160,000 cu.yd. excav., 
Sect. 2, 1, 00 cu.yd. excav., to E. A. Wick- 
ham & Co., 19 Scott St., $0.22 and $0.25 
respectively. 

*Ia., Eldora—Drainage—Hardin Co. let 
contract building DD 55. involving 268,022 
cu.yd. excav., to L. C. Wool & Co, Alden, 
and R. J. Phelps, Davenport; furnishing 
labor for building DD 70, involving 16,600 
ft. 6-30 in. tile. to J. A. Jensen, 4,800 ft. 
30 in. tile, to Natl Sewer Pipe Co., 11,800 
ft. 6-14 in. tile, to Eldora Pipe & Tile Co., 
Eldora; furnishing labor for building DD 
23, involving 18,800 ft. 8-36 in. tile, to 
Anderson & Empie, 2,900 ft. 36 in. tile, 
to McComb Sewer Pipe Co., 5,500 ft. 32 
in. tile, to Natl. Sewer Pine Co., 19,400 ft. 
8-14 in. tile, to Eldora Pipe & Tile Co., 
Eldora. 

*xIa., Ft. Dodge — Ditch — Pd. Supervs. 
Webster Co, let contract furnishing labor 
for buliding DD 318, involviny °0,887 ft. 
6-32 in. tile. to E. Johnson, Collender, tile, 
to McHose Sand & Tile Co., Boone; furnish- 
ing labor for building DD 287, involving 
9,210 ft. 32-34 in. tile, to T. Larson, Collen- 
der, tile, to Humboldt Gravel & Tile Co., 
Humboldt. Noted Sept. 2. 

*Minn., Fairmont—Ditches—Martin Co. 
let contract building Judicinl] D‘tch 88 to 
Thompsen & Anderson, Windom, $19,447; 
Ditches 90 and 91 to Ceylon Cement Tile 
Co., Ceylon, $17,440 and $71.143 respec- 
tively; Ditch 95 to Elmore Cement & Tile 
Co., Elmore, $12,280. Noted Aug. 26. 

*Minn., Redwood Falls—!D'tches—Red- 
wood Co. let contract for labor for building 
Judicial Ditch 25, to Hansen & Truelson, 
Mankato, $15.388, tile, to New U'm Brick 
& Tile Co., New Ulm, $13.290; labor for 
building D‘tch 65, to J. Gerding, Redwood 
Falls. $5,985, tile, to Natl Sewer Pipe & 
Tile Co., Webster City, Ia., $5,285. Noted 
Sept. 2. 


Industria! Works 


PROPOSED WORK 


Mass., Cambridge—A. R. Hyde & Co., 432 
Columbia St., having plans prepared by 
Tuck & Gilman, archts., 24 School St., Bos- 
ton, for 3 story, 59 x 100 ft., brick and 
concrete factory addition. About $75,000. 

Macs., Cambridge Kings‘on Knitting 
Co.. 37 Kingston St., TPos‘on, plans to build 
3 story, rein.-con. mill, here. 

Mass., Everett (Boston P. O.)—Boston 
Elevated Ry. Co., 108 Massachusetts Ave., 
Pos‘on, having plans prevared by D. P. 
Robirson, engr. and archt., 125 East 46th 
St.. New York City, for s°veral rein.-con., 
brick and steel shops, rein.-con. flooring, 
concrete foundations. About $3,000,000. 

Mass., Somerville (Boston P.O.)—C. R. 
Makepiece & Co., engrs., 430 Butler Ex- 
change Bldg., Providence, syvon lets con- 
tract building 1 story addition to mill, 
concrete, brick and steel, rein.-con. floor- 
ing, conercte foundation, for Amer. Tube 
Wks., Somerville Ave. About $75,000. 

Mass., West Springficld (Springfield P. 
O.)—Company is being organized, and 
plans te build large paper plant, on Park 
St. A. Laubscher, 77 Ft. Pleasant Ave., 
pres. Architect not selected. 





Conn., Ansonia—Amer. Brass (; 
Liberty St., soon lets contract build 
story, 340 x 400 ft. addition to fa 
rein.-con. brick and steel, rein.-con 
ing, concrete foundation. About $7060 
Private plans. 

Conn,, New Haven —- Connecticut 
mant Plaster Co, River St., plans to b 
story, brick and steel plant. About $1! 

N. Y., Brooklyn—P. Tillion & Son, a; 
and engrs., 103 Park Ave., New York 
soon let contract altering rein.-con.. 
and steel factory, rein.-con. flooring, or 
St. here, for Grand Corrugated Pape: 
30 Crosby St., New York City. \ 
$50,000, 

N. Y¥., New York—A. C. Chesley & 
277 Rider Ave., plans to build 2 story 
200 ft., brick, rein.-con. and steel fa 
rein.-con. flooring, concrete foundatio 
132nd St. and Cypress Ave. About 

000. Architect not selected. 

N. J., Newark—Natl. Lock Washer 
65 Johnson St., having plans prepare: 
Fletcher-Thompson, Inc., archts. and ¢ 
1089 Broad St., Bridgeport, Conn., for | 
concrete and brick addition to plant. 

N. J., Trenton—Gasser Mfg. Co. h 
plans prepared by W. A. Klemann, ar 
Ist Natl. Bank, for 1 story, 100 x 10: 
factory. About $85,000. 


Pa., Johnstown — Johnstown Sani 
Dairy Co. having plans and _ specificat 
made by McCormick Co., archts., Cent 
Bidg., Pittsburgh, for alterations and 
ditions to 2 story, brick and steel fact: 
on Somerset St. Cost between $50,000 a 
$60,000. 

Ga., Trion—Trion Co., Inc., having p!| 
prepared by Jackson & Moreland, enm 
387 Washington St., Boston, Mass 
large 1 story rein.-con, and brick addition 
to power plant. 

0., Cinecinnati—Truck Delivery Co., 4424 
Ashland Ave., Norwood, had plans pr 
pared by C. M. Foster, archt. and ener 
112 East 4th St., for 1 story, 140 x 229 f 
rein.-con. garage, rein.-con. flooring, con 
crete foundation, on Hopkins Ave. and 
Montgomery Rd. About $70,000. 


0., Cleveland—Allen Theatre Enterprises 
Richmond East St., Toronto, Ont., plar 
construct power plant for theatre and eco» 
mercial building on Euclid Ave. and KE» st 
14th St. here. About $350,000. A. M. Aller 
Co., 1900 Euclid Ave., engrs. 


0., Cleveland — J. De Kaiser, East O 
Gas Bldg., plans to build 2 story, brick 
steel factory, brick foundation, on East ‘ 
St. and Payne Ave. About $50,000. Archi 
tect not selected. 


0., Cleveland—Natl. Power Mchy. Co 
1914 Scranton Rd., plans to build war 
house, to have 50,000 sq.ft. floor space 


0., Sidney— Wagener Mfg. Co. having 
plans prepared by E. McGeorge, archt. and 
engr., 1900 Euclid Ave., Cleveland, for 1 
story, 80 x 180 ft., rein.-con., brick and 
steel foundry, rein.-con. flooring, brick and 
concrete foundation. About $75,000. 


Ind., Ft. Wayne—International Harvester 
Co. of America, Inc., 696 South Michigan 
Ave., Chicago, retained Day & Zimmerman 
engrs., 611 Chestnut St., Phila., Pa., to de 
sign and supervise the construction of pro 
posed motor truck manufacturing plant, on 
140 acre site here. 


Ill., Rock Island — Rock Island Transfer 
& Storage Co., 124 West 17th St., plans to 
build 5 story, 75 x 130 ft. concrete ware- 
house. About $90,000. B. L. Burke, pres 


Wis., Camp Douglas — Wisconsin Nat 
Guard having plans prepared by ti 
Hengels, state military archt. and ener., 42 
East Water St., Milwaukee, for 1 story, 45 
x 50 ft., brick and tile power and engin: 
house, concrete flooring and foundation 


Wis., Manitowoc — Drost Box Mfg. “o., 
1116 South 9th St., plans to build 3 story 
120 x 260 ft., brick, rein.-con. and_ steel 
factory, brick foundation. About $50,000. 
Architect not selected. 


Wis., Milwaukee—City having plans pre- 
pared by Sewerage Comn., for 100 x 225 
ft. electric power plant. Pians will be pre- 
pared later for boiler house, to have s'x 
500-600 hn. boilers; both on Jones Islan! 
T. C. Hatton, city engr. 


Wis., Milwaukee—Modern Steel Castins 
Co., 1400 33rd St., plans to build 1 sto 
80 x 500 ft. or 70 x 350 ft. brick and st 
foundry, concrete foundation. Privat: 
plans. 


Wis., Milwaukee — Backer & Pfaller. 
archts., 216 West Water St., opens bids 
about Oct. 12, building 1 story, 90 x 15" 
ft. brick factory, concrete foundation, ©” 
State St., for Shope Brick Co., 216 West 
Water St. 


} 
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dustrial Works (Continued) 

Wis., Milwaukee—Viktry Mfe. Co., 38th 
t. and Hillside Lane plans to build 1 story, 
0 x 158 ft. brick factory, rein.-con. floor- 
e. concrete foundation, on 38th St, C. 
jalig, 745 45th St., archt. 

Kan., Burlingame—City having plans 
repared by Black & Veatch, engrs., Mutual 
‘idg.. Kansas City, Mo., for power plant. 
\bout $70,000. L. E. Doty, clk. 

Kan., Wellington—City having plans 
prepared by Johnson & Benham, engrs., 
irestone Bldg... Kansas City, Mo.,_ for 
nower plant. About $60,000. L. A. Wal- 

yn, clk. 

Mo., St. Louis—Metallic Industries, Inc., 
22909 Pine St., plan to build toy factory. 
\bout $100.000. G. C. Hosch, pres. Archi- 
tect not selected. 

Ark., Ft. Smith—Ft. Smith Furniture Co. 
plans to build 2 story, 69 x 220 ft_ brick 
and mill construction plant. About $77,000. 

Tex., Dallas— A. Marshall, Oklahoma, 
Okla., having plans prepared for 2 story 
ice eream factory and milk handling sta- 
tion, brick, on Kentucky St. here. About 
$100,000. 

Ok'a., Tulsa—Boley Bros., 110 West Cal- 
ifornia Ave., plan to buill factory. About 
$150,000. Architect not s_lected. 


BIDS PESIRED 


Mass. Boston—Downes Lumber Co.. 470 
Harrison Ave. receiving bids building 1 
story, rein.-con., brick and steel wa ehouse, 
rein.-con, flooring, concrete foundation, on 
Harvison Ave. About $50,000 Warren & 
Gerrish, c/o Warren Terminal Wharf Co., 
Charlestown, archts. 

Mas*., Woresster—Conroy Motor Co., 671 
Main St., receiving bids building 2 story, 
90 x 150 ft. garage and s-rvice station, 
brick, stone, steel and concrete, rein.-con. 
flooring, conerete foundation, on Wellington 
St. Ahout $109000. A. F. Gray, 53 State 
St, Boston, archt. and engr. 

Corn., Hartford—Until Oct. 19, by Bd. 

Contract & Supply, building 2 story, 50 x 
129 ft.. brick, concrete and steel machine 
shop, rein-con. flooring, concrete founda- 
tion, on John St. Abont $125 000. Whiton 
& McMahon, 36 Pearl St., archts. 
2., Pekerstown—Pittsburgh Cut Flower 
Co. receiving bits building 57 x 72 ft. 
boi'er hovse, brick and_ steel, rein.-con. 
flooring. Cost between $60,000 and $75.000. 
C. Bickel, May Bldg., Pittsburgh, archt. 

“ad., Baltimore—Amer. Ice Co., Calvert 
3'de , receiving bids constructing 33 x 82 x 
99 ft., storage building, 82 ft. high, rein.- 
con., brick and_ steel, rein.-con. flooring, 
concrete foundation, on Montford Ave. near 
Chase St. About $200,000. W. Mortenzen, 
209 West 76th St., New York City, archt. 
and ener. 

W. Va., McDonald—New River Co. re- 
ceiving bids building 1 story brick and 
steel factory and machine shop to cover 
35.000 sqft. floor space. Cost between 
225,000 and $250,000. Private plans. 

F'a., Jackson ilte—Ford Motor Co., High- 
lerd Park, Detroit. Mich., receiving bids 
builtire 2 s*tory, rein.-con. and brick as- 
sembling plant, concrete flooring, here. 
About $250,000. 

Tois., feekson—Until Oct. 18, by Jack- 
son Canning Co., building 1 story, 80 x 130 
ft. brick and timber warehouse, rein.-con. 
flooving, concrete foundation. H. Miller, 
646-24th St. Milwaukee, archt. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Madison—Madison Woolen Co. let 
contract building 2 story, 70 x 160 ft., 
brick and concrete warehouse, concrete 
foundation, to MeNally Bldg. Co., 41 Con- 
cord St., Framingham, Mass. About $75,000. 


¥Vt.. Barton—Niclel & Cross. 457 West 
45th St., New York City, let contact con- 
struct’ng 3 story mill build'nz, boiler houve 
and dry Fitn, rein.-con., brick and _ ste 1, 
rein.-eon, flooring, concre*e foundation, to 
Flynt Blde. erd Constr. Co., Palmer, Mass. 
About $100,000. 

yt 7"ass., Ltro!—Union Twist Drill Co., 70 
Morroe St., let contract building 1 story, 
69 x 112 ft.. brick and concrete factory, 
concrete flooring and foundation, to E. J. 
Crocs Co., Foster St., Worcester. About 
$50,000, 

*™Mass., Boston—Tileston Estate, ?49 Pur- 
chese St., let contract altering mercantile 
building to D. H. Jacob & Son, 77 Summer 
St. About $159,000. 

*Mass., Lynn—Gencral Electric Co., 84 
State St., West Lyrn, let contrat building 
1 story, 139 x 250 ft. factory addit‘on with 
12 x 20 ft. 13 x 49 ft. and 49 x 4) ft. ells, 
concrete, brick and st2el, rein -con. flooring, 
concrete founda‘ion, t» Lanvtan & Shaw 
Constr. Co., 89 Boyl-ton S:., Boston. About 
$150,000. Noted Sept. 2. 






*Mass., New Bedford — Whitman Mills 
Corp. let contract constructing 2 story. 60 
x 140 ft. addition to waste building, brick 
and concrete, rein.-con. flooring, concrete 
foundation, on Coffin Ave., to E. H. Kelley, 
Box 820. About $75,000, 


*Com., New Britain—New Britain Lum- 
ber & Coal Co., 391 Park St.. let contract 
building 2 story, 35 x 150 ft.. brick, eon- 
concrete and steel garage, rein.-con. flooring, 
concrete foundation, to A. Bergstrom, 47 
Trinity St. About $50,000 


*N. Y., Brooklyrp—C and K B'dg. Co.. 
c/o E. M. Adelsohn, archt., 1773 Pi kin Ave 
will build 1 story, brick and steel garage 
and shop, rein.-con. flooring, concrete foun- 
dation. About $60,000 Work will be done 
by day labor. 

*N. Y., Buffalo—Pcugeout Co. of Amer 
let contract constructing 1 story, 120 x 
160 ft. plant, hydraulic steel and brick, 
concrete foundation, to Hydraulic Stevclicraft 
Co., Hydraulic Ave., Cleveland, O 


N. Y., Buffalo — State Hospital Comn.. 
Capitol, Albany, received b'ds S pt. 29 buill 
ing addition to heating plant here from 
Moran & Gibbs, 608 Niagara Life Bldg., 
$162,300; J. W. Danforth Co., 70 Ellicott 
St., $168,71( G. H. Drake, 218 Lexington 
Ave., $174,375 ; coal and ash handling equip- 
ment, from Equity Eng. Co., 30 Chureh St., 
New York City, $41,778; Guarantee Constr. 
Co., 140 Cedar St., New York City, $69,980. 
Noted Aug. 26. 

*N. Y., New York—H. Birdsall. 182 West 
St., will alter and build additional story to 
existing 3 story 100 x 110 ft. garage. rvin.- 
con. brick and steel, rein.-con. flooring, on 
Thomnson Ave. About $60,000. Work will 
be done by day labor. 

*N. Y., New York—Bway. and 126th 
St. Corp., 1057 Bryant Ave, will build 2 
story, 100 x 150 ft., rein.-con., brick and 
steel garage, rein.-con. flooring, concrete 
foundation, on Bway. and 126th St. About 
$150,000. Work will be done by day labor. 

*N. Y.. New York—P. Doelger Realty 
Co., e/o Earle & Clhoun, 212, West 72d 
St.. let contract building 4 story, 100 x 100 
ft. factory (for lease), rein -con., brick and 
steel, rein.-con flooring, concrete founda- 
tion, on 56th St. and Ave. A, to Sherman 
Sq. Constr. Co, 176 West 72d St. About 
$150,000. 

*N. Y., New York—Ex'd* Battery, 101 
West End Ave., let contracts building 2 
story, 115 x 125 ft. concrete and brick 
garage, on Spring and Clark Sts., also 2 
story, 100 x 100 ft.. rein.-con., on 55th and 
3rd Ave. to W. Steele & Sons Co., 16th 
and Arch Sts., Phila. 

*N. Y., New York—Fort Lee Ferry Ga- 
rage Co., 619 West 129th St.. will build 2 
story, 120 x 269 ft, brick and steel garage, 
rein.-con. flooring. concrete foundation, on 
Moylan Pl. About $350,000. Work will be 
done by day labo.. 


*¥N. Y., New York—J. Runvert, Inc., 1639 
?rd Ave., let contract building 2 story, 50 x 
200 ft. auto repair shop, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, at 243 East 90th St., to E. S. 
Murphy Bldg. Co., 407 East 101st St. 
About $50,000, 

*Pa,, Phila.—Dahiels Motor Co., 3rd St., 
Reading. let contract building 1 and 2 
story, 40 x 100 ft, 80 x 125 ft. and 80 x 
485 ft. factory, office and assembling plant, 
slow burning construction, on Westmore- 
land St. and Huntingdon Park., here, to 
W. Steele & Sons Co., 16th and Arch Sts. 


*Pa., Phila.—Dill & Collins, Richmond 
and Tioga Sts., let contract building 3 story, 
28 x 58 ft. filter and pulny mill, concrete 
and brick, on Manayunk St., to W. Steele 
& Sons Co,, 16th and Arch Sts. 


Pa., Philadelphia—Reyburn Mfg. Co., 23d 
end Allegheny Sts., let contract constructing 
1 story, 80 x 224 ft. manufacturing build- 
ing, 4 story, 80 x 340 ft. warehouse and 1 
story, 39 x 190 ft. garage and power house, 
rein.-con and brick, to W. Steele & Sons 
Co., 16th and Arch Sts. 


*¥Fle., Monerief (Jacksonville P. O)— 
Federal Ice & Refrigerating Co., Chicago, 
let contract building 2 story, 190 x 490 ft., 
rein.-con. and brick plint, rein.-con. floor- 
ing, here, to Blome, Sineck Co, City Hall 
Sq. Bldg., Chicago. About $150,000. E. B. 
Dowd, Box 95, Florida representative for 
contractor. 

¢7enn., Memphis—Dixie Rubber Co. let 
contract constructing 1 story. 75 x 299 ft. 
plant, hydraulic steel, concrete foundation, 
to Hydraulic Steeleraft Co., Hydraulic Ave., 
Cleveland, O. 

**., Cevcland—Accurate Machine Co., 
13306 Coit Rd, let contract building 1 
storv, 60 x 180 ft, br’ck and _ steel factory, 
brick foundation, to Anctin Co., 16112 Eu- 
clid Ave. About $75,000. 


4 Slee 





*0., eland—Commercial sSookbind 
ing Co., 2: West 110th St., let contract 
building 2 story, 48 x 110 ft., brick and 
steel, factory, brick foundation, to B. Witt 
1635 Belmar Rd About $50,000 Noted 
Sept. 16 

*0O., Columbus—Amer. Rolling Mill Co 
Parsons Ave along tracks of Toledo & 
Ohio Central RR. let contract building 
rein.-con., brick and steel extension to plant 





rein.-con. flooring, concrete foundation  t« 
PD. P. Robinson, 125 East 46th St New 
York City About $300,900 


kind., Indiana»olis—Capitol Lumber Co 
1712 West New York St., will build 1 story 
60 x 100 ft. and 20 x 150 ft. frame and 
concrete mill on 48th St About $50,000 
Work will be done by day labor 

*Ind., Indianapolis—Kineran & Co., Ltd 
Maryland St., will build 6 story, 40 x 56 ft 
pickling factory, rein.-con and brick, reir 
con. flooring, on West Goorgia St About 
$74,000. Work will be done by day labor 

wIlL., Chieagoe—Chicago & Alton tR 
€08 South Dearborn St, let contract build 
ing rein.-con. and steel warehouse, rein 
con. flooring, conerete foundation, to D. P 
Robinson, 125 East 46th St, New York 
City About $1,000 000 

*Wis.. Fond du Lac—J. BR. Fellrath, 186 
North Main St., will build 1 and 2 story 
70 x 120 ft. block manufacturing plant 
concrete and mill construction, concrete 
foundation, on Brook St Work will be 
done by day labor. 

*Wis., Horicon—-Van Brunt Mfg. Co. will 
build 1 story, 80 x 200 ft. addition to 
foundry and 40 x 80 ft. kiln. brick and 
steel, concrete foundation. Work will be 
done by day labor 

*Wis., Milwaukee Milwaukee Boiler 
Mfg. Co., 220 Oregon St., let contract 
building 1 story, 140 x 180 ft., brick and 
steel boiler shop, concrete flooring and 
foundation, on 35th Ave., to Wisconsin 
ridge & Iron Co., North Milwaukee. About 
$150,000. 

kWis., West Bend—Ruemming & Guth 
archts, 521 Jackson St., Milwaukee, let 
contract to P. Berres, West Bend, building 
1 story, 100 x 300 ft., concrete and mill 
construction factory, rein.-con. flooring 
concrete foundation, for Schmidt & Storck 
Wagon Co., Mill St. Noted Sept. 23 

*Neb.. Minatare—Great Western Snugor 
Co, Sugar Bldg, Denver, Col., will built! 
factory here. About $2,000,000 Work will 
be done by day labor. Noted Auge. 19 


*Mo., Kansas City—Corn Products Refin- 
ing Co., 17 Battery Pl., New York City. will 
build rein.-con. and steel plant. rein -con 
flooring, concrete foundation About $500,- 
000. Work will be done by day labor. 

*Tex., E] Paso—See “Buildings.” 

*Tex., Gonzales—F. FE. Shuler Grain Co 
will construct 2 story grain elevator, grist 
mill, corn sheller and shuck baling plant 
frame. About $50,000. Work will be done 
day labor. 

*Col, Johnstown—Great Western Snear 
Co., Sugar Bldg., Denver, Col, will build 
factory here. About $2,000,000, Work will 
be done by day labor. 

*Ort., Toronto—FExide Battery Co, 191 
West End Ave., New York City, let con- 
tract building 2 story, 80 x 200 ft., rein.- 
con. garage here, to W. Steele & Sons, 312 
Ryrie Bldg. 


Buildings 
PROPOSED WORK 


Me., Saco—Auditorium — Masonic Order 
of Saco plans to build brick and steel, on 
Thornton Ave. About $100,000, 


Me., Saco—School—City plans to build 
brick and steel. About $100,000. Archi 
tect not selected. 

Mass., Boston — Municipal — Pub. Bide 
Dept., City Hall Annex. plans to build 
brick, stone and steel on Shawmut Ave 
About $400,000. Architect not selected. 

Mass., Roxbury (Roston, P. O.)——Nurses 
Home—Children Hospital, 300 Longwood 
Ave., plans to build nurses’ home and 
servants’ quarters. brick and concret: 
About $600,000. Architect not selected 


Mass., Somerset—Scnool—Town plans to 
build 2 story, brick and _ steel E. M 
Corbett, 70 Bedford St., Fall River, archt 

Mass., Springfield — Church — Sprinefi-'d 
Roman Catholic Diocese plans to build 
church on St. James Ave. About $150,000 
T. D. Bearen, bishop. Architect not se 
lected. 

R. L., Newport—School—McKim, Mead & 
White, archts., 101 Park Ave., New York 
City, will soon award the contract build- 
ing 3 story, brick, refn.-con. and steel 
rein.-con. flooring. concrete foundation. on 
Purgatory Rdad., for St. Georges School 
About $200,000 
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Buildings (Continued) 


R. L, North Providence (Providence 
P. O.)—Convents—Franciscan Missionery, 
having plans prepared by T. S. McLough- 
lan, archt., 507 Union Trust Bldg., Provi- 
dence, for brick, concrete and steel build- 
ings on Fruit Hill Ave. About $500,000. 

Conn., Hartford Seminary — Hartford 
rheological Seminary, 1507 Broad St., plans 
to build brick and steel addition. About 
$150,000. Architect not selected. 





Conn., New Britain — Hospital — New 
tritain General Hospital, 92 Grand St, 
plans to build hospital addition. About 
$150,000. Architect not selected. 

N. Y¥., Brooklyn—Office—W. Higginson, 
archt. and engr 18 Kast 41st St.. New 


York City, soon lets contract for extensive 
alterations, brick and stone, to 43 Front 
St., here, for Arbuckle Bros., Jay St. 

N. Y., Rochester—Theatre—Loews Enter- 
1493 Bway., New York City, having 


prises 


sketches made by T. W. Lamb, archt 
644 8th Ave., New York City, for brick, 
steel and stone, here. About $400,000. 


Pa., Uniontown—Hospital—Uniontown 
Hospital opens bids about Feb. 1, building 
3 story, 60 x 170 ft. addition, brick and 
stone. About $300,000. H. Altman, Union- 
town, archt. 

Ala., Birmingham — Auditorium — City 
Comn. plans to build brick and stone, con- 
crete foundation. About $500,000 =. WwW. 
Lamb, 644 8th Ave., New York City, archt. 

Tenn., Memphis — College—Southwestern 
Presbyterian College, Clarksville, plans to 
build 1, 2 and 3 story various sized brick, 
stone and steel buildings here About 
$5,000,000, Cram & Ferguson, 15 Beacon 
St., Boston, archts 

O., Cleveland—Bank and 
Savings & Trust Co., East 
Bway., had plans prepared by 
Weeks, archts, 190@ Euclid Ave.. for 8 
story, 80 x 150 ft., rein.-con., brick and 
rein.-con. flooring, concrete founda- 
tion About $400,000. M. Stafford, pres. 


O., Cleveland—Home—Y. M. & Y. W. H 
4. co A. A. Woldman, atty., Amer. Trust 
Bldg., plan to build 2 story, brick, steel 
ind stone, brick foundation. About $100,- 
and Architect not selected. 

0., Cleveland—Office—aA. 
Loader-News Bldg., plans to build 10 
story, rein.-con., brick and steel, rein.-con 
flooring, conerete and brick foundation. 
About $1,000,000 Architect not selected 


O., Cleveland—Theatre—P. Gusdonovic 
Co., Sloan Bldg., plans to build 1 story, 
70 x 140 ft., rein.-con., brick and _ steel, 
rein.-con. flooring, brick and concrete foun 
dation About $100,000. Architect not se 
lected 

O., Cleveland—tTheatre and Office—F. M. 
Drew and w. T. Campbell, owners of Star 
Theatre, Euclid Ave., plan to build 20 story 
rein.-con., brick and steel, rein.-con. floor- 
ing. brick and concrete foundation, on 
Fast 18th St. and Euclid Ave About 
$5,000,000 Architects name withheld. 

0., Clintonville—School—Bd. Educ. hav- 
ing plans prepared by D. Riebel & Sons, 
archts., New 1st. Natl Bank Bldg... Co- 
lumbus, for 2 story, 100 x 200 ft... brick 
and concrete, on North High St. About 
$265,000 Kk. W. MacFadden, clk Noted 
Sept. 16 

0., Green Camp——Schoo! 
ing sketches made by 0. D 





Office—Bway. 
55th St. and 
Walker & 


steel, 


Teller Co. 


Bd. Educ. hav- 
Howard, archt., 


8 East Broad St., Columbus, remodeling 
school About $100,000. Cc. G. Ritzler, 
pres 

Ind., Marion—Bank—First Natl. Bank 
having preliminary plans prepared by 
Hoggson Bros, archts. and engrs., 485 5th 
Ave., New York City, for 1 story, brick and 


stone, brick foundation. About $300,000. 


Ind., Terre Haute—RBank and OTice—Cit- 
izens Trust Co., 612 Wabash Av. having 
preliminary drawings prepared by Hoggson 
Bros.. archts. and engrs.. 485 Sth Ave, 
New York City, for 12 story, brick, steel 
and stone. About $500,000. 

Mich... Detroit—Market— 
House Co., 


Detroit Market 
385 Clay St., having plans pre- 


pared by A. C. Bishop & Co... archts and 
engrs.. Guardian Bldg... Cleveland, O., for 


1 story, brick 
About $100,000. 
Ii., Alton—Hospital—Alton State Hos- 
pital plans to construct hospital, to include 
6 ward buildings, 2 infirmaries and 1 build- 


and steel, brick foundation 


ing for tubercular patients About $300.,- 
000. G A. Zeller, supt. Architect not se- 
lected 

Wis.. Eau Claire—Theatre—J. Walter, 


605 North Barstow St.. having preliminary 
plans prepared by C. W. and G. L. Rapp, 
archts., 190 North State St., Chicago, for 
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brick and concrete, rein.-con. flooring, con- 
crete foundation. About $200,000. 

Wis., Elk River — School Union Free 
High School plans to build high and voca- 
tional school, probably 4 story, brick, rein.- 
con., steel and stone, concrete foundation, 
on Main St. C. A. Adams, clk Architect 
not selected 

Wis., Goodman — High 
Dist. plans to build brick 





School — School 
and concrete, 


rein.-con. flooring, concrete foundation. 
About $100,000. J. Gomber, clk. Architect 
and engineer not selected. 

Wis., Neenah—High School—School Bd. 


plans to build junior high school, 2 story, 
concrete and brick, rein.-con. flooring, con- 
crete foundation, on South Commercial St. 
About $200,000. lL. J Pinkerton, clk. 
Architect and engineer not selected. 

Wis., Neillsville — School and Chapel — 
Reformed Chureh of United States plans 
to build 2-3 story. 60 x 250 ft.. brick, rein.- 


con. and stone, brick foundation, on Main 
St. About $100,000 ©. Grether, local pas- 
tor. Architect not selected. 


Wis., Racine—Church and School—Jewish 
Congregation, c/o DD. Greenberg, 615 Wis- 
consin St., plans to build 2 story, brick, 
rein.-con flooring, concrete foundation. 


About $100,000. 

Ta., Anamosa—Courthouse—Jones Co. 
having plans prepared by W. E. Hulse & 
Co., archts., Des Moines, for 2 story, 80 x 


brick and steel, 
foundation. 


concrete, 
concrete 


100 ft.. rein.-con., 
rein.-con flooring, 
About $375,000. 

Ia., Cedar Rapids 
Educ. soon receives bids building Junior 
High School, 3 story 124 x 204 ft.,. rein.- 
con. and brick. About $400,000 Rugh & 
Zalesky, 811 Securities Bldg., archts. K,. 
Mategil, secy. 


High School—RBd 


Ia., Charitor — School — Bd. Educ. plans 
to build school About $185,000. Architect 
and engineer not selected. 

Ia., Dunkerton—Hish School—PBd. Educ 


plans prepared by H B. Burr, 
Commercial Bank Bld¢., Waterloo, 
for 2 story, 80 x 130 ft., brick, rein.-con. 
and steel, rein.-con flooring, concrete foun- 
dation. About $100,000. 

Ta., Sioux City—‘iTic 
Life Insurance Co., 216 
ing plans prepared hy W. S 
Union Bank Bldg., for 3 story (ultimately 
10 story), 50 x 95 ft.. rein.-con., concrete, 
brick and steel, rein.-con. flooring, concrete 
foundation. About $250,000. 

Ia., Sioux City—Temple—York Rite Ma- 
sonic Assn having plans prepared by 
Beuttler & Arnold, archts., 235 Grain Exch. 
Bldg., for 3 story, 150 x 159 ft., brick, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation. About $400,000, 

Ia., Wapello — Court House — Louisa Co. 
plans to build court house. About $300,000. 
Architect and engineer not selected. 

Ia... Waterloo—School—Bd. Educ. plans 
to build school. About $115,000. Architect 


having 
archt., 


Natl. Fidelity 
Trimble Blk., hav- 
Steele, archt., 


not selected. 

Minn., Minneapolis Hotel — Donald 
Hotel, 1501 Vine PL, having plans pre- 
pared by A. Rose, archt., Builders Exch., 
for 3 story, 66 x 120 ft., rein.-con. and 
brick addition. About %100,000, 

Kan., lTola—Hall—Allen Co. plans to 
build memorial hall. About $125,000. 


Architect not s lected. 

Kan., Kansas City—Hotel—Grund Hotel, 
6th and Ann Sts., having plans prepared by 
Hart, Price & Barres, archts., teliance 
Bldg., Kansas City, Mo., for remodeling and 
building 3 story, 150 x 156 ft. concrete and 
brick addition. About $600,000. 

Ss. D.. Egan—School—City voted $100,000 
bonds to build 2 story, high and grade 
school Architect not selected, 

Mo., Kansas City—Church— 
Methodist Episcopal Congregation having 
plans prepared by Brostrom & Drotts, 
archts., Reliance Bldg., for 3 story, 54 x 72 
ft., on 49th and Genesee Sts. 

Mo., Kansas City—Hospital—J. G. Shel- 
don, 1111 Rialto Bldg., having plans pre- 
pared for 50 room hospital on 25th and 
Locust Sts. Architect’s name withheld. 

Mo., St. Lovis—Bank and Office—J. C. 
teed, pres. Southern Hardware & Supply 
Co., 17th and Olive Sts., is interested in 
syndicate which plans to construct brick 
bank and office building on 18th and Olive 
Sts. About $200,000. Architect not selected. 

Tex., Austin—Lodge—I. O. O. F. having 
plans prepared by J. F. Walker, archt., 891 
Patterson St.. for 2 story, 38 x 120 ft., 
rein.-con., brick, steel and stone, rock foun- 
dation, on 9th and Brazos Sts. About 
$100,000. 








-Epworth 











Tex., Austin — School — University of 
Texas, Bd. Regents, having plans prepared 
by G. A. Endress, archt., Littlefield Bldg., 
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for schoo] of chemistry, 3 story, 70 x 


ft., brick, rein.-con. and _ steel, rein 
flooring, on campus. Cost to exceed 3 wa 
000. Ble 


Okla,, Ardmore—Church—First Met! 
Episcopal Congregational Church had : 
prepared by Hawk & Parr, archts., 501 zt 
curity Bldg., Oklahoma, for 2 story, & 
165 ft., brick, stone and concrete, rein 
flooring, brick foundation, on Main St 
Bway. About $235,000. ] 

Okla., Okmulgee—Library—City ha 
plans prepared by Smith, Rea, Lovit: ; 
Senter, archts., 303 Parkinson Bldg. fo; : 
story, 45 x 100 ft., brick, rein.-con 
steel, rein.-con. flooring, on 8th and Okr 
gee Sts. About $100,000. hs 


Okla., Tulsa—Temple—Tulsa Masor 
Bldg. Assn., 205 Kennedy Bldg., hay 
plans prepared by R. G. Schmidt & | 
archts., 104 South Michigan Ave., Chica; 
Ill., for 3 story, 100 x 140 ft., brick, rei 
con, and steel, rein.-con. flooring, on 
and Boston Sts. About $500,000. 

Col, Denver—High School—City and itl 
Denver Co. having plans prepared and ; 
ceived bids latter part of October, buildi: 
North Side Jr. High School, 2 story, 125 
350 ft., rein.-con., brick and steel, bri« an 
foundation, on West 40th and King § & 
About $500,000. H. G. Edwards, 117 Ju 
Stout St., archt. 

Col., Denver—Temple—Rocky 
sistory 2, 16th and Grant Sts., had plar Le 
prepared for 6 story, 116 x 171 ft., reir d 
con. and_ steel, rein.-con. flooring. Cost o | 
between $650,000 and $800,000. Gardner x 
& Parry, 209 Guardian Trust Bldg., engr 

N. 8., Pictou—Bank—Royal Bank of 





Mt. Cor oO 





Canada, St. James St., Montreal, Que., soon 
receives bids building 2 story, 50 x 75 ft 
brick, steel and granite, concrete founda 
tion, here 

Que., Montreal — Hospital — St. Justine 
Hospital, St. Denis St.. soon recevies bids 
building 4 story, brick, steel and ston 
addition About $200,000, 


Que., Montreal—Hot°]—United Hotel Co 
of America having plans prepared by Ross 
& McDonald, archts., 1 Belmont St., for 10 
story, 252 x 3830 ft. concrete, brick and 


Steel, on Peel, Burnside and Metcalfe Sts 
About $1,600,000, 
Que., Montreal—Market—Administration 


Comn. plans to enlarge Bonsecours Market 





About $400,000. R. Bauset, city elk. 

B. C., Prince Rupert — Court House 
Provincial Government, Victoria, having 
plans prepared by H. Whitaker, archt.. Pub ot. 
Wks. Dept., Victoria. and receives bids Ka 
about Oct. 15 building 4 story, rein.-eon ’ 
brick, tile and stone, rein.-con. flooring, 14. 
concrete foundation here. About £400,000 bu 
A. E. Foreman, Pub. Wks. Dept., Victoria br 
ener. Ca 

B. C., Vietoria—Theatre—British Colum Jo! 
bia Paramount Theatres, Ltd., 96% Gran ar 
ville St., Vaneouver, receives bids about po 
Oct. 20 building 2 story, 60 x 143 ft.. con 
crete, brick and steel, rein.-con. flooring 7. 
concrete foundation About $300,000. J. M tra 
Jeffrey, 348 Confederation Life Bldg loc 
Toronto, Ont., archt. for 

BIDS DESIRED a 

R. 1., Providence—School—Until Oct. 11, ere 
by Pub. Bldg. Dept., constructing 3 story, To 
rein.-con., brick and steel, rein.-con. floor- & 
ing, concrete foundation, on Kenyon and cal 
Arthur Aves. About $700,000. 

Conn., New Haven—Association—Knights Pr 


of Columbus, 956 Chapel St., receiving bids 
building 4 story, 100 x 140 ft., brick, con- 
crete and steel, rein.-con. flooring, concrete Mi 
foundation, on Church and Wall Sts. About 7 


$250,000. W. J. Gugglor, Liberty Bldg., Co. 
archt Noted Sept. 23. $1 
N. Y.. New York—School—Until Oct. 18, 
by C. B. J. Snyder, supt. School Bldgs., HW 
Municipal Bldg., constructing P. S. 60, on bu 
Stebbins Ave. near East 1638rd@ St., Bronx an 
Boro. da 
N. J., Tenafly—School—Until Oct. 27, by St 
Bd. Educ., building school. N. M. F. Dennis, Ju 
dist. clk.; advertised in this issue. . 
Pa., Chambersburg—School—Until (ct. Sn 
21, by School Bd., building 1 story, 10 w 
room, brick, concrete foundation. H. G we 
Kilmer, 402 Trust Bldg., archt.; advertised da 
in this issue. be 
Pa., Scranton—School—Until Oct. 25, by 
School Bd., building 2 story, 72 x 100 ft., H: 
on Wilbur St. About $125,000. L. M St 
Davis, 616 Spruce St., archt. x. 
Md., Baltimore—Hospital—Until Oct. 11, co’ 
by J. E. Sperry, archt., 409 Calvert Bldeg.. tr: 
constructing 7 story, 70 x 185 ft. addition So 
to Woman’s Hospital, brick, stone and ste»! Al 
concrete foundation, on Wolfe and Monn 
ment_ Sts., for Johns Hopkins Hospita! Ww 


Noted Aug. 26. 
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iildings (Continued) 


Md., Baltimore—Office—Until Oct. 21, by 
vvatt & Nolting, archts., 1012 Keyser 
ujdg., constructing 3 story (ultimately 12 

ry) steel, brick and stone, concrete foun- 

tion, on Calvert and Mercer Sts., for 

nited States Fidelity & Guarantv Co., 

ilvert and Redwood Sts. About $300,000. 
it. F. Doeleman, 507 North Charles St., engr. 
Noted June 24. 

Md., Baltimore—Synagogue—Until Oct. 
11, by J. E. Sperry, archt., 409 Calvert 
Lidg., constructing 1 and 2 story, 85 x 115 


ft.. rein.-con., brick and _ steel, concrete 
sundation, on Eutaw Pl. and Chauncey 
Ave. for Chizuk Amuno Congregation. 


About $400,000. W. Levy, 2352 Eutaw PL, 
cin. bldg. com. 

Ga., Atlanta—Bank—Until Oct. 16, by R. 
Ss. Pringle, archt. and engr., Empire Bldg., 
constructing brick, steel and stone, for Ful- 
ton Natl Bank, Empire Bldg. About 
$300,000. 

O., Cleveland—Bank and Office—Citizens 
Savings & Trust Co., c/o A. Smith, East 
ith St. and Euclid Ave., receiving pre- 
liminary bids building 10 story, rein.-con., 
brick and steel, rein.-con. flooring, brick 
and concrete foundation, on East 101st St. 

nd Euclid Ave, About $1,000,000. Walker 
& Weeks, 1900 Euclid Ave., archts. Noted 
July 15. 

0., Cleveland Heights (Warrensville P. 
0.)—Schools—Until Oct. 20, by Bd. Educ., 
Lee Rd., building 4 story, 35 x 90 ft. ad- 
dition, on Coventry Rd., cost $159,000, also 
2 story, 8 room addition, to have two 35 
x 70 ff. wings, on Fairfax Rd., $200,000, 
rein.-con. brick and steel, rein.-con. floor- 
ing, brick and concrete foundations. E. K. 
ryan, elk. F. C. Warner, Hippodrome An- 
nex Bldg., archt. Noted Sept. 30. 

0., Elyria—School—Until Oct. 18. by Ba. 
Educ. building 2 story, 1°0 x 201 ft., rein.- 
con., brick and steel, rein.-con. flooring, 
brick and concrete foundation, on Gulf Rad. 
and Qhio St. About $300,000. S. S. Rock- 
wood, elk. R. S. Silsby, Bank Bldg., Lorain, 
archt. 

0., Fairport—Commercial and Theatre— 
Until Oet. 10 by R. H. Hinsdale, archt., 
Bangor Bldg., Cleveland, building 2 story, 
44 x 112 ft. rein.-con., brick and _ steel, 
rein.-con. flooring, brick and concrete foun- 
dation, for EB. E. Lawrence. About $100,- 
000. Noted Aug. 26. 

Ia., Ft. Dodge—High School—Until Oct. 
27, by Bd. Educ., building 3 story, 190 x 
260 ft. rein.-con., brick and stone. About 
£650,000. W. B. Ittner, Bd. Educ. Bldg., 
St. Louis, Mo., and Damon & O'Meara, 14 
East Mason Bldg., Ft. Dodge, archts. 

Minn., Minneapolis—Music—tntil Oct. 
14, by State Bd. Control, Capitol, St. Paul, 
building 3 story, 95 x 160 ft. rein.-con., 
brick and stone, on State University 
Campus, here. About $500,000. Cc. mi 
Johnston, 715 Capitol Bldg., St. Paul, 
archt. C. L. Pillsbury Co., 805 Metro- 
politan Bank Bldg., engrs. 

Kan., Toneka—Hospital and Detention— 
T. W. Williamson & Co., archts., 418 Cen- 
tral Natl. Bank Bldg., has been retained as 
local superintendent and is receiving bids 
for constructing hosnital and detention 
building, to include isolation ward, garage 
and power house, rein.-con. and brick, con- 
erete foundation, for Security Benefit Agssn., 
Topeka. Abouc $309.000. Sehmidt, Garden 
& Martin, 1064 South Michigan Ave., Chi- 
cago, archts. Noted Sept. 9. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
*Mass., Clinton—Housing—Lancaster 
Mills, 1 Green St., let contract building 2 
story, houses for workmen, to General Bldg. 
Co. 522 Harrison Ave., Boston. About 
$100.060. Noted Aug. 5. 


*Mass., Fall River—Hosnital—Truesdale 
Hospital Corp., 151 Rock St., let contract 
building 3 story, 40 x 100 ft., concrete, brick 
and steel, rein.-con. flooring. concrete foun- 
dation. to J. W. Bishop Co.. 109 Foster 
a Worcester. About $150,000. Noted 
JUlV . 

*Mass.. Palmer — Housing — Wickwire- 
Sn neer Steel Corv., 69 Hammond St., 
Worcester, will build 2 story houses for 
workmen, brick and timber, concrete foun- 
dations here. About $100,000. Work will 
be done by day labor. 

wConn,, Hartford—Rank and _ Office— 
Hartford-Connectient Trust Co., 779 Main 
St.. let contract building 15 and 17 story, 90 
x 110 ft., brick, rein.-con. and steel, rein.- 
con. flooring, concrete foundation, on Cen- 
tral Row and Main St., to Mare Eidlitz & 
Sons Co. 39 East 42nd St., New York City. 
Abont $2,000 N00, 

*N. Y., Brooklyn—Hospital—Dept. Pub. 
Welfare let contract building hospital on 





New Cumberland St. here to 174th St. 
Constr. Co., 35 Nassau St.. New York City. 
About .$663,000. Noted Sept. 23 

*N. Y., New York—Church—Chureh of 
Christ Scientist, c/o B. E. Muller, archt., 
477 5th Ave., will build 75 x 95 ft.. brick 
and stone, on Anthony Ave. About $300,000 
Work will be done by day labor 


*N. Y., New York—Hotel—Plaza Hotel, 
58th St. and 5th Ave., let contract altering 
and building addition, brick, steel and stone, 
to G. A. Fuller Co., 175 5th Ave About 
$250,000. 

*¥N. Y., New York—Olfice—Union In 
demnity Co., New Orleans, La., let contract 
building 8 story brick, steel and stone, at 
96 Maiden Lane, here, to H. C. Vought, 
Grand Central Terminal Bldg About 
$350,000. 

¥N. Y., New York—Office and Show- 
room—A. Z. A. Realty Co., 31 East 27th 
St., will build 12 story, 25 x 45 ft., brick, 
steel and stone, at 415 Lexington Ave. 
About $600,000. Work will be done by day 
labor. 

*¥N. J... New Brunswick—Theatre—W. 
Reade, 112 West 34th St., New York City, 
let contract building 1 story, 100 x 235 ft 
brick and steel, brick foundation on Liv- 
ingston Ave. to C. Brown, Campbell Ave 
Long Branch. About $500,000 Noted 
Sept. 23. 

*Pa., Phila.—Oftice—See 
Works.” 

*Md., Leonardtown—Bank—First Natl 
Bank of St. Marys Co. let contract building 
2 story, 35 x 42 ft., rein.-con., brick and 
steel, concrete foundation. to Frainie Bros. 
& Haigly, 20 Clay St.. Baltimore. About 
$100,000. Noted June 9. 

*0., Cleveland School — St. teorges 
Church, c/o J. Wikittle, East 21st St. and 
Oregon Ave., let contract building 3 story, 
84 x 135 ft., brick, steel and stone. brick 
foundation, on East 67th St. and Superior 
Ave., to W. J. Pierik. 12366 Fast 95th St. 
About $100,000. Noted F_b. 12 

*Ill., Olney — Sanitsrium — O'ney Sani- 
tarium Co. will build 2 story, 55 x 86 ft., 
rein.-con.. brick and steel. About $100,009, 
Work will be done by day labor 

*Wis., West Allis (Milwankee P. 0.)— 
Grade School—Bd. Educ. let contract build- 
ing 2 story, brick, rein.-con. and steel, con- 
crete foundation, on Cupple site. to R. L. 
Reisinger & Co., 425 East Water St., Mil- 
waukee, $118,552. Noted Sept. 9. 

*Minn., Hibbing — Housing Interstate 
Tron Mining Co., Virginia. let contract build- 
ing fifteen 2 story, rein.-con., brick and 
steel houses, also 1 story, 40 x 78 ft. and 
24 x 30 ft., rein.-con. and brick power 
house, to Pfeffer Constr. Co., 412 Torrey 
Bldg., Duluth. About $140,000; cost plus 
percentage basis. 

*Kan., Kansas City—Station—Kansas 
City Terminal Ry, Union Sta. Bldg., Kan- 
sas City. Mo., will build 1 story, 34 x 141 
ft. passenger station and 23 x 34 ft. head 
house, rein.-con. and brick, on 7th St. along 
Union Pacific R.R. tracks, here About 
$150,000. Former bids rejected. Work will 
be done by day labor. , 

*¥N. D., Marmarth—High School—Bd. 
Educ. let contract building 2 story, 61 x 91 
ft. rein.-con., brick and tile. to Colwell-Long 
Co., 354 Plymouth Bide. Minneapolis, Minn. 
About $100,000. Noted Sept. 2. 

*Tex., El Paso—Hospital Groun—Home 
Mission Rd., Southern Baptist Conference, 
Atlanta, Ga., let contract constructing hos- 
pital group, to include 2 ward buildings, 
power house, superintendent’s home. medi- 
cal director’s home. connecting underground 
passages, septic tank and sewavre disposal 
plant, to C. W. Hedrick Constr. Co., South- 
western Life Bldg., Dallas. About $300,000. 

*Col., Cheyenne Wells— High School—Bad. 
Educ. let contract building 2 story, 125 x 
168 ft., concrete. brick and steel, concrete 
foundation, to Advance Constr. Co., Den- 
ver. About $100000. Noted Sept. 16. 

*Idaho, Lewiston—Hotel—Hotel Service 
Co. let contract building 5 story, 150 x 180 
ft.. rein.-con, to Hurley-Mason Co.. Sher- 
wood Bldg., Spokane. Wash. About $459 000. 

*Ont., Ottawa—Theatre—Famous Play- 
ers Film Cornp., Temple Blde.. Toronto, let 
contract building concrete, brick and steel, 
on Queen St. here to Atlas Constr. Co., 37 
Eepees St., Montreal, Que. About $525,- 


Federal Government Work 


PROPOSED WORK 


Mass., South Boston (Boston P. 0.)\— 
Steam Locomotive Crane—Spec. 4263—Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., soon receives bids installing 59 gross 
ton steam operated locomotive jib crane on 
tracks at Naval Dry Dock here CS Wes 
Parks, ch. 


“Tndustrial 
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N. Y., Ft. Niagara—Filtration Plant 
Const. Div., War Dept., Wash., D. C., plans 
to build, here. About $25,000 

Ga., Columbus—R: frigeration Plant 
Constr. Div... War Dept., Wash, DPD. © 
plans to build, here Address, Maj 
Moeller, care of Constr. Div. War Trad 
Bd 

Ala.. Florence—Tie Line Constr. Div 
War Dept., Wash, D. C., plans to build 
at Nitrate Plant 2, Muscle Shoals, hers 

Kan., Ft. Leavenworth — Transport 
School, etc Constr Div., War Dept 
Wash., D. C., plans to build water tran 
sport school, cost $400,000; officers quar 
ters, $600,000; water system, $60,000 

BIDS DESIRED 

Mass., Chelseam—Macadam Roads, ete 
Spec. 4284—Bureau Yards & Docks, Navy 
Dept.. Wash. D. C., receiving bids build 
ing macadam roads, repairing macadam 
and concrete roads, concrete retaining wall 
concrete sidewalks, granite block pavement 
drainage system, stone and brick masonry 
wall, ornamental iron fence and = gates 
steam heating system for existing and 
future guard houses, ete, at Naval Ho 
pital, here; $10 deposit required for plans 
and spec. 

R. LL, Newport—Piers and Dredging 
Spec. 4090—Until Oct. 20, by Bureau Yards 
& Docks, Navy Dept., Wash., D. C., build- 
ing piers and dredging, here; $10 deposit 
required for plans and spec 

R. L, Providence—Dredging—Until Oct 
25, by U. S. Engineer Office, dredging i 
Stamford and Norwalk Harbor, Connecti 
cut; advertised in this issue. 

R. LL. Providence— Remodeling Custon 
House and Post Office—Until Oct. 27. by 
Treas. Dept., Wash., D. C., remodeling 
here. J. A. Wetmore, superv. archt 

W. Va., Wheeling—Lighting, Wiring, et« 
—Until Oct. 20, by Treasury Dept., Wash 
PD. C., installing lighting, wiring. conduits 
ete., in Court House, Custom House and 
Post Office here. J. A. Wetmore, supery 
archt 

W. Va., Wheeling—Water Piping—Unti! 
Oct. 19, by Treasury Department, Wash 
ID. C., installing new water pipe in Court 
House, Custom House and Post Office here 
J. A. Wetmore, superv. archt. 

Mich., Lansing—Post Office—Until Oct 
20, by Treasury Dept., Wash., D. C., re 
modeling Post Office, here. J. A. Wetmore 
superv. archt. 

il., Rockford — Mailing Vestibule, ete 
Until Oct. 21, by Treasury Department 
Wash., D. C., for new mailing vestibule, ex 
tension of driveway and interior changes in 
Post Office here. J. A. Wetmore, superv 
archt. 

Mo., St. Louis—FEarthwork—Until Nov 
5, by Secretary, Mississippi River Comn 
1311 International Life Bldg., building 
1,190,000 cu.yd& earthwork in Sny Island 
Levee D. D.; advertised in this issue 
Noted July 15. 

Cal, San Diego—Fire Alarm System— 
Spec. 4288—Until Oct. 20, by Bureau Yards 
& Docks, Navy Dept., Wash., D. C., build- 
ing, here. Noted Sept. 2. 

Cal, San Diego—Marine Railway—Spe« 
4297—Until Oct. 27, by Bureau Yards & 
Docks, navy Dept., Wash. D. C., and at 
office of Pub. Wks. officer, Timken Bldg., 
San Diego, removing partially constructed 
railway, etc. C. W. Parks, ch.; advertised 
in this issue 

H. T., Honolulu—Elevator Plant—Unti} 
Oct. 27, by Treasury Department, Wash 
DPD. C., building in Post Office, Custom House 
and Court House here. J. A. Wetmore 
superv. archt. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award vf contract) 


PD. C., Wash.—Storehouse—Spec, 4155— 
Bureau Yards & Docks, Navy Dept., re- 
ceived bids Sept. 29 building storehouse for 
combustibles, at Navy Yard here, (1) work 
complete, from C. H. Tompkins, 1883. 3d 
St.. N.W., (1) $37,000 (260 days), (2) $70 
(3) add $2., deduct $0.85, (4) $5,300; W. Eo 
Mooney, 595 Evans Blidg., (1) $%7,999 (240 
days), (2) add $66, deduct $2550, (3) add 
$1.98, deduct $0.85. (4) $4.990; Boyle 
Robertson Constr. Co., 601 Evans Bidg 
(1) $39,162 (260 days). (2) add $66, deduct 
30, (3) add $2, deduct $0.80, (4) add 
5,319. Noted Sept. 16. 

Va., Hampton Roads—Drainage System 
ete.—Spec. 4221—Bureau Yards & Docks 
Navy Dept., Wash., D. C., received bids 
Sept. 29, building concrete roads and drain- 
age system at Naval Operating Base, here, 
(1) work complete, from B. Pizzimento, 
Hyattsville, Md., (1) $133,626, (300 days) ; 
Atlantic Bitulithic Co., Virginia R.R. Power 
Bldg., Richmond, (1) $141,171, (150 days), 
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Federal Government Work—(Continued) 


(2) $28,463; Hyde & Baxter, 1311 G St, 
N W., Wash D. C., C1) $157,900, (240 
lays), (2) $11,000 Noted Sept. 16. 


*xGa., Columbus—Buildings—-Major Moel- 


War Trade Bidg., Constr. Div., War 
kept., Wash... D. C., let contract construct- 
ng 179 buildings at Camp Bennings. here, 


o Selden-Breck Constr Co., 
Bide., St. Louis, Mo., $823,441 
th 
*Fla., Jacksonville — Jetty vu. Ss 
offices, let contract building j tty, at 
ntranece to St. Johns River, to Seaboard 
redging Co., Durkee Bldg., $94,950. 
*xLa.. New Orleans—Jetty——U. 5S 
eer, Custom House, let contract 
jetties at mouth of Southwest 


Fullerton 
Noted Sept 


Engi- 


' 


Engi- 
extending 
Pass of Miss- 


issippi River, to L. F. Alexander, Audubon 
Bldg., $700,000 Noted Aug. 19. 

*La. New Orleans Refrigerating Ma- 
chine—Treasury Dept... Wash., D. C., let 
contract installing, in Marine Hospital here, 
to W. Leibe Refrigerator Mfg. Co., 740 
Poydras St., $1,991 Noted Sept. 2 

*xKy., Louisville — Structural Steel Cast- 


ete U. S. Engineer 1 t contract fur- 
nishing and delivering structural steel cast- 


nes, 


nes. ete., for Lock 44 (Lot A, structural 
steel), to Nashville Bridge Co., foot of 
Shelby Ave Nashville, Tenn., $16,938; 
(lot C,. steel castings), to Duquesne Steel 
KMdry. Co., Farmers Bank Bldg., Pittsburgh, 
Pa., $1,183; (Lots D, E and F, iron cast- 
ing valves, ete.), to J. and J. B. Milholland 
(“o.. 714 5th Ave., Pittsburgh, Pa., $29,914 
Noted Aug. 26 

*ll. Freeport—Remodeling Post Office— 
Treasury Dept... Wash dD. C., let contract 
remodeling, here. to J. M. and H. H. Hine- 
line, 155 Van Buren St., $4,737 Noted 
Sept. 2 


WL, Great Lakes—Harbor Development— 


Spec. 4136—Bureau Yards & Docks, Navy 
Dept... Wash., D. C., received bids Sept. 25, 
for developing harbor, at Naval Training 
School, here, to inelude breakwaters, pier 
quay walls, dredging and filling. (1) work 
complete, from Great Lakes Dredge & Dock 


Co., 104 South Michigan Ave., Chicago, (1) 
$1,179,068 (500 days). (2) $345.798 (290 
lays), (3) $95,484. (300 days). (4) $149,- 
6, (5) $73,968, (150 days), (6) $0.59 per 
‘u yd (200 days), (7) $0.53 per cuyd., 
(600 days), (11) $1,207,488, (550 doys), 
(12) $1,979,915, (600 days) (1a) $335, 
(13)b $815, (18e) $290, (l4a) $160, (14b) 
$150, (16a) $340, (16b) $2331, (16c) $317 
(l7a) $240, (17b) $225, (17%c) $211, (18) 
$0.60 per euyd, (19) $9.40 per lin.ft.; 
E. E. Gillen Co., 120 Wisconsin St., Mil- 
woukee Wis (1) $1.295,900, (550 days), 
(2) $334,000, (200 days), (3) $125,000 (300 
lavs. (4) $155.000 (159 days), (5) $64 090, 
150 davs, (6) $509, (209 days), (1°) $1,195,- 
100 (18a) $444, (138b) $406, (18%c) $260, (1449) 
$242, (14b) $242, (17a) $295 (17b) $277. 
"Ted £928. (18) $066, (19) 29.75. $50,000 
vddition for building railroad. Noted Aug. 19 

#0. Savannah—Nitrate Plant—Constr 
Div War Dept.. Wash... D. C., let contract 
building nitrate storage plant and exten- 
sions to railroad, to H W. Horst Co., Horst 
Bide... Rock Island, $318.584 and 276,000 
respectively ; buildings and utilities, to EL 
Scheid nhelm Co, 1909 Harris Bldg... Chi- 
cago, $911,000 for upperfield and $1,694.500 
for lower field; wire fence around entire 
proiect to F J MeCauehey, 189 West 


Madison St.. Chicago 

Mo.. Kansas City—-Steam Service Connec- 
tion—Treesurvy Dent Wash a a 
ceived bids Sept. 27 for outside steam serv- 
connection at Post Office and Court 
House here from MacMahon Plumbing Co., 
12829 Oak St., $10.478 (50 days); U. S 
Eng. Co., 914 Campbell St., $14,000. 

*Utah, Ogden—Rubdings, eta. —Con- 
tructing Quartermaster, 317 Colonel Hud- 
on Bldg., let contract for magazine build- 
ings and utilities, to W. M. Sutherland 
Bidg. Co., Svndicate Trust Bidg., St. Louis 
Mo., $1,287,443 Noted Aug. 19. 

*Wash., Keyport—Double Radio Quar- 
ters—Spec. 4191 Bureau Yards & Docks, 
Navy Dent Wash., D. C., let contract 
building, here, to Martin & Wills, 625 
Seaboard Bldg.. Seattle, $8,613, (90 days). 
Noted Sept. 16 

*Cal.. Mare Island—Concrete Paving— 
Spec. 4296—Bureau Yards & Docks, Navy 
Dept.. Wash, D. C. let contract concrete 
paving Railroad Ave. between 12th and 
14th Sts, ete. to Clinton Constr. Co., 
140 Townsend St., San Francisco, $19,990, 
90 days) Noted Sept. 16. 


Miscellaneous 
PROPOSED WORK 


Dam—Quincy (Boston P. O.), Mass.— 
Commonwealth of Massachusetts, Metro- 
politan Park Dept... 18 Tremont St, Boston, 
plans to build rein.-con. dam across Blacks 
Creek, here 


$47,500 


ce 


Park Improvementsa—New Haven, Conn. 
—City plans to issue $100,000 bonds to 
improve parks. F. L. Ford, city engr. 

Gas Mains, Pipe, etce.—New Orleans, La. 
—New Orleans Gas Light Co., Baronne and 
Common Sts., plans to purchase new meters, 
cost between $40000 and $65 000; lay 20.- 
000 to 25,000 ft. 6 in. gas mains, cost $100,- 
000; 18,000 ft. 12 in. pipe to reinforce small 
laterals in upper section of city. 

Pavilion and EBand Stand — Bemidji, 
Minn.—City having plans prepared for 50 
x 150 ft. stucco bathing pavilion, concrete 
foundation, with 20 x 20 ft. band stand on 
top, in Diamond Point Park. About 
$25,000. 

Coke 
kee Coke 


Ovens—Milwaukee, Wis.—Milwau- 
& Gas Co., foot Greenfield Ave., 
having plans prepared by Kopper_ Co., 
archts., Union Arcade, Pittsburg, building 
150 brick and steel coke ovens. 
Incinerator—Wichita Falls, Tex.—City 
election Oct. 12, to vote on $125,000 bonds 
to build cinineator plant. J. Montgomery, 


city engr. 
Parks and Cemetery—Wichita Falls. Tex. 
City election Oct. 12. to vote on $25,000 
bonds to build adidtions to parts and 


cemetery. J. Montgomery, 

Hydro-Electric 
Man.—Provincial 
pend $1,000,000 
mnt. 


city engr. 
Developments—Winnipeg, 
Govrnment plans to ex- 

for hydro-electric develop- 


BIDS DESIRED 


Baseball Field, ete.—Boston, Mass.— 
Until Oct. 15. by Park & Recreation Dept., 
33 Beacon St.. grading baseball field on 
Common and resurfacing walks over Com- 
mon to field. About $35,000. 


Electrical Equipment, ete.—New York, 
N. ¥.—Until Oct. 18, by C. B. J. Snyder, 
Bupt. School Bldgs Municipal Bldg, in- 
stalling electric equipment in P. S. 38, on 
St. Anns Ave., Rere and Carr Sts. and 
Hagney Pl., Bronx Boro.; installing heating 
and ventilating, and temperature apparatus, 


electric passenger elevator and altering 
Bryant High School, on Wilbur Ave. be- 
tween Academy and Radde Sts, Long 
Island City 


York, N. Y.—Until Oct. 
Whalen, comr. Plant & Struc- 


Ferry boat—New 
11, by G. A 


tures, building steel screw ferryboat. 
Tractors—New York. N. Y.—Until Oct. 
22. by Rd. Purchase, Room 526, Muncipal 


Bidg., furnishing and delivering 50 gasoline 
motor driven tracklaying tractors to Dept. 


Street Cleaning. 

Tractors—New York, N. Y.—Until Oct. 
22, by Bd. Purchase. Municipal Bldg., fur- 
nishing and delivering 150 tractors For- 
mer bids rejected Noted Sept. 16. 

Terminal — Rouses Point, N. Y.— Until 
Oct. 29, by E. S. Walsh, sunt. Pub. Wks., 
Albany, completing terminal here, Termi- 
nal Contr. 26-A; advertised in this issue 


Notd Sept. 16 
Testing Machine—Dover, Del.—Until Oct. 
27. by State Highway Dept., furnishing 1 
testing machine; advertised in this issue. 
Freight Terminal—Baltimore, Md.—Until 
Oct. 9. by O G. Simonson, archt., Maryland 


Casualty Tower, building 1 story, 40 x 114 
ft., rein.-con. and brick, rein -con. flooring, 
concrete foundation, on Eutaw and Pratt 


Sts., for 
olis R.R., 
$25,000. 

Derrick—Toronto, Ont.—L. S 
369 Sorauven Ave., receiving bids 
ton stiff leg derrick, 40 ft. boom. 

Pier—Rondeau, Ont.—Until Oct. 12, by 
Dept. Pub. Wks., Ottawa, reconstructing 
portion of superstructure of western en- 
trance pier, 228 ft. long, concrete. About 
$25,000 EK. Lafleur, c/o Dept. Pub. Wks., 
Ottawa, engr. 

Concrete Mixers, ete.—Vancouver, B.C.— 
Northern Constr. Co., Carrall St., receiving 
bids on concrete mixers and general equip- 
ment to be used in building concrete pier 
and transit sheds. A. McLean, purch. agt. 


Washington, Baltimore & Annap- 
Liberty and Fayette Sts. About 


Lovitz, 
for 2 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

* Freight Shed and Wharf—Portland, Me. 
—Grand Trunk RR, India St., will build 
1 and story, 125 x 400 ft., steel and 
timber freight shed and wharf, at Portland 
Harbor. Work will be done by day labor. 


* Wharf Repairs—Boston, Mass.—Boston 
Elevated Ry. Co, 108 Massachusetts Ave., 
let contract repairing wharf at Lincoln 
Power Station Plant, timber and concrete, 
to Aberthaw Constr. Co., 27 School St. Cost 
to exceed $25,000. 


*Overhcad “rolley System, ete.—North 
Ada>s Mess.—Boston & Maine R.R., North 
Sta.. Boston, let contract building over- 


head trolley system in electric zone and 


resurfacing with concrete roof of 
Hoosac tunnel, 42 mi. long, to F. T 
& Co, Inc, 499 Main St., Springfield. 

*x Athletic Field—Winchendon, Mass. 
D. Whitney & Son, Inc. will build at} 
field to include baseball diamond, er 
stand and bleachers. About $25,000. \W 
will be done by day labor. 

Asphalt Plant— New York, N. Y.- 


Bruckner, pres. Bronx Boro., received 
Sept. 29 for (a) constructing and com 
ing buildings of asphalt plant, (b) plu 


ing work for same, (c) building st e] 
leg derrick, (ad) bulkhead, (e) erecting 
completing plant, from M. DelBalso, 1 
Bryant Ave., (a) $54,570; Post & Met: 
101 Park Ave., (a) $73,375; Robbin 


Ripley. 50 Church St, (a) $82,180. 
$49.465; A. F. Dietneli, (b) $3.6 
O Rourke Crane Co., (c) $12,900; Ty 
Mfg. Co., (c) $13,995; Clyde Sciles ¢ 
(ec) $17,350; Riverside Conte. Co 5 
Montague St., Brooklyn, (ad) $28,716; Iu 
tig & Weil, 10% Park Ave., (ad) $466 
Warren Bros., 50 Church St., (e) $25.89 
T. D. Kiemmer, (e) $44,200. Noted s: 
92 


% Motor Driven Trucks—New York, N, \ 
—-Bd. Purchase let contract furnishing 
delivering 100 gasoline motor driven tru 
to International Motor Co., 252 West 64: 
St., $366,766. Noted Sept. 16. 


* Foundstion—tIronton, 0.—Bd. Educ 
contract building foundation for 2 sto; 
school to Taylor & Lynn, State Security 


Bank Bldg., 5th and Main Sts., Zanesvil\« 
$28,842. 


*Transmission Line—Fairmont, Minn.— 
Martin Co. Elecric Co., Ceylon, let cor 
tract for materials for building 28 m 
transmission line from here through W 
come and Ceylon to Dunnell, to St. Pau! 
Electric Co., 145 East 5th St., St. Pau! 
About $30 000. 

*Paving Materials —St. Paul, Minn. — 


City received bids furnishing materials for 
paving Block 8, Warrendale addition 
follows: 228 bbl. portland cement, 
St. Paul Builders Materials Co., 606 
Bldg., $4.20 per bbl, 182 cuyd. crushe! 
rock for concrete base, St. Paul Crushe1! 
Stone Co., Stewart and Victoria Sts, $2.60 
23 tons limestone dust, Minnesota Criuchel 
Stone Co, 1500 Johnson St. N.E., Minne 
apolis, $5.75, 54 tons binder stone, Minn 
sota Crushed Stone Co., 1500 Johnson St 
N.E., Minneapolis, and St. Paul Crushed 
Stone Co., Stewart and Victoria Sts., $2.75 


from 
Ryan 


27 tons traprock, W. T. Lemon Co. 1°04 
Pioneer Bldg., $2.60 f.0.b.; for Mounds 
Bivd., 1,204 bbl. portland cement, from St 
Paul Builders Materials Co., 606 Rya 
Bldg., $4.20, 488 euyd. crushed ree fo: 
concrete base, Stiefel Materials Co 51 
Concord St., $2.80, and W. T. Lemon C 

1204 Pioneer Bldg., $240 f.o.b., 365 ecu.va 


screened sand, Stiefel Materials Co., $1.70 


Block 5, Summit Park Addition, 232 bbl 
portland cement from St. Paul Builders 
Materials Co., 606 Ryan Bldg., $4.29. 186 
cu.yd. crushed rock, Stiefel Materials Co 


501 Concord St., $2.70, and St 
Stone Co., Stewart 
112 cu.yd. 


Paul Crushed 
and Victoria Sts., $2.60 
concrete sand and 75 cu.vd 
screened sand, Stiefel Materials Co., 501 
Concord St., $1.55, 15,960 Ib. asphalt filler 
Minnesota Road Equipment Co, 708 Ply 
mouth Bldg., Minneapolis, $48 per ton 
1,330 sq.yd. re-pressed brick blocks. Streator 
Clay Mfg. Co., 713 Guardian Life Bide. 
$2.22 vertical fiber laid 4 in. deep and $1.86 
vertical fiber laid 3 in. deep. 

*Bins and Storage Shcds— Jconomowoc, 


Wis. Oconomowoc Fuel Co. let cont»act 
for material and equipment for building 
steel and concrete coal storage sheds and 
bins to Northern Conveyor & Mfg. Co 


3027 Walnut St., Milwaukee. about $25,000 
Work will be done by day ‘labor. 

*Steel, Iron, ete.—Sheboygan, Wis.— 
Phoenix Chair Co., South 12th and Virginia 
Sts., let contract furnishing all steel, orna 
mental iron, structural steel, ete. for 4 
story, 200 x 400 ft. factory and dry kilns to 
J. T. Ryerson & Son, 731 Wells Bldg., Mil 
waukee. Noted Aug. 26 under “Industria! 
Works.” 

*Dock—Superior, Wis.—Great Northern 
R.R., 175 East 4th St., St. Paul, Minn., let 


general contract wrecking and rebuilding 
outer portion of No. 3 iron ore dock and 
building approach to No. 1 iron ore dock 
at Allouez Bay, here, to Peppard & 
dock at Allouez Bay here to Peppard «& 
Fulton, 217 Bd. of Trade Bldg. About 
$800,000. Dock 1 involves 1,500,000 f 
timber and 30,000 lin.ft. piling; Dock ° 


7,500,000 ft. timber, 70,000 lin.ft. piling and 
1,245 tons structural steel. 


*Pier and Transit Sheds—Vancovuver. 
B. C.—Vancouver Harbor Comrs., 712 P* 
der St., W., let contract building rein.-con 
pier and transit sheds, to Northern Constr 
Co., Ltd. Carrall St. About $4,500,00° 
Noted July 1. 











PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Construction 


News” Section. 
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Ol. ae eR, BO wo cS ee sew es .Oct. 14 
Ce 0 | ee Oct. 7 
SPOR: ENE 16:46:55.4 650-06: 66-<.0i0 eos Oct. 14 
Oct. 25 Garfield Heights (Cleve- 
SEE s Se ae Oct. 14 
DOL, Set BS, ROK. vc we ccueaes Oct. 14 
Oct. 25 Michigan ........ a6 SG bie~ « A, 2 
Oct. 2B. WOyne, IMG. osc cisco c's Gat; = 
Oct. 26 Chatsworth, Ga. ......... Oct. 14 
SPN, SEE ss wands Ss Oct. 7 
MK, Be SPOMOMD oc acc sanvacsee Oct. 7 
Adv. Oct. 7 and 14 
Oct. 28 Siloam Springs, Ark...... Sept. 30 
OL “A MMR inane Gis cus 4's0 asd 5 Oct. 7 
Nov. 6 Junction City, Kan. ...... Oct. 14 
NOY. Se EE, occ eses au cds Oct. 14 
EXCAVATION AND DREDGING 
OGL ny ey OC Ss a 4. 4-5-0se cas Oct. 14 
se eee Oct. 14 


Bids 
Close 
Oct. 26 
Oct. 26 
Oct. 26 
Nov 1 
Oct. 18 
Oct. 19 
Oct. 21 
Nov. 1 
Oct. 18 
Oct 18 
Oct. 18 
Oct. 18 
Oct. 20 
Oct. 321 
Oct. 21 
Oct. 22 
Oct. 25 
Oct. 25 
Oct. 27 
Oct. 37 


RUCTION 


See Eng 
News-Record 


Rochelle, Ill. ... 7 .. Oct 

Marengo, Ia. . ; Oct 

Geneseo, Til Oct 
Ady. Oct. 14 

Tampa, Fla ...Oct 


Adv. Sept. 30 to Oct. 14 


INDUSTRIAL WORKS 


Jackson, Wis. Oct 
Hartford, Conn ag . Oct. 
New York, N. Y oe oe 
ee: GE, «Gk koe ea wet sept 
RAILWAYS 
SC - Oct. 
BUILDINGS 

| See .» 
PE MU Ds Recs veesncecs Oct. 
Hackensack, Minn Oct 
Cleveland Height (Warrens- 

vile F. G.),:O. .. : - Oct. 
Chambersburg. Pa Oct. 

Adv. Sept. 23 to Oct. 14 

Baltimore. Md. .... ons GR 
Detroit, Mich. ; Oct 
Scranton, Pa. .... Oct 
Oil City, Pa : 6a ‘ Oct. 
Tenaty, N. J. . ; Oct. 
Pt, DrOeee, PR. 0. es es . Oct. 


14 
14 
14 


_ 
Amend 


14 


ma) 


ded 


—_ 
AS-IS 


FEDERAL GOVERNMENT WORK 


Oct. 


Oct. 
Oct 

Oct. 
Oct. 


Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 
Oct. 


Oct. 
Oct. 


Oct. 


Oct. 
Oct. 


Oct. 
Oct. 


15 


18 
19 


Scotch Marine Boilers, ete 


—Jacksonville, Fla. ...... Sept. 


Adv. Sept. 23 to Oct. 14 
Dry Cleaning Building — 
Ft. Meyer, Vo. . .Oct 
Water Piping—Wheeling, 

W. Va. .. Oct 
Concrete Paveme nt, ete.— 


Spec. 4257—Ft. Lyon. Col..Sept. 


Mine Storage Buildings — 
Spec. 4253—New Orleans. 


Re Duras ssh tient os Wan cee 


Lighting, Wiring, ete. — 


Wheeling, W. Va. ........Odct. 


Remodeling Post Office — 


Lansing, Mich. .... ‘ . Oct. 


Fire Alarm System—Spec 


4288—San Diego, Cal. ....Oct. 


Piers and Dredging—Spec. 


4090—Newport, R. L...... .Oct. 


Turret Foundations—Spec. 


4295—Washington, D. C.. .Oct. 


Mailing Vestibule, ete. — 


Rockford, Ill. .. . Oct. 


Registry Room — - Buffalo, 


ED. Lak wcety's, ie eae oe ; . Oct. 
Dredging—Norfolk, Va "Sept. 


Foundations and Coping ‘for 
ee Pool — Wash.. 
D 


aia e ie aha a ike eS Sept. : 


Adv. Sept. 30 to Oct. 14 
ee — West Point. 


tal Seeds bai en it Pea sa, Sig at Sept. 


‘ae: Sept. 30 to Oct. 14 


Dredging—Providence, R. 1.Oct. 


Adv. Sept. 30 to Oct. 14 
Remodeling and Repairing 
Customhouse and Post Of- 


fice—Buffalo, N. Y...... Sept. 


Elevator Plant—Honolulu, 
ek € 


Remodeling Custom House 
and Post Office —- Provi- 


Oe Mr, see he thn dn 28 Oct. 


23 


14 


7 


30 


30 


14 


1 


non 
ao 


30 


a 


Bids See Eng 
Close News-Record 
Oct. 27 Marine Railway—Spec. 4297 

-San Diego. Cal Oct i 


Adv. Oct. 7 and 14 
Quay Wall—Spee $306— 
Norfolk, Va Oct. 14 
Adv. Oct. 7 and 14 
Oct. 30 Hoisting Plant—Wahington 


Oct 27 


We en oss 5 Sept. 16 
Oct. 30 Cable Hange rs Washing 

ton, ED. € Oct. 14 
Nov 5 Earthwork St Louis 

Mo Oct 7 
o Ady. Oct. 7 and 14 
Nov 5 Steel Parges—Vicksburg 

BN 66 Pid do de heen Oct. 14 


Adv. Oct. 14 
Nov. 10 Pumping Facilities—Wash 
ay < Oct. 14 
Adv. Oct. 14 
Nov. 17 Marine Railway—Spec, 4254 
—Pear Harbor, H. T.......Oct. 14 
Adv. Oct. 14 
Nov. 17 Ordnance Buildings—Spec. 
4168 Pearl Harbor, H. T..Oct. 14 
Adv. Oct. 14 


MISCELLANEOUS 


Oct. 18 Tractors New York 

nN. - Oct 7 
Oct. 18 Locks—Chicago, III Sept. 16 
Oct. 18 Heating and Ventilating 

Apparatus, ete Long 

Island City, N. Y¥ Oct. 14 
Oct. 18 White Way System Cloquet 

Minn. ...Oct. 14 
Oct. 20 Macadam and Gravel 

Clayton, Mo. . Oct. 14 
Oct. 21 Foundation Ft. Wayne, 

BOGe 6.6% Oct 7 
Oct 21 Paving P ‘lant -~London, Ont.Oct. 14 


Oct. 21 Pavilions—Randalls Island 


(New York P. O.), N. Y...Oct. 14 


ect. 21 Foundation Milwaukee, 
Wis ; ntetan Oct. 14 
Oct. 22 Tractors—New York. N. Y.Oct 7 
Oct. 22 Ferryboat—-New York, 
N. Y¥ ; Oct. 7 
Oct. 27 Te sting M: achine ~ Dover, 
Del cede 6 9 
Adv. Oct. 7 and 14 
Oct. 29 zene Rouses Point, 
me. Ee Oct. 7 
‘Adv. Oct. 7 and 14 
Oct 29 Foundations — Rochester, 
N. Y .Oct. 14 


‘Adv. Oct. 7 and 14 


—_-—-——— ————. 


Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 





Waterworks 
PROPOSED WORK 


Mich., Croswell—Village plans to build 
8 in. well in octagonal pit as substructure 
for pumping station, involving 1,800 ft. 6-8 
in. c.i. or wood stave pipe. About $20,000 
Hoad & Decker, Eng. Bidg., Ann Arbor. 
engrs. 

Neb., Sidney—City voted $27,000 bonds 
to extend waterworks system. 

S. D., Scotland—City voted $45,000 bonds 
to extend waterworks system. Noted Sept 
23. 
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Waterworks (Continued) 


Mo., Salisbury—A. L. Sutter, city clk, 
sold $20,000 bonds to improve waterworks 
system. 


Wash., Bucoda—Citv plans election to 
vote on $47,000 bonds to build waterworks 
system, sewerage system and cement side- 
walks. 

Wash., Walla Walla—City Council soon 
receives bids building new_ reservoir and 


extending pipe line. About $545,000. E. C. 
Hussey, Seattle, engr. 

Que., Three Rivers—City plans election 
to vote on $325,000 bonds to build filtra- 
tion plant and aqueduct Z. Lambert, city 


engr 

N. Y., Marey—See “Sewers.” 

BIDS DESIRED 

Pa., Harrisburg——Until Oct. 21, by S. F. 
Hessler, city comr., Commonwealth Trust 
Co., 228 Market St., laying 1,500 ft. 6 in 
water pipe lines in 8d and 4th Sts. from 
Katherine to Lewis Sts. About $15,000. 

0., Garfleld Heights (Cleveland P.O.) 
Tntil Oct. 25, by village, paving Christine 
Ave involving 25,350 sq.ft. of brick, con- 
erete, bitulithic or sheet asphalt. About 
$30,000 H Bohning, clk R Hecker 


Leader-News Bldg., Cleveland, engr. s 
Wis., Milwaukee—Until Oct. 18, by Com- 


missioner Pub. Wks., furnishing 2 circular 
sluice gates, each 9 ft. diameter, clear 
opening, complete with all appurtenances 
for Linwood Av. intake tunnel. 


Tex., Terrellh—Until Oct. 25, by Chair- 
man City Comn, improving waterworks sys 
tem, to include two 5 in. centrifugal pumps 


electric motors, laying c.i. water mains, ete. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Va., Norfolk—City let contract for 
80,000 cu.yd. excav. for proposed water- 
works system, to S. R= Curtis, Lee Hall 


Noted July 22. 

*s. DD. Sloux 
building motor 
bust Bros., Sioux 
Sept. 9. 

* Tex., 
waterworks system. 
will be done by day 
sion J. A. Donald, acting city engr. 

Wash., Seattle—Bd. Pub Wks. received 
bids Sept. 25 building reservoir at Volunteer 
Park, involving 107,000 cu.yd earth excav.. 
15,000 cu.yd. embankment, 14 acres clear 
ing, grubbing, ete., from Olympic Constr 
Co., Green Bldg., $207,383; McLellan & Mc 
Quaid Seattle, $209,885; H Pederson, 
Alaska Bldg., $219,835. 

*Wash., Seattle—Bd. Pub. Wks 
tract building watermains, sewers, 
Northlake Ave., et al., clay, to F. N 
lato, Builders Kxch., $44,206 Noted 
Oo 


*N. B., St. 
tending waterworks 


contract 
Faue- 
Noted 


Falls—City let 
house and well, to 
Falls, $16,600. 


Wichita Falls—City will improve 
About $200,000. Work 
labor under supervi- 


let con- 
ete., in 
Rado- 
Sept. 


contract ex- 
involving 36 


John—City let 
system, 


in. water main to Spruce Lake, to Canada 
Lock Joint Co., Prince William St About 
$357,000 

*Cuba, Cienfuegos —City let contract 


building waterworks system to Porrance & 


Poitar, Havana About $10,000,000, 
Sewers 
PROPOSED WORK 
La., Shreveport—City voted $100,000 
bonds to build storm sewers in various 
streets. 


0., Idlewood 


(Cleveland P. O.)—Village 
plans to build 


sewers and water mains in 
Relvoir Blvd. and Friedel Rd About $50,- 
Hoo W. A. Horky, clk C. Root, Society 
for Savings Bidg., Cleveland, engr. 

O., Warren—City election Nov. 2, to vote 
on $150,000 bonds city’s 25 per cea snare 
of cost to build storm and sanitary sewers 
in Red Run Dist., involving 8,607 ft. 72-120 


in. rein.-con. pipe Auxiliary’ sewer in- 
volving 2.050 ft. 24 in. tile pipe, will be 
laid in addition to the above. <A. Potter, 
50 Chureh St.. New York City, engr. 
Wis., Augusta—City rejected bids re- 
ceived Oct. 4, building 39,000 ft. sanitary 
sewers in various streets Work will be 


readvertised. H. Olk, Antigo, engr. Noted 


Sept. 23. 


Tex., Houston—City plans election to 
vote on $100,000 bonds to build sewers in 
various streets. 


Ont., London—City 
Nov. 2. building 8-30 in. vitr. tile 
age system in western section of 
About $350,000. H. A. Brazier, city 


about 

sewer- 

city. 
ener. 


receives bids 


Ont., London—City reecives bids about 
Nov. 15 building’ 8-39 in. vitr. tile sewers, 
in Wellington Rd. About $80,000. H. A. 
Brazier, city engr. 


BIDS DESIRED 


N. Y¥., Long Island City—Until Oct. 20, 
by M KE. Connolly, pres. Queens’ Boro., 
building sewers and appurtenances in 
Pierce Ave. from 4th to ith Aves, Beeck- 
man St. from State St. to Mitchell Ave., 
South St. from tracks of Long Island R.R. 
to Rockaway Turnpike, Rockaway Turnpike 
from South St. to Lincon Ave.,; regulating 
and grading sidewalk space and laying side- 
walks on southside of Maspeth Ave. from 


Clermont Ave. to Grand St. and from Van 
Cott Ave. to Broad St. 
0., Garfield Heights (Cleveland P. 0.) 


Until Oct. 25, 
Plymouth, 


by village, building sewers in 
Greenview, Russell, Edgepark, 


Sladden, South Highland, Garfield Park- 
way, Park Heights, Park View and Robin- 
son Aves., Kast 95th, East 96th, East 97th 
and East 104th Sts. ,involving 18.602 10- 
20 in. vitr. pipe, 66 manholes H Bohning, 
elk. R. Hecker, Leader-News Bldg., Cleve- 
land, engr. 

Mich., Detroit—Until Oct. 29, by J. A. 
Martin, Comr. Pub. Wks., furnishing labor 
and material building Sects. 2 and 3 of 


Bates St. Sewer and Sect. 2 of Gratiot Ave 
Sewer; advertised in this issue. Noted 
April 15 

Mich., Milford—Until Oct. 18, by R. § 


Pittenger, village clk., furnishing labor and 
material for building and finishing screens 
and temporary wood septic tanks together 
with sewers, ete., involving 2,500 cu yd. 
earth fill, 3.665 ft. 8-15 in. vitr. pipe, ete. 
Alternative bid on 15 in. line, may be ecar- 
ried on piers, in which case it will be 175 
ft. shorter. C, W. Hubbell, 2348 Penobscot 
Bldg., Detroit, engr. Noted June 24. 


PRICES AND CONTRACTS AWARDED 


(*Indicates award of contract) 


N. Y., Long Island City—M. E. Connolly, 
pres. Queens Boro., received bids Oct. 4 
building sewer in (a) Lurting St., (b) Ful- 
ton St., from J. F. Clancy, (a) $33,955, (b) 
$5.186; Kennedy & Smith, 94 Main St., 
Flushing, (a) $34,838, (b) $5,578: Green 
Contg. Co., 734 Vernon Ave., Astoria, (a) 
$36,424; J. H. Johnson, Ine., (b) $5,008. 
Noted Sent. 30. 


N. Y.. Marcy —State Hospital Comn., 
Capitol, Albany, received bids Oct. 6 build- 
ing sewerage and water supply systems at 
Utica State Hospital here involving (a) all 
work other than excav. and backfill, (b) 
110 cu.yd. rock excav. and backfiell 20 ft. 
and over below present grade, (c) 3.360 
cu.yd., 12-20 ft. below present grade, (d), 
14,380 cu.yd., 6-12 ft. below, (e) 3,000 eu. 
yd. 0-6 ft. below, (f) 12 cu.yd. earth execav. 


and backfill, 20 ft. and over below present 
grade, (g) 389 cu.yd., 12-20 ft. below, (h) 
2,536 cu.yd., 6-12 ft. below, (i) 29,628 ecw. 


yd., 0-6 ft. below, from Scott Bros., Arling- 


ton Blk., Rome, (a) $258,000, (b) $10, 
(c) $3.50, (d) $3.50, (e) $3.50, (f) $10, 
(zg) $3.50, (h) $3.50, (i) $3.50; P. Keeler 
Bldg. Co., Orange St., Albany, (a) $259,500, 
(b) $7.50, (c) $7.50, (da) $7.50, (e) $7.50, 
(f) $5, (2) $2.50, (Ch) $2.50, (i) $2.50; M. 
Kantorwitz, 204 Market St., Albany, (e) 


$338,000 (b) $9.50, (c) $8.40, (da) $7.40, 
$6.90, (f) $4, (2) $3.50, 
Noted Sept 


*Pa., 
highway 


(e) 
(h) $2.40, (i) $2.20. 
16 under “Miscellaneous.” 


Harrisburg—W. H. 
comr., let contracts 
sewers in Elder and Derry Sts., 
2.588 ft. 12-18 in. terra cotta pipe, 124 ft. 
12-18 in. Y branches, ete., also Spring 
Creek Sewer along Cameron Parkway, 3.200 


Lynch, state 
buildi:g 


involving 


ft. 2 ft. 8 in. x 2 ft. 10 in. rein.-con., 300 
ft. 18-24 in. ci. and 2,810 ft. 18 in. terra 
cotta pipe, ete.. to W. H Opperman, 131 


Paxton St, $13,990 and .$69,897 respective- 
ly. Noted Sept. 9. 


*0., Cleveland—City let contract building 
sewer in Luke Rd. extension, involving 
1,450 ft. 5 ft. C brick pipe, to Amato Constr. 
Co., 345 The Arcade, $34,393. Noted Sept. 
30, 


*0O., Cleveland —S. H. Kleinman Realty 
Co., Natl. City Bldg., let contract building 
sewers and water mains in Yorkshire 
Heights allotment to A. Hosine, 635 Brad- 
ley Court, $33,503. Noted Oct. 7. 


*Mich., Detroit—Water Bd. will lay 13,- 
319 ft. 6-12 in. ci. pipe in Camden, North- 
field, Traverse, Sanger, McDonald, Mack, 
Tuxedo, Grainer, Davison, Hasse, Kentucky, 
Westphalia, Bismark, Harper, Manistique, 
Phillips and Wildemere Aves. Work will 
be done by day labor. 


*Mich., Detroit—City let contract 
nishing labor and material (except 
manhole rings and covers) for buildi: 
finishing complete Lateral Sewer 3.34 
tween Charleston, John R, Hildak 
Robinwood Sts., 3,348 Woodward, Ch; 
ton and Goldengate Sts. and Seven 
Rd., to E. L. McIntyre, Grand River 
$16,160 and $39,805 respectively ; 
Charleston, John R and Robinwood 
and Seven Mile Rd., to Liberty Const; 
917 Chamber of Commerce Bldg., $1¢ 
3,349, John R, Nevada and Savannah 
and along tracks of Grand Trunk Ry.. : 
Woodward, John R, Nevada and Sava 
Sts., 3,351, Woodward, John R, Ne 
and Montana Sts., 3,352, Woodward 
R, Montana and Worcester Sts., to ( 
Cement Constr. Co., 806 Hammond }: 
$8,450, $14,709, $9,849 and $9,214 
spectively. 

Wis., Wauwatosa — Bd. Administra 
Milwaukee Co. (Milwaukee) received 
Oct. 6, rebuilding sewage disposal plant 
county institutional buildings, here f 
Lippmann Stone Co., 449 Clinton St.. \| 
waukee, $27,905. Noted Sept. 30 
_ kla., Davenport—City let contract bu 
ing sanitary sewers in Elm St., Westho!; 
2d, 3d, 4th and Westholme additions to 
dependent Constr. Co., 304 Lane Bldg. Aly 
$53,000. Noted April 1. 


*Wash., Seattle—See “Waterworks.” 


Bridges 
PROPOSED WORK 


N. H., Franklin—City plans to build 7 
morial bridge, rein.-con., to replace Daniel! 
Bridge. About $60,000, Engineer not s: 
lected. 





Fla,, Pensacola—See “Streets and Roads.” 


0., Shadesville—Comrs. Franklin Co. ((o- 
lumbus) plan election in November to vot 
on $385,000 bonds to build 900 ft. coneret: 
bridge, 20 ft. wide, to have eight 80-110 ft 
spans, over Scioto River, here. sraun 
Flemning, Knollman & Prior, 233 South 
High St., Columbus, archts. 

Wis., Milwaukee—City having plans pré 


vared for 290 ft. steel bascule, double leaf 
bridge, with 125 ft. channel clearance, 8&6 
ft. wide, to have concrete abutments and 
approaches, on State St About $500,000 
D. McKeith, city engr. 

Tex., Houston—City plans election to 
vote on $425,000 bonds to build bridges. 

Que., L’Ange Gardien—Dept. Pub. Ruds., 
Quebec, having plans prepared for steel 


bridge from here to 
About $750,000. 

Man,, Winnipeg —City retained J. F. 
Green, consult. engr., c/o W. P. Brereton 
city engr., to design rein.-con. bridge over 


Island of Orleans 


Assiniboine River on Maryland St. Noved 
Jan. 8. 
BIDS DESIRED 
Ga., Chatsworth—Until Oct. 26, by Ba 


Supervs. Murray Co. buildng bridge over 
Sumach Creek, also earth and gravel road 
way, 9 mi. north of here. Work involves 
3.995 cu.yd. borrow excay., 515 cu.yd. grave! 
surfacing, 207 cu.yd. Class “A” and 167 
cu.yd. Class “B” concrete, 58,000 Ib. rein 
forcing steel, 480 cu.yd. dry and 75 cu.yd. 
wet excav. J. M. Campbell, chn. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 
* Missouri—State Highway 


Dept., St 


Joseph, let contract to Buchanan Co., St 
Joseph, building rein.-con. skew slab super- 
structure and 4 rein.-con. pile bents, over 


Contrary Creek, on Sta. 64 plus 32, $9,491; 
Rushville Bridge, over Rushville Drainage 
Ditch, on Sta. 649 plus 51, $9,887; rein- 
con. deck girder superstructure and 1 tem- 
porary bridge ,over drainage ditch, on Sta 
229 plus 00, $4,788; rein.-con. skew slab 
superstructure and 1 concrete pier, over 
drainage ditch, on Sta. 515 plus 65, $4,869; 





rein.-con. skew lab superstructure and 2 
concrete piers, over drainage ditch, on Sta 
357 plus 90, $6.381. Above projects in 
Buchanan Co., Federal Aid Project 4%. 
Noted Sept. 30. 

Tex., Jasper—Jasper Co. received bids 
Aug. 24, building bridge over Angelina 








River, (1) alternate “A,” includes one 15” 
ft. and two 75 ft. steel spans with trest|: 
approach of untreated timber, involvine 
813 cu.yd. Class “B” concrete, 23,221 tt 
bridge flooring, 141,338 ft. trestle approa: 
2.543 cu.yd. dry and 450 cu.yd. wet excay., 
184,000 Ib. structural and 16,205 Ib. rein- 
forcing steel, etc., (2) alternate “B,” 200 f 
steel span with trestle approach, 420 cu.yd. 
Class “B” concrete, 14,000 ft. steel sp2n 


} 






a 
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October 14, 1920 


dges (Continued) 


ring, 20,000 ft. creosoted lumber for 
stle approach, 200 cu.yd. dry and 225 
vd. wet excav., 145,000 lb. structural and 
do Ib. reinforcing steel, ete., from Mid- 
id Bridge Co., Ship Channel, Fidelity St., 
riouston, (1) $102,594, (2) $74,606; Austin 
vros. Bridge Co., 1815 Coombs St., Dallas, 
(1) $102,798, (2) $70,832; Brown-Abbott 
». Loraine, (2) $65,787. Noted Aug. 19 


Tex., Jourdanton — Atascosa Co. received 
ds Sept. 3, building 40 ft. concrete girder 
ridge and 214 ft. I-beam and pile trestle 
bridge, on Highway 9, at and near Pieas- 
nton, 16 ft. wide, from W. T. Montgomery, 
\iamo Bank Bldg., San Antonio, $30,612 
Work involves 246.6 cu.yd. rein.-con., 31.58 
eu.vd. Class “B” concrete, 202 cu.yd. wet 
nd 148 cu.yd. dry excav., 12,000 ft. white 
oak flooring, 18,000 ft. pressure creosoted 
ine lumber, 80,675 Ib, structural and 32,- 
ok Ib. reinforcing steel Noted Aug. 12, 
onder “Streets and Roads.” 


Tex., Kaufman — Kaufman Co. received 
hids Sept. 28, for buliding (1) rein.-con and 
steel span bridge, also concrete culverts and 
timber pile trestles on Highway 40, through 
Precinet 1, involving 3.426 lin.ft wooden 
piling, 503 cu.yd. strurctural excav., 17,801 
ib. structural steel rail,-30,200 Ib. structural 
steel trusses, 313.5 cu.yd. Cass “A and 
50.3 cu.yd. Class “B” concrete 24,042 Ib 
reinforcing steel, ete., (2) rein.-con and 
steel bridges and rein.-con. culverts and 
timber tile trestles on Highway 49, through 
Precinet 7, involving 879 cu.yd dry and 105 
cu.vd. wet excav., 6,424 lin.ft. wooden piling, 
50.953 lb. reinforcing steel, 178,000 ft. creo- 
soted timber, 23,500 Ib. structural steel 
trusses and 31,815 Ib. structural steel rail- 
ings, from Womack Constr. Co., Houston, 
(1) $21,210. (2) $34,766; Smith Bros.. and 
Healey Constr. Co., c/o Smith Bros., ¢ rock- 
ett. (1) $24,163. (2) $39.541: McCall-Moore 
Eng. Co., San Antonio, (2) $33,660. Noted 
Sept. 9 under ‘Streets and Roads 


Streets and Roads 


PROPOSED WORK 


Mass., Fitchburg—Pub. Wks. Dept. plans 
to relocate and pave Oak Hill Rd. About 
$75,000 D. A. Hartwell, city ener. 


Conn., Thompsonville—Boro. plans to im- 
prove various roads, waterbound macadam. 
About $30,000. Engineer not selected. 


Pa., Hollidaysburg—Boro. Council plans 
to pave 3,000 ft. Garber and Juniata Sts., 
2° ft. wide, concrete or brick. About $30,- 
000. J. L. Henry, Walsh Bldg., engr. 


W. Va., Weston—Lewis Co. plans elec- 
tion to vote on $350,000 bonds to grade, 
drain and build bridges, ete., on 11 mi. 
roads in Hackers Creek Dist., concrete, 
brick. asphaltum, stone, block or macadam. 
W. K. Spaur, Charleston, co. engr 


Alabama—-State Highway Comn., Mont- 
gomery, having plans prepared for grad- 
ing, draining and surfacing 18.8 mi. state 
road from Guntersville to Boaz, 24 ft. wide, 
Marshall Co., bituminous macadam. About 
$600,000. W. S. Keller, state highway engr. 


La., Shreveport—City voted $100000 
bonds to pave Texas Ave., Mansfield and 


Harts Island Rds. from end of present 
pavement on said streets in city limits, 
also $60,000 bonds to resurface various 


streets, 


Tenn,, Elizabeth—Carter Co. voted $220,- 
000 bonds to build various state and fed- 
eral aid roads. About $350,000 now avail- 
able. 


Tenn., Pulaski—Giles Co. voted %350,000 
bonds to build state and federal aid roads. 





Ohio—State Highway Comn., Columbus, 
cancelled contracts Oct. 8, building roads in 
following counties: 

Huron Co., Sect. “P” Oberlin-Norwalk 
Rd., 4.667 mi., grading and paving with 
monolithie brick. 

Seneca Co., Sect. “D-1" Columbus-San- 
dusky Rd., 2.038 mi., grading, constructing 
bridges and culverts and paving with bitu- 
minous macadam. 

Sect. “F-1" Bucyrus-Tiffin Rd., 0.884 mi., 
grading, constructing bridges and culverts 
and paving with bituminous macadam. 

Sect. “G” Tiffin-New Haven Rd., 2.007 
mi., grading, constructing bridges and cul- 
verts and paving with bituminous mac- 
adam. Noted Sept. 23. 

Ohio—State Highway Comn., Columbus, 
received no bids Oct. 8, building roads in 
following counties: 

Lawrence Co., Sect. “K” Ohio River Rd., 
9.97 mi., grading, constructing bridges and 
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culverts and paving with bituminous con 
crete or rein.-con. 

Sect. “O” Pomeroy-Athens Rd., 3.303 mi.., 
grading roadway and constructing bridges 
and culverts 

Sect. “Village of Stryker” Bryan-Wau- 
seon Rd., 1.393 mi., grading, constructing 
bridges and culverts and paving with bitu- 
minous concrete. 

Sect. “K" Edon-Cooney Rd 3.592 mi... 
grading, constructing bridges and culverts 
and paving with bituminous macadam 
Noted Sept. 23. 


Michigan—State Highway Dept., Lansing, 
rejected bids Oct. 1 grading, draining and 
surfacing 1.12 mi. State Trunk Line Rd 
19-1, Yale Co., and 1.004 mi. State Trunk 
Line Rd. 21-13, Sect B, Capac Village 
both 20 ft. wide Work will be readver 
tised. Noted Sept. 23 


Wis., Manitowoc — City 
30,000 sq.yd. various 
About $120,000 F. L. Alter, city engr 


Wis., Milwaukee—Bd Pub Wks re 
jected bids received Sept. 30, paving Elliott 
Circle, Kneeland Ave., Chambers, Franklin 
Pease, 21st and West 24th Sts., asphalt 
29th St., bituminous concrete Work will 
be readvertised 


plans to pave 
streets, concrete 





Minn., Hibbing—City soon receives bids 
paving 10 blocks Howard St., creosoted 
wood block, bitulithic or concrete. 


Kan,., Columbus—Cherokee Co. had plans 
prepared furnishing labor and material for 
building 3.07 mi. roads, also several bridges, 
involving 13,226 sq.yd. concrete and 38,553 
cu.yd. earth excav. C. M. Cooper, Colum 
bus, engr. 


Neb., Pawnee City — City receives bids 
about Oct. 15 paving 25 blocks, 30-40 ft. 
wide, brick. About $200,000. E. T. Archer 
& Co., 609 New England Bldg... Kansas 
City, Mo., engrs. Noted Sept. 16. 


N. D., Minot—Comrs. Ward Co. plan to 
grade, gravel surface and build small struc- 
tures on 23 mi. Federal Aid Project 84, 24 


ft. wide. About $250,000 H. C. Frahm, 
Minot, engr. 
Missouri—State Highway Dept., New 


London, received no btds Sept. 24, build 
ing 5.32 mi. Sect. A, Red Ball Route, 24 ft. 
wide, Federal Aid Project 66, cost $47,885; 
4.11 mi. Sect. A, London-Perry Rd., 24 ft. 
wide, Federal Aid Project 64, $20,662, rein.- 
con. slab superstructure on Sta. 79 plus 
06. $2,268; 5.57 mi. Sect. A, London- 
Perry Rd., 24 ft. wide, Federal Aid Project 
67, $26,239, rein.-con. slab superstructure, 
on Sta. 97 plus 92, $2,178; 3.35 mi. Sect. A, 
London-Perry Rd., 24 ft. wide, Federal Aid 


Project 63, $15,644; 4.58 mi. Sect. A, Lon- 
don-Perry Rd.. 24 ft. wide. Federal Aid 
Project 65, Ralls Co. $21,424 Noted 


Sept. 16 


Mo.. Kirkwood—Citv plans to pave 14 
mi. Kirkwood Rd. from Peek Ave. to St 
Louis & San Francisco R.R. tracks, involv- 
ing 71,280 sq.yd. bitulithic macadam. About 
$25,000. W. Elbring, Clayton, engr. 


Tex., Comanche—Comanche Co. voted 
$200,000 bonds to build gravel surfaced 
road and concrete bridges and culverts on 
Highway 22 from here to Gorman through 
De Leon, also Highway 18, from Dublin to 


De Leon, 16 ft. wide. L. D. Parks, De 
Leon, engr. 

Tex., Del Rio—Val Verde Co. having 
plans prepared grading, surfacing and 
draining 11.59 mi. Highway from here 


to Kinney Co. line, 16 ft. wide, involving 
17 acres clearing and grubbing, 40,980 lin 
ft. grader work, 42.800 cu.yd. earth excav., 
9,220 Ib. reinforcing steel, 200 cu.yd. Class 
“A” and 100 cu.yd Class “B” concrete, ete 
About $85,000. G. M. Jowers, co. engr. 


Tex., Houston—City plans election to 
vote on $200,000 bonds to pave various 
Streets. 

Col., Golden—City election in April to 


vote on $65,000 or $75,000 bonds to pave 
14 mi. Golden Highway to foot of Lookout 
Mt., concrete. Engineer not selected. 


Cal, San Diego—Common Council passed 
resolution to improve Union, Albatross and 
Juniper Sts., involving 207,163 sq.ft. 3 in. 
asphaltum macadam wearing surface on 4 
in. concrete base, 299 ft. concrete curbing, 
295 sq.ft. concrete sidewalks, 12 sewer 
laterals, 1,252 ft. 4 in. c.i. water mains, 
ete. F. A. Rhodes, city engr. 


Cal., San Diego—Common Council having 
plans and specifications made for improv- 
ing 8,841 ft. Torrey Rd. and Roosevelt Me- 
morial Drive, involving 176,820 sq.ft. 5 in. 
concrete paving. About $53,846. | aw 
Rhodes, city engr. 
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Ontario— Dept Pub. Wks., Toronto, re 
ceives bids in November macadamizin: 
mi. road from Ambherstburg to Obigway 
20-24 ft. wide Essex Co About $100,000 


BIDS DESIRED 


Conzecticut—Until Oct. 15, by C. J. Ren 
nett, comr State Highway Dept... Hartford 
paving 2.950 ft Mill Plain Rd., gravel, 
Danbury 


N. ¥.. New Vork—Until Oct. 18. by H 
H. Curran, pres. Manhattan Boro 
ing and repaving with concrete pavemen 
on existing concrete foundation, roadway 
of 2nd Ave. from 4th to Sth Sts. Cwest 
side); 9 in. concrete pavement roadway of 
znd Ave. from 4th to 5th Sts. (east side) 
sheet asphalt on concrete foundation. road 
way of Lexington Ave. from 116th to 125t! 
Sts.; wood block on conerete foundation 
roadway of 125th St. from Ist to 2nd Aves 
and from 2nd to 3rd Aves granite block 
pavement on concrete foundation, roadway 
of Washington St. from Murray to Morton 
Sts., roadway of East 24th St. from Ist Ave 
to Ave. A roadway of 125th St. from Ist 
to 2nd Aves... and from 2nd to 3rd Aves 


roadway of Lexington Ave. from 130th to 
Iisist Sts 


regulat 


N. ¥., S. TL, St. George—Until Oct ri) 
by C. D. Van Name, pres. Richmond Boro 
repaving With concrete pavement roadway 
of Richmond Turnpike from Louis St. to 


Clove Lake, together with all incidental 
work 

Pa, Phila Until Oct. 19. by Dept Pub 
Wks., grading, paving and repaving various 


streets, asphalt 
block Fr. H 


Md., Baltimore—Until Oct 20, by Bad 
\wards, c/o City Register, paving Harlem 
Ave. from Longwood St. to point 219 ft 
west; Longwood St. from Edmondson to 
Harlem Ave. west to north building line of 
Harlem Ave. east; 350 ft. Linnard St. from 
Edmondson to Harlem Aves.; 400 ft. Nor 
man Ave. from Edmondson Ave. to Frank 
lin St, all sheet asphalt. also grading and 
paving alleys listed in Private Alleys Contr 
68, cement concrete H. G. Perring, ch 
engr 


wood and redressed granit 
Craven, dir 


Ga., Chatsworth—Until Oct. 26, by Ba 
Supervs. Murray Co. building 6.6 mi. Dal 
ton-Chatsworth Rd., Federal Aid Project 
178 Work involves 3.8 acres clearing and 
grubbing, 38,000 cu.yd. common, 1.400 eu 
yd. borrow and 500 cu.yd. rock excav., 190 
cu.yd, Class “A,” 230 cu.yd. Class “B” and 
20 cu.yd. Class “C" conerote, 24,000 Tb. re 
inforcing steel, 1,420 lin.ft. 15-24 in. eul 
vert pipe 97 cu.yd. cement concrete head- 
walls, 18.9000 cu.yd. top soil surfacing. J 
M. Campbell, chn 








Ga., Hamilton—tUntil Oct 18, by Bad 
Comrs. Rds. and Revenues, Harris Co 
grading and top soiling 84 mi. Federal 
Aid Project 17 between here and Columbus. 
involving 955 acres clearing and grubbing 
52,294 cu.vd. excav., 78 25 cu.yd. Class “B” 
concrete headwalls. 1155 lin.ft. 15-24 in 
terra cotta pipe, 34,674 cu.yd. top soil, ete 
Bids received on D. S. ic. and corrugated 
metal pipe 


0.. Garfield Heights (Cleveland P. 0.) 
Until Oct. 25, by village, laying 19, 110 ft 
1-8 in. c.i. water mains in McCracken Rad 
Garfield Blvd Park Heights and South 
Highland Aves H Bohning, clk rR 
Hecker, Leader-News Bldg., Cleveland, engr 


Michigan—Until Oct. 19. by State High 
way Dent., at dist. office, Port Huron, grad 


ing and draining 5.322 mi. State Trunk 
Line Rds. 19-4 and 21-13, Sects. A, St 
Clair Co.. involving 18.990 cu.yd. earth 


excav., 402 lin.ft. pipe culverts, 229 cu.y@ 
concrete in culverts, ete 


Michigan—Until Oct. 25. by State High 
way Dept.. at dist. office. Port Huron, fine 
grading and surfacing 16.595 mi. Federal 
Aid Rd. 38. 18 ft. wide, St. Clair Co., in 
volving 174,696 sq.vd. concrete or bitumi 
nous concrete, 876 stations fine grading, ete 


Kan., Junction City—Until Nov. 6, by 
Geary Co., resurfacing .716 mi. road with 
bituminous filled brick on old concrete base 
using bituminous filled sand cushion, also 
grading. building bridges and culverts and 
pavine with concrete 1.057 mi. East 6th 
and Humboldt Dry Creek Rds. About $50 - 
000 and $60,000 respectively. G. A. Rus- 
sell, Junction City, engr 


Kan., Lyons—Until Nov. 16, by Rice Co., 
building 5.022 mi. Old Santa Fe Trail. Fed- 
eral Aid Project 26 B. including grading, 
bridges, culverts and concrete or brick 
pavement. About $260,000. S. Ainsworth, 
Lyons, engr. 
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Streets and Roads (Continued) 

Mont., Billings—Until Oct. 15, by Comrs 
Yellowstone Co., building 3 mi. Federal Aid 
Project 134 between Mason and Laurel, 24 
ft wide, involving 10,858 cu.yd. excay 
».752 cu.yd. surfacing, 1,477 sta. yd. over 
haul, 12,985 Ib. reinforcing steel, 54 cu.yd 
Class “A” and 87 cu.yd. Class “B” con 
crete, etc. J. N. Edy, Helena, state high 
Way engr 


Until Oct. 21, by 
Cassville, building 
Monett-Neosha td 
Dist.) Federal Aid 
involving 31,052 
cu.yd. borrow, 45,916 sq yd 
gravel pavement, 437.9 cu.yd. Class “B” 
and 102 cuyd. Class “C” concrete mason- 
ry. 31,168 Ib. reinforcement for concrete 
masonry, etc. About $54,856 


Missouri- 
way Dept, 
Sect , 
Special Rd 
tarry Co., 
excav., 2,318 


State High 
488 mi 
(Monett 
Project 121, 
cu.yvd. earth 


—Until Oct. 25, by 
way Dept., Caruthersville, building 5.9 mi. 
Kings Highway (Hayti Special Rd. Dist.), 
Federal Aid Project 35, Pemiscot Co in- 
volving 36,564 cu.yd. earth excav., 1.577 cu 
yd. borrow, 22.014 cu.yd. per 100 ft. over- 
haul, 55.668 sq.yd. specification A gravel 
pavement, 45.5 cu.yd. Class “B" and 29.2 
cu.yd. Class “C” concrete masonry, 3,160 Ib 
reinforcement for concrete masonry, 367 lin. 
ft 2-24 in. vitr. clay pipe culvert, etc, 

238; I-beam superstructure over 
drainage ditch, on Sta. 255 plus 58, 38 ft. 
span. 18 ft. roadway, 132.2 cu.yd. Class “C” 
concrete, 500 Ib. reinforcing and 17,200 Ib. 
fabricated structural! steel, 4,100 ft. oak 
lumber, ete., $6,729; I-beam superstructure 
ever drainage ditch, 30 ft. span, 18 ft. road- 
way, 90.4 cuyvd. Class “C” concrete, 500 
Ib reinforcing and 13,700 Ib. fabricated 
structural steel, 3,300 ft. oak lumber, ete., 
$5.049; I-beam superstructure over drain- 
ag ditch, on Sta. 260 plus 40, 25 ft. span, 
18 ft. roadway, 84.5 cu.yd. Class “C” con- 
crete, 470 Ib. reinforcing and 11,700 Ib. 
fabricated structural steel, 2.820 ft. oak 
lumber, ete., $4,610, all on above project 


Mo., Fulton— Until Oct. 22, by Callaway 
Co., grading, graveling and paving 18 mi. 
road, 9 ft. wide, macadam, cost $119,000: 
building 2 bridges on above road, $13.690 
Shockley Eng. Co., Graphic Arts Bldg, 
Kansas City, Mo., engrs 

Ark., Little Rock — Until Oct. 20. by 
Comrs. Little Rock and Spring Lake High- 
way Dist., paving 25 i. road, concrete or 
asphalt Lund & Hill, Southern Trust 
Bidg.. engrs 


Tex., Houston—Until Oct. 25. by C. H 
Bryan, judge Harris Co searifving and 
surfacing 4 mi. Highway 2 from Fairbanks 
to Satsuma, 16 ft. wide, involving 5,216 cu 
vd. gravel and 1.880 cu.vd. shell surfacing. 
About $37,169 Howe & Wise, co. engr 


Tex., Sinton—Until Oct. 20, by J. Cc 
Hout, judge San Patricio Co., grading, sur- 
facing and building concrete culverts on 
15.06 mi. Highway 9 in. Rd. Dist. 1. in- 
volving 14.1 mi. machine grading, 9,303 cu 
vd. borrow and 3.202 cu.yd. earth excav., 
2.768 Ib. reinforcing steel, 15.629 cu.yd. 
gravel and 27.389 cu.yd. shell surfacing, 24 
ecu.vd. Class “A” and 12 cu.yd. Class “RB” 
concrete, cost $157.844: grading, surfacing, 
draining and building 125 ft. steel span 
bridge on 12.54 mi. Highway 9 in. Rd 
Dist. 5. 12.04 mi. machine grading, 35,703 
cu.yd. earth excav.. 560.8 cu.yd. Class “A” 
and 174.6 cu.yd. Class “B” concrete, 12.982 
cu.yd. gravel and 22.760 cu.yd. shell surfac- 
ing. 94.800 Ib. structural and 38 368 Ib. re- 
inforcing steel, Special bid 


etc., $191,600 
for constructing 8 mi. above road from 
accepted 


Missouri State High- 


bere to Bee Co. line will also be 
Noted Oct. 7 


PRICES AND CONTRACTS 
(*x Indicates 


* Mass., 
Wks. Dept., 


AWARDED 
of contract) 


O.)—Pub. 
Annex, Boston, 
let contract paving Market and Arlington 
Sts.. asphalt, to Simpson Bros., Corp. 77 
Summer St., Boston, $97,742 


* Mass., Boston—Dept. Pub. Wks. let con- 
tract paving Mt. Vernon St.. asphalt, to J 
W. O'Connell, Radcliffe Rd... Brighton. 
About $25,000 


* Mass., Boston—City let contract relay- 
ing granite block pavement on Friend. 
Richmond and Portland Sts, to B. E. Grant, 
27 School St., $87,300; paving with as- 
vhalt, Arbutus St.. Dorchester, to M. De 
Matteo, 154 Dudley St., Roslindale, $13,100 


*N. Y.. New York—H. H 
Manhattan Boro., let contracts regulating 
and paving 4th Ave. and Front St. to W. J 
Fitzgerald, 547 West 45th St.. $12,299 and 
$30.766 respectively Noted Sept. 23 


award 


Brighton (Boston P 
508 City Hall 


Curran, pres 
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*® Alabama— State 
gomery, let contract 
surfacing 5.44 mi 


Highway Dept., Mont- 
grading, draining and 
State Trunk Rd. from 
Girard to Tuskegee, Russell Co., sand clay, 
to L. C. Rawlinson, Montgomery, $38,936; 
12.053 mi. Chisholm Rd. from Florence to 
Tennessee state line, Lauderdale Co., cheri 
and gravel, to W. T. Taylor Constr. Co., 
Wilsonville, $156,885. Noted Oct. 7. 


Ohio—Stat Highway Comn., Columbus, 
received bids Oct. 8, building roads in fol- 
lowing counties: 

Athens Co., Sect. “R’’ Logan-Athens Rd., 
0.637 mi., grading, constructing bridges and 
culverts and paving with brick on rolled 
base, from F. Beckler, Athens, $41,093 

Clermont Co., Sect. “N-2" Milford-Hills 
boro Rd., 3.548 mi., grading, constructing 
bridges and culverts and paving with water 
bound macadam, W. Wiggin, Milford, $100,- 
100; C. L. Wright, 1345 Custer Ave., Mt 
Lookout, Cincinnati, $100,197. 

Sect. “A” Milford-Vere Cruz Rd., 2 433 
mi. grading, constructing bridges and cul 
verts and paving with waterbound mac- 
adam, C. L. Wright, Cincinnati, $69,552 

Hancock Co., Sect. D, Lima-Sandusky 
Rd., 6.047 mi. grading, constructing bridges 
and culverts and paving, from Watts, 
Schriber Co., Toledo, bituminous concrete 
on concrete base, $291,112, rein.-con., $256, 
263, monolithic brick, including © brick, 
$299,975, bituminous concrete on water- 
bound macadam base, $285,375; Dorsey 
Constr. Co., Findlay, rein.-con., $258,763, 
monolithic brick, including brick, $301,975, 
bituminous concrete, $287,697. 

Hocking Co. Sect. “P-1," Logan-New 
Lexington Rd., 5.351 mi. grading, construct- 
ing bridges and culverts and paving with 
bituminous macadam, J. Petrie, Logan, 
$214,276; Richeldefer Constr. Co., Circle- 
ville, $214,670. 

Sect. “N,”’ Logan-Chillicothe Rd., 6.53 mi., 
grading, constructing bridges and culverts 
and paving with waterbound gravel, Curry 
& Hayes, Eaton, $151,797; W. D. Winchell, 
337 Siebert St., Columbus, $153,254; C. J. 
Breckenridge, Columbus, $153,763. 

Lake Co., Sect “A.” Painesville-Ravenna 
Rd., 4.735 mi., grading and constructing 
bridges and culverts, Wilms-Hogan Constr 
Co., Cleveland, $29,491; Miller & Rothrock, 
Lakeville, $30,019; Post Constr. Co., Cleve- 
iand, $31,514. 

Lorain Co., Sect. “O,” Medina-Norwalk 
Rd., 2.50 mi., grading, constructing culverts 
and paving with waterbound macadam, 
Aldrich, Ellison & Bates, Spencer, $63,264; 
H. J. Hart, Elyria, $63,267. 

Meigs Co., Sect. “L,”’ Pomeroy-Athens 
Rd., 2.839 mi., grading, roadway, and con- 
structing bridges and culverts, Ryan Stone 
& Constr. Co., Maumee, $42,703. 

Sect. ““M,” Pomeroy-Athens Rd., 4.007 
mi., grading roadway and_ constructing 
bridges and culverts, J. Paul Long, Center- 
burg, $79,166. 

Mercer Co., Sect. “H-1."" Celina-Green- 
ville Rd., 1.5 mi., grading, constructing 
bridges and culverts and paving with rein- 
concrete, M. L. Hinton Co., Celina, $65,035 ; 
Studebaker & Son, Greenville, $66,538; 
Beard & Frost, Portland, Ind., $66,994. 

Pike Co., Sect. “A,”” Waverly-Coopers- 
ville Rd., 6.1403 mi. grading, consructing 
bridges and culverts and paving with wa- 
terbound gravel, W. D. Winchell, 337 Sie- 
bert St.. Columbus, $40,349; C. A. Arthur, 
Jackson, $41,250; C. M. Gray, Westerville, 
$41,361. 

Sect. “B.”” Waverly-Coopersville Rd., 6.734 
mi., grading, constructing bridges and cul- 
verts and paving with waterbound gravel, 
Cc. A. Arthur, Jackson, $34,707; Harper & 
Ruel Co., Portsmouth, $35,678; W. D. Win- 
chell, 337 Siebert St., Columbus, $35,351. 

Summit Co., Sect. “A,” Akron-Youngs- 
town Rd., 2.49 m., grading, constructing 
bridges and culverts and paving, J. D. 
Waggoner, Ravenna, rein.-cuncrete, $199,- 
043; Highway Constr. Co., 903 Lorain Co. 
Bank Bldg., Elyria, bituminous concrete, 
$122,696: Ohio Eng. Co., Lorain, bituminous 
concrete, $122,945 

Sect. “Q.” Akron-Medina Rd., 2.27 mi. 
grading, constructing bridges and culverts 
and paving with rein.-concrete, W. A. Lyon, 
tavenna, $129,167. 

Williams Co., Sect. “D,” Bryan-Wauseon 
Rd, 1.582 mi. grading, constructing bridges 
and culverts and paving, J. A. Elder, 
Bryan, bituminous macadam, $67,017; Zel- 
ler & Drum, Swanton, bituminous concrete, 
$68,479: J. A. Elder, Bryan, bituminous con- 
crete, $68,479. 

Defiance Co., Sect. “E,” Bryan-Ft. Wayne 
td., 1.77 mi., constructing bituminous mac- 
adam top course and shaping berms and 
ditches, D. M. Roach, Defiance, $21,686; J. 
A. Elder, Bryan, $21,781. 

Jefferson Co., Sect. "J."" Ohio River Rd., 
0.085 mi., removing cliff rock and sealing 
fire clay seam, H. Brown, Ellsworth Sta- 
ton, $11,265: C. W. Ryan Co., Maumee, 
$11,375. Noted Sept. 23. 
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* Michigan — State Highway Deyrt., 
sing, let contract grading, draining 
surfacing 4.155 mi. Assessment Dist 
394, 12 ft. wide, Ingham and Eaton C 
ties, to Brown-Gordon Co., Lansing, $4: 
Noted Sept. 23. 


*iil., 
15th, 5th, 
Impvt. Co., 
$25,161. 


Silvis—City let contract pa 
6th and 7th Sts., to MeCu 
2204 Main St., Davenport, | 


* Wisconsin—State Highway Dept., \ 
waukee, let contract grading and build 
concrete culverts on .45 mi. Lake Sh 
Rd., Federal Aid Project 169, Sheboyvg 
Co., to Clios & Myer, 1600 Oakland A\ 
Milwaukee. About $25,000 Noted Oct 


*Wis., Monticello—C ity let contra 
grading and paving .9 mi. Railroad St 
volving 8,046 sq.yd. 1 course concret: 
Webb & Dixon, Main St., Albany, $26.71 


*N. D., Mott—Hettinger Co. let contra 
building 7 mi. Federal Aid Jroject 37A 
ft. wide, involving 4 acres clearing a1 
grubbing, 45,533 cu.yd. excav. 3,735 cucyd 
overhaul. ete., to Stanley Bros., St. Cloud 
Min. $37,842 


*Missouri—State Highway Dept., s: 
Joseph, let contract to Buchanan Co., St 
Joseph, building 20.02 mi. Sect. A, St 
Joseph-Atchison Rd., 24 ft. wide, Feders! 
Aid Project 49, $127,213; 20.02 mi. Sect 
Cc, St. Joseph-Atchison Rd., 18 ft. wid 
Federal Aid $814,330, both 
Buchanan Co. Sept. 30 


* Tex., 


Project 49, 
Noted 


Cameron—Milam Co. let 
improving 5.71 mi. Highway 44, Federal! 
Aid Project 191, (a) involves 2 acre 
clearing and grubbing, grading road, 4,177 
cu.yd. earth borrow and_= surfacing road 
with schist and gravel, (b) building rein - 
con. drainage structures, to F. L. 
Rackdale, (a) $28,861, including 
engineering and contingencies; J. I 
more, Cameron, (b) $4,469. 


Tex., Eldorado—. A 
Schleicher Co., received only bid Sept. 21 
grading, surfacing and draining 4.01 mi 
Highway 4 south from here, from Schleiche: 
Co., $77,036. Work involves 3,562 cu.yd 
borrow and 9,558 cu.yd. earth exeav., 6,271 
cu.yd, sledge stone surfacing, 21.55 cu.yd 
Class “A” and 3.6 cu.yvd. Class “C” con 
crete. Noted Sept. 16 


*Tex., Franklin Robertson Co. let con 
tract grading, surfacing and building con 
crete and steel bridges and concrete cul 
verts on 17.99 mi. Highway 14 from Nesbit 
to point 2 mi. north of Wheelock, 15 ft 
wide, to Harris & Powell, Tyler, $203,136 
including 10% for engineering and con- 
tingencies Work involves 114.9 acre 
clearing ahd grubbing, 83,797 cu.yd. bor 
row and 35,954 cu.yd. earth excav., 1,285.07 
cu.yd. Class “A” concrete, 35,050 cu.yd 
gravel, 20,080 ft. floor for steel spans, 102.,- 
740 lb. reinforcing and 145,200 Ib. struc- 
tural steel. Noted Sept. 2. 


Tex., Kaufman—Kaufman Co. received 
bids Sept. 28, for (1) grading, surfacing 
and draining 16.21 mi. Highway 15 through 
Precinct 3, Federal Aid Project 130, in- 
volving 4 acres clearing and grubbing, 11.- 
171 cu.yd. earth excav., 30,209 ft. creosoted 
timber, 20,627 cu.yd. gravel surfacing, 4,907 
lb. structural and 9,682 lb. reinforcing steel, 
(2) grading and surfacing 14.86 mi. High 
way 40 through Precinct 7, 35.3 acres clear 
ing and grubbing, 111,795 cu.yd. earth bor 
row and 34,086 cu.yd. earth excav. and 33 
844 cu.yd. gravel, from Womack Constr 
Co., Houston, (1) $67,871. (2) $105,553. 
Smith Bros. and Healey Constr. Co., c/o 
Smith Bros., Crockett, (1) $81,138, (2) 
$122,577 Noted Sept. 2 and 9. 


Tex., Marlin—Falls Co 
Sept. 30, improving 6.78 mi. Highway 
through Precinct 1, (a) involves 38.3 acres 
clearing and grubbing, grading road, 23,811 
cu.yd. borrow gravel surfacing and building 
rein.-con. drainage structures, (b) topping 
with 14 in. bituminous material, fron 
Phipps & Whatley, Marlin. (a) $88,319; 
Brown & Root, Taylor, (2) $95,142; Wil- 
liams-Burk Co., Jacksonville, (a) $90,659 
Smith Bros., Crockett, (a) and (b) $172. 
514 Noted Sept. 23. 


*Tex., San 


contract 


Tribbk 
19% fo 

» Bar 
Noted Sept. 3) 


Womack, judg 


bids 


roceived 


pexar Co. let con 
tract building drainage structures on 6.2 
mi. Highway 9 from Atascosa Co. lin 
north, to J. L. Black, San Antonio, $4,756: 
grading and graveling will be done by day 
labor, cost $76,311. Noted Sept. 23. 


Tex., Seguin—Guadalupe Co. receive:! 
bids Oct. 5, improving 3.256 mi. Meridian 
Highway from Bexar Co. line to Comal Co 
line, (a) 2 in. or 14 in. Willite asphalt 
concrete pavement, (b) 2 in., or 14 in., hot 
application natural rock, from Texas Wi! 


Antonio 
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St and Roads (Continued) 


Road Constr. Co., 301 Mason Bldg., 
on, (a) 2 in. $77,622. 1% in., $71,891; 
( \-Coglazier Constr. Co., Moore Bldg., 
S Antonio, (b) 2 in. $50,749, 14 in. 
1. Noted Sept. 23 


+ Wash., Seattle—City let contracts pav- 
urbing and building sewers in 10th 


\\ N., et al., to F. N. Badolato, Builders 
EX $70,694; subgrading, curbing _ and 


_ « Shishole Ave., et al., to Fiorito Bros., 
hy od Ave, N.W., $73,483. Noted Sept 


¥Ont., Toronto—City let contract paving 

Duree St. and Willard Ave., involving 9,000 

Warrenite bitulithic on 6 in. conerete 

| to Warren Bituminous Co., McKinnon 
Blig. About $46,000. 


Railways 
PROPOSED WORK 


rexas—City of Houston plans election to 
on $150,000 bonds to build extension 
municipal railway and $475,000 bonds 
to build switch yards and connections at 
wharves. 


BIDS DESIRED 


Michigan—Until Oct. 18, by Comr. Pur- 
chases & Supplies, Municipal Court Bldg., De- 
troit, furnishing industrial railroad tracks. 
switches, ete., to include two hundred and 
fifty 74-15 ft. sections straight track, 90 
extra ties with shoes for rail joints, 5 right 
ind 5 left hand switches, for Street Ry 
Comn. W. C. Markham, ch. engr 


Excavation and Dredging 


PROPOSED WORK 


Wis., Racine—Drainage—Farm Drainage 
Bd. plans to build D. D. 1. About $25,000. 


Ia., Indianola—Excavation—T Darnell, 
aud. Warren Co., opens bids in December, 
straightening Middle River. About $80,000. 
\. S. Van Sandt, Clarinda, engr. 


la., Oskaloosa—Ditch—Mahaska Co. re- 
jected bids received Sept. 18 building 7.6 
mi. open ditch in D. D. 5, involving 489,158 
cu.yd. exeav. D. B. Russell, Oskaioosa. 
engr. Noted Sept. 9 


BIDS DESIRED 


IiL, Geneseo—Ditch—Until Oct. 26, by 
Comrs. Rock River Drainage and Levee 
Dist.. Henry and Whiteside Counties, at 
office of H. Waterman, atty., Geneseo 
building main and lateral ditches. involv- 
ng 272,000 cu.yd. excav. L. S. Ropp. R. 
R. 6, chn.; advertised in this issue 


Il., Rochelle—Ditch .and Drain—Until 
Oct. 26, by Gardner & Gardner, attys, 
Rochelle, building ditches and drains in 
Brush Grove D. D., Lee and Ogle Counties, 
to include cleaning and enlarging 13.7 mi. 
earth ditches, involving 217,000 cu.yd. earth 
exeav., constructing 3.2 mi.’ new open 
ditches, involving 44,000 cu.yd. earth excav., 
ind laying 25,200 ft. 12-27 in. tile. C. W 
Clark ,engr. 


Wis., Manawa—Drain—Until Oct. 25. by 
. Ross, secy. Waupaca Co. Drainage Bad., 
building 16,000 ft. tile drain. L. M. Schind- 

*. Appleton, engr. 


Ila., Marengo—Drainage—Until Oct. 26, 

A. H. Hunter, aud. Towa Co., building 
D D. 8, 54.300 ft. long, 13 ft. deep, in- 
volving 457.600 cu.vd. excav. About $100,- 
‘10. Noted Sept. 9. 


Ss. D., Hayti—Ditches—Until Oct. 20, by 
\. E. Johnson, aud. Hamlin Co., building 5 
mi. Bryant D. D., involving 3,500 cu.yd. 
excav,; 18 mi. Barrett D. D., 4 ft. wide, 73 
mi. clean out work; 4 mi. Tetslaff D. D., 
7,000 cu.yd. excav. About $25,000. Dakota 
Eng. Co., Mitchell, engrs. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


xla., Webster City—Drainage—Hamilton 
‘u., let contract to Natl. Sewer Pipe Co., 
Webster City, furnishing tile and other 
iterial building Matilda Weimer D. D. 
‘|, Lydia Anderson D. D. 242 and Sven 
rickson D. D. 240, $25,750, $21,636 and 
‘6.979 respectively; to O. C. Kelvig, Ells- 
worth, furnishing labor building D. D. 241 
nd D. D. 240, $31,289 and $12,869 respec- 
tvely. Noted Sept. 16 and 30. 


* Ontario — Dredging — Dept. Pub. Wks., 
Ottawa, let contract for dredging work at 
Whitby, Oakville and Buwmanville to C. B. 
Goone Dredging & Constr. Co., Excelsior 


Life Bldg.. Toronto, $0.65 per cu.yd About 
$41,000, 


*Ont., Kingstor—Dredging—Dept Pub 
Wks., Ottawa, let contract dredging above 
Cataraqui Bridge and at harbor front to 
Frontenac Dredging Co., Toronto. at $0.50 
per cu.yd. About $85,000 


*xOnt., Port Hope——Dredging—Dept. Pub 
Wks., Ottawa, let contract dredging here 
to Frontenac Dredging Co., Toronto, at $1.70 
per cu.yd. About $38,000. 


Industrial Works 


PROPOSED WORK 


Me., Westbrook—S. I. Warren & Co., 
Cumberland Mills, plans to build 1 story, 
90 x 250 ft., brick and concrete warehouse, 
concrete foundation About $50,000 Pri- 
vate plans 


N. J., Garfleld—De Mattia Bros. plan to 
build 90 x 200 ft. factory. About $200,000 
J. F Kelley, P. O. Bldg., Passaic, engr 


Pa., Royalton—Vogt Farm Meats Prod- 
ucts Co. having surveys made by I. J 
Boyd, Middletown, for 2 story, 60 x 200 
ft., brick and steel factory, on Youngs Lane 
here, to include warehouse, stock yard 
buildings, ete. About $150,000 


Md., Fairfield (Baltimore P. O.)—Union 
Shipbuilding Co. plans to build 2 story, 70 x 
200 ft. carpenter shop 


O., Cleveland—Betz-Pierce Co., 2230 East 
9th St., plans to build 2 story, rein.-con., 
brick and ateel warehouse, rein.-con floor- 
ing, brick and concrete foundation, on East 
44th St. and Payne Ave. About $125,000. 
Architect not selected, 


0., Cleveland — The Brass Co, c/o A 
Sogeg, archt., 319 Hippodrome Bldg., having 
plans prepared for 1 story, 75 x 160 ft., 
brick and steel foundry and machne shop, 
brick foundation. About $100,000 


O., Cleveland—Cleveland Grain Co, Rogi- 
neers Bldg., plans to build 1 story mill and 
elevator, rein.-con., brick and steel, rein.- 
con. flooring, brick and concrete foundation, 
About $150,000 A. E. Baxter Eng. Co., 
Elliott Square, Buffalo, N. Y., engrs. 


O., Cleveland—Laundryette Co., 1190 East 

152nd St., plans to build 2 story, rein.-con., 
and brick addition to factory, rein.-con 
tooring, brick and concrete foundation, on 
Fast 152nd St. and St. Clair Ave About 
$59.000. E. T. Van Dorn, pres Private 
plans 


., Cleveland—B. J. Schwartz. Wilfiam- 
son Bldg., plans to build 2 story, 100 x 
100 ft., brick and steel factory, brick foun- 
dation, on Lakeside Ave. near East 17th 
St. About $60,000. Architect not selected. 


0., Cleveland—D. D. Wessels, 1385 Fast 
17th St., opens bids about Oct. 20, building 
2 story, 107 x 116 ft., brick and _ steel 
factory, brick foundation, on East 21st St 
and Oregon Ave. About $100,000. W. G. 
Caldwell, Park Bidg., archt. Noted July 8, 


0., Conneaut—See “Buildings.” 


Mich., Detroit—Detroit Evening News, 
Lafayette Blvd., plans to build 1 story, 90 
x 140 ft., rein.-con., brick and steel garage, 
oe flooring, concrete foundation. <A 
cahn, Marquette Bldg., archt, 


Mich., Hamtramck (Detroit P. 0.)— Jef- 
fery-Dewitt Co., Butler Ave. along tracks 
of Grand Trunk Ry., Detroit, plans to build 
5 story addition to porcelain factory, rein.- 
con. and brick, rein.-con. flooring, concrete 
foundation on Butler Ave. here About 
$200,000, 


I., Chicago—Kroeschell Bros. Co., 460 
West Erie St., having plans prepared by 
Davidson & Weiss, archts., 53 West Jack- 
son Bivd., for 1 and 2 story, 220 x 338 ft., 
brick and steel factory, on Diversey St. 
along tracks of Chicago, Minneapolis & 
St. Paul R.R. About $800,000. 


Wis., De Pere—Clover Leaf Dairy Co. 
plans to build 1 story, 40 x 160 ft., brick, 
rein.-con. and steel factory, brick founda- 
tion, on Main St. About $100,000. Archi- 
tect not selected, probably private plans. 


Wis., Milwaukee — P. Bogenski, 1139 
Grove St., plans to build 1 story, 70 x 172 
ft.. brick and concrete factory, concrete 
foundation. Private plans. 


Wis., Milwaukee—A. CC.  Eschweiler, 
archt., Goldsmith Bldg., soon lets contract 
building 1 story, 120 x 130 ft., rein.-con. 
and brick garage, rein.-con. flooring, con- 
crete foundation, on Clybourn St., for Wis- 
consin Telephone Co., 418 Bway. 


Wis., Racine—Goodrich Transit Co., East 
2nd St.. completing plans for 1 story, 50 x 
200 ft rein.-con warehouse, rein,-con 
flooring, concrete foundation Privat: 
plans 


Minn., Minneapolis—S. J. Bowler, archt 
617 Phoenix Bidg., preparing plans for 
story, 100 x 100 ft. rein.-con. and brick 
garage About $50,000 Owner's name 
withheld 


Tex., Houston—City plans election to vote 
on $150,000 bonds to build cotton sheds 


Wash., Seattle—A. M. Castle Co, 1201 
ist St.. S.. having plans prepared by J. R 
Nevins, Archt., Hoge Bldg., for 2 story, 160 
x 720 ft. factory, brick, rein.-con. flooring 
concrete foundation, on East Marginal Way 
and Alaska St. About $200,000 


N. B., Grand Falls—International Paper 
Co... Three Rivers, Que., receives bids in 
November, building pulp and paper plant 
here, capacity 200 tons newsprint dafly 
About $1,000,000. P. T. Dodge, pres 


Que., Clarke—Clarke Trading Co., Ltd 
soon receives bids building pulp and paper 
plant About $500,000 


Ont., St. Thomas —Cancdian Edison 
Phonograph, Ltd.. purchased large factory 
and plans to remodel and equip same 
About $250,000 O. J. Haarlander, mer 
Privace plans 


BIDS DESIRED 


Mass., Lynn—General Electric Co. 8&4 
State St., receiving bids building 1 story 
160 x 300 ft.. concrete, brick and steel ad 
dition to plant. rein.-con. flooring, concret« 
foundation. About $150,000 


..N. ¥.. New VYork—Until Oct. 21. by G. A 
Whalen, comr. Plant & Structures, Munici 
pal Bldg., constructing housing station, on 
Henry, Madison and Birmingham Sts., for 
Dept. Street Cleaning 


N. ¥. Tonawanda—Stanley Steel Welded 
Wheel Corp., 40 Court St., Boston, receiv 
ing bids building 1 story, 100 x 200 ft 
concrete and steel factory, rein.-con. floor 
fing. concrete foundation About $100,900 
Private plans 


Pa., Phila.—Clark & Dudnick, archts. and 
engrs., Drexel Bldg., receiving bids building 
1 story, 110 x 170 ft.. rein.-con., brick and 
steel garage. on 33rd. Columbia and Na 
tiona Sts., for J. C. UWlick, ¢/o architects 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Me., Lisbon Falls—Worumbo Mfg. Co 
let contract building 2 story, 53 x 95 ft 
boiler house and 2 story, 59 x 63 ft. turbine 
house. brick and concrete, at plant, to Tur- 
ner Constr. Co. 178 Tremont St., Boston 
Cost to exceed $50,000. Noted Sept. 30. 


*Mass., Fall River—Fall River Bobbin 
& Shuttle Co., 821 Cambridge St., let con 
tract building 4 story, 41 x 100 ft., brick 
and steel addition to plant, concrete founda- 
tion, to Genl. Eng. & Constr. Co., New Bed- 
ford Savings Bank Bldm, New Bedford 
About $50,906 


*Mass.. Fitchburg — Fitchburg Gas & 
Electric Light Co., 537 Main St.. let con- 
tract building 2 and 3 story, 58 x 152 #., 
boiler house, machine shop and service sta 
tion additions, steel and concrete, rein.-con 
flooring, concrete foundation, on Sawyer 
Passageway. to Wiley & Foss, Central St 
About $125,000 


*&Mass., Norwood—Holliston Mills, Lenox 
Ave., let contract building 2 story, 134 x 
282 ft. brick and mill construction factory 
rein.-con. flooring, concrete foundation, also 
1 story, 50 x 79 ft. brick boiler house, at 
plant, to C. A. Batson. 26 Arlington St 
Brockton. About $390,000. Incorrectly no- 
ted in our issue of Sept. 23 


*% Mass., Somerville—New England Break 
fast Food Co., 28 Newberne St., will build 
3 story, 45 x 85 ft. addition to plant, con- 
crete and steel, rein.-con. flooring, concrete 
foundation, on Lowell St. About $50,000 
Work will be done by day labor. Noted 
Sept. 30. 


*Mass., Watertown (Boston P. 0O.)— 
Walker & Pratt Mfg.-Co., 31 Union St. 
Boston, let contract building 1 story, 120 x 
160 ft.. brick and steel addition to plant 
rein.-con. flooring, concrete foundation, on 
Cypress St., to T. Stuart & Son, Inc., Pearl 
St., Newton. About $70,000. 


*Mass., Whitinsville — Whitins Machine 
Wks. will build 5 story, 80 x 400 ft 
brick and rein.-con. carpentry shop, rein.- 
con. flooring, concrete foundation. About 
$500,000. Work will be done by day labor 
Noted Sept. 30. 
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Industrial Works (Continued) 


*& Mass., Worcester—W. J. Whittall, Brus- 
sells St., let contract building 1 story, 8&3 
x 202 ft., concrete, brick and steel addition 
to mill, concrete flooring, concrete founda- 
tion, on Southbridge St., to J. J. Power, 15 
Ashland St. About $125,000 


*K. LL. Providence—Vesta Knitting Mills, 
4 Blount St., let contract building 6 story 
brick and timber addition to mill, concrete 
foundation, to J. F. Cole, 81 Niagara St 
About $50,000, 


*xN. Y.. Brooklyn—Amer. Marine Paint 
Co., Ine., 175 Dwight St., will build 2 story, 
brick and steel factory, rein.-con. flooring, 
concrete foundation, on Richards St. About 
$75,000. Work will be done by day labor. 


*N. Y., Brooklyn—Borough Park Garage 
Co., 14384 49th St.. New York City, will 
build 4 story, 90 x 100 ft., brick and steel 
factory, rein.-con. flooring, concrete founda- 
tion, on li4th Ave. and 38th St. Work will 
be done by day labor. 


*xN. Y., Brooklyn—J. P. Kelly, c/o Carl- 
son & Wiseman, archt. and engrs, 226 
Henry St., will build 1 story, 130 x 190 ft., 
brick and steel garage, rein -con. flooring, 
concrete foundation, on East 16th St. near 
Kings Highway. About $50,000. Work will 
be done by day labor 


*N. Y., Brooklyn—M. Klein, 783 Nos- 
trand Ave., will build 1 story, 75 x 100 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on Stockholm St. near 
Central Ave About $75,000 Work will 
be done by day labor 


*N. Y., Brooklyn—W. G. Lahn, 57 East 
15th St.. will build 1 story, 100 x 160 ft., 
brick and steel garage. rein.-con. flooring, 
concrete foundation. on 87th St. near 4th 
Ave About $55,900 Work will be done 
by day labor 


*N. Y., Brooklyn—I. Stalman, co P. 
Caplan, archt, 16 Court St., will build 1 
story, 85 x 250 ft., brick and steel garage, 
rein.-con. flooring, concrete foundation, on 
65th St. near 5th Ave. About $75,000. 
Work will be done by day labor 


*N. Y., Buffalo—Amer. Car & Fadry. Co., 
370 Babcock St... let contract building 1 
story. 43 x 100 ft.. brick and steel boiler 
house, to J. W Cowper Co., Fidelity Bldg. 
About $50,000 


*N. ¥., New Vork—City Real Estate Co., 
176 Lway., will build 1 story, 75 x 200 ft., 
brick and steel garage, rein.-con. flooring, 
concrete foundation. on Boston Rd. near 
Jefferson Pl About $50,000 Work will 
be done by day labor 


*N. Y., New Vork—J. P. Kelly, c/o Carl- 


son & Wiseman, archts. and enegrs., 226 
Henry St.. Brooklyn, will build 4 story, 50 
x 100 ft.. brick and steel garage, rein.- 


con. flooring, concrete foundation, at 521 
West 161st St About $100,000, Work will 
be done by day labor. 


*N. Y.. New York-—Rechnitz Bros., 143 
Liberty St., will build 1 story, 100 x 195 
ft.. brick and steel garage, rein.-con. floor- 
ing. concrete foundation, at 302 East 45th 
St About $150,000. Work will be done 
by day labor. 


*Pa., Lebanon—Cornwall R.R., Donagh- 
more St., let contract building 1 story, 150 
x 200 ft. machine shop, brick and steel, to 
Austin Co., Bulletin Bldg., Phila. 


*Pa., Phila.—Amer. Stores Co., 19th and 
Penn Sts., let contract building 5 story, 40 
x 90 ft.. brick and concrete addition to 
warehouse, to A. B. Kister, 621 Sansom St. 
About $100,000. 


*Pa., Phila.—C. B. Porter, 126 North 
2d St.. let contract altering brick garage 
and factory, at 123 North Broad St., to 
Stewart Bros., 2528 North Orkney St. 
About $75,000, 


*Pa., Phila.—Staybestos Mfg. Co.. Linn 
and Armat Sts., let contract building 2 
story, 60 x 150 ft., concrete and brick fac- 
tory, on Berkeley St. and Germantown 
Ave., to R. M. Peterson & Son, 5114 Ger- 
mantown Ave. About $75,000. 


*™Md., Baltimore—Amer. Ice Co, Calvert 
Bldg., let contract building 33 x 82 x 99 
ft. storage building, 82 ft. high, rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation, on Montford Ave. near Chase 
St.. to G. A. Fuller Co., Amer. Bldg. About 
$200,000. Noted Oct. 7. 


_*Md., Baltimore—I. Silberstein, 607 
Equitable Bidg., will build 6 story, 48 x 





144 ft., concrete, brick and steel warehouse, 
concrete foundation, on Fayette and Paca 
Sts. About $150,000. Work will be done 
by day labor. Noted June 29. 


*0., Bucyrus—Ohio Crane Co. let con- 
tract building 2 story, 100 x 127 ft., brick 
and steel factory, to Austin Co., 16112 Eu- 
clid Ave., Cleveland. About $75,000. 


*0O., Elyria—Universal Crane Co., 1106 
Swetiland Bildg., Cleveland, let contract 
building 1 story, 118 x 180 ft. brick and 
steel factory, brick foundation, to J. R. 
Gloyd Co., 1816 East 33rd St., Cleveland. 
About $125,000. 


*0., Fremont — Henkel-Clauss Cutlery 
Co. let contract building 2 story, 125 x 187 
ft.. brick and _ steel factory, to Steinle 
Consfr. Co. About $100,000. 


*xInd., Indianapolis—Westinghouse Lamp 
Co., 165 Bway., New York City, let contract 
building rein.-con., brick and steel plant, 
rein.-con. flooring, concrete foundation, to 
PD. P. Robinson, 125 East 46th St., New 
York City. About $500,000. Noted Aug. 12. 


*xWis., Cudahy—Worthington Pump & 
Mchy. Co., Packard Ave., let contract build- 
ing 2 story, 60 x 175 ft., mill construction 
pattern shop and storage building, concrete 
foundation, to W. Tubesing, 139 Chestnut 


St... Wauwatosa About $130,000. Noted 
Aug. 12 
*xWis., Milwaukee — Wisconsin Food 


Products Co., Port Washington Rd., let con- 
tract building 1 story, 60 x 200 ft., rein.- 
con. and brick garage, rein.-con. flooring, 
concrete foundation, to W. Oe6cflein, 86 
Michigan St. Noted Sept. 9. 


*Wis., Neillsville— Neillsville Auto Co. 
let contract building 1 story, 90 x 120 ft., 
brick and concrete factory, rein.-con. floor- 
ing, concrete factory, rein.-con. flooring, 
concrete foundation to Schneider Constr. 
Co., Eau Claire. Noted Sept. 23. 


*xWis., Phillips—See “Buildings.” 


* Wis., Random Lake—F. Fischer let con- 
tract building 2 story, 60 x 152 ft., cheese 
and dairy product factory, brick, rein.-con. 
and steel, rein.-con. flooring, brick and 
foundation, on Main St., to J. Gessner, 
Main St About $50,000. 


*Ia., Cedar Rapids — Concrete Products 
Co. let contract building 2 story, rein.-con 
and brick factory and office, to J. Klepach 


Constr. Co., 1128 South 3rd St. About 
$60,000 
*xCol., Sterling — Great Western Sugar 


Bldg., Denver. will build concrete, brick 
and steel factory, concrete foundation, to 
have 1,200 ton capacity, near here. About 
$2,000,000. Work will be done by day labor. 


Wash., Seattle— School Dist. Central 
Bldg.. received bids Sept. 25, constructing 
3 story, 126 x 250 ft. warehouse, machine, 
plumbing and general shop building, rein.- 
con., rein.-con, flooring, concrete founda- 
tion, on 8th Ave. and Valley Sts.. from 
J. A. MeEachern, Colman Bldg., $249,000; 
Puget Sound Bridge & Dredging Co., Cen- 
tral Bldg., $249,300; Jenkins, Jones & Co., 
Hinckley Bldg., $249,540. 


* Que., Montreal—Sherwin Williams Co., 
Ltd., Centre St.. let contract building 3 
story addition to paint factory, concrete. 
brick and _ steel, concrete foundation, to 
Anglin Norcross, Ltd., 65 Victoria St. 
About $62,000. 


*Ont., Midland—Copeland Flour Mills, 
Midland Ave., let contract building 7 story, 
100 x 170 ft. rein.-con, and steel mill, to 
McFarlane, Pratt Hanley Co., Waterfront 
St. About $365,000. 


Buildings 
PROPOSED WORK 


Mass., Boston—Bank—Monks & Johnson, 
archts. 99 Chauncey St., preparing plans for 
brick and stone, on Washington and Essex 
Sts. About $100,000. Owner's name with- 
held. 


Mass., Brookline (Boston P. O.)—Hotel— 

. A. Newhall, 18 Tremont St., Boston, 
plans to build 8 story, brick and rein.-con. 
on Beacon St. About $1,500,000. H. A. 
Perkins, 8 Beacon St., Boston, arch. 





Mass., Dalton—Community—Town plans 
to build community house. About $100,- 
000. Architect not selected. 
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Mass., Holyoke—Exchange—N, 
Telegraph & Telephone Co., 119 & 
Boston, plans to build large brick : 
crete, on Elm and Suffolk Sts 
not selected. 


Mass., Lynn—Society—Knights C 
lumbus plan to build brick and 
Common St. About $100,000. Ss; 
Weed, 38 Exchange St., archts 
March 11. 


Mass., Lynn.—Theatre—Goodma: 
dan, Andrew St., plan to build bri 
and concrete, on Andrew St. and ntra 
aS. About $500,000. Architect s 
ected. 


Mass., Malden (Boston P. O.)—S and 
Office—Thorp & Marky, 33 Jack St. 
plan to build brick and steel, on © ers 
Sq. About $100,000. M. F. Day Hi 
dreth Blidg., Lowell, archt. 


Mass., Roslindale (Boston P. O.)—’. 
—Masonic Bldg. Assn. plans to build » 
story, brick and concrete, on South and 
Conway Sts. About $100,000. H. B. Alder 
15 Exchange St., Boston, archt. 





Mass., Swampscott (Lynn P. 06) 
Theatre—C. T. McFarland, archt., 162 New 
bury St., Boston, soon lets contract building 
3 story, rein.-con., brick and steel, rein. 
con. flooring, concrete foundation, on Main 
St., here, for Sherburne Inc., 1 Beacon st 
Boston. About $800,000 Noted Aug. 12 


Le 





Mass., Westfield—School—Town plans 
build 2 story, 8 room, and assembly Ha 
addition, to Mosely School. About $125.00: 
M. B. Harding, 33 Elm St., engr 


Mass., Worcester—Chapel — Holy Cross 
College having plans prepared by Sheehar 
& Colleary, archts., 120 Boylston St., Bos 
ton, for 1 story, concrete, brick, steel and 
stone memorial chapel, on campus. About 
een d. Carlin, pres. Noted Sept 
16. 


R. LL. Providence—School—Pub. Pldg 
Dept. will open bids about Oct. 18, building 
3 story, 42 x 130 ft., brick and steel, reir 
con. flooring, concrete foundation, on Né 
son and Jastram Sts. About $125.0 
Noted July 8 


Conn., East Lyme—lInstitution—Connecti- 
cut State Farm for Women, State Healt) 
Dept., Hartford, plans to build brick and 
concrete addition to institution, here About 
$300,000. Architect not selected 


Conn., Versailles — Housing — Versailles 
Sanitary Fibre Mills having plans prepared 
by F. L. Smith, archt., 31 East 40th St 
New York City, for twenty-five 23 story 
frame houses, near plant, for workme: 
About $125,000. 


N. Y¥., Hempstead—Theatre and Office— 
S. Calderone, 80 Terrace Ave., 
sketches made by T. W. Lamb, archt. and 
engr., 644 8th Ave., New York City, for 
story, brick and stone, brick foundatio: 
on Fulton Ave., here. About $150,000 


N. Y., Ithaca — Administration — Grand 
Lodge Odd Fellows having plans prepare 
by Gibb & Waltz, archts., Trust Co. Bldg 
for administration building. About $140.00: 


N. ¥., New York—Clubhouse and Arena 
—Audubon Sporting Club, c/o D. F. Land 
archt. and engr., 110 West 34th St., hav- 
ing plans revised for 2 story, brick, ste 
and stone, brick foundation, on 145th St 
and Lenox Ave. About $400,000 Noted 
Aug. 12. 


N. ¥., New York—Office—W. H. Dudle) 
& Co., 165 Duane St., having plans pré 
pared by Trowbridge & Ackerman, archts 
and engrs., 19 West 44th St., for 2 stor) 
35 x 110 ft., brick and stone, brick founda 
tion, on Varick and Watts Sts. 


N. ¥., Solvay (Syracuse P. O.)—School 
Village plans election to vote on $1! 00,000 
bonds to build 2 story, brick and steer! ad- 
dition, on Woods Rd. M. L. King, Snow 
Bldg., Syracuse, archt. 


N. Y., Syracuse—Church—First Churc! 
of Christ Scientist, 704 East Fayette *%! 
plans to build church on East Jefferson St 
About $200,000. G. Wright, City Bank 
Bldg., archt. and engr. 


N. Y¥., Syracuse—Office—S. F. Hancock 
0. C. S. B. Bldg., plans to build 12 story 
46 x 148 ft., brick and steel, rein.-con floor: 
ing, concrete foundation, on South \varren 
St. Cost to exceed $250,000. W. C Mou! 
ton, Union Bldg., archt. and engr. 
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Buil’ gs (Continued) 
\ J. Linwood—Club—McLarahan & 


Be r. arehts., Bellevue Court Bldg., 
ani /t eontract as 1 and 2 story, 
=0 50 ft. and 75 x 150 ft., hollow tile 
and ister, for Linwood Country Club. 
Not: Sept. 9. 

~. 2., Trenton—Jallade & Lindsey, archts. 
and -ngrs., 37 Liberty St.. New York City, 
rece bids about Nov. 6, building brick, 


nd stone, brick foundation, here, for 
yy.» Cc. A, 2 West 45th St, New York 


po. Cambria (Johnstown P. O.)-—Theatre 
—_w i. Nairn, 102 McConaughty St., plans 
to build 3 story, 50 x 132 ft., brick, concrete 
and steel, rein.-con. flooring on 3rd Ave. and 
Rroad St. About $100,000. 


Pa., Erie—High School—Bd. Educ. _ re- 
eeives bids about Nov. 15, building East 
Junior High School. R. F. Scobell, bus 
mer Noted March 11. 


Pa., Wiliamsport — Hotel — Williamsport 
Hotel Co, ¢/o W. L. Stoddart, archt. and 
engr., 9 East 40th St., New York City, hav- 
ing plans prepared for brick, steel and 
stone, conerete foundation, here. About 
$1,000,000, 


Md., Catonsville (Baltimore P. O. — 
Asvlum—General German Orphan Asylum, 
»4 Aisquith St., having plans prepared by 
W. M. Gieske, archt., 65 Gunther Bldg., for 
several 1 and 2 story buildings, rein.-con. 
and brick, concrete foundations, including 
cottage, power and heating plant, laundry. 
gymnasium, ete., on Bloomsbury Ave. About 
$150,000 


dD. C., Wash.—Church—Emanuel Baptist 
Chureh, 16th St. and Columbia Rd., N. W., 
having plans prepared by KE. Swarthout, 
archt., 18 West 34th St.. New York City, for 
addition. About $250,000. 


Dp. C., Wash.—Office—Southern R.R. Co., 
13th and Pennsylvania Ave., N. W., plans 
to construct addition on top of present 
building. About $200,000. M. Heister & 
Co., Union Savings Bank Bldg., archts. 


D. C., Wash.—School—Dist. Comrs. re- 
jected bids received Sept. 14, building Wood- 
ridge-Langdon School. About $135,000. 
Noted Sept. 9. 


Ala., Birmingham — Temple — Building 
Com., Masonic Temple Assn., soon receives 
bids building 4 story, 175 x 190 ft., temple 
and auditorium (main auditorium, capacity 
4,000, small auditorium, 1,500), on 19th St. 
and 6th Ave., N. About $500,000. Warren 
& Knight, Empire Bldg., and H. B. Wheel- 
= Steiner Bank Bldg., archts. Noted 
Feb. 5. 








Ala., Woodlawn (Birmingham P. 0O.)— 
High School—Bd. Educ. soon receives bids 
building Ist unit of new Woodlawn High 
School, 3 story, 60 x 275 ft., brick and 
cut stone. About $300,000. H. B. Wheelock, 
Steiner Bank Bldg., archt 


La., Shreveport—Court House and Jail— 
City voted $200,000 bonds to build court 
house and jail. 


La., Shreveport—Fire Stations—City 
voted $200.000 bonds to build central and 
suburban fire stations. 


La., Shreveport—Library—City voted 
$265,000 bonds to purchase and also build 
library. 


0., Akron— Bank and Office — Peoples 
Savings & Trust Co., Main and Exchange 
Sts., having plans prepared for brick and 
stone, brick foundation. About $500,000, 
J. B. Day, 1265 Bway., New York City, 
engr, 


0., Cleveland—Hospital—Glenville Hos- 

pital, 701 Parkwood Drive, plans to build 3 
story, rein.-con., brick and steel, rein.-con. 
flooring, brick and concrete foundation. 
About $150,000. H. E. Shimmen, 2031 
Euclid Ave., archt. J. M. Benson, 701 
Parkwood Drive, engr. 


0., Cleveland — Commercial — C. Baden, 
10512 Lee Ra., plans to build 6 story, 40 
x 100 ft.. rein.-con., brick and steel, rein.- 
con. flooring concrete foundation, at 1323 
ae Ave. About $150,000. Architect not 
Selected, 


©., Cleveland — Commerical — A. J. Rice, 
1 9 West 3rd St., plans to build 3 story, 
rein.-con., brick and steel, rein.-con. floor- 
ine, brick and concrete fcundation, on East 
th St. and Woodland Ave. About $100,- 
"00" Architect not selected. 


“.. Conneaut—Exchange, etc.—Conneaut 
‘hone Exchange Co., having plans Fn 
r 


Te 


ped by V. Redding, archt., 301 
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Bldg., Mansfield, for 2 story, 40 x 80 ft 
exchange and 40 x 40 ft. garage, rein.-con., 
brick and steel, rein.-con. flooriyg, brick 
and concrete foundations. About STU 


O., Independence—Schoo!l—Bd. Educ. plans 
election Nov. 2, to vote on $100,000 honds 
to build 2 story, rein.-con., brick and steel, 
rein.-con. flooring brick and concrete foun 
dation. A. Gowdy, clk. Architect not se- 
lected. 


0., Troy—Office—Oftice Gummed Prod- 
ucts Co. having plans prepared for 3 story, 
brick and concrete. About $100,000 


0., Youngstown — Church — St. Pauls 
Chureh plans to build 1 story (including 
tower), 250 x 300 ft., brick and steel, rock 
foundation, on Oak Hill and Cleveland 
Aves. About $400,000. C. A. Martin, rec- 
tor. E. T. P. Graham, 20 Beacon St., 
Boston, Mass., archt. Noted Sept. 16. 


Mich., Center Line — High School—A 
Kraemer plans to build Junior High School, 
3 story, 63 x 190 ft.. rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion. Van Leyen Schilling, Keough & Rey- 
nolds, 556 Cass Ave., Detroit, archts. 


Mich,, Detroit — School — United Hebrew 
School, 239 East High St., plans to build 
3 story, 60 x 250 ft.. rein.-con., brick and 
steel concrete foundation, on Kirby Ave. 
and St. Antoine St. About $200,000. Archi- 
tect not selected. 


Mich., Groose Pointe Park (Detroit P. 0.) 
—Oftfice and Mercantile—A. M. Henry, 1940 
Penobscot Bldg., Detroit, plans to build 2 
story, 92 x 103 ft., rein.-con., brick steel 
and stone rein.-con. and hardwood flooring, 
concrete foundation, here About $100,000, 
B. C. Wetzel & Co., Dime Bank Bldg., De- 
troit, archts. 


I., Chicago—Club House—D. S. Klafter, 
archt., 64 West Randolph St.. opens bids 
about Nov. 10, building 2 story, 60 x 300 ft., 
concrete and brick, concrete foundation, on 
Crawford and Devon Aves., for Bryn Mawr 
Country Club, 111 West Washington St. 
About $150,000. H. Goldstine, pres. Noted 
May 13. 


Wis., Adams—Grade School—Rd. Educ. 
having plans prepared by FE. L. Kronenberg, 
archt., 18 North Carroll St., Madison, for 
2 story. 60 x 100 ft., rein.-con., brick and 
tile. About $100,000. 


Wis., De Pere—Science Hall—St. Nor- 
berts College plans to build 3 story, 100 x 
250 ft.. brick, rein.-con. and steel, concrete 
foundation, on Main St. About $190,000. 
B. H. Penneys, pres. Architect not se- 
lected. 


Wis., Eagle River—High School—City 
voted $125.000 bonds to buid high school 
C. Wiegand, chn. 


Wis., Frederice—High School—Bad. Educ. 
plans to build 2 story, 60 x 80 ft., brick, 
rein.-con. and tile. About $100,000. M. E. 
Yager, dir. E. J. Hancock, Lyric Bldg., 
Eau Claire, archt 


Wis., Jefferson—Convent and Chapel—St. 
Coletta Convent Assn. soon receives bids 
building 3 story, 60 x 260 ft., brick, rein.- 
con. and steel, rein.-con. flooring, concrete 
foundation, on Main St. About $260,000. 
E. Breilmaier & Sons Co., University Bldg., 
Milwaukee, archts. and engrs. Noted Sept. 
23. 

Wis., Kenosha—Hotel and Store——Sheri- 
dan Hotel Co., c/o M. J. Berend, 175 3d St., 
Milwaukee, having plans prepared by W. 
W. Ahlschlager, archt., 111 West Washing- 
ton St., Chicago, for 10 story, 75 x 130 ft., 
brick, rein.-con. and steel, rein.-con. floor- 
ing, concrete foundation, on Sheridan Rd., 
here. About $1,500,000 


Wis., Milwaukee—School—RBd. Industrial 
Educ., 62 Mason St., plans to build 2nd unit 
of continuation school, 7 story, 145 x 268 
ft., brick, rein.-con. and_ steel, rein.-con. 
flooring, on 6th and Prairie Sts. About 
$1,000,000. Van Ryan & De Gelleke, Cas- 
well Blk., archts. and engrs. 


Wis., Racine—Office—Journal-News Pub- 
lishing Co., 328 Main St., soon receives 
bids building 2 story, 60 x 110 ft., rein.-con. 
and brick. About $100,000. F. R. Star- 
buck, secy. L. Bassindale, 321 Capitol Bank 
Bldg., St. Paul, Minn., archt. 


Wis., Sheboygan—-Club—Knights of Co- 
lumbus, 529 North 8th St.,. plan to build 
4 story club house. About $150,000. Archi- 
tect not selected. 


Wis., Wauwatosa—Orphanage—Lutheran 
Kinderheim, East Milwaukee Ave., plans to 
build 3 story, rein.-com and brick, rein.- 
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con. flooring, concrete foundation, on Fast 
Milwaukee Ave About $100,000. KE. Wey 
ene. Caswell Blk., Milwaukee, archt 
Noted Sept. 30 


Ta., Davenport—Temple—Odd Fellows 
Temple Assn. having plans prepared by 
Clausen & Kruse, archts., 316 Central Office 
Bldg.. for 5 story, 60 x 150 ft About 
$350,000. 


Minn., Chisholm — School — Bd Educ 
opens bids about Jan. 2, building 3 story 
150 x 225 ft. rein.-con., brick and steel 
concrete flooring and foundation, on 3rd 
Ave. and Chestnut St. About $250,000 
Architect not selected. 


Minn,, Eveleth — School — Independent 
School Dist. 39 plans to build vocational 
school City Council considering special 


election to vote on $700,000 bonds for 
project. J. M. Stearns, clk 


Minn., Minneapolis—Theatre and Store 
S. J. Bowler, archt., 617 Phoenix Bldg 
preparing plans for 2 story, 85 x 170 ft. 
rein.-con. and brick About $100,000. Own- 
er’s name withheld, 


Mo., St. Louis—Office—I. A. Hedges, Cup 
ples Sta., (St. Louis P. O.), is interested in 
syndicate, which is having tentative plans 
Prepared by FP. J. Bradshaw, archt., Inter 
national Life Bldg., for 3 story, 130 x 250 
ft. concrete and steel, on Olive and Beau 
mont Sts About $500,000. 


Tex., Denison— Hotel—k. E. Hall, archt 
123 West Madison St., Chicago, preparing 
preliminary plans for (probably) 5 story 
150 x 150 ft., rein.-con. and brick, rein.- 
con, flooring, concrete foundation, on Wood 
ard and Burnett Sts., here. About $400,000 
Owner's name withheld. 


Tex., Houston—Schools—City plans elec- 
tion to vote on $150,000 bonds to build 
schools. 


Cal, Los Angeles—Hospital—tTrinity Hos- 
pital Assn. having plans prepared by W. © 
Pennell and G. H. Nevatt, archts., 204 In- 
vestment Bidg., for 4 story, Class “A” rein 
con., on 6th and Bonnie Brae Sts. to accom- 
modate 150 patients. About $350,000. 


Cal., Stoeckton—Hall, Exhibit, etc.—San 
Joaquin Co. election Nov. 2, to vote on 
$350,000 bonds to construct buildings at 
Agricultural Park Noted June 17. 


Que,, Montreal Dormitory-—Governors of 
McGill University soon receive bids build- 
ing dormitory on Pine Ave. section of cam- 
pus. About $500,000. 


Ont., London—Collegiate Institute—Bd. 
Educ., c/o R. M. McElheran, secy., Dundas 
St.. receives bids about Nov. 15, 26 room 
building, on Dufferin Ave. About $750,000 
L. FE. Carrothers, c/o Bd. Edue., archt. 


Ont., Windsor — Hospital — Salvation 
Army, c/o A. Martin, 394 Clarence St., 
London, receives bids in November, build- 
ing brick and stone addition, here. About 
$180,000. <A. Miller, c/o Salvation Army, 
20 Albert St., Toronto, arch‘ 


BIDS DESIRED 


Mass., Blackstone — Housing — Jackson, 
Robertson & Adams, archts., Turks Head 
Bldg., Providence, receiving bids building 
3 story, brick and timber houses for work- 
men, concrete foundations, on County and 
Butler Sts., for Blackstone Mfg. Co. Cost 
to exceed $100,000. 


Mass., Boston—-Store—Bigelow & Wads- 
worth, archts., 3 Hamilton PL, receiving 
bids altering concrete and steel building on 
Chauncy and Sedford Sts., for Jordan, 
Marsh Co., 450 Washington St. About 
$100,000. 


Pa., Oil City—Theatre—Until Oct. 25, by 
A. W. Johnson, archt. and engr., 469 5th 
Ave., New York City, building brick and 
stone, brick foundation, here, for Columbia 
Amusement Co., c/o architect. About 
$200,000. Noted July 22. 


Va., Richmond—Gymnasium—Lee & Lee, 
associated archts., 918 East Main St., re- 
ceiving bids building 2 story, 75 x 160 ft., 
brick and stone, on campus, for Richmond 
College. About $150,000. Cram & Fergu- 
son, 15 Beacon St, Boston, archts. 


Mich., Detroit—— Mercantile— Frank & 
Seder, c/o Smith, Hinchman & Grylls, 
archts., 710 Washington Arcade, receiving 
bids building 12 story, 60 x 100 ft., rein.- 
con., brick and steel rein.-con. flooring, con- 
crete foundation, on Woodward Ave. Noted 
May 20. 
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-Schools—Until Oct 
furnishing 


Mich., Detroit 


Marxhausen 


and Moffat Aves., $200,000 ; 
Addition, on Lyman Ave 
and Duboise Sts., $200,000 ; 
Longwood Ave 
hurst and Louisiana Aves., $60,000, 
be 2 story, rein.-con., brick and steel, rein.- 
foundation. 
coilmson, Higginbotham & Palmer, 404 Mof- 


Majeska School 
between St. Aubin 
Greenfield Park 


Hackensack—Schoo!l—Until 
(Walker), building 


flooring, concrete foundation, here 
berg, Kaplan & Martin, 617 
Minneapolis, archts 


Hollister—School—Grammar School 
receiving bids building 1 story, 8 room, 


cisco, archt 
CONTRACTS 
(*xIndicates award of contract) 


Stratford—Housing—New 
Heading Mill 


AWARDED 


Hampshire Stave 


and Office—Natl 
let contract 


Boston— Bank 
Shawmut Bank, 40 Water St., 
building 8 story, 


dation, on Devonshire St., 
Boylston St. 


Brookline—Hotel—J 


About $1,000,000. 


build 8 story, 136 x 254 ft. rein.-con., brick, 
stone and steel, flooring, concrete 
foundation, on Kent and Beacon Sts. 
Owners name withheld. 


will be done by day labor under supervision 


$1,250,000 


Brookline—Hotel—J 


build 8 story, 120 x 238 ft 
stone and steel, 
foundation, 


flooring, concrete 
Huntington 
$1,000,000 
Work will be done 
under supervision 


by day labor 


foundation, Washington 
Cunningham 
Boylston St... 


Noted Sept 


Britain—School—Bad 
received bids building 2 story, 60 x 240 ft 


from Eastern 
Bridgeport, $330.,- 


on Tremont St.. 
886 Main St.. 
Torrington 
Torrington, 


Grove Hill St., $398,122. Noted Sept. 2% 


Manhattan 


foundation, Manhattan 


—Dormitory 
Municipal 
building and complet 
ing general contract, electrical work 


water generator, ete... for dormitory 


Werner Eng 
Noted Sept 


Brooklyn—Theatre—M 


. will build 1 story, brick, steel and stone 


brick foundation, on Slocum St. and Myrile 


by dav labor. 


Freeport—Theatre—South 
Columbus 


foundation, 


New YVork-—Synagocue 
gation Bnai Israel of Washington 
$35 West 148th St., will build 1 story, 75 x 
and stone, 


brick foundation, 
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*N. Y¥., Rockville Center—Theatre 
Southshore Constr. Co., 5 Columbus Circle, 
New York City, will build brick and stone, 
brick foundation, here. About $100,000. 
Work will be done by day labor 





*N. Y., Syracuse—Pavilion—Bd. Supervs. 
Onondaga Co. let contract buildng Childrens 
Pavilion, at Onondaga Tuberculosis Sana- 
torium, to Shane Constr. Co., Herald Bldg., 
$111,534. Noted Sept. 2 


*N. Y¥., Valley Stream—Theatre—South- 
shore Constr. Co., 5 Columbus Circle, New 
York City, will build brick and stone, brick 
foundation, here. About $100,000 Work 
will be done by day labor 


Pa., Ebensburg — Court House—Comrs 
Cambria Co. received bids Sept. 27, building 
brick and steel addition and dome, from 
W. H. Fissell & Co., 1328 Bway., New York 
City, (a) face bid of $492,727, (b) provision 
for 77 alternatives, at additional cost of 
$150,000, (c) cost plus 15 per cent. Noted 
Sept. 9. 


*Pa., Johnstown — Bank — Union Natl 
Bank, 141 Franklin St., let contract altering 
3 story, 50 x 120 ft., rein.-con., steel, stone 
and marble, rein.-con. flooring, to Gardner 
Constr. Co., Moxham St About $100,000 


*Pa., Sharon — Theatre — Columbia 
Amusement Co., c/o A. W. Johnson, archt 
and engr., 469 5th Ave., New York City, 
let contract building brick and stone, brick 
foundation, here, to W. M. Sutherland 
Bldg. & Contg. Co., Syndicate Trust Bldg.. 
St. Louis, Mo About $200,000 Noted 
July 22. 


*™Md., Baltimore — Theatre — Douglas 
Amusement Co. c/o Lachman & Murphy, 
archts., Drexel Blidg., Phila., let contract 
building 1 story, 70 x 145 ft., concrete, 
brick and steel, concrete foundation, at 1317 
Pennsylvania Ave., here, to W. K. Richards, 
317 Pennsylvania Ave., Phila. About 
$100,000. Noted Sept. 16. 


*D. C.. Wash.—Church—Epworth Meth- 
odist Episcopal Church let contract re- 
building brick and stone, to A. L. Smith, 
Woodward Bldg. About $150,000. 


*S. C., Anderson—Bank—Citizen Natl. 
Bank let contract building 11 story, rein.- 
con., steel and white brick, to A. Struck 
Co., Garden and Chestnut Sts., Louisville, 
Ky. About $250,000. Noted July 22. 





0., Canton — School —C. Lane, clk. Ba 
Educ. received bids building 3 story. 135 x 
160 ft., rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation, on Belden 
Ave., from G. Whike Co., Canton, $264,200 ; 
M. Bross, Canton, $305,967. Noted Sept. 9. 


*™Mich., Detroit—Schools—RBd. FEduc., 50 
Bway., let contract building addition to 
(a) Thirkell School, (b) Lincoln School, (1) 
masonry, (2) carpentry, (3) heating, venti- 
lating and plumbing, both to be 2 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing. concrete foundations, to J. Bollin Co., 
906 Bellevue Ave., (a1) $94,700; H. M. 
Martens Co., 221 Moffat Bldg., (a2) $32,- 
100; O'Connor Bros., 179 Shelby St.. (a3) 
$58,763, (b3) $23,745; O. Misch Co., 828 
Chamber of Commerce Bidg., (b1) $47,990; 
Harcus & Co., 774 Russell St., (b2) $14,- 
237 Noted Aug. 26. 


*Wis., Milwaukee — Office — Wisconsin 
Food Products Co., Port Washington Rd., 
let contract building 3 story, 80 x 200 ft., 
rein-con. and brick, rein.-con. flooring, con- 
crete foundation, to W. Oeflein, 86 Michigan 
St 

* Wis., Phillips—Depot, etc.—Minneapolis, 
St. Paul & Sault Ste. Marie R.R., 204 Clark 
St., Chicago, let general contract building 
14 story, 60 x 150 ft., brick, rein.-con. and 
tile depot and warehouse, brick foundation, 
to Concrete Constr. & Mfg. Co., Withee. 
About $100,000. Noted Sept. 9. 


Minn., Minneapolis — Chemistry — State 
hd., Control, Capitol Bldg., St. Paul, re- 
ceived bids constructing 3 story, rein.-con. 
brick, steel and stone addition to chemistry 
building, on State University campus here, 
from J. and W. A. Elliott, 906 Lumber 
Exch., $239,416; S. M. Klarquist & Sons. 
750 Security Bldg., $246,297; R. J. Keating, 
3030 Columbus Ave., $246,798; heating. 
from Hineline & Co., 625 3rd Ave. S., $85,- 
000: Hamline Heating & Plumbing Co.. 683 
Snelling Ave., St. Paul. $85,107; Archambo 
Heating & Plumbing Co., 315 5th Ave. S., 
$85,598. 


*™Minn., Minneapolis—School—Bd. Educ 
let general, contract building addition to 
Clinton School on Clinton Ave., and 28th 
St., 2 story. 58 x 158 ft. rein.-con., brick 
and stone, to S. M. Kiarquist & Son, 747 
Security Bldg., $169,984; heating and ven- 
tilating, to Biorkman Bros., 712 South 10th 
St., $41,399. Noted Sept. 30. 









Louis—Office—Rals 
building 4 story, xX 83 ft., brici 
crete, at 827 South 8th St., to Fy 
Constr. Co., Laclede Bldg. 





Federal Government \) ork 


PROPOSED WORK 


Brooklyn — Concrete 
4310—Bureau 
Dept., Wash., D. C., 
roads and sidewalks, here 


York—W ood 
109—Bureau 


plans to bu 


plans to ja 


N. Y., Sayville — Radio Quarter 
4311—Bureau ‘ 
, plans to build, her: 


Charleston — Sy 


Switchboards—Spec. 4308—Bureau 


Mobile——Coal 
Engineers, 


loading capacity per 


Benn wharf, About $500,000 


Angeles — Radio 
4304 — Bureau 
Dept., Wash.. 


Building — Spec. 
construct, 
Tatoosh—Double Quarters 
, plans to build, here 
Diego — Refrigerating 


ment—Spec. 
Navy Dept., 


BIDS DESIRED 





Oct. 21, by Treas. 
modeling registry room in post office 
A. Wetmore, superv. 


D. C., Wash.—Pumping Facilities 
J 5. Engineers 
furnishing 
centrifugal pumps 


electrically 
advertised 


tor generator 


D. C., Wash.—Cable Hangars 
Engineers, 
Munitions 


D. C., Wash.—Turret Foundations 
4295—Until : 
Docks, Navy Dept., building : 
dations ; $10 deposit required for plans 


Ft. Myer—Dry Cleaning Building 
Until Oct. 18, at office of Chief of Ist Dist 
Constr. Serv., Quartermaster’s Corps n 


D. C., construction, her 


Norfolk—Quay Wall—Spec 


quay wall, ete., at Navy Yard here ; 
in this issue. 


Miss., Vicksburg — Steel Barges 
5, by 3d Mississippi River Dist 
Box 404, building 6 steel barges 


T.. Pearl Harbor—Ordnance 
Spec. 4168—Until Nov. 17, by Bur uu 
Yards & Docks, Navy Yard, Wash., |) 
Navy Yard, Mare Island, Cal., and Nava 
Station, here, constructing ordnanc 
ings, at Naval Ammunition Depot, Kuahua 
Cc. W. Parks, ch.; advertised 
Noted April 15, under “Kuahua’ 
T., Hawaii—Marine_ Railway 
4254—Until 





Mare Island, 1 
tion, here, completing marine railway 
Cc. W. Parks, ch.; advertised in thi 


AND CONTRACTS 
(xIndicates award of contract) 


Chelsea—Lighting System 
4281—Bureau Yards & Docks, 
Wash., D. C., received bids Oct. 
lighting system for 
and altering lighting system 
pital building at U. S. 


AWARDED 


Naval Hosyjit 
, “Y 


22 Leirht St.. New York City, 
(120 days); Mack & Mack, 103 Pa 
(1) $18,313 
Electric Co.. 
(100 days) 


Barres Poke 








16 


rk 








——— 
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en 
' tovernment Work (Continued) 


\). Brooklyn — Underground Electric 


= Distributing System—Spec. 4286— 
pure irds & Docks, Navy Dept., Wash., 


eived bids building at Naval Hos- 
tial » (1) work complete, from G. E. 
oa 22 Leight St.. New York City, 
1) 3 135 (150 days), (2) $0.45, (3a) 
g b) $1.51, (8c) $1.19, (8d) $0.91, 


rt 


$225) Th (88) | $0.66, (3a) $0.54, (3h) 
&.3¢ y’ $0.28, (33) $0.27, (3k) $0.24; 
WA nder, 20 West 34th St., New York 
ma » $31,530, (2) $1.97, (3a) $3.31, 
vah) 5. (3e) $1.65, (3d) $1.10, (8e) 


€| f)' $0.95, (ge) $0.73, (3h) $0.50. 
= 5, (3j) $0.30, (8k) $0.26 (100 
lavs Lord Electric Co., 105 West 40th 
Now York City, (1) $31,760 (120 days) 
t Sept. 9. 
Pa. Pittsburgh—Lavatory—Treas Dept., 
+ office of J. A. Wetmore, superv. archt., 


a D. C.. received bids buildings in 
 & Post Office, here, from G. H. Soffel, 
yop ond Ave. $17,458; Weldon & Kelly, 427 
iy Ave.. $17,865; S. W. Rittenhouse, 1316 


Harvard St. N. W., Wash., D. C., $18,369. 


p. ¢., Wash,—Altering Building—Treas. 
Det wash., D. C., received bids Sept 30, 
atering building on northeast corner 15th 
and E Sts, N. W.. (1) building closed to 
public. (2) building not closed to public, 
from Skinker & Garrett, 2626 Woodley PI 
(9) $14,000; W._E. Mooney, Evans Bldg., 
(1) $14.336; J. Trout Constr. Co.. Wasn., 
(°) $15,700. Noted July 15. 


*p. €., Wash. — Electrical Traveling 
Cranes — Spee. 4239 Bureau Yards & 
Docks. Navy Dept., let contract building 
aeetrie traveling cranes for shipbuilding 
slips at Navy Yards at Norfolk, Va., Phila., 
Pa.. and New York, N. Y., to Niles-Bement- 
Pond Co., 111 Bway., New York City, $225,- 
ooo (180 days). Noted Sept. 30. 





*Va., Hampton Roads — Drainage Sys- 
! ete Spec. 4221—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract building conerete roads and drainage 
ystem at Naval Operating Base here to 
ntie Bitulithie Co., Virginia R.R. Power 
Bldg Richmond, $112,708 (150 days). 
Noted Oct. 7. 





*Va., Quantico — Water Supply Main — 
Spec. 4200—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., let contract building 
east iron water supply main here to Wingo 
& Deaner, Box 816, Richmond, $123,595 
(200 days). Noted Sept. 30. 


N. ¢.. Wilmington—Freight Elevator— 
Treas. Dept., Wash., D. C., received bids 
Sept. 30, building freight elevator at Post 
Office, here, from Otis Elevator Co., Metro- 
politan Bank Bldg., Wash., D. C., $6,168; 
\. B. See Elevator Co., Real Estate Trust 
Blde.. Wash., D. C., $7,300; Warner FEle- 
vator Mfg. Co., 2613-31 Spring Grove Ave., 
Cincinnati, O., $8,500. 


N. C., Wilmington—Remodeling Post Of- 
fice—Treas, Dept., Wash., D. C., received 
hids Sept. 30, remodeling Post Office (except 
lift), here, from FE. E. Garber, 917 Deleware 
Ave.. South Bethlehem, Pa., $7.000; Original 
Cabinet Co., Niles, Mich., $12,050; G. E. 
Wright. Inec., Chicago, Tll., $13,465. Noted 
Sept. 16. 


*Fla., Jacksonville—Pontoon Catamarans 

U.S. Engineer, War Dept., Wash., D. C., 
let contract building 15 pontoon catamarans 
to Central Tron Wks. Co., Inc., Hagerstown, 
Ma., $19,605. Noted Aug. 26. 


*Cal, Mare Island—Mechanics Shop, ete 

Spec. 4127—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., let contract building 
mechanie shop, filling house, etc., here, to 
Cahill Vensano Co., 110 Sutter St., San 
Francisco, $109,280 (197 days). Noted 
Sept oh 


Cal, San Diego—FElevators—Spec. 4285— 
Bureau Yards & Docks, Navy Dept., Wash., 
D C.. received only bid Oct. 6 furnishing 
and installing in fleet supply storehouse, at 
Naval Base here, (1) work complete, from 
Otis Elevator Co., Metropolitan Bank Bldg., 
Wash., D. C., (1) $81,530 (210 days), (2) 
$41.173, (200 days)). (3) $31,382 (190 
days), (4) $472, (5) $212. Noted Sept. 30. 


\laska — Bridge Work— Alaska_ Eng. 
Comn., Bell St. Dock, Seattle, Wash., re- 
ceived bids building 570 ft. steel bridge 
over Riley Creek, on route of Alaska R.R.., 
north approach to have 350 ft. framed tim- 
per trestle, bridge will have total length of 
920 ft.. including north timber approach, 
‘rom  MeClintie-Marshall Co. Seattle; 
Northwest Trading Co., L. C. Smith Bldg., 
Seattle; Omaha Structural Steel Whs,, 
‘Sth and Leavenworth Sts., Omaha, Neb. ; 
; ‘nnsylvania Bridge Co., Beaver Falls. Pa. : 


a een Products Co, Seattle. About 


Miscellaneous 
PROPOSED WORK 


Subway—Kochester, N. Y¥.—New York 
Central R.R., Grand Central Terminal, New 
York City, receives bids about Oct. 22, 
building subway in Brown St., hers About 
$500,000. Cost to be borne by railroad and 
city. T. W. Rau, asst. ch. engr 


Seawall — Bay St. Louis, Miss. — Bd 
Comrs. retained H. D. Shaw, engr., Gulf- 
port, to prepare plans for rein.-con, seawall 
along city front. About $100,000 


Fire Alarm System — Shreveport, La. — 
City voted $25,000 bonds to build fire 
alarm system. 


Parks and Playgrounds—Shreveport, La 
—City voted $250,000 bonds to build parks 
and playgrounds. 


Driving Cluster and Fender Piling—Mil- 
waukee, Wis.—-City soon receives bids driv 
ing cluster and fender piling at various 
bridges. About $25,000. LD. M. Keith, city 
engr. 

Coaling Stations — Houston, Tex. — City 
plans election to vote on $75,000 bonds to 
build coaling stations for ships 


Wharves — Haustom, Tex.— City plans 
election to vote on $1,250,000 bonds to build 
wharves. 


BIDS DESIRED 


Heating and Ventilating Apparatus, ete. 
—-Long Island City, N. Y¥.—Until Oct. 18, 
by Cc. B. J. Snyder, supt. School Bidg., 
Municipal Bidg., New York City, installing 
heating and ventilating and temperature ap- 
paratus, electric passenger elevator, to- 
gether with additions and repairs to bBry- 
ant High School, on Wilbur Ave. between 
Acadamy and Radde Sts 


Pavilions—Randalls Island, N. Y¥. (New 
York P. O.)—Until Oct. 21, by Dept. Pub. 
Welfare, Municipal Bldg.. New York City, 
furnishing labor and material altering and 
repairing Tredgold and Nightingale Pavil- 
ions, here. Noted Sept. 30 


Foundation—Rochester, N. ¥.—tUntil Oct 
29, by E. S. Walsh, supt. Pub. Wks., Capitol, 
Albany, building foundation of proposed 
freight terminal, here (Contr. 229); adver 
tised in this issue. 


Foundation—Milwaukee, Wis.— Until Oct 
21, by Bd. Industrial Educ., 62 Mason St., 
building concrete foundation for 2nd unit 
of continuation school, 7 story, 145 x 268 
ft., brick, rein.-con. and steel, on 6th and 
Prairie Sts. Van Ryn & De Gelleke, Cas- 
well Blk., archts. and engrs. 


Stone Crusher, ete.— Davenport, ‘sa.— 
Western States Portland Cement Co. re- 
ceiving bids for Gates stone crusher, side 
dump cars and similar special machinery 
for plant at Nuttings Sta., near here 


White Way System—Cloquet, Minn.— 
Until Oct. 18, by city, installing white way 
system on Bway. About $25,000. 


Macadam and Gravel—Clayton, Mo.— 
Until Oct. 20, by W. Elbring, highway engr., 
furnishing macadam and gravel for repair- 
ing highways during year in St. Louis Co. 
Material to be furnished as needed on 
yearly contract at so much per cubic yard. 


Paving Plant—London, Ont.—Until Oct. 
21, by Chairman and Members, No. 2 Com., 
for supply and erection of asphalt paving 
plant. H. A. Brazier, city. engr.; adver- 
tised in this issue. 


Bucket — Toronto, Ont.—Canadian Allis- 
Chalmers Ltd., 212 King St. W., receiving 
bids for one 1 yd. single hook grab bucket. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


* Dam — Lincolr, N. H. — Parker-Young 
Co., Lisbon, let contract building. rein.-con. 
dam at plant on East Branch River here 
to Osgood Constr. Co... 25 East Hollis St., 
Nashua. About $25,000. 


*Baseball Field, etc.—Boston, Mass.— 
Park and Recreation Dept., 33 Beacon St., 
let contract grading baseball field on Bos- 
ton Common, also resurfacing walk over 
Common from West St. to field, to J. C. 
Coleman & Sons Co., 1620 Tremont St., 
Roxbury, $55,660. 


Laundry Equipment, etc. — Binghamton, 
N. Y.—State Hospital Comn., Capitol, Al- 
bany, received bids Oct. 6 furnishing laun- 
dry equipment for State Hospital here 
from Amer. Laundry Mchy. Co., 134. West 
37th St.. New York City. $11,910, Troy 
Leundry Mchy. Co., 133 Centre St., New 


York City, $11,995; renewing electric wir 
ing and extending electric lines, from Mack 
& Mack, 103 Park Ave New York City 
$13,513, Alpha Electric Co., 124 Hudson 
Ave., Albany, $19,411, Wheeler-Greene Elec 
tric Co., 29 St. Paul St Rochester, $19,896 
Noted Sept. 16 


Heating Apparatus, ete.—Brooklyn, N. ¥ 

(. b&b. J. Snyder, supt. School Bldgs., New 
York City, received bids Oct. 4 installing 
(1) heating and ventilating apparatus, (2) 
temperature apparatus in (ta) P. S. 73 
(b>) P. S. 144, from Tiran, Mahaney & 
Monroe, (a1) $115,375; Gillis & Geoghegan 
537 West Bway., New York City (al) 
$120,000, (b1) $114,793; Wells & Newton 
Ave. B and 17th St.. New York City, (al) 
$128,400, (b1) $134,400; D. J. Rice, 40 
Lexington Ave., New York City, (b1) $11: 
894; Natl Regulator Co 166 Lexington 
Ave., New York City, (a2) $4,000, (b2) 
$4.850; Johnson Serv. Co 123 Kast 27th 
St.. New York City, (a2) $4,139. (b2) $5 
$20; Bishop & Babecoek (a2) $5,200 


weIib Cranes—Buffalo, N. V.—Dept. Pub 
Wks., Albany, let contract furnishing 3 ton 
half-arch revolving jib traveling electric 
cranes for Erie Basin Terminal, here (Ter 
minal Contr. 114), to Heyl & Patterson 
Inc., 90 West St.. New York City Noted 
Sept. 16 








Electric Generator Set, ete.—Marey, N.Y 

State Hospital Comn., Capitol, Albany 
received bids Oct. 6 furnishing electric gen 
erator and underground electric service con 
nections for Utica State Hospital here from 
Mack & Mack, 103 Park Ave., New York 
City, $23,513; Langdon & Hughes, 233 
Elizabeth St.. Utica, $24,200; Hughes Flex 
tric Corp., 413 South Clinton St., Syracus: 
$25,457 Noted Sept. 16 


Tunnels, ete.—Marey, N. ¥.—State Hospi 
tal Comn., Capitol, Albany, received bids 
Oct. 6, building heating tunnels and fur 
nishing piping for steam, ete at Utica 
State Hospital here, involving (a) removing 
and rough grading excess excavated mat: 
rials, (b) 12,500 cu.yd. earth exeav. and 
backfill to 54 ft. below present grade, («) 
400 cu.yd. at greater depth than 54 ft., (qd) 
650 cu.yd. rock exeayv. and backfill within 
54 ft. of present grade, (e) 13,800 euyd 
from 53 to 12 ft. below, (f) 9,170 cu.yd 
from more than 12 ft. below, from M. Kan 
trowitz, Market St.. Albany, (a) $516,600 
(b) $2.15, (c) $3.20, (d) $6.20, (e) $6.60 
(f) $7.10; P. Keeler Bldg. Co., 425 Orang 
St.. Albany (a) $686,000, (bh) $2.45. (Ce) 
$2.45, (d) $6.20 (e) $6.20, (f) $6.20. Noted 
Sept. 16. 


*&Motor Trucks, ete.—New York, N. ¥.— 
Rd. Purchase, Room 526, Municipal PBidg, 
let contract furnishing and delivering motor 
trucks, wrecking cars, etc., to White Co 
Thompson St., Long Island City, $18,360 
Noted Sept. 16 


Limestone—New York, N. ¥.—H. H. Cur 
ran, pres. Manhattan Boro., received bids 
Oct. 8, furnishng and delivering 2,000 tons 
limestone, from R. M. Soper, 1476 Bway., 
$20,840: New York Trap Rock Corp., 101 
Park Ave., $21,400 Noted Sept. 30 


kHeating and Ventilating System — 
Wash., D. C.—Dist. Comrs., Dist. Bidg., let 
contract installing heating and ventilating 
system in Petworth School to Federal Heat 
ing Co., 310 13th St... N.W., $36,938. Noted 
Aug. 19. 


*xElectric Equipment—Cleveland, 0.— 
City let contract furnishing 1,888 electric 
meters, to Westinghouse Electric Mfg. Co 
West 54th St., $24,000; 100,000 Ib. weather 
proof copper wire, to Illinois Wire & Cable 
Co., 111 West Monroe St., Chicago, $26,500 
Noted Sept. 2. 


*Pipe Cedarburg, Wis.—City let contract 
furnishing 800 tons 4-10 in. Class “B” c.i 
pipe, to Amer. Cast Iron Pipe Co., 71 
Plymouth Bldg., Minneapolis, Minn., $51 
638. Noted Sept. 23. 


*xCulverts—St. Joseph, Mo.—State High- 
way Dept., St. Joseph, let contract building 
culverts on 20.02 mi. Sect. B, St. Joseph- 
Atchison Rd., Federal Aid Project 49, 
Buchanan Co., to Buchanan Co., St. Joseph, 
$29,657. 


*xSteam Heating System—Wichita Falls, 
Tex.—State Bd. Control, Austin, let contract 
installing and connecting complete steam 
heating system, at buildings in Northwest 
Texas Insane Asylum, here, to Kinnison 
Bros.. 311-313 North Austin St., Dallas, 
$69,860. 


*Sand—Welland, Ont.—Dept. Railways 
& Canals, Ottawa, let contract furnishing 
125,000 cu.yd. coarse sand to Natl. Sand 
& ane Co., Ltd., Welland, $0.90 per 
cu.yd. 








Qeverecerecces ecscesecees: 





Oct 
Barge Canal Terminals 


29. 


Rids: 


STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 

Albany, N. Y. 


Sealed proposals will be received by the 


undersigned at his oftice in the Capitol at 
Albany, N. Y., until twelve o’clock noon 
of Friday, October 29th, 1920, at which 


place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 


of Chapter 746 of the Laws of 1911, and 
imendatory laws, as follows: 
TERMINAL CONTRACT No. 26-A 
For completing the terminal at Rouses 


Point. 
Contract plant sheets 1 and 2 
The work shall be completed on or before 


July ist, 1921. 
TERMINAL CONTRACT No, 229 
For constructing the foundation of the 


proposed terminal freighthouse at Roches- 
ter. Contract plans, sheets 1 and 2. 

Plans may be seen and detailed specifica- 
tions, engineer's estimates of quantities. 
proposal blanks, form of contract and bonds 
required and other information for proposers 
may be had at the office of the Superin- 
tendent of Public Works at Albany, N. Y., 
at the office of the Assistant Superintendent 
of Public Works for the Middle Division at 
Syracuse, N. Y., at the office of the Assist- 
ant Superintendent of Public Works for the 
Western Division at Rochester, N. Y., and 
at the canal office, Spaulding’s Kxchange, 
Buffalo, N. Y. 

Copies of detailed plans or drawings may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y., upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
cheek upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five r centum (5 per 
cent) of the amount of the proposal. 

The person whose preoenes shall be 
accepted will be required to execute a con- 
tract and furnish 





Se ees 


bonds within ten days | 


from the date of notice of award delivered | 
to him or them in person or mailed to the | 


address given in the proposal. 


Upon execution of the contract and ap- | 


proval of bonds the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made, 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 


of the estimated cost of the work according | 


to the contract price, and an additional bond, 


known as the labor bond, in the sum of ten | 


per centum (10 per cent) of the amount 
of the estimated cost of the work according 
to the contract price, will be required as 
security that the contractor will pay in full 


at least once in each month all laborers em- | 


ployed by him upon the work specified to be 
done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
eco-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the_ construction 
for which the proposal is made. 

Award, if mede, will be made to the per- 
son or persons whose proposal shall be low- 
est in cost to the state for aoe the work, 


and which shall comply with all_provisions 
required to render it formal. Before any 


award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Public Works of his ability to provide suit- 


SEARCHLIGHT SECTION fF 


OFFICIAL PROPOSALS 





able equipment and materials for the proper | Bids: Oct. 18 


performance of the work. 


The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- | 
ment of the undersigned, the interests of 


the state will be enhanced thereby 


EDWARD S. WALSH. 
Supt. of Public Works. 





Bids: Oct. 27. 


Construction of State Aid High- 
ways in Sussex County and 
Furnishing Machine for 
Testing Materials 


Dover, Del. 
Sealed proposals will be received by the 
State Highway Department, at its office, 
Dover, Delaware, until 2. o'clock p.m.. 
October 27, 1920, and at that time and 
place publicly opened, for the construction 
of State Aid Highways in Sussex County, 
involving the following approximate quan- 
tities: 
CONTRACT ES-13, 6.57 MILES 
Laurel to Asbury Church 
4.5 acres clearing and grubbing 
0.5 acres clearing 
17,500 cu.yd. excavation 
17,000 cu.yd. borrow 
350 cu.yd. cement concrete, Class “A” 
325 cu.yd. cement concrete, Class “B” 
18,000 1b. steel reinforcement 
560 lin.ft. 15 in. reinforced concrete 
lin.ft. 18 in. reinforced concrete 
lin.ft. 24 in. reinforced concrete 
lin.ft. 30 in. reinforced concrete 
lin.ft. 36 in. reinforced concrete pipe 
lin.ft. relaid pipe, 18 in. and under 
lin.ft. relaid pipe, over 18. in. 
lin.ft. timber piling 
ft. B. M. sheet piling (left in place) 
work to be completed on or before 


pipe 
pipe 
pipe 
pipe 


300 
2,000 


This 


March 31, 1921. 
CONTRACT ES-14 .93 MILES 
Through Georgetown 
1,150 cu.yd excavation 
1,400 cu.yd. borrow 
1,770 cu.yd. cement concrete pavement 


45 cu.yd. cement concrete, Class “A” 
900 Ib. steel reinforcement 
3 catchbasins 
5 park grates 
150 lin.ft. 15 in. reinforced concrete pipe 
120 lin.ft. 18 in. reinforced concrete pipe 
80 lin.ft. relaid pipe, 18 in. and under 
650 lin.ft. vitrified tile underdrain 
This work to be completed on or before 
May 30, 1921. 
TESTING MACHINE 


The furnishing of one (1) Testing Ma- 
chine, equal to Universal, 3 screw type, 
100,000 Ib. capacity, equipped with 3 hp. 
220 volt A.C. Motor. This machine to be 
furnished on or before November 30, 1920. 

Performance of contract shall commence 
within ten (10) days after execution of the 
contract. 

Monthly payments will be made for 90 
per — of the construction completed each 
month, 

Bidders must submit proposals 
forms provided by the Department. 

Each proposal must be accompanied by 
a surety bond, certified check or money to 
the amount of at least ten (10) per cent 
of the total amount of the proposal. 

The envelope containing the proposal 
must be marked: “Proposal for the Con- 
struction of a State Aid Highway under 
Contract No. CS-13 or CS-14 or (urnish- 
ing 100,000 Ib. Testing Machine).” 

The contract will be awarded or rejected 
within twenty (20) days from the date of 
opening proposals. 

; The right is reserved to reject any or all 
vids. 

Detailed plans may be seen, and index 
plans and specifications may be obtained 
upon deposit of ten dollars ($10.00) which 
amount wifl be refunded upon return of 
plans and specifications in good condition at 
the Office of 

STATE HIGHWAY DEPARTMENT 

DOVER, DELAWARE 
CHAS. M. UPHAM, Chief Engineer, 


upon 


— 
SECCRSHS LOSS ERESE TERK eSeESeR Reet eecceteceeReeeTeasAeeesceceeeseeneseeeesseeeseeesesseesesec:. 
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Ecoscvcscccssccscccccceses 


Reconstruction of Rumson Road 
Shrewsbury | 
given that se; lids 
will be received by the Board of ones 
Freeholders of the County of M: : 
for the reconstruction of the Rumse: 
(Sections 1-A and 1-B) in Shr 
Township and the Borough of {)) 
Monmouth County, New Jersey, and o 
and read in public at rooms of said | 
Court House. Freehold, N. J.. on October 
18th, 1920, at 11 a.m. (Standard tim.) 
Drawings and specifications for th: 


Notice is hereby 


outh 
Road 
sbury 
son, 
reoned 
oard 


pro. 
posed work, prepared by George D. Cooper, 
County Engineer, have been filed in the 
office of said Engineer, 60 Broad Street, 


ted Bank, New Jersey, and may be inspect, 

ed by prospective bidders during business 
hours. The standard proposal form wil] be 
furnished on application to the Engineer 

Bids must be made on the standard 
proposal form in the manner designated 
therein and required by the specifications : 
must be enclosed in sealed envelopes, bear- 
ing the name and address of the bidder and 
name of proposed work on the. outside 
addressed to the Board of Chosen Free. 
holders of the County of Monmouth. anid 
must be accompanied by a certified check 
for a sum equal to ten (10) per cent of the 
amount bid on the work, payable to the 
order of the Collector of the County of 
Monmouth, and a surety company certi- 
fieate stating that said surety company will 
provide the bidder with the required bond, 
and must be delivered at the place and on 
the hour above named. 

The Board of Chosen Freeholders of the 
County of Monmouth reserves the right to 
reject any or all bids if deemed to the best 
interests of the County so to do. 

7 order of the Board of Chosen Free- 
holders of the County of Monmouth. 

WILLIAM M. BERGEN, 


Attest: Director. 
CHARLES E. CLOSE, 
Clerk. 





Bids: Oct. 25. 


Water Works Improvements 
Ventnor City, N. J 


Sealed proposals for additions and altera- 
tions to the waterworks, consisting of a 
new building, boiler, reservoir, well, pres- 
sure tanks and various changes, will be re- 
ceived by the Common Council of Ventnor 
City, N. J., when called for by the Presi- 
dent during a meeting of that body to be 
held October 25th, 1920, at 8 p.m., in the 
City Hall, Ventnor City, N. J. 

No proposal will be received or consid- 
ered unless accompanied by a certified check 
drawn to the order of G. F. Wingate, City 
Treasurer, for the sum of two thousand 
dollars. 

Surety company bond in the sum of one- 
half the contract price will be required. 

Plans and specifications may be seen at 
the office of . I. Risley, Civil Engineer, 
Guarantee Trust Building, Atlantic City, N. 
J A deposit of ten dollars will be required 
for plans and specifications taken from the 
office, which will be refunded upon the re- 
turn of the plans and specifications in good 
condition within ten days after the award 
of the contract. 

The right is reserved to reject 
all _ bids. 

Dated Sept. 30th, 1920. 

JAS. T. G. HAND. 
City Clerk 


any or 





Bids: Nov. 1. 
Dredging. 
Tampa, Fla 
The Board of Port Commissioners of 
Tampa, Florida, will receive sealed pro- 
posals at its office on the 8th floor of the 
City Hall, Tampa, Florida, until 3 o'clock 
p.m., Monday, November 1st, 1920, for the 
dredging required for its terminal cons! ruc- 
tion on Ybor Channel, at which time the 
proposals will be publicly opened and read. 
rther information on application. 
S. M. SPARKMAN, 
President. 
DR. L. A. BIZE, 





















Bids 
Close 
Oct 


PROPOSALS 


For proposals Advertised see the pages 


immediately “Construction 


WATERWORKS 


News-Record 
25 Ventnor City, } 


Portis, Kan. 
South Bend, 
Newark, N 


SEWERS 


land P. O.), ¢ 


Obl ho ho 


— Oo 


to 


a= 


Rayville, La. 
BRIDGES 


Detroit, Mich 


Chatsworth, Ga. 
Manning, S. C. 
Ft. Worth, Tex 


or wwe 


a 


Norfolk, Va. 


STREETS AND ROADS 


land P. O.), O. 


Ft. Wayne, Ind. 
South Dakota 


South Dakota 
Brooklyn, N. Y 
Siloam Springs, Ark 


Cameron, Tex. 


Adv. Oct. 21. 
Long Island Cty, De? Mtawns 


Harrisville, Mich. 


Visalia, Cal ee 
Chatsworth, Ga. 
Ft. Worth, Tex. 
Junction City, 


Arcadia, La. 
Anahuac, Tex. 
Pittsboro, N C. 
Fredericksburg, Tex. 

Salina, Kans. 
Birmingham, Ala. 
Oskaloosa, aKn. 
Lyon, Kan. 
Colorado Springs, Col 


EXCAVATION AND DREDGING 


Oct. 25 Manawa, Wis. 
25 Waupaca, Wis. 
26 Rochelle, 


4 CONSTRUCTION NEWS 


' OF SPECIAL INTEREST TO ENGINEERS, CONTRACTORS, BUILDERS 
SAND MANUFAC TURERS OF ENGINEERING AND BUILDING SU PPLIES 


See Eng. 
News-Record 
26 Marengo, Ia. .....0- ces ee 38 
26 Geneseo, TH ..cccrccse .Oct. 14 


Adv. Oct. 14 and 21. 


SO Now York, WW. FY. ccs occ Ok HT 

ey a. SO 5 sas eden ce One Oct 21 

28 Crookston, Minn. ........ Oct. 21 

SR, Pk iv ck tuceuss Oct. 7 
Adv. Sept. 30 to Oct. 21. 

fll eee ee Oct. 21 
Adv. Oct. 21 

DP PRO, Ge 5h ods oc wise Oct. 21 

INDUSTRIAL WORKS 
27 Hoboken, N. J Oct. 21 
29 West New Brighton, S. I. 

i. e- Lien aa ae wea eee Oct. 21 
Se ae 2 6 6 eee ee Sept. 16 
el eee Oct. 21 

BUILDINGS 

Be ee, TR ik hk bs ce as Oct. 7 
Pn See. Os ions cawee ye Oct. 14 
2, So , Saree TerTer oe 
26 Great Neck, N. Y........ Oct. 21 
sf... As Sa Oct 7 
27 Ft. Dodge, Pa idea ae Oct. 7 
27 River Rouge, Mich. ... -Oct. 21 
28 Minneapolis, Minn. .......Oct. 21 
29 Pocahontas, Ia. ......... Oct. 21 
29 Cheyenne, Wyo. ...... Oct. 21 
1 East Conemaugh (Johns- 

eer. OF}, Fe sceseces Oct. 21 
@ Qamtning, NW: FE. ccccecctus Oct. 21 
86: Broekine, KW. Ye. wc ccwcscs Oct. 21 
2 Duluth, Minn : <6 i ee 
2 Cortland, N. Y. . Oct. 21 


23 Foundations and Coping for 






4 Steel Acetylene Buoy Bodies 





4 Repairing Assay Office—New 


Te Mas 6 tas oe 


FEDERAL GOVERNMENT WORK 


Reflecting Pool — Wash., 
ae rare es Sept. 30 
Adv. Sept. 30 to Oct. 21 
25 Hospital West Point, 
Pe ee aces MPS ye Sept. 30 
Ady. Sept. 30 to Oct. 21 
25 Dredging—-Providence, R. LOct. 7 
Adv. Sept. 30 to Oct. 21 
25 Grading—Wash., D. C . Oct. 21 
25 Hardware, etc. - Wash., 
DRM 659 443 ees Oct. 21 
26 temodeling and Repairing 
Customhouse and Post Of- 
fice—Buffalo, N. Y.......Sept. 30 
27 Elevator Plant—-Honolulu, 
a one <n % 
27 Remode ling Custom House 
and Post Office Provi- 
dence, R. IL. . ; Oe: 7 
27 Marine Railway 
—San Diego, Cal ; “Oct. 7 
27 Quay Wall—‘s ‘4306— 
We, WE so ie cet seesa Oct. 14 
27 Macadam Roads, ete. — 
Spec. 4284 — Chelsea, 
BR ieee a so 0a Were Wek wa Oct. 21 
27 Hospital Buildings — San 
Eee. Ce 60's ss ‘ .Oct. 21 
27 Cone ee ee ete.—Brook- 
lyn, N. -.--Oct. 31 
30 Hoisting Peiai. Witenes, 
| Ye Serra re .. Sept. 16 
30 Cable Hangers— Washing- 
ton, D. C. .Oct. 14 
2 Mailing Vestibule—Wash- 
ington, Pa. . -Oct. 21 
2 Lumber Storehouse s—Phila.. 
Wek as 7 Tce ee ees Oct. 21 
Adv. Oct. 21. 
3 Steam Locomotive Crane— 
South Boston (Boston P. 
CNS RE. 6 4 oe ewernés . Oct. 21 


a 6a 0 na aa} . Oct. 21 
5 Earthwork — St. Louis, 
Mo. . Se a eee mat ena Oct. 7 


Adv. Oct. 7 to 21 
5 Steel Barges—Vicksburg, 


We Sncie thane eee 5 sae Oct. 14 
Adv. Oct. 14 and 21 
8 Post Office—Front Royal, 
,. eer Gane Oct. 21 





Bids See Eng 
Close News-Record 
Nov. 10 Pumping Facilities—Wash 

ac . Oct. 14 


Adv Oct. 14 and 21. 
Nov. 10 Heating System—Spec. 4189 
Mare Island, Cal Oct. 21 
Nov. 11 Conduit, et Wash., D. C.Oct. 21 
Nov. 15 Marine Hospital Phila, Pa Oct. 21 
Nov. 15 Extending Mailing Vestibule, 
et Akron, O. . Oct 21 
Nov. 17 Marine Railway—Spee. 4254 
—Pearl Harbor, H. T Oct. 14 
Adv. Oct. 14 and 21 
Nov. 17 Ordnance Buildings—Spec 
4168—-Pearl Harbor, H. T..Oct. 14 
Adv. Oct. 14 and 21 
Nov. 17 Remodeling Post Office and 
Court House—Sacramento, 
Cal ? Oct. 21 
Nov. 18 Earthwork—St. Louis, Mo.Oct. 21 
Adv. Oct. 21 


MISCELLANEOUS 


Oct. 25 Bitumen--New York, N. Y. Oct 


Oct. 27 Testing Machine Dover, 

Del Oct. 7 
Oct. 28 Telephone Service Equip- 

ment, etc.—Phila., Pa Oct. 21 
Oct. 29 Terminal Rouses Point, 

ee es ; Oct 7 

Adv. Oct. 7 to 21 
Oct. 29 Foundations Rochester, 
me i Oct. 14 
Adv. Oct. 7 to 21 

Nov. 1 Basement—Casper, Wyo....Oct. 21 
Nov. 1 Smelting Improvements - 

og Oct. 21 
Nov 1 Ferryboat - New York 

— = ‘ err Oct. 21 
Nov 2 Supplies—Toronto, Ont. .Oct. 21 
Nov. 3 Springfield, Mass ocr oe 
Nov. 5 Dumping Scows—New York, 

N. ¥ Oct. 21 
Nov. 16 Head Gates 3aldwinsville, 

N. Y - Oct. 21 


Adv. Oct. 21 
Nov. 16 Dockwall—Buffalo, N. Y...Oct. 21 
Adv. Oct. 21 
Nov. 22 Lock and Dam—Chicago, 
Til ‘ cae ue wares Oct. 21 
Adv. Oct. 21. 





Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 

| official. 





Waterworks 


PROPOSED WORK 

Pa., Harrisburg—City election in Novem- 
ber to vote on $1,600,000 bonds to im- 
prove waterworks system, involving 25,000,- 
000 gal. reservoir, 6 additional filters, ad- 
ditional intake pipe in river, 400 hp. boiler, 
new pump for reservoir ne new force 
main. J. H. Fuertes. 140 Nassau St.. New 
York City, engr 

Va., Winchester — See “Streets and 
Reads.’ 

Mich., Alma—City election Nov. 2, to vote 
on $80,900 bonds to complete waterworks 
system and watermain extensions. W. E 
Reynolds, city mgr. 

Mich., Ecorse—City had plans prepared 
by G. Jerome, engr, 1331 Majestic Bldg, 
Detroit, for extension to watermains from 
here to River Rouge system, involving 27,- 
140 ft. 6-12 in. c.i. pipe, special fittings, etc 

Mich. River Roge—City had plans pre- 
pared by G. Jerome, engr., 1331 Majestic 
Bldg, Detroit, for laying watermain ex- 
tensions involving 18,610 ft. 6-12 in. ci 
pipe, valve connections, etc 

Kan., Cimarron—City election soon to 
vote on $12,000 bonds to install pumping 
equipment also build new tower, tank and 
well. W. B. Rollins Eng. Co., Ry. Exch 
Bidg., Kansas City, Mo., engrs. 

Kan., Everest—City defeated $30,300 
bonds to improve waterworks system 


Kan., Osawatomie—City rejected bids 
building dam to impound 60,000,000 gal. 
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Bridges (Continued) 
BIDS DESIRED 


Va, Norfolkk—Until Nov. 5 at office of 
‘ity Manager, constructing Compostello 
Bridge over Elizabeth River R. B. Pres 
ton, engr.; advertised in this issue. 

s. C., Manning—Until Nov. 3, by Comrs 
Clarendon Co., building creosoted timber 
bridges on Manning-Turbeville Rd., involv 
ng 133,018 ft. creosoted lumber, 7,120 lin 
ft. creosoted piling, 8.779 Ib. hardware, 
1,808 sq.yd. of bituminous wearing surface ; 
on Manning-Paxville Rd., 21,562 ft. creo- 
soted lumber, 1,480 lin.ft. creosoted piling, 
1.318 Ib. hardware, etc Lee, Pennell & 
Murray, Sumter, engrs 

Gaa., Chatsworth—Until Nov. 3, by Bd 
Supervs. Murray Co., building bridge over 
Sumac Creek, also earth and gravel road- 
way 9 mi. north of here. Work involves 
6,500 cu.yd. borrow excav., 515 cu.yd. gravel 
surfacing, concrete deck girder bridge in 
volves 162 cu.yd. Class “A” and 171 cu.yd 
Class “B” concrete, 42,900 Ib. reinforcing 
steel, ete. Luten Arch Bridge Co. has 
submitted design (which may be used as 
alternate for design submitted by State 
Highway Dept.), which involves 187 cu.yd 
Class “A” and 283 cu.yd. Class “B” con- 
erete, 15,350 Ib. reinforcing steel, ete. J 
M. Campbell, chn. 

La., Jena—Until Nov. 1, by Comrs. La 
Salle Parish, building 31. steel bridges, 
varying in length from 14-90 ft., 15 ton 
capacity. Tenders will also be received for 
creosoted timber for above bridges and 3 
carloads 15-36 ft corrugated culverts 
F.o.b. Jena, also in place. 

Mich., Deroit—Until Oct. 30 (change of 
date), by Dept. Pub. Wks., furnishing labor 
and materials, tools, equipment and other 
means of construction, all preliminary and 
temporary structures for facilitating or pro- 
tecting work necessary to build Belle Isle 
Bridge. J. A. Martin, comr.; advertised in 
this issue. Noted Sept. 23. 

Mich, Detroit—Until Nov. 5, by Bd. Rd. 
Comrs., Wayne Co., 312 County Bldg., con- 
structing substructure of bridges over 
River Rouge, on Jefferson Ave., W. and 
Fort St.. W. E N Hines, chn; advertised 
in this issue Noted May 20. 

Tex., Ft. Worth—Until Nov. 4, by H. L. 
Small. judge Tarrant Co., building 112 ft. 
rein.-con., bridge, 20 ft. wide, on Highway 
1, over Marys Creek, to have four 28 ft 
spans. Work involves 47,546 Ib. reinforcing 
steel, 291.7 cu.yd. Class “A” and 216 cu.yd. 
Class “C” concrete, etc. About $26,428 
R. V. Glenn, co. engr. 

Tex., Laredo—Until Oct. 29, by Laredo 
Bridge Co., at office of W. E. Simpson Co., 
consult. engrs., Hicks Bldg., San Antonio, 
building 820 ft. rein.-con. arch bridge, over 
Rio Grande River, between here and Nuevo 
Laredo, Mex. 


PRICES AND CONTRACTS AW/*’YPED 
(xIndicates award of contract) 


*Pa., Brownstone—Phila. & Reading Ry., 
Reading Terminal, Phila., let contract 
building 30 ft. concrete and steel bridge. 
70 ft. wide, over Berks and Dauphin Turn- 
pike, near here, involving 1,145 cu.yd. rein.- 
con., 5,000 cu.yd. earth approach and fill, 
and 98 tons steel. to Bennett & Randall, 
Lebanon. About $50,000. 

North Carolina—State Highway Comn., 
Greensboro, received bids building bridges 
and culverts on Federal Aid Project 98A, 
Moore Co., involving 1,886 cu.yd. Class “A” 
concrete, 246,260 Ib. reinforcing steel, 4,680 
Ib. plates and bolts, 990 lin.ft. untreated 
timber piling, ete., from J. E. Lane & Co., 
Altavista, a., $87,938; Stearns Bros., 
Statesville, $191,403; Lefter & Smith, Albe- 
marle, $103,899. Noted Oct. 7. 

*Ia., Bloomfield—Davis Co. let contract 
building 34 bridges, to Ottumwa Supply 
Constr. Co., Ottumwa, $105,155. 

*Tex., Paris—Lamar Co. let contract 
building (1) rein.-con. bridges and culverts 
on Highway 19, involving 366 cu.yd. struc- 
tural excav., 1,265.5 cu.vyd. Class “A” and 
362.4 cu.yd. Class “B” rein.-con., ete, (2) 
concrete and steel bridges on Highway 5, 
involving 127,679 Ib. reinforcing steel, 
1.402.4 cu.yd. Class “A,” 183.8 cu.yd. Class 
“BY” and 24.3 cu.yd. Class “C” concrete, 
to A. D. McClain Co., Houston, (1) $72,- 
771, (2) $75,735, both including 10 per cent 
for engineering and contingencies. Noted 
Sept. 16, under “Streets and Roads.” 

Ariz., Wickenburg—State Highway Dept.. 
Phoenix, received bids building two 100 ft 
steel trusses for span across Hassayampa 
River, on Federal Aid Project 31, from 
Allied Constr. Co., Omaha, $17,398; El 
Paso Bridge Co., Phoenix, $18,197; Midland 
tridge Co., 504 Ry. Exch. Bldg., Kansas 
‘ity, Mo., $19,750. State will build con- 


crete abutments, piers and floor, cost $28,- 
900. Noted Sept. 9. 
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Streets and Roads 


PROPOSED WORK 

Massachusetts—State Dept. Pub. Wks., 
Div. Highways, Boston, plans to pave 5,000 
ft. state highway, Oxford, and 1,250 ft 
state highway, Barre, both bituminous mac- 
adam. 

N. Y¥.. New York—H. H. Curran, pres 
Manhattan Boro., rejected bids Sept. 15, 
improving 54th St. and West End Ave 
from 76th to 91st Sts. and from 69th to 
72nd Sts. Work will be  readvertised 
Noted Sept. 25 

N. Y., Syracuse—City plans to pave 1,365 
ft. East Adams St., 30 ft. wide, asphalt 
About $56,870. H. D. Allen, City Hall, engr 

Pennsylvania—State Highway Dept., Har 
riburg, received no bids Oet. 13, repavine 
26,106 ft. Route 76, Hopewell Twp., Beaver 
Co.; 16.137 ft. Route 181, Somerset and 
Nottingham Twps., Washington Co Noted 
Sept. 23 

Maryland—State Rd. Comn., 601 Garrett 
Bldg., Baltimore, rejected bids received, 
paving following state highways; between 
Morgantown and Allegany, Allegany Co. ; 
from Haughs Blacksmith Shop to Ijams 
ville, and Monocacy River to Hopeland, 
Frederick Co.; from Grove to Fowling 
Creek, Caroline Co. ; from Defense Highway 
to Anne Arundel Co. line, Prince Georges 
Co.; from Philadelphia Rd. to Little Gun 
powder Falls, Harford Co.; East-on-Clai 
borne Rd. from Libscombs Gate to Royal 
Oak, Talbot Co.; from Showell to Delaware 
State line, Worcester Co.; end of Contr 
520 to New Windsor, Carroll Co. and 
through Princess Anne Twp., Somerset Co 
also Hereford and Falls Rds., Baltimore 
Co., and Central Ave. to Halls Sta., Prince 
Georges Co Work will be readvertised 
about Jan. 1. Noted Sept. 9, 12, 16, 23 
and 30. 

Va., Winchester—Town plans to pave, 
also build sewers and water mains in vari- 
ous streets. About $250,000. Norton, Bird 
& Whitman, 616 Munsey Bldg: Baltimore, 
engrs 

North Carolina—State Highway Comn., 
Raleigh, preparing plans for improving 4.59 
mi. road beginning 1 mi. north Mathews to 
Mecklenburg-Union Co. line, Federal Aid 
Project 55 B, 18 ft. wide, Mecklenburg Co. 
Work includes 46,000 sq.yd. penetration 
macadam, clearing and grubbing, excavat 
ing. rebuilding old macadam base and build- 
ing new broken stone base. About $165,- 
000. W. S. Fallis, state highway engr. 

Fla., Clearwater—Comrs. Pinellas (Co 
plan to pave and widen (from 9 to 16 ft.) 
45 mi. road from Clearwater to Safety 
Harbor, Oldsmar, Hillsborough Co. line and 
St. Petersburg. 


Fla., Cocoanut Grove—See ‘“Miscellane- 
ous.” 

Fla., Pensacola—Escambia Co. voted $2,- 
900,000 bonds to build brick and concret« 
roads and bridges Work includes 18 mi 
road to gulf beach. State and Federal 
Government will appropriate $1,000,000 
toward above project. 

Tenn., Livingston—Overton Co. voted 
$150,000 bonds to ‘build various state and 
Federal aid roads. 


0., Columbus—City plans to pave 3d St 
from Livingston Ave. to Naghten St., cost 
$200,000; Front St. from Town St. to via- 
duct, $200,000; Main St. from Allan St 
to Alum Creek, $200,000; West Broad St 
from Sandusky to Anson Sts., $60,000; 
North High St. from Buttles to 5th Aves., 
$150,000. H. Maetzel, city engr. 


0., Toledo—Lucas Co. plans to pave 4 mi. 
Clinton St., 24 ft. wide, cost $52,700; 1 mi. 
Douglas Rd., 16 ft. wide, concrete, $39,- 
400; % mi. Hill Ave., 16 ft. wide, concrete, 
$26,600. 

0., Warren—Trumbull Co. plans election 
to vote on $25,000 bonds to pave 2.352 ft. 
Sect. A Deal South Rd., 16 ft. wide, Warren 
Twp., vitr. brick; $104,000 bonds for 8.654 
ft. Niles-Warren River Rd, 18 ft. wide. 
Weathersfield Twp., vitr. brick; $45,000 
bonds for 14,525 ft. Sect. G. G. Bloomfield- 
Kinsman Rd., 14 ft. wide, Greene and Gus- 
tavus Twps., bituminous macadam; $125,000 
bonds for 23,315 ft. Sect. A, B and C, 
Youngstown-Kingsville Rd., 14 ft. wide, 
Fowler Twp., bituminous macadam; $60,- 
000 bonds for 9,847 ft. Sect. Br. A and S 
S-D, Brookfield South East-Stewart-Sharon 
Rd., 16 ft. wide, Brookfield Twp., bitu- 
minous magadam ; $118,000 bonds for 21,188 
ft. Sect. A, B, C, D and E Chestnut Ridge 
Rd., 14 ft. wide, Hubbard Twp., bituminous 
macadam ; $35,000 bonds for 6,000 ft. Sect. 
F and G, Youngstown-Kingsville Rd 
(Churchill north), 16 ft. wide, Liberty Twp., 
biturninous macadam; $55,000 bonds for 
14,531 ft. Sect. C, D. E and FP, Salt 
Springs-Youngstown Rd.. 12 ft. wide. 
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Weathersfield Twp., bituminous macadam 
$65,000 bonds for 12,938 ft. Sect. C, D and 


I. Bailey-Leavittsburg-Johnson Rd 16 ft 
wide, Warren Twp. concrete R. Kk. Hem 
pel, 211 Scott St.. engr 

Michigan State Highway Dept., Lansing 
soon receive bids grading and draining 8% 
mi, Federal Aid Rd. 43, Sect. C, east end 
of Muskegon-Casnovia Rd, Muskegon Co 


14 mi. State Trunk Line Rd. 21-138, Port 
Hiluron-Imlay City Rd... St. Clair Co F. F 
Rogers, state highway comr 

Mich., Detroit—City plans to grade, share 
and pave with asphaltic concrete on concrete 
foundation, Amherst, berea or medina curb 
stone, Amherst St. from Junction Ave. to 
Cavalry St., Belletree St. from Grand River 
Ave. to Collingwood St., Chenlot St. from 
Belletree to Nardin Sts., Dailey St. from 
Grand River Ave. to Northfield St.. 14th St 
from Leslie to Indiandale Sts., Ivanhoe St 
from Northfield to Colfax Sts MeQuade 
St. from Joy to Calvert Sts., Marlborough 
St from Charlevoix St to Mack Ave 
Quincey St. from Joy Rd. to proposed exten 
sion of Boston Blvd., 30th St. from Milford 
to Moore Sts, Threadway St. from Crane 
to Holeomb Sts... Turner Pl. from Forest to 
Garfield Sts. Wilson St. from Edison to 
Longfellow Sts 1 course concrete with 2 x 
6 in. retaining plank alley between Belle 
vue, Concord, Mack and Pulford Sts be 
tween Connors, Tennessee Jefferson and 
Freud Sts., between Crane, Rohns and Lam 
bert Sts. and Harper Ave., between Ellery 
Forest and Grafield Sts. and Heck PL, be 
tween Fisher and Crane Sts.; also Forest 
and Warren Aves., between Jos. Campau 
McDougal, Sherman and Maple Sts., be 
tween Montclair, Lemay, Edlie Sts. south 
to Lot 34, between Oakland, Goodwin, Lynn 
and Caniff Sts., between 2d, Cass, Antoi- 
nette and Colburn Sts.. between Seyburn, 
Van Dyke, Warren and Gratiot Sts. Streets 
26 ft. wide and alleys 18-20 ft. wide. C. W 
Hlubbell, city engr 

Minn., Red Wing—See “Sewers.” 

Kan,, Cimarron—Gray Co. rejected bids 
Sept. 21, grading and graveling 5.796 mi 
Santa Fe Trail Rad About $74,725. Work 
will be readvertised W. Barton, Cimar- 
ron, engr Noted Sept. 9 

Kan., Columbus—Cherokee Co. soon re- 
ceives bids improving and building bridges 
on 3.07 mi. Spring Valley Rd., involving 
13,205.8 cu.yd. concrete, 38,553 cu.yd. earth 
and 21,062 cu.yd. rock excav., 17,383 Ib 
reinforcing steel, 213.33 cu.yd. Class “A” 
and 218.89 cu.yd. Class “C” concrete G 
M. Cooper, Columbus, engr 

Kan., Concordia—Cloud Co. had plans 
prepared grading, paving and building cul 
verts and bridges on 37 mi. road from 
Glasco to county line, 16 and 18 ft. wide, 
concrete Tuttle, Avres & Woodward, Re- 
liance Bldg., Kansas City, Mo., engrs 

Kz Fredonia — Wilson Co. plans to 
gravel 2.33 mi. Fall River Rd., 16 ft. wide 
About $30,000 C. P. Donald, Fredonia, 
engr 

Kan., Salina—Saline Co. plans to grade 
and build culverts on 1,989 mi. Meridan 
Highway, Federal Aid Project 69, 18 ft. 
wide About $28,000 W. H. Cost, Salina, 
ener. 

Missouri—State Highway Dept... Doni- 
phan, received no bids Oct. 9 building 
14.45 mi. Doniphan-Alton Rd. (Pine-Bar- 
clay Special Rd, Dist.) 24 ft. wide, Federal 
Aid Project 21, Ripley Co., cost $50,117; 
rein.-con. skew slab superstructure and 1 
concrete pier, on Sta. 735 plus 90, on above 
project, $6,905. Noted Sept. 30. 

Mo., Carthage—Jasper Co. plans to 
gravel and build concrete culverts on 7 
mi. Carthage-Springfield Rd About $30,- 
000. F. B. Newton, Carthage, engr. 


Mo., St. Louis—City plans to pave 2,300 
ft. strip of ground added to roadway on 
each side of Washington Ave. from 12th 
to 18th Sts., 6 ft. wide, involving 1,533 sq 
yd. wood block, cost $26,990; improving 
6,200 ft. Oakland Ave. from Kingshighway 
to Clayton Blvd., 50 ft. wide, 34,444 sq vd 
asphalt pavement, $139,500, bitulithic, $138,- 
600, or bituminous macadam, $104,550; re- 
constructing 2,490 ft. Easton Ave. between 
Marcus Ave. and Kingshighway, 21,333 sq 
yd. asphalt pavement, $47,450, recut granite 
block, $51.700, or wood block, $63,650; 
1,975 ft. Compton Ave. from Laclede to 
Lucas Aves., 60 ft. wide, 13,166 sq.yd. brick 
pavement $25,850, asphalt, $20,650, or 
granite block, $37,950; repaving 12th St 
from Russell to Park Aves., 80 ft. wide 
27,466 sq.yd. brick, $107,400, bitulithic 
$104,550, or wood block, $137,450. W. W 
Horner, city engr. 

Tex., Quitman—Woo0d Co. having plans 
prepared grading, surfacing and draining 
457 mi. Highway 15 from Mineola to 
Smith Co., involving 7 acres clearing and 
grubbing, 31.190 cu.yd. unclassified earth 
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streets and Roads (Continued) 


#Mass., Hyde Park (Boston P. 0.) — 
ept. Pub. Wks., City Hall Annex, Boston, 

contract paving River St., asphalt, to 
‘ontral Constr, Co., 228 Southampton St., 
toxbury. About $25,000. 

N. Y.. Brooklyn—E. Reigelmann, Boro 
Pres. received bids Oct. 13 (a) relocating 
ar tracks and rails on Bath Ave., (b) reg 
ilating and paving with asphalt pavement 
Rath Ave., 21st to 35th Sts., (c) regulating 
ind grading 86th St., Stillwell to Gravesend 
\ves., (d) regulating, grading, curbing and 
tying sidewalks on 86th St., Stillwell to 
Gravesend Aves., (e) regulating and laying 
sidewalks in and adjacent to Borough Hall, 
from Eastern Contg Co., (a) $5,045; F. J 
Gallagher, 490 Park Pl. (a) $6,030; Angel 
& Kavanaugh, (a) $8,717; Consolidated As 
phalt Co., 52 9th St., (b) $60,949; Brooklyn 
\leatraz Asphalt Co., 407 Hamilton Ave.. 
(b) $62,197; Uvalde Asphalt Paving Co., 1 
New York City, (b) $62,790; P. J 
an, 30 Chureh St., New York City. 
524: B. Turacamo, (c) $26,808, (d) 
$8,402; Grimm Constr. Co., (c) $34,688, Ce) 
$10,476; Cassel Bros., (d) $9,853; J. Palli 
dino, (d) $10,421; F. Percicano, (e) $11,660 
Noted Oct. 7. 

*N. Y¥., New York—H. Bruckner, pres 
Bronx Boro., let contracts regulating and 
grading West 230th and East 180th Sts., 
to Il. F. Cavalluzzo, $3,959 and $4,606 re 
spectively ; Guion Pl, to M. Del Balso, 1434 
Bryant St., $6,556; West 190th St., to F 
Schneider, Bronx River, $16,345; Britton 
St., also sewer in Carlisle PL, to De An- 
gelo Contg. Co., $11,852 and $3,658 re- 
spectively ; Bronx Park Ave., Van Buren and 
Fillmore Sts., to J. L. Brusstar, Harlem 
River and 150th St., $24,600, $23,610 and 
$14,775 respectively; Faile St. and Morris 
Ave., to Asphalt Constr. Co., 2197 Madison 
Ave., $17,762 and $9,116 respectively ; Post 
Rd., to Spadero Contg. Co., 827 East 217th 
St.. $14,180. Noted Oct. 7. 

*N. Y., New York—H. H. Curran, pres 
Manhattan Boro., let contract regulating 
and repaving Murray St., to P. J. Kearns, 
2306 Creston Ave., $79,735; East 97th St. 
to Asphalt Constr. Co., 2197 Madison Ave., 
$23,729; East 39th St., to Hastings Paving 
Co., 25 Broad St., $13,343. Noted Oct. 7. 


N. ¥., New York—H. H. Curran, pres. 
Manhattan Boro., received bids Oct. 18, reg- 
ulating and repaving with concrete (a) 2nd 
Ave. from 4th to 5th Sts., sheet asphalt, (b) 
Lexington Ave. from 116th to 125th Sts., 
wood block, (c) 125th St. from 1st to 2nd 
Aves., (ad) 125th St. from 2nd to 3rd Aves., 
granite block, (e) Washington St. from 
Murray to Morton Sts., (f) East 24th St 
from ist Ave. to Ave. A, (g) 125th St. 
from 1st to 2nd Aves., (h) 125th St. from 
2nd to 8rd Aves., (i) Lexington Ave. from 
130th to 131st Sts., from Burnside Contg. 
Co., 270 Burnside Ave., (a) $12,969, (f) 
$29,085, (x) $44,232. (h) $41,396, Ci) $9,698 ; 
W. J. Fitzgerald, 150 Nassau St., (b) $62,- 
164, (c) $49,360, (dad) $43,821; J. L. 
Brusstar, Harlem River and 150th St., (b) 
$65,885: Uvalde Asphalt Paving Co., 547 
West 45th St., (b) $66,482; P. J. Kearns, 
2306 Creston Ave., (c) $46,004, (d) $41,- 
727, (e) $219.112, (f) $31,621, (ge) $44,274, 
(h) $41,596, (i) $9,974; O'Rourke Constr 
Co. 1476 Bway, (e) $218,413; Asphalt 
Constr. Co., 2197 Madison Ave. (e) $234,631, 
(i) $10,642; C. Hellbock, (f) $30,242, (2) 
$43,111, (h) $40,620. Noted Oct. 14. 


N. Y¥., New York—G. A. Whalen, Comr. 
Plant & Structures, Municipal Bldg., re- 
ceived bids Oct. 14, altering Bowery, Bayard 
and Canal Sts., at Manhattan Bridge Piaza, 
from Burnside Contg Co., 270 Burnside 
Ave., $14,690; Astoria Constr. Co., $15,770; 
P. J. Kearns, 2306 Creston Ave., $16,660. 


Pennsylvania — State Highway Dept., 
Harrisburg, received bids Oct. 13, repaving 
roads in counties as follows 

Allegheny Co., 3,606 ft. Route 70, Ches- 
wick Boro., 1 course rein.-con., from P. J. 
Ridge Sons Co., 5638 Rippey St., Pitts- 
burgh, $116,485; J. J. Ryan, 1550 Fallow- 
field Ave., Pittsburgh. $122,424; Martin 
Brick & Paving Co., Ine., Glassmere, 
$126,154. 

Beaver Co., 3.641 ft. Application 1,236, 
Economy Twp., 1 course rein.-con. or vitr. 
brick, from J. B. Reed Co., 550 Bway, Mc- 
Kees Rocks, $59,849. J. C. Devine Co., Alli- 
ance, O., $76,619, McDonough & O'Toole, 3032 
Landis St., Pittsburgh, $79,039; 4,375 ft 
Arplication 1,237, East Rochester and Free- 
dom Boros., 1 course rein.-con. or vitr. 
brick, from J. B. Reed Co., $77.211, J. C. 
Devine Co., $95.012, S. B. Markley, New 
Brighton, $96,149; 11.097 ft. Application 
1,288, Rochester Twp., 1 course rein.-con. 
and Hillside vitr. brick, from S. B. Mark- 
ley, $144,322. 

Blair and Huntingdon Counties, 4,168 ft 
Route 55, Tyrone, Spruce Creek and Morris 
Twps., 1 course rein.-con., from L. E. Kelly 










189 Montague St., Brooklyn, N. Y., $211 
523; Finn & Son, Inc, Mapleton Depot 
$241,836. 

Bucks Co., 7,453 ft. Route 150, Tully 
town Boro., 1 course rein.-con., from B. 
Foster Co., 20th and Venango Sts., Phila. 
$117,371; Pennsylvania Eng. & Constr. Co. 
Real Estate Bldg., Phila., $118,821; Sutton 
Contg. Co., 1207 Vine St., Phila., $136,807 

Chester Co., 8,917 ft. Route 142, Down 
ington Boro., 1 course rein.-con., from 
Souder Constr. Co., 349 Woolworth Blidge 
Lancaster, $131,224; W. ¢. Evans, Ambler, 
$131,902; Fish-Rutherford, Inc., 702 Real 
Estate Trust Bldg., Phila., $136,231 

Clinton Co,, 4,265 ft. Route 58, Fleming 
ton Boro., 1 course rein.-con. or bituminous 
surface course on concrete foundation and 
Hillside vitr. brick, from Hughes & Phill 
ips, Clearfield, $78,966; F. Murphy, 2635 
West Chestnut Ave., Altoona, $82.747; G 
J. Thompson & Co., Boro Bldg., Clearfield, 
$87,692 

Erie Co., 6,253 ft. Routes 86 and 272, 
Fairview Boro 1 course rein.-con., from 
Penn Constr. Co.,, 23 Penn Bldg... Erie 
$98,059; C. H. Fry Constr. Co., Cherry anid 
19th Sts.. Erie, $108,226, also 25,061 ft 
Authorizations 401, 402 and 410, North 
East and Greenfield Twps., 1 course rein 
con,, from Warren Bros. Co., 142 Berke- 
ley St.. Boston, $254,083; J. Roth (doing 
business as Good Roads Constr. Co.) 1117 
State St., Erie, $266,135; F. L. Cohen, Ine 
1002 Prudential Bldg., Buffalo, $298,573 

Indiana Co., 14,400 ft. Route 68, Whit 
and Center Twps., 1 course rein.-con., from 
McCrady Hros. Co. 6th St.. Rraddock, 
$248,648. 

Luzerne Co., 4,459 ft. Route 11, Dor- 
ranceton Boro., bituminous surface cours: 
on concrete foundation, from H. B. Sproul 
Constr. Co., 218 Adams Ave., Seranton, 
(Spec. “A"’)$109,467; Hastings Pavement 
Co,, 25 Broad St., New York City, (Spec 
“F"’) 126,462; Hamilton Kapneck Constr 
Co., 1365 Ridge Ave., Phila., (Spec. “F’’) 
$171,547. 

Lycoming Co., 2,835 ft. Route 176, Lime- 
stone Twp., bituminous macadam (pene- 
tration method), from R. J. DeLong, 229 
West 4th St., Williamsport, 44,696; W. J 
Gephart, Linden, $58,340. 

Montgomery Co., 45,512 ft. Route 178 
Upper and Lower Gwynedd, Whitpain, East 
Norriton Twps. and North Wales Boro., 1 
course rein.-con., from Union Paving Co. 
30th and Locust Sts., Phila., $530,860; Clai- 
borne, Johnston & Co., Inc., 910 Garrett 
Bldg., Baltimore, $559,296; W. C. Evans, 
Ambles. $567,224. 

Northampton Co., 6,317 ft. Route 166, 
East Bangor Boro. and Washington Twp.. 
1 course rein.-con. and Hillside vitr. brick, 
from R. D. Richardson Constr. Co., 828 
Connell Bldg., Scranton, $116,131 

Somerset Co., 2,998 ft. Route 51, Berlin 
Boro, 1 course rein.-con., from Keller & 
Ferner, Somerset, $58,810. 

Washington Co., 22,845 ft. Route 181, 
North and South Strabane Twps., 1 course 
rein.-con. and Hillside vitr. brick, from 
Burgess & Dorrier, Scottsville, Va.. $317,- 
495; Petriello Bros. & Co., South Browns- 
ville, $344,368; F. L. Grant, Ine, 36 
Lowndes Bldg., Clarksburg, W. Va., 
353,916. 

York Co., 10,202 ft. Application 401 and 
402 Windsor Twp. and Boro., 1 course 
rein.-con. or bituminous surface course on 
concrete foundation, from Whiting Turner 
Constr. Co., Stewart Bldg., Baltimore (rein 
con.) $136,055; G. A. and F. M. Wagman 
Co., Dallastown, (rein.-con.) $153,486; 
Freeland Constr Co., Freeland (rein.-con.) 
$178,359; Genl. Supply & Constr. Co., Pros- 
pect and Vander Sts.. York (bituminous 
surface course) $179,264. Noted Sept. 23. 

Pa., Pittsburgh—City received bids grad- 
ing, regrading, paving, curbing, etc., Carson 
St., east, from Smithfield to South 7th Sts., 
from M. O. Herron Co., South Ist and Mc- 
Kean Sts., $104,886; Booth & Flinn, Forbes 
St., $110,666; T. Cronin & Co., 18th St. and 
Fox. Ave., $111,331. Noted Oct. 7. 

North Carolina—State Highway Comn., 
Greensboro, received bids Oct. 12, improv- 
ing 5 mi. road between Sparta and Glade 
Creek, Federal Aid Project 125 A, 12 ft 
wide, Alleghany Co., involving (a) 6 acres 
clearing and grubbing, 43,060 cu.yd. com- 
mon excav.. 34,730 sq.yd. waterbound 
macadam, 1,330 lin.ft. 15-18 in. terra cotta 
pipe, etc., (b) 360 cu.yd. Class A. concrete, 
606 cu.yd. cement rubble masonry, 1.530 Ib 
expangion plates and bolts, 735 lin.ft un- 
treated timber piling, 64,320 Ib. reinforcing 
steel, etc., from W. E. Graham, Mt. Ulla, 
(a) and (b) $137,191; Luten Bridge Co., 
405 Bast 4th Ave., Knoxville, Tenn., (b) 
$46,570; 11.93 mi. road between Virginia 
state line and Yanceyville, Federal Aid 
Project 112, 18 ft. wide, Caswell Co, 15 
acres clearing and grubbing, 48,660 cu.yd. 
common excav.. 31,090 cu.yd. top soiling, 
1.764 lin.ft. 15-24 in. terra cotta pipe, ete., 


from J. M, Gregory & Co., Laurens, S.C 
SH4,098 J. T. Plott. Greensboro, $66,044 
J. A. Kreis & Co., 417 South Gay St.. Knox 
ville. Tenn., $74,838; 9.64 mi. Federal A 
Project 101 BR, 18 ft. wide Randolph Co 
15 acres clearing and grubbing, 48.130 ecu 
vd. common excay 5.310 ecu.yd. top s« 
ing, 2,488 ft. 15-30 in. terra cotta pipe, ets 
from J. T. Plott. $62,558; R. Vo Michauy 
Albemarle, $67,285; S. L. Davis, Albemarle 
$68,827; 21.82 mi. road between Pittsbore 
ind Chatham-Randolph Co. line, Federa 
\id Project 99 B, 18 ft. wide, Chatham 
Co., 14 acres clearing and grubbing, 128,960 
euyd. common excay 57.320 curya. top 


soiling, 3.170 ft. 15-24 in. terra cotta pipe 
ete, from J. T Plott, $124,463 ease 
Chandler, Virgilina, Va., $134,187: Cc. BE 
Teague, Morgantown $144,065 Noted 


et. 7 

#&N. C., Newton—City let contract to G 
R. Martin, North Kerr St., Salisbury. for 
grading, draining and paving Main. Col 
lege et al. Sts. involving 25,000 sq.yvd. con 
erete paving, $2.70 per sq vd 6.400 lint 
concrete sidewalk, $1.78, 31,600 lin ft. eom 
bined conerete curb and gutter. $1.95. ets 
\bout $100,000 

South Carolina—State Highway Dept 
(olumbia, received bids Oct. 12, improving 
2.12 mi. Laurens Rd. from Greenville efty 
limits to Jones Store, 26 ft. wide, Green 
ville Co involving 8.834 cu.yd. exeay 
22,400 sq.vad asphaltic conerete paving 
from Southern Paving & Constr. Co., Jame: 
Bldg... Chattanooga, Tenn., $106,941: Slat 
tery & Henry. Ine. Greenville, $113,264 
Lawrence Constr. Co., 127 &th St., Augusta 
Ga., $113,478 

*O0., Euclid—Village let contract grad 
ing and building sidewalks on Priday, Fox- 
ton and Westport Aves. from Bliss to Mid 
land Rds., to V. G. Gallier, Builders’ Exch 
Cleveland, $9,998; Midland Rd., Morris and 
Wilmore Aves., from Bliss to Midland Rds 
East 230th St. from St. Clair to. Arms Aves 
and Arms Ave. from east to west end, to 
F. B. Stein, Euclid, $18,821. Noted Sept. 9 

0., Westerville—Franklin Co. (Colum 
bus) received bids Oct. 9, from W. E 
Schwartz, Westerville, grading, draining 
and paving with brick, 2.087 ft. Sect. 1 
State St.. 30 ft. wide, $58,943: 1,038 ft 
Sect. 2 State St., 30 ft. wide, $31,525 
Noted Sept. 30 

*xIndiana—PBd. Co. Comrs. let contract 
building roads in following counties: St 
Joseph Co., South Bend, 6,733 ft. F. A 
Miller Rd., concrete, to L. W. Seaman 
Goshen, $74,900 Vigo Co., Terre Haute, 
grading, draining and improving 4 mi. road 
intersecting Lockport gravel road, to J. W 
Lowe, Ripley, $6,741; J. P. Head gravel 
road, to Rupert & Braden, Brazil, $31,499. 
Noted Oct. 7 

* Michigan-—-State Highway Dept., Lans 
ing, let contract grading, draining and sur 
facing 5.53 mi. Assessment Dist. Rd. 264 
16 ft. wide, Montcalm, Isabella and Mecosta 
Counties, to Fak-s & Snyder, Lakeview 
$66,467 Noted Sept. 23 

* Wisconsin—State Highway Comn., at 
div. office 5, Batavian Bank Bldg. Wa 
Crosse, let contract grading and paving 
2.47 mi. Black River Falls-Alma Center 
Rd., Federal Aid Project 84, Jackson Co 
to Hoffman & Meeks, Black River Falls 
Work involves 5,893 cu.yd. earth exeay 
at $0.41 per cu.yd.; 200 cu.yd. rock excav 
$1.50; 63.5 cu.yd. concrete in culverts, $25 
1.62 acres clearing and grubbing, $150 
24,718 sq.yd. shale surfacing, $0.35, ete 
Total cost, $23,233. Noted Oct. 7 

*®Minn,, Faribault——Rice Co. let contract 
to Day Bros.. Minneapolis, for graveling 9 
mi. Co. Job 2002, $11,655 and 12.6 mi. Job 
19038, $23.803; to Oneida Truck Sales Co 
Inc., 226 South 5th St.. Minneapolis, 7 mi 
Job 2006 (formerly Job 1991), $13,250 

*W yoming—State Highway Dept., Chey 
enne, let contract paving 1} mi. road from 
center of town to Greybull city limits, Big 
Horn Co., 20 ft. wide, concrete, to Lioyd 
Building Co., Casper About $56,000 

*Montana—State Highway Dept., Helena 
let contract to N. Story, Jr.. 1 story ™ 
Bozeman, building 6 mi. Federal Aid Proj- 
ect 117, involving 34,524 cu.yd. excav 
30,769 sta. yd. overhaul, 472 lin.ft. 18-24 
in. pipe culverts, 53,101 Ib. reinforcing steel. 
6,584 cu.yd. surfacing, 264 cu.yd. Class “A” 
and 309 cu.yd. Class “C” concret& etc., 
$83.248: 7 mi. Federal Aid Project 127. 
26,969 cu.yd. excav., 5,525 sta.yd. overhaul 
418 lin.ft. 18-24 in. pipe culverts, 4,908 cu 
yd. type “A” surfacing, 77 cu.yd. Class 
“A” and 134 cu.yd. Class “RB” concrete. 
14.774 lb. reinforcing steel, $59,844; 5 mi 
Federal Aid Project 133, 25,461 cu.yd 
excav., 3,847 sta.yd. overhaul, 214 lin-ft 
18 in. pipe cuivert, 6,259 cu.yd. gravel sur- 
facing. 233 cu.yd. Class “A” and 255 cu.vd 
Class “B” concrete, 38,233 Ib. reinforcing 
steel, etc., $50.669. All above projects in 
Sweet Grass Co. 
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Industrial Works (Continued) 


O., Cleveland—St. Hyacinths Church, 
Kast 61st St. and Francis Ave., soon lets 
contract building 40 x 83 ft. boiler house 
and garage. About $60,000. L. S. Redmer, 
pastor. W. C. Jansen, 402 Electric Bldg.,engr 

O., Zanesville—Baltimore & Ohio R.R,, 
Market and 2d Sts. having preliminary 
plans prepared for electrical and heating 
plants, brick and steel, at railroad shops, 
on Lee St. About $300,000. H. A. Lane, 
Baltimore, ch. engr. 

Ind., Ft. Wayne—Ft. Wayne Storage Co., 
Harrison and Grand Sts., plans to build 6 
story, 95 x 194 ft., storage warehouse, on 
Francis and Hayden Sts. About $500,000 
Moore & Dunford, ist Natl. Bank Bldg., 
Chicago, engrs 

Ind., Ft. Wayne—Day & Zimmerman, 
archts. and engrs., 611 Chestnut St., Phila., 
Pa., receive bids about Nov. 18, building 
1 and 2 story, manufacturing plant, rein.- 
con. and steel, on Pontiac St, here, for 
International Harvester Co. of America, 
Inc., 606 South Michigan Ave., Chicago. 
About $2,000,000. Noted Oct. 7 

Mich., Detroit—Motor City Stamping Co.., 
c/o Stahl & Kinsey, archts., 435 Woodward 
Ave., plans to build 1 story, 98 x 100 ft., 
brick and mill construction factory, rein.- 
con. flooring, brick foundation, on Knodell 
St. along tracks of Belt Line Ry. About 
$70,000. 

Mich., Detroit—H. F. Tanghe Co,, 79% 
Pine St., having plans prepared by Brill & 
Tanghe, archts., 86 Michigan Ave., Mil- 
waukee, for 2 story, 120 x 140 ft., rein.- 
con., brick and steel warehouse, rein.-con 
flooring, concrete foundation. 

Wis., Appleton—Chicago & Northwestern 
R.R., 226 Jackson Blvd. W., Chicago, had 
plans prepared by J. Miller, archt., c/o 
owner, for 1 and 2 story, 43 x 215 ft. con- 
crete and brick freight depot and office, 
here. About $75,000. S. G. Strickland, mgr 

Wis., Denmark—Danish Pride Milk Co. 
Sheboygan, plans to build 3 story, 75 x 250 
ft., brick, rein.-con. and steel condensory 
here. About $150,000 J. F. Enz, pres 
Architect not selected 

Wis., Fond du Lac—Sheboygan Dairy 
Products Co., 936 North Water St., Shebov- 
gan, having plans prepared by B. E. Meh- 
ner, archt., 6 East Division St., for 2 story. 
120 x 300 ft., brick, rein.-con. and steel 
factory, rein.-con. flooring, concrete foun- 
dation, on West Division St.. here. About 
$100,000. 

Wis., Jefferson—Jefferson Rubber Co 
plans to build 2 story, 80 x 320 ft., brick, 
rein.-con. and steel factory, brick founda- 
tion, on Main St. About $100,000. E. EB. 
Schulz, secy. Architect and engineer not 
selected. 

Wis., Madison—Shebovgan Dairy Prod- 
ucts Co., 936 North Water St.. Sheboygan, 
plans to build 2 story, 60 x 150 ft., brick, 
rein.-con. and steel factory, rein.-con. floor- 
ing, concrete foundation. on North Wilson 
St., here, to replace one destroyed by fire. 
About $100,000. Architect not selected. 

Wis., Oconomowoe—W. S. King having 
plans prepared by Parkinson & Docken- 
dorff, archts., Linker Bldg., La Crosse, for 1 
story, 99 x 160 ft.. brick, steel and rein.- 
con. garage, rein.-con. flooring, on Main St. 

Wis.. Oostburg—Danish Pride Milk Co., 
Sheboygan, plans to build 3 story, 75 x 250 
ft., brick, rein.-con. and steel condensory 
here. About $150,000. J. F. Enz, pres. 
Architect not selected. 

Wis., Port Washington—Turner Mfg. 
Co. soon receives bids building 1 story, 60 
x 180 ft., foundry, machine shop, etc., brick, 
rein.-con. and steel. brick foundation. on 
Main St. About $150,000. W. A. Engel- 
hardt, mgr. F. D. Chase, Inc., Michigan 
Ave., Chicago, Ill. archt. and engr. 

Wis., Sheboygan—Hartenberger Double 
Wall Silo Co., Sheboygan Falls, plans to 
build 2 story, 70 x 110 ft., brick, rein.-con 
and steel factory, concrete foundation here. 
About $50,000. Architect and engineer not 
selected. 

Wis., Sheboygan—Optenberg Iron Wks., 
7th St. and Clara Ave., plans to build 1% 
story, 40 x 100 ft., machine and _ black- 
smith shop, brick, rein.-con. and steel, brick 
foundation. About $100,000. R. W. Busse, 
mer. Architect not selected. 

Wis., Two Rivers—Two Rivers Millwork 
& Cabinet Co. plans to build 2 story, 60 x 
150 ft., brick, rein.-con. and steel factory, 
brick foundation, on 17th and Monroe Sts. 
About $50,000. Architect and engineer not 
selected. 

Ia., Marshalltown—Victor Heating Co. 
plans to build 1 story addition to plant to 
cover 48,000 sq.ft. floor space. Architect 
not selected. 

Minn., Minneapolis—Northern Jobbing 
Co., 3600 Loomis Pl, Chicago, plans to 
build 10 story warehouse, on 3d St. and 
6th Ave. N., here. About $500,000. Archi- 
tect not selected. 








Mo., Kansas City——Opie Brush Co. plans 
to build 4 story factory at 610-14 South 
west Blvd. About $100,000. Architect not 
Selected 

Tex., Eastland — Ringling, Eastland & 
Gulf R.R. plans to build round house 
machine shops and warehouse. Cc #E. 
Chamberlain, Eastland, engr. 

N. S., Stewiache—Dickie & Co, Ltd., 
plans to rebuild mills recently destroyed by 
fire. Loss $150,000 

Que., Montreal—Downtown Garage, Ltd., 
63 Prince St., plans to build garage. About 
$100,000 

Ont., Londen—Service Motor Truck Co., 
Wabash, Ind., plans to build plant on Chel- 
sea Green, here, for manufacturing mal- 
leable iron castings About $150,000 

Ont., Toronto—Dominion Envelope & 
Carton Co., 150 Duchess St., plans to 
build 1 story, 300 x 500 ft. brick and steel 
factory, concrete foundation, at Eastern 
Gap. About $500,000 Architect not se 
lected. 

Ont., Toronto—Williard Storage Battery 
Co., East 131st St. and St. Clair Ave., 
Cleveland, O plans to build plant on 
Wiltshire Ave., here About $500,000 

Man., Winnipeg—Manitoba Motor Cars, 
Ltd., 505 Great West Permanent Bldg., 
plans to build 2 story, 50 x 150 ft. as- 
sembling plant, rein.-con., on Academy Rd 
and Lindsay St. About $70,000 . 
Parr, 202 Belgia Bldg., Garry St. archt 
and engr. 

BIDS DESIRED 

Mass., Boston—H. B. Alden. areht., 15 
Exchange St., receiving bids building 4 story 
addition to publishing plant, concrete, brick 
and steel, rein.-con. flooring, concrete foun- 
dation, on Avery St for Boston Herald 
171 Tremont St 

Mass., Worcester—E. T. Chapin, archt., 
State Mutual Bldg., receiving bids building 
2 story, 58 x 135 ft. addition to garage, 
concrete, brick and steel, rein.-con. floor- 
ing, concrete foundation, for Hotel Garage, 
Portland St. About $75,000 

Mass., Worcester—J. Rice, archt., 306 
Main St., receiving bids building 2 story, 
150 x_ 180 ft., rein.-con. and brick garage. 
rein.-con. flooring, concrete foundation, on 
Pleasant St., for E. F. Mathews, 42 Chat- 
ham St. About $200,000. Noted Sept. 30. 

N. Y., S. EL, West New Brighton—Until 
Oct. 29, by Dept. Pub. Welfare, Municipal 
Bldg., New York City, furnishing labor 
and material for constructing addition to 
boiler house, at Sea View Hospital, here 

N. J., Florence —J..W. Levin, archt., 
Liberty Bildg., Phila., receiving bids con 
structing 2 story, 50 x 100 ft. factory, brick, 
for Florence Fdry. Co. About $50,000 

N. J., Hoboken—Until Oct. 27, by Ball- 
inger & Perrott, archts. and engrs., 1328 
Bway., New York City, building 2 story, 
rein.-con. and steel factory, rein.-con. floor- 
ing, concrete foundation, on Clinton St., 
here, for Chocolate Manier Co. About 
$100,000. Noted Sept. 23 as ‘day labor.” 

Pa., Warren—Struthers Wells Co., 1003 
Pennsylvania Ave. W., receiving bids build- 
ing 1§ story, 40 x 86 ft. boiler house and 
68 x 140 ft. forge shop, brick and steel, 
concrete foundation. About $100,000. Pri- 
vate plans. 

Ga., Augusta—Until Nov. 1, by Ww. P 
White, building brick and timber stock 
yards, brick foundations, to replace those 
recently destroyed by fire. About $50,000. 

Wis., Fond du Lac—Fountain City Ice 
Cream Co., 218 South Main St., and B. E. 
Mehner, archt., 6 East Division St., receiv- 
ing bids building 2 story, 60 x 112 ft. rein.- 
con. dairy plant, rein.-con. flooring, con- 
crete foundation About $75,000. Noted 
Sept. 23. 

Cal., San Francisco — Chamberlain & 
Proctor receiving bids building 4 story, 80 
x 90 ft., rein.-con. garage, on Stevenson St 
About $100,000. O’Brien Bros., 240 Mont- 
gomery St., archts. Noted June 10. 

Sask., Elbow—I. Todd receiving bids 
building 2 story, 40 x 80 ft. rein.-con. and 
brick garage. concrete foundation. About 
$50,000. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*Me., Great Works—Penobscot Chemi- 
cal Fibre Co.. 49 Federal St., Boston, let 
contract building 34 x 45 x 109 ft. addition 
to plant, concrete, brick and steel, rein.-con. 
flooring, concrete foundation, to Aberthaw 
Constr. Co., 27 School St., Boston. About 
$125,000. 

*Me., Shawmut (Fairfield P. O.)—Keyes 
Fibre Co., Waterville, let contract buildin 
1 and 2 story paper plant, concrete an 
brick, rein.-con. flooring, concrete founda- 
tion, along (Kennebec River, here, to Aber- 
thaw Constr. Co., 27 School St., Boston 
About $200,000. 

*Mass., Boston—D. PD. Allisandra, c/o 
Burk & Bottomley, archts., 34 School St., 
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let contract altering brick and timber fic 
tory on Hanover St., to J. FE. Locatelli Co 
46 Cornhill St About $50,000 

*&Mass.. Cambridge Kingston Knitt 


(o., 37 Kingston St Boston, let) contrac 
building 3 story, 50 x 150 ft. mill, concret« 
brick and steel, rein.-con. flooring 

crete foundation here to Evatt Const: 
Co 161 Devonshire St Boston Abou 


$100,000 Noted Oct. 7 

*® Mass., Everett (Boston BP. ©.)-—Bosto: 
Elevated Ry. Co., 108 Massachusetts Av: 
Boston, will build concrete, brick and steel 
shops, rein.-con. flooring, concrote founda 
tions, here About $3,000,000 Work wil 
be done by day labor under supervision of 
D>. FP. Robinson & Co., 125 East 46th St 
New York City, arechts. and engrs Noted 
Oct. 7 

&Mass., Fitehburg—Falulah Paper Co 
Falulah Rd., let contract building 1 story 
30 x 202 ft. addition to plant, concrete 
brick and steel, rein.-con. flooring, concrets 
foundation, to S.-M. Green Co., 295 Bridge 
St.. Springfield About $50,000 

* Mass., Gardner—C. H. Hartshorn, Main 
St.. will build 3 story, 60 x 64 ft. addition 
to plant, brick and mill construction, con 
erete foundation, on Main St About $350 
nad Work will be done by day labor 

*Mass,, South Boston (Boston I) ©) 
H. B. S. Prescott, 259 Summer St., let con 
tract altering factory, on Stillings St., to 
Hauser-Swift Co., 88 Broad Sst Boston 
\bout $50,000 Natl Metal & Rubber Co 
39 India Wharf, lessoe 

*Mass., South Boston (Boston I’ ©.) 
Waldorf Lunch Co., 169 High St Boston 
let contract building 1 story, 80 x 135 ft 
brick and steel garage, rein.-con. flooring 
concrete foundation, on LD) St.. here, to W 
IX. Barber, 27 Cornhill St., Boston About 
$50,000 

*&Mass., Turners Falls—Montague Ma- 
chine Co., 2 Ave. A, let contract building 


concrete, brick and steel machine shop 
rein.-con. flooring, concrete foundation, on 
15th St.. to Foundation Co, 233 Bway., 


New York City About $125,000 

*Mass., Westfield—Vitrified Wheel Co. 
Imery St., let contract building 2 story, 45 
x 100 ft. addition to plant, brick and steel 
concrete foundation, to P. J. Mahoney, 46 
Orange St. About $40,000 

*R. LL, Pawtucket—J. and B. Costello 
East Ave., let contract building 2 story, 50 
x 185 ft. brick and steel factory, concret 
foundation, to Cruise & Smiley Constr. Co 
12 East Ave. 

*R. LL, Providence—Revere Rubber Co 
355 Valley St., let contract building 3 story 
concrete, brick and steel factory, rein.- 
con. flooring, concrete foundation, on Val- 
ley and Hemlock Sts., to Cruise & Smiley 
Constr. Co., East Ave., Pawtucket About 
$50,000. 

*Conn., Ansonia—Amer. Brass Co, 58 
Liberty St., will build 1 story, 340 x 400 
ft. addition to factory, brick, concrete and 
steel, rein.-con. flooring, concrete founda- 
tion, cost to exceed $725,000. Work will 
be done by day labor. Noted Oct. 7 

*Conn., Greenville (Norwich P. 0.)— 
United States Finishing Co. will build 1 
story, 40 x 110 ft. concrete, brick and steel 
boiler plant, rein.-con. flooring, concrete 
foundation About $300,000 Work will 
be done by day labor under supervision of 
Day & Zimmerman, archts. and eners., 611 
Chestnut Sts., Phila. 

*Conn., New Haven—New Haven Dairy 
Co., 201 Hazel St.. New Haven, let contract 
building 1 and 3 story addition to plant, 
concrete, brick and steel, rein.-con. flooring, 
concrete foundation, on Walnut St., to M. 
J. Gibbud Co., 730 Chapel St., New Haven. 
About $35,000. 

*N. Y., Brooklyn—C. Nardello, c/o W. 
Cc. Winters, archt. and engr., 196 Van 
Sicklen Ave., will build 1 story, 115 x 140 ft 
brick and steel garage, rein.-con. flooring 
concrete foundation, on Fulton St About 
$90,000. Work will be done by day labor. 

*N. Y., Buffalo—A. Victor & Co., 514 
Main St., let contract building 2 story, 118 
x 185 ft. warehouse, at 70-82 Lakeview 
Ave., to G. J. Metzger, 676 Genesee St. 
About $100,000. 

*N. Y., New York—Transit Comn., 49 
Lafayette St., let contract building addition 
to shops on Lenox Ave. and 148th St., to 
Bainbridge Constr. Co., 52 Vanderbilt Ave., 
$456,083. Noted Sept. 16. 

*N. Y., Rosebank (Staten Island P. 0.)— 
L. A. Dreyfuss let contract building 2 story, 
concrete and brick garage, rein.-con. floor- 
ing, concrete foundation, to Barney-Ahlers, 
110 West 40th St., New York City. 

*N. Y., Syracuse—W. D. Andrews, 216 
cast Washington St., let contract building 
2 story, 91 x 217 ft.. concrete and steel 
garage, rein.-cin. flooring, concrete founda- 
tion, at 617 West Genesse St., to F. Gross- 
man, Syracuse. About $50,000; cost plus 
percentage basis. 
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Industrial Works (Continued) 

*N. Y., Syracuse—Standard Oil Co., 26 
Bway, New York City, let contract building 
1 story, 100 x 140 ft. and 60 x 122 ft 
concrete warehouse, on Bear and Solar Sts., 
to H. D. Best & Co., 949 Bway, New York 
City. About $70,000. 

*Pa., Kensington 
Taylor & Co. c/o G. 8 
Chestnut St., let contract 
60 x 200 ft. wire factory, 
and Venango Sts., to J. M. Kennedy, 3025 
Boudinot St Noted Sept. 30. 

*Pa., Lewistown—Keystone Motors Co 
Main and 3rd Sts., will build 2 story, 151 
x 201 ft., rein.-con., brick and steel garage 
About $100,000. Work will be done by day 
labor. 

*Pa., Phila.—Standard Crown Co., 
and Palmer Sts., let contract building 
story, 67 x 212 ft. bottle top factory, con 
crete and brick, on Clearfield and Masher 
Sts.. to A. Chambley, 2057 Summer St 
About $100,000. Noted May 13 
C., Wash.—W. W. Griffith. Ist 
N Sts., let contract building motor 
factory, to E. H. Mosher, 539 Munsey 
About $300,000. 

*xD. C., Wash—H. H 
535 Munsey Bldg., let contract building 3 
story, rein.-con. factory and store, on 17th 
and L Sts., to E. H. Mosher, 538 Munsey 
Bldg. About $100,000 Owner's name 
withheld 

*W. Va., MacDonald 
contract building 1 story, s 
factory and machine shop, to cover 35,000 
sq.ft. floor space, to Austin Co., Union Ar- 
cade, Pittsburgh, Pa. Cost between $225,000 
and $250,000. Noted Oct. 7 

*Ala., Brmingham—Connors Steel Co 
Brown-Marx Bldg., will build 1 story, 77 x 
400 ft. mill, steel, on Powell Ave. About 
$50,000. Work will be done by day labor 

*Tenn., Chattanooga—Mutual Enamel 
Wks. Co. let contract building concrete and 
steeel foundry, rein.-con. flooring, concrete 
foundation, to D. P. Robinson, 125 East 
46th St.. New York City. About $800,000 

*0O., Chagrin Falls—Adams Bag Co. let 
contract building 1 story, brick and steel 
addition to paper mill, brick foundation, to 


(Phila P 
Idell, archt., 1705 
building 1 story, 
brick, on Cedar 


O.)—A. 


Hope 


and 
truck 
Bidg 


Warwick, archt 


New River Co. let 
brick and steel 


Myers-Kuhn Constr Co., Metropolitan 
Bidg., Cleveland. About $50,000 Noted 
Sept. 2. 

*0O., Cleveland—Fisher Body Co., Oak 
land and Piquette Sts., let contract build 


ing 1 story, 95 x 114 ft., rein.-con., brick and 
stee] power house, rein.-con. flooring, brick 
and concrete foundation, on East 140th St 
and Coit Rd. About $200,000 


*0O., Cleveland—S. Silberman Co., 1233 
East 38th St., let contract building 4 story, 
100 x 150 ft. brick and steel warehouse, 
brick foundation, on Nevada Ave., to G 
W. Feaga Co., 5927 Euclid Ave. About 
$100,000. 

*0., Columbiana — Columbiana — Boiler 
Wks. let ‘contract building 1 and 2 story, 


irregular shaped, brick and steel extension 
to factory, brick and concrete foundation, 
to Austin Co., Union Arcade, Pittsburgh 
About $50,000. 

*xInd., Anderson—Lynch Glass Co. let 
contract building 1 story, 50 x 120 ft. 
brick and steel factory addition, brick foun- 
dation, to H. K. Ferguson Co., 6521 Euclid 
Ave., Cleveland About $60,000. 

XMich., Detroit—Detroit Packing Co., 40 


Bushey St., let contract building 2 story, 
brick, steel and concrete plant, rein.-con 
flooring, brick foundation, on Springwells 
Ave., to Patterson Constr. Co., 907 Ford 
Bidg. About $50,000. 

*1lll., Chicago—Grant Baking Co., 3021 
West Lake St., let contract building 2 story, 
100 x 150 ft., bakery, rein.-con., rein.-con. 
flooring, concrete foundation, on Lake St 


Bivd., to G. Thomson & 
About $175,000, 


near Sacramento 
Son, 30 North La Salle St. 

*Ill., Clearing—Hamler Boiler & Tank 
Co., 3906 South Halsted St., Chicago, let 
carpentry and masonry contract building 1 
and 2 story, 100 x 300 ft., concrete, brick 
and steel factory, concrete flooring, on 66th 
St. and 60th Ave., here, to W Nelson, 
1537 West 63rd St.. Chicago \bout 
$500,000 

*Wis., Oconto—Montana Tractor Co. let 
general contract building 1 story, 150 x 
200 ft.. brick, rein.-con. and steel factory, 
rein.-con. flooring, brick foundation, on 
Main St., to Austin Co., 208 South La Salle 
St., Chicago. About $150,000. 

*Minn., Duluth — G. Phillips, comr. 
Duluth Water & Light Dept., let contract 
constructing 3 story, 50 x 140 ft. concrete, 
brick and steel warehouse and office build 
ing, rein.-con. flooring, concrete foundation 
on 1st St. W., to McLeod & Smith, Sell 
wood Bldg., $122,283. Noted May 13. 


*Tex., Reaumont—Beaumont Shipbuild- 
ing & Dry Dock Co. will build machin 
shop. About $100,000 Work will be done 


by day labor. 


*Ont., Collingwood—Imperial Steel & 
Wire Co., Hurontario St., let general con- 
tract building 3 story, rein.-con., brick and 
steel factory, rein.-con. flooring, concrete 
foundation, to W. A. Tom Constr. Co., Ltd., 
Hurontario St., brick work to A. Courtes, 
Collingwood. About $150,000. Noted Sept. 9. 

*Ont., Niagara Falls——Oneida Community 
(o., Niagara Falls, N. Y., let contracts con- 
structing 3 brick buildings, concrete founda- 
tions, for manufacturing steel traps, manu- 
facturing building, to Bancroft Jones Co., 
Niagara Falls, N. Y finish building and 
heat treating building, to N. McLeod, Kent 
Bidg., Toronto. Total cost, $200,000 

*Ont., Smooth Rock Falls—Mattagami 
Pulp & Paper Co, let general contract con- 
structing 2 story mill and store building, 
concrete, stone foundation, to Carter Halls, 
Aldinger & Co., Ltd., Union Bank Bldg., 
Winnipeg, Man. ; tile, to Natl. Fireproofing 
Co., Dominion Bank Bldg., Toronto; elec- 
trical work to Reed & Son, Cochrane. 
Total cost $490,000. 

*Ont., Toronto—Northern Aluminum Co. 
Ltd., Sterling Rd., let contract building 
rein.-con.’ and brick factory, concrete foun- 
dation, to Archibald & Holmes, Continental 
Life Bldg. About $200,000. 

*Ont., Welland—J. Deere Mfg. Co., 
land Jct., let contract building 3 story, 
rein.-con., brick and steel factory, rein.- 
con, flooring, concrete foundation, here, to 
Diffin Constr. Co. Main St EK. About 
$50,000 


Wel- 


. . 
Buildings 
PROPOSED WORK 

Mass., Westfield—Church and School 
St. Joseph Polish Natl. Catholic Church, 61 
Washington St., soon lets contract building 
1 and 2 story, brick and steel, concrete 
foundation, on Main St. and Clinton Ave. 
About $100,000. Howes & Howes, High 
St., Holyoke, archts. Noted Sept. 16. 

Mass., Wilbraham—Academy—W ilbraham 
Academy plans to build addition to acad- 
emy. About $150,000. Architect not selected. 

Mass., Worcester—College—Holy Cross 
College, College St., plans to construct 5 
additions, consisting of 4 story dormitory, 


cost $300,000; 2 story science and labora- 
tory building, $350,000; assembly hall, 
$300,000, 4 story office and administration 


building, $300,000, concrete, brick and steel, 
rein.-con. flooring, concrete foundations on 


campus. Sheehaw & Colleary, archts.. 120 
Boylston St., Boston Noted Sept. 16. 

R. 1., Providence-—School—McKim, Mead 
& White, archts., 191 Park Ave., New York 
City, soon let contract building 3 story, 57 
x 125 ft. brick and stone, here, for St. 
Georges School, Newport. About $200,000. 

Conn., Hartford School — Northwest 


School Dist. having revised plans prepared 
by W. D. Johnson, arch., 174 Bond St., and 
soon receives bids building 2 story, con- 
crete, brick and _ steel, on Holcomb St 
About $235,000. Former bids rejected. H. 
U. Tuttle, chn. Noted June 24 

Conn., Torrington — Gymnasium Y. M 
C,. A., 113 Main St., had plans prepared by 
Ww. E. Hunt, archt., 197 Water St., for 4 
story, brick and concrete, on Prospect St. 
About $150,000. 

N. Y¥., Central Islip—Hospital—State 
Hospital Comn., Capitol, Albany, opens 
bids about Feb. 5, constructing 2 brick, 
steel and stone buildings for Insane Asy- 
lum, here, brick foundations. About $350,- 
000. WL. F. Pilcher, Hall of Records, New 
York City, archt. and engr. Noted April 15 

N. ¥., Jamestown—Schools—City election 


Nov. 5 to vote on $550,000 bonds to build 
schools 
N. Y¥., Kings Park—Asylum—State Hos- 


pital Comn., Capitol, Albany, receives bids 


about Feb. 5, constructing 2 brick, steel 
and stone buildings for Insane Asylum, 
brick foundations, here. About $350,000. 
L. F Pilcher, Hall of Records, New York 


City, archt and engr. Noted April 15. 

N. ¥., New Vork—Church—Chelsea Meth- 
odist Episcopal Church, c/o Polhemus, Mec- 
Kenzie & Coffin, archts. and engrs., 15 East 
40th St., plans to build brick and stone, brick 
foundation, on 178th St. About $400,000 

N. Y.. New York—Church—Peoples Home 
Methodist Episcopal Church, c/o Polhemus, 
McKenzie & Coffin, archts. and enegrs., 15 
East 40th St., plans to build brick and 
stone, brick foundation, at 542 East 11th 
St. About $350,000. : 

N. Y., New York—School—RBd. Educ., 500 
Park Ave., having plans prepared by C. B. 
J. Snyder, archt and engr., Municipal Bldg., 
for 5 story, brick and stone, brick founda- 
tion, on St. Pauls Ave., near Washington 
Ave. About $400,000. 

N. Y., New York—School—Lincoln School 
for Teachers, c/o Starrett & Van Vleck, 
archts. and engrs., 8 West 40th St., having 
plans prepared for 5 story, 100 x 150 ft., 
brick, stone and steel. brick foundation, on 
5th Ave. and 102d St. About $1,000,006. 


N. Y¥., Olean—Hospital—Bd. Dirs. 0 
General Hospital plans campaign to ; 
$100,000 to build new hospital. E. W. F 


gerald, chn. Campaign Com. 

N. Y., Rochester—Schools—Bd. Educ. 
plans prepared by E. S. Gordon, archt 
Sibley Bldg., for 65 x 180 ft. P. S. 35 
Field St., 100 x 200 ft., P. S. 43, on Ly, 
Ave, 40 x 130 ft., P. S. 33, on Grand A 
also 1 story, 200 x 250 ft, P. S. 1 
Hillside Ave. All above to be non-firepro 

N. J., Trenton—Church and Auditoriun 


Blessed Sacrament Church plans to bu 
119 x 150 ft. steel, brick and stone, 
Zellevue Ave. About $100,000. Addr 


T. Walsh, 153 North Warren St., bishop 

Pa., Phila.—Temple—Musicians Club, 1 
North 18th St., having preliminary skete}), 
made by F. E. Hahn, archt. and engr. 111 
Chestnut St., for concrete and brick tem) 
of music. About $200,000. 


Md., Baltimore—School—St. Marys | 
dustrial School, Wilkens Ave. extensio: 
soon receives bids constructing 3. storm 


classroom building and dining hall, concret 
brick and steel, concrete foundation. Abou 
$200,000. H. I. Kavanagh, 913 North Cal 


vert St., archt. 


D. C., Wash.—Office—Methodist Epi 
copal Bd Temperance, Prohibition an: 
Pub. Morals, 204 Pennsylvania Ave., S. E 


had plans prepared by Ballinger & Perrot 


archts. and engrs., 329 South Broad St 
for 6 story, brick and marble About 


$500,000. 

D. C., Wash.—Office, etec.—Stern & Tomil 
son, archts., Continental Trust Bldg., pri 
paring plans for 8 story, 132 x 135 ft 
About $350,000. Owner's name withheld 

N. C., Southern Pines—Hotel—S. 7 
Richardson and A. S. Newcomb plan to 
build hotel. About $275,000. 

Ga., Columbus—Business—Illges Co 
plans to build 3 story, 50 x 136 ft. concret: 


brick and steel. About $100,000. J. Pp 
Illges, pres. and treas. 
Fla., Cocoanut Grove—Hotel, etc.—Se: 


“Miscellaneous.” 

0., Bloomville—School—RBd. 
ceives bids about Jan. 1, 
74 x 112 ft. school and 38 x 57 ft. audi 
torium, fireproof. About $125,000. Glass 
& Austin, archts. Gas Co. Bldg., Colum 
bus, revising plans. 

0., Cleveland—Theatre and Commercia! 
—Hundred-Fifth St. Clair Co., ¢/o Lehman 
& Schmitt, archts., Electric Bldg.. having 
plans prepared for 1 and 2 story, rein.-con 
brick and steel, rein.-con. flooring, brick 
and concrete foundation, on East 105th St 
and St. Clair Ave. About $150,000. 

O., Garfield Heights (Cleveland P 


Edue.  re- 
building 2 story. 


0.) 


School—Bd. Educ., Bedford, plans election 
Nov. 2, to vote on $100,000 bonds to build 
2 story, rein.-con., brick and steel, rein.- 


con. flooring, brick and concrete foundation, 
at Stop 5, here. G. Osborn, clk. W. H 
Nicklas, 1900 Euclid Ave., Cleveland, archt 

0., Maple Heights (Bedford P. 0.) 
School—City election Nov. 2, to vote on 
$300,000 bonds to build 2 story, rein.-con., 
brick and_ steel, rein.-con. flooring, brick 
and concrete foundation, at Stop 114. W 
W. Blanchard, pres. Bd. Educ. Architect 
not selected. 

0., Springfield—School—Rd. Edue. hav- 
ing plans prepared by O. D. Howard, archt.. 
8 East Broad St., Columbus, for 2 story, 
110 x 128 ft., brick and concrete, on Bar- 


nett Rd. About $225,000. 

0., Youngstown — Civil Auditorium - 
Stambaugh Memorial Assn., Dollar Bank 
Bidg., plans to build 300 x 300 ft. About 


$1,000,000. Architect not selected. 

Mich., Ann Arbor—-Dormitory—S. FE 
Remey and C. M. Agree, archts., Whitney 
Office Bldg., Detroit, preparing plans for 
4 story, 60 x 200 ft., rein.-con., brick, steel 
and stone, concrete foundation, here. About 
$175,000. Owners name withheld. 

Mich,, Bessemer—Hospital—Gogebic Co. 
election Novy. 2, to vote on $200,000 bonds 
to build 3 story, brick and concrete, rein.- 
con. flooring, concrete foundation, here 
J. Luxmore, clk. 


IL, Chicago—Bank and Office—Graham. 
Anderson, Probst & White, archts. and 
engrs., Ry. Exch. Bldg., soon let contract. 
building 14 story 60 x 165 ft. concrete and 





steel, on Jackson Blvd. and La Salle St., 
for Federal Reserve Bank. About $3,000,- 
000. Noted April 1. 

Wis., Appleton—Office—See ‘Industria! 
Works.” 

Wis., De Pere—Science Hall—St. Nor- 





berts College, Boyle Hall, having plans pre- 
pared by W. E. Reynolds, archt., 113 South 
Roosevelt St., Green Bay, for 3 story, 80 x 


260 ft. rein.-con. and brick. About $400, 
000. B. H. Pennings, pres. 
Wis.. Elk Mound—School—Bd. Educ. re- 


jected bids received Oct. 7, building 2 story, 
concrete and brick, rein.-con 
About $100.- 


60 x 100 ft., 
flooring, concrete foundation. 
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nn Work will be randvertines. 

jancock, Eau Claire, archt. 

Wis., Fond du Lac—Hotel—Fond du Lac 
Hotel Realty Co., c/o W. ¢ Loegering, 
Forest Ave. Hotel, 170 Forest Ave., had 
»lans prepared by H. B. Kamschulte, archt. 
North 8th St., Manitowoc, for 4 story, 7 
« 210 ft., brick, rein.-con. and steel, brick 
foundation, on Forest Ave. About $200,000. 

Wis., Madison—Hospital University of 
Wisconsin soon lets contract building rein.- 
eon, and brick, rein.-con. flooring and foun- 
dation, on University Ave.. between ¢ harter 
and Lorch Sts. About $1,000,000. A. Pea- 
body, state archt. Noted Aug. 9. 

Wis., Sheboygan — Club — Knights | of 
Columbus, 728 Wisconsin Ave. having 
plans prepared by Juul & Smith, archts., 
{mig Bldg., for 2 story, 50 x 120 rh. brick, 
rein.-con. and steel, concrete foundation, on 
North 8th and Ontario Sts. About $100,- 
000. H. Settling, chn. Noted Oct. 14. 

la., Sioux City—School— Ba. Educ. plans 
to build 3 story, 130 x 130 ft. rein.-con 
and brick, on 7th and Jackson Sts. About 
$250,000. Beuttler & Arnold, 235 Grain 
Exch., archts. : 

Minn., Aitkin—High School—Bd. Educ. 
plans to build 3 story, rein.-con, brick and 
tile. About $400,000. K. T. Snyder, 738 
Plymouth Bldg., Minneapolis, archt. H. S. 
Swanson, Crosby, engr. 

Minn., Averill—School—Bd. Educ. hav- 
ing plans prepared by J. H. Hess, archt., 
Moorhead, for 2 story, rein.-con. and brick. 
About $100,000. D. Gytri, clk. 

Minn., Minneapolis—High School—Bd. 
Edue., City Hall, receives bids about Nov. 
25. building 4 story, 220 x 300 ft. rein.- 
eno.. brick, tile and stone, on 20th Ave. N. 
E.. and Quiney St. G. F. Womrath, busi- 
ness supt. About $700,000. Noted July 22. 

Minn., Minneapolis—High School—Roman 
Catholic Diocese plans to build high school 
here to accommodate 800 pupils. (See item 
under “Colleges,”” St. Paul.) 

Minn., Minneapolis—Library—State Bd. 
Control, Capitol, St. Paul, having plans pre- 
pared by C. H. Johnston, archt., 715 Capi- 
tol Bank Bldg., St. Paul, building 4 story, 
40 x 400 ft., rein.-con., brick and tile, on 
State University campus, here. About 
$1,000,000. 

Minn., Northfield—College—Carleton Col- 
ege conducting campaign to raise $3,150,000 
to remodel some of present buildings and 
construct new main building, cost $600,- 
000: chemistry building, $300,000; women’s 
central building, $250,000; art and museum, 
$200,000: physics building, $190,000; men’s 
and women’s gymnasium, $290,000; dormi- 
tories, $750,000; dining hall for women, 
$90,000, ete. D. C. Cowling, pres. Archi- 
tect not selected. 

Minn., St. Paul—Colleges—Roman Catho- 
lic Diocese conducting campaign to raise 
$5,000,000 to build preparatory seminary 
and normal school, also dormitory, science 
hall, dining hall, and power plant, at Col- 
lege of St. Thomas, Merriam Park, library 
at College of St. Catherine, Randolph and 
Cleveland Aves. 

Minn., St. Paul — Home—Bd. Trustees, 
c/o J. Levy, pres., 41 East 7th St., having 
plans prepared by C. H. Johnston, archt., 
715 Capitol Bank Bldg., for Jewish Home 
for Aged, 2 story, rein.-con. and brick, at 
75 Wilkin St. About $100,000. 

Kan., Newton—Dormitory and Science 
Hall—Bethel College having plans prepared 
by L. Schmidt & Co., archts., 121 North 
Market St., Wichita, for 3 story, 85 x 150 
ft. rein.-con., steel and brick, rein.-con. 
flooring, rock and concrete foundation. 
About $400,000. 

S. D., Vermilion—School—City voted 
$150,000 bonds to build additions to high 
and grade schools. J. S. B. Johnson, supt. 
Ed. Educ. 

Wyo., Casper—Home—B. P. O. E. having 

plans prepared by Garbutt, Weidner & 
Sweeney, archts., Oil Exch. Bldg., for 2 
story, 50 x 140 ft. brick and stone, on South 
Center St. opposite City Hall. About $175,- 
600. Work will probably be done by day 
labor. 
_ Ark, Little Rock — Hospital—Baptist 
State Hospital Comn. receives bids about 
Dec. 1, building 4 story. About $500,000. 
J. E. Allport, dir. 

_Okla., Oklahoma—College—Oklahoma 

City College plans to build 2 story (20 
room) college also develop campus, on 23d 
and Ames Sts. About $200,000. 
_CoL, Denver—Church—Fifth Church of 
Christ Scientists, 3009 East Colfax Ave., 
having preliminary plans prepared by H. 
W. J. Edbrooke, archt., Tabor Grand Bldg., 
for 2 story 90 x 135 ft., rein.-con., brick 
and terra cotta, on Colfax and Columbine 
Aves. About $100,000. 

_ Ore., Portland—Emanuel Hospital, 212 
Stanton St., having plans prepared by E. 


B. J. 








Kroner, archt., 301 Spaulding Bldg., for 6 
story hospital and 4 story nurses home and 
power house, on Commercial and Stanton 
Sts. About $300,000 

Que., Quebece—School—Roman Catholic 
School Comn. authorized expenditure of 
$300,000 for new schools 

Ont., Hamilton—Hospital and Nurses 
Home—Hospital Bd. plans to build 2 and 
3 story brick, rein.-con. flooring, concrete 
foundation Cost between $750,000 and 
$900,000. T. H. Pratt, chn. Architect not 
Selected. 

Ont., Kingston—Hotel—City endeavoring 
to raise $450,000 (by popular subscription) 
to build 8 or 10 story, brick, steel and tile 
concrete foundation. Architect not selected 

Ont., St. Catharines — Collegiate — Bd 
Educ. plans to build 3 story, 20 room, con- 
crete, brick and steel, concrete flooring and 
foundation, here. About $400,000. Archi- 
tect not selected. 

Ont,., Toronto — Schools — Bad. Control 
voted $155,000 bonds to enlarge’ high 
schools, and $776,000 for additions to pub- 
lic schools. Architect not selected 

Ont., Windsor—School—Bd. Educ. hav- 
ing plans prepared by A. H. McPhail, 
archt., Bd. Trade Bldg., for 2 story, 8 room, 
brick and steel addition to Wyandotte St. 
School, concrete flooring and foundation. 
About $150,000. 


BIDS DESIRED 


Mass., Norwood—Business—M. Dana, 202 
Pemberton Bldg., Boston, receiving bids 
building 2 story, 60 x 135 ft. brick and 
steel, concrete foundation, on Washington 
St. W. G. Upham, 15 Marion Ave., archt. 

Mass., Springfield—High School—vUntil 
Nov. 3 by Bd. Educ. building 3 story, con- 
crete, brick and steel, rein.-con. flooring, 
concrete foundation, on State St. About 
$800,000. H. L. Sprague, 310 Main St., 
archt. Noted July 22. 

Mass., Ware—Hospital—E. F. Stevens, 
archt., 9 Park St., Boston, receiving bids 
building 2 story, concrete and brick, rein.- 
con. flooring, concrete foundation, on South 
St., for May Lane Hospital. About $100,000. 

N. Y., Brooklyn—Hospital—Until Dec. 
10, by State Hospital Comn., Albany, con- 
structing brick, steel and stone buildings, 
for State Hospital, here, brick foundations. 
About $3,000,000. L. F. Pileher, Hall of 
Records, New York City, archt. and engr. 

N. Y., Cortland—Normal School—Until 
Jan. 2, by State Bd. Edue., Albany, con- 
structing buildings for Normal School, 
brick, steel and stone, brick foundations, 
here. About $1,750,000 L. EF. Pilcher, 
Hall of Records, New York City, archt. and 
engr. Noted May 27. 

N. Y., Great Neck—Schools—Until Oct. 
26, by Bd. Educ., building two 2 story, 
brick and stone, brick foundations. About 
$400,000. Former bids rejected. N. S. 
Bessell, 56 West 45th St.. New York City, 
archt. and engr. Noted Sept. 16. 

N. Y., Ossining—Prison—Until Dec. 6, by 
State Prison Bd., Albany, building brick, 
steel and stone addition to state prison, 
here, concrete foundation. About $325,000. 
L. F. Pilcher, Hall of Records, New York 
City, archt. and engr. 

Pa., East Conemaugh (Johnstown P. 0.) 
—School—Until Nov. 1, by D. W. Long. 
secy. Bd. Educ., 237 Main St., Conemaugh, 
building 3 story, 80 x 120 ft. rein.-con. and 
brick, on Ist and Locust Sts About $110,- 
000. J. A. Reed, 314 3rd St., Conemaugh, 
archt. Noted Sept. 9. ‘ 

Pa., Phila.—Hospital—Until Oct. 26, by 
Willing & Simms, archts., 1627 Sansom St., 
constructing 3 story, 55 x 145 ft. adminis- 
tration building, rein.-con. and stone, on 
Chestnut Hill, for Chestnut Hill Hospital, 
8815 Germantown Ave. About $100,000. 
Noted Jan. 29. 

Mich., River Rouge—High School—Until 
Oct. 27, by M. J. Higgins, secy. Bd. Educ., 
School Dist. 4, Ecorse Twp., at office of 
Van Leyen, Schilling, Keough & Reynolds, 
archts., 556 Cass Ave., Detroit, furnishing 
labor and material building high school, 
here. 

Ia., Pocahontas—School—Until Oct. 29, 
by Bd. Educ., building 2 story, 56 x 110 
ft., brick, rein.-con. and stone. About 
$100,000. EF. Jensen, secy. W. E. Hulse 
& Co., 309 Securities Bldg., Des Moines, 
archts. 

Minn., Duluth——Home—Until Jan. 2, by 
Cc. O. Swan, chn. Bldg. Com., Minnesota Con- 
ference Swedish Lutheran Church, Minne- 
apolis, building 2 story, 75 x 140 ft. con- 
crete and brick, on 39th Ave. W. and 9th 
St., here. About $100,000. Architect and 
engineer not announced. 

Minn., Minneapolis — Music — Until Oct. 
28 (change of date) by State Bd. Control, 
c/o D. Mullen, secy., Capitol Bldg., St. 
Paul, building 3 story, 95 x 160 ft., rein.- 
con., brick and stone on State University 
campus, here. About $500,000. C. H 
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Johnston, 715 Capitol Bank BRidg.. St. Paul 
archt., C. L. Pillsbury Co., 805 Metropotitar 
Bank Bldg., engrs Noted Oct. 7 

Ss. D., Huron — Court House, ete Until 
Nov. 16 (change of date), by Beadle Co 
building 3 story, 92 x 108 ft. courthous: 
and 2 story. 31 x 53 ft. jail. rein.-con 
brick and steel. About $400,000 WwW. H 





Gardner, aud W. E. Hulse & Co 2H 
Grain Exch., Sioux City, la.. archts. Noted 
Sept. 2 


Wyo., Cheyenne—Hospital—Until Oct 
29, by S. Corson, secy. Bd. Trustees, Ma 
sonic Temple, building 50 x 180 ft.. brick 
and steel, concrete flooring About $300 
000. Baerresen & Porter, Cheyenne, archts 

Cal, Pittsburg Bank and _ Office 
Contra Costa Bank of Pittsburg receiving 
bids building 2 story. 50 x 100 ft rein 
con. About $100,000. B. G McDougall, 30! 
Alta Bldg., San Francisco, archt 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Mass., Arlington (Boston P. ©.) 
Church Calvary Methodist Episcopal 
Church let contract building 1 story, 42 x 
100 ft., brick, stone and _ steel, concret: 
foundation, to R. H. Howes Constr. Co., 10 
P. ©. Sq., Boston Noted Sept. 30 

*Mass., Hamilton—Memortal—Town let 
contract building 1 story, 50 x 100 ft. brick 
and steel, on Asbury St., to W. P. Trussell, 
Main St. Noted Sept. 16. 

*Mass., Lawrence—School—St Mary's 
Roman Catholic Church, Haverhill St., let 
contract building 3 story, 50 x 100 ft. con 
crete, brick and steel, rein.-con. flooring, 
concrete foundation, on Ames and Lowell 
Sts.. to P. Guerin, 127 Butler St. About 
$100,000. Noted Sept. 9. 

*Mass., Malden (Boston P. O.)—Store— 
Thorp & Markys, 33 Jackson St., let con 
tract building 1 and 2 story, conerete and 
brick, rein.-con. flooring, concrete founda 
tion, on Converse Sq., to Gascoigne & Lin 
denthal, 43 Tremont St., Boston Noted 
Oct. 14. 

Mass., New Bedford—Schools—RBd. Edu 
received bids Oct. 13, building (1) IP. S 
1 on Rochambeau St., (2) P. S. 2 on Mt 
Pleasant St., each to be 2 story, 40 x 114 
ft. with 25 x 36 ft. ells, brick, rein.-con 
flooring, concrete foundations, from KE. J 
Pardy Co., 1481 Seaview Ave., Bridgeport 
(1) $659,787. (2) $649,047; J. W. Bishop 
Co., 109 Foster St., Worcester, (1) $730 
000, (2) $717,000; E. Zeilian, Foster St 
Worcester, (1) $733,900, (2) $726,900 
Noted Sept. 30. 

* Mass., Peabody—High School—City let 
contract building 2 story concrete, brick 
and steel, rein.-con. flooring. concrete foun- 
dation, on Central St., to C. H. Cunning 
ham & Son Co., 23 Central Ave., Lynn 
About $500,000. Noted Sept. 23. 

*Conn., Derby—Y. M. C. A., 272 Main 
St., let contract constructing 3 story, 40 x 
200 ft., brick and steel building, concrete 
foundation, on Elizabeth St., to M. A 
Durrschmidt, Main St. About $190,000 
Noted June 17. 

*Conn., New Britain—School—Rd. duc. 
let contract building 2 story, 60 x 240 ft., 
with 56 x 70 ft. ell, rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Tremont St., to Eastern Eng. & 
Constr. Co., 886 Main St., Bridgeport 
About $330,000. Noted Oct. 14. 

*N. wae Brooklyn—Dormitory—Dept 
Pub. Welfare, Municipal Bldg., New York 
City, let contract building and completing 
general contract, electrical work, domestic 
hot water generator, etc., for dormitory, at 
Kings Co. Hospital, here, to Nugent Constr 
Co., 505 5th Ave., New York City. About 
$286,000. Noted Sept. 30. 

*N. Y., Buffalo—Church—Central Park 
Methodist Episcopal Church let contract 
building 3 story, 150 x 180 ft., on Morris 
ind Wesley Sts., to R. E. Williams, Iro- 
quois Bldg. About $350,000. Noted Aug. 19. 

*N. Y., New York—Bank and Offices— 
Broomis Realty Corp., 309 Bway., let con- 
tract building brick and stone, brick foun- 
dation, at 801 Westchester Ave., to Eyrich 
& Ward, 105 West 40th St. About $100,000, 

N. ¥., New York—School—Bd. Educ., 500 
Park Ave., received bids Oct. 18, building 
P. S. 60, Stebbins Ave. near Kast 162rd 
St., Bronx, from P. J. Brennan & Sons. 
624 Madison Ave., $844,100; T. Dwyer, 
Bway. and 216th St., $888.000; Frimyer & 
Hanna, $969,400. Noted Oct. 7. 

*N. Y., New York—Theatre and Offices— 
Tivoli Amusement Co., c/o Arena Theatre, 
40th St. and 8th Ave., will build 134 x 137 
ft., brick and stone, brick foundation, on 
50th St. and 8th Ave. About $500,000. 
Work will be done by day labor under 
supervision of S. B. Eisendrath, archt. and 
engr., 18 East 41st St. 

*N. J., Biyonne—Welfare—Standard Oil 
Co. of New Jersey. 26 Bway., New York 
City, let contract bulding 2 story, 80 x 100 
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Buildings (Continued) 

ft., brick and stone, brick foundation, here, 
to Tucker & Lewis, 103 Park Ave., New 
York City About $100,000. 

*Pa., Kast Pittsburgh — School — Bad 
Educ. let contract building 2 story, 22 x 51 
ft. and 111 x 139 ft. concrete, brick and 
steel, rein.-con. flooring, on Howard and 
Madison Aves., to Hodder Constr. Co., 
Braddock. About $300,000. Noted Aug. 12 

*Pa., Johnstown—Store—Swank Hard 
ware Co., Main and Bedford Sts., let con- 
tract excavating and building 8 story, 43 x 
150 ft. brick addition, rein.-con. flooring. 
at 624 Main St.. to Berkebile Bros., Johns- 
town About $100,000 

*Pa., Phila.—Sales and Service—A. Hart- 
man, Bulletin Bldg., will construct 6 story, 
55 x 105 ft., concrete and brick, on 16th 
and Vine Sts. About $100,000. Work will 
be done by day labor. 

*™Md., Baltimore — Office — Commerce 
Trust Co., Fidelity Bldg., let contract build- 
ing concrete, brick and steel addition, on 
Light and Redwood St., to Frainie Bros. & 
Haigley, 18 Clay St. About $130,000 

*#Fla., St. Petersburg—Hotel—H. R. Mc- 
Chessney, Pittsburgh, ~a.. interested in 
syndicate which let contract building steel, 
stone and brick, concrete foundation 
here, to G. A. Fuller Co., 175 5th 
New York City About $1,500,000 


Ave.. 


0., Ashtabula—School—Bd. Educ. re- 
ceived bids Oct. 5, building 2 story, rein.- 
con., brick and steel, rein.-con. flooring. 


brick and concrete foundation, from Moore- 
Lamb Co., 2023 Stambough St., Youngstown 
$273,000: G. Kratt, Lorain, $278,000. Noted 
Sept. 30. 

0., Canton—School—Bd. Educ. received 
bids Oct. 3, building 3 story, 130 x 160 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing, brick and concrete foundation, on 
Grace Ave., from G. Whike & Son, Canton, 


$296,500; Melbourne Bros., Eagle BiIk., 
$311,680. Noted Sept. 9 

0., Carey—School—Bd. Educ. received 
bids Oct. 6, building 2 story, 97 x 100 ft., 
brick and concrete, from G. Kratz & Son, 
Lorain, $106,597; Snyder Lumber Co., 


Carey, $107,579. Noted Sept. 30. 

*Ind., Hartford City—Office—Amer. Win 
dow Glass Co., Farmers Bank Blidg., Pitts 
burgh, Pa., let contract building 2 story 
110 x 150 ft. brick and concrete, to Hughes- 
Foulkrod, Commonwealth Bldg., Phila 
About $100,000 

*ill., Chicago—Office—G. C. Nimmons & 
Co., archts., 122 South Michigan Ave., let 


contract to R. C. Wieboldt, 1534 West Van 
Buren St., building 9 story, 75 x 100 ft., 
rein.-con., brick and terra cotta, rein.-con 


flooring. concrete foudnation, at 546-8 South 


State St., for W. V. Kelly, c/o architect 
About $500,000 Bd. Educ., lessee Noted 
Sept. 9. 

*Wis., La Crosse—Grade School—Bd 


Educ. let general contract building Hogan 
School,-2 story, concrete and brick to TP 
Nelson & Son, Newberg Bldg., $92,658 
Noted Sept. 30. 

*Wis., Niagara—Church—Union Metho- 
dist Church let general contract building 1 
story, 60 x 148 ft.. brick, rein.-con. and 
steel, brick and tile foundation, on Main 
St.. to A. W. Wilson, Main St About 
$100,000. 

Minn., 
Works.” 

*Minn., Duluth—School—J. T. 
ols, 211 West 4th St., pastor 
Parish, let contract building 2 


Duluth — Office—See “Industrial 
MeNich- 
Cathedral 
story, 150 


x 150 ft.. rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on 28th 
Ave. E. and 4th St., to McLeod & Smith 
Sellwood Bldg About $396,300 Noted 
Sept. 30. 

*Minn., Minneapolis — Chemistry—State 


Ba. Control, c/o D. Mullen, secy., Capitol 
Bldg., St. Paul, let general contract build- 
ing 3 story, rein.-con., brick, steel and 
stone addition to chemistry, on State Uni- 
versity campus here, to J. and W. A. Elli- 
ott, 906 Lumber Exch. Bldg., $239,416; 
mechanical contract, including heating. 
plumbing, etc.. to M. J. O'Neil, 608 Exch 
Bank Blidg., St. Paul, $12%480; electrical 
work to W. O. Hartig Electric Co.. 412 
Marquette Ave., $16,487. Noted Oct. 14. 
*™Minn., St. Paul — Church — Riverview 
Methodist Episcoral Congregation, c/o W 
Johnson, 439 Clinton Ave., let contract 
building 2 story, 50 x 105 ft.. rein.-con., 
brick and stone, on West George and Wa- 
seca Sts. to O. Edwards, 266 King St. 
About $100,000; cost plus percentage basis. 


*S. D., Rapid City—School—State Bd 


Regents let general contract constructing 3 
story, rein.-con., brick and tile engineering 
building, at School of Mines, here, to S. W. 
308 Van Slyke Bidg., Aber- 
Noted Sept. 30 


Jonason & Co. 
deen. About $100,000 
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Federal Government Work 
PROPOSED WORK 


_N. Y., Creedmoor (Jamaica P. O.)—Hos- 
pital—Federal Government, Wash., D. C., 
plans to construct several hospital buildings 
here. About $3,000,000. Private plans. 
_Va., Alexandria — Cafeteria Bureau 
Yards & Docks, Navy Dept., Wash., D. C.. 
plans to build here. 

Va., Quantico—Fence— Bureau 
Docks, Navy Dept., Wash., D. C., 





Yards & 
plans to 


build, here. 

Ga., Columbus—Buildings—Major Moel- 
ler, Constr. Div., War Dept.. War Trade 
Bldg., Wash., D. C., plans to construct 
additional buildings, here About $1,000,- 
000. 


Montana — Road Work—U. S 
Dept., Wash., D. C., opens bids in spring 
building 12 mi. new route on West Fork of 
Rock Creek, Carbon Co. About $50,000. 

Mo., St. Louis—FEarthwork—Mississippi 
River Comn., 1311 International Life Bldg., 
rejected bids for earthwork in Riverland 
Levee Dist. Noted Sept. 16. 

Cal., San Diego—Elevators—Spec. 4285— 
Bureau Yards & Docks, Navy Dept., Wash., 


Forestry 








D. C., rejected bids received Oct. 6, install- 
ing electric elevator in fleet supply store- 
_— at Naval Base, here Noted Oct 

Cal., San Diego—Fleet Supply Store- 
house—Spec. 4264—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., rejected bids 


received Oct. 6, building at foot of Bway., 


here. Noted Sept. 16 
BIDS DESIRED 
Mass., Chelsea—Macadam Roads, etc.— 


Spec. 4284—Until Oct. 27, 
& Docks, Navy Dept., Wash., D. C., build- 
ing macadam roads, repairing macadam 
and concrete roads, etc., at Naval Hospital, 
here; $10 deposit required for plans and 
spec. 


by Bureau Yards 


Mass., 
Steam 
Until 


(Boston, P.O.)— 
Crane—Spec. 4263— 
Bureau Yards & Docks, 
Navy Dept. Wash., D. C., installing at 
Naval Dry Dock, here; $10 deposit re- 
quired for plans and spec. Noted Oct. 7. 

N. Y., Brooklyn—Concrete Roads, etc.— 
Until Oct. 27, by Bureau Yards & Docks, 
Navy Dept., Wash., D. C., building concrete 
roads and sidewalks, here. Noted Oct. 14. 


N. ¥., New York—Repairing Assay Office 


South Bosten 
Locomotive 
Nov. 3, by 


—Until Nov. 4, by Treas. Dept., Wash., 
D. C., restoring damaged portions of U. S 
Assay Office, here. J. A. Wetmore, acting 
superv. archt 

N. Y., Tomkinsville—Steel Acetylene 
Buoy Bodies—Until Nov. 4, by Superin- 


furnishing 4 steel 
with superimposed 
tower and bottom 


tendent of Lighthouses, 
acetylene buoy bodies 
skeleton steel lantern 
whistle tube. 

Pa., Phila. — Lumber Storehouse — Until 
Nov. 2, at office of officer in charge of con- 
struction, Frankford Arsenal, building, 
rere; advertised in this issue. 

Pa., Phila.—Marine Hospital—Until Nov. 
15, by Treas. Dept., Wash., D. C.. building 
extension to Marine Hospital, here. J 
Wetmore, acting superv. archt. 

Pa., Washington—Mailing Vestibule— 
Until Nov. 2, by Treas. Dept., Wash., D. 
C., building, at U. S. Post Office, here. J. 
A. Wetmore, acting superv. archt 

D. C.. Wash.—Conduit, ete —Until Nov. 
11, by Treas. Dept., Wash., D C. furnish- 
ing conduit, wiring and lighting fixtures in 
Butler Bldg. J. A. Wetmore, acting superv. 
archt 

D. C., Wash.—Grading—Until Oct. 25, by 
Treas. Dept., Wash., D. C., grading on site 
of U. S. P. H. S. Hospital, Mt. Alto, here. 
J. A. Wetmore, acting superv. archt. 

D. C., Wash.—Hardware, ete.—Until Oct. 





25, by Comr. Indian Affairs, Indian Bu- 
reau, Wash., D. C., furnishing hardware. 
electrical supplies, iron work, plumbing, 


lumber, etc. 


Va., Front Royal—Post Office—Until 
Nov. 8, by Treas. Dept., Wash. D. C., 
building, here. J. A. Wetmore, superv. 
arch. Noted Aug. 26. 


0., Akron—Extending Mailing Vestibule, 
etce.—Until Nov. 15, by Treas. Dept., Wash., 
D. C., building extension to mailing vesti- 
bule, driveway, mezzanine floor and public 


lobby, etc., in Post Office, here. J. A. Wet- 
more, superv. archt. 
Mo., St. Louis—Earthwork—Until Nov. 


18, at office of secretary, Mississinpi River 
Comn., 1311 International Life Bldg., build- 
ing 216.000 cu.yd. earthwork in Kings Lake 


D.D.; advertised in this issue. 
Cal., Mare Island — Heating System — 
Spec. 4189—Until Nov. 14, by Bureau 
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Yards & Docks, Navy Dept., Wash 

installing heating system in structur 
at Navy Yard, here; $10 deposit ri 
for plans and spec. 

Cal, Sacramento—Remodeling Po 
fice and Court House—Until Nov 
Treas. Dept., Wash., D. C., remo 
here. J. A. Wetmore, superv. arch 

CaL, San Diego—Hospital Buildi; 
Spec. 4300—Until Oct. 27, by Bureau 
& Docks, Navy Dept... Wash., D. © 
structing, at Marine Corps Base, her: 
deposit required for pfans and spec 
Sept. 16. 


FRICES AND CONTRACTS AWAR}:)) 
(xIndicates award of contract) 


*Mass., Chelsea—Lighting System- 
4281—Bureau Yards & Docks, Navy |) 
Wash., D. C., let contract building at \ 
Hospital, here, to G. E. Eng. Co., 22 L« 
St.. New York City, $15,750, (120 4 
Noted Oct. 14. 

R. L.,, Providence—Dredging—lU. S. | 
neer’s Office received bids Oct. 11, dred 
in Thames River, Conn., from J. S. Pac} 
Dredging Co., 1004 Turks Head Bldg., $.64 
per cu.yd. total, $26,240; Bridgeport Dr: 
& Dock Co., Commercial Natl. Bank BP! 
Bridgeport, Conn., $.79 per cu.yd., tot 
$32,390. Noted Sept. 16. 





*¥N. Y., Brooklyn—Electric Distribu 
System — Spec. 4286 Bureau Yards « 
Docks, Navy Dept., Wash., D. C., let con- 


tract building underground electric lig! 


and power distributing system, here, to J 
Sugden Co., 109 5th Ave., New York Ci: 


$26,250, (120 days). Noted Sept. 16. 
*N. Y.. Rockaway Beach—Radio Con 
pass Building—Bureau “Yards & Docks 
Navy Dept., Wash., D. C., let contract co: 
structing here and at Sandy Hook, to Pos 
& McCord, 101 Park Ave., New York City 
$5,000, (45 days) 
Pa., Phila. — Steel 
Dept., U. S. Engineers Office, Room 8&1 
Withersnoon Bldg., 1321 Walnut St.. r 
ceived bids Oct. 14, furnishing 2 steel dump 
scows, from Lake Torpedo Boat Co., Bridg: 
port, Conn., $128.900, (place of delivery 
Bridgeport, Conn.); Charleston Dry Dr: 
& Machinery Co., Charleston, S. C., $149 
509 (mouth of Delaware River) alternate 
2 additional scows, $135,509 (at) Yord 
Charleston, S. C.); Johnson Iron Wks. Ir) 
Dock & Shipbuilding Co., Inc., Morgan and 
Seguin Sts.. New Orleans, La., $79.80» 
or 2 additional scows, $78,800, (New Or 
leans); Ellicott Machine Corp., Baltimor: 
Md., $98,967, 3 or 4 additional scows, $9 


ee Scows — War 
c 


67 (Phila..) Virginia Shipbuilding Corn 
Green and Lee Sts., Alexandria, Va.. $85 
000, 1 or more additional scows, $85.000 


(Alexandria Va.); Bethlehem Shipbuilding 
Corp., Ltd., Bethlehem, $98.900, 83 or 4 
“dditional scows, $97,000 (Elizabethport. N 
J.); Amer. Bridge Co., Frick Bldg., Pitts 
burgh, $97.400, 3 or 4 additional sens 
$96,000, (Kearney, N. J.) ; Newbureh Shi: 
yards, Inc., Newburgh, N. Y., $93,990, 3 or 
4 additional scows, $92.670, (Newburch) 
Navy Yard, Phila.. $104,500, 4 additional 
scows, $99.500 (Phila.); Amer. Car & Fury 
Co., East 8th St., Wilmington. Del., $48 6466 
Southern Shipyard Corp., Newport News 
Ja., 4 to 6 additional scows, $55,000 t 
$65,000. Noted Sept. 1 
D. C.. Wash. — Office and Laboratory 

Sree. 4201—Bureau Yards & Docks, Navy 
Dept., received bids Oct. 15, constructing 
buildings, extensions to railroad tracks and 
foundations for radial brick chimney. at 
Naval Experimental and Research Labora- 
tory, at Bellevue, here, (1) work complete 
from Hyde & Baxter, 1311 G St.. N. W 
(1) $715.994, time as specified, (2) $681 
S84, (3) $665,914, (4) add $289, (5) deduct 
$10,882, (6) deduct $10,208 (7) deduct 
$9.811, (8) deduct $2.162, (9) deduct $2.84 
(10) deduct $2,275; Boyle Robertson 
Constr. Co., 601 Evans Bldg., (1) $729.759 
time as_ specified, (2) $687,650, (3) 
$667,728, (4) add $3,138, (5) deduct $77.- 
048, (6) deduct $68,828, (7) deduct $65.3°28 
Hughes Foulkrod Co., Commonwealth Trust 


Bldg., Phila. Pa. (1) $757,480, (300 
days), (2) $709,200, (3) $687,800, (4) 
add $100, (5) deduct $73,548, (6) deduct 


$65,378. (7) deduct $61.778, (8) add $1,1° 
(9) add $1,086, (11) add $1,086, (12a) $21° 
(12b) $157, (12c) $130. Noted Sept. 30 

*D. C., Wash.—Storehouse—Spec.. 4155 
—Bureau Yards & Docks, Navy Dept.. let 
contract building storehouse for combus- 
tibles, here, to C. M. Tompkins, 1882 ‘rd 
St.. N. W., $42,300, (260 days). Noted 
Oct. 7. 

*Va.. Hampton Roads—Seaplane_ Rin 
way—Spec. 4267—Bureau Yards & Docks 


Navy Dept., Wash., D. C., let contract 
building, at Naval Operating Base. hr 
to Raymond Concrete Pile Co., 921 Mun» 
Bldg.. Baltimore, Md., $64,750, (129% days) 


Noted Sept. 39. 
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eral Government Work (Continued) 


*North Carolina—Road Work—U. S&S. 
est Reserve let contract grading and 
soil surfacing 21 mi. Three-State High- 
between Walhalla, S. C., and High- 
ds, N. C., running through section of 
regia, to Wright & Nave, Anderson, 8S. 
About $229,000. 
*Mo., Kansas City—Steam Service Con- 
tion—Treas. Dept. Wash. D. c.. se 
ntraet installing complete outside Steam 
vice, here, to MacMahon Plumbing & 


iting Co., 1329 Oak St., $10,476 Noted 
et. 7. 
xTex., Dallas—Altering Post Office— 


reas. Dept., Wash., D. C., let contract 
tering, here, to Crisman & Nesbit, 310 
eere Bldg., $16,499. 

* Wash, Tatoosh—Double Radio Quarters 

Spec. 4305—Bureau Yards & Docks, Navy 
ept.. Wash., D. C., let contract building, 
cre. to B. Ward, 418 Peoples Bank Bldg.., 
Seattle, $10,365, (90 days) Noted Oct. 14. 

e, Empire—Double Radio Barracks— 
sie 4302—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 2 
warracks here, to J Galber, Mutual Life 
Ridg., Seattle, Wash., $11,278, (120 days). 
Noted Sept. 23. 

Oregon—Road Work—U. S. Forestry Bu- 
reau, Div. Office, Portland, received bids 
Oct. 8, improving and building 2 steel 
bridges on Mt. Hood Loop Project, Hood 
River Sect., from Siems & Carlson, Realty 
Rldg., Spokane, Wash., $177,004; Warren 
Constr. Co., 700 Journal Bldg., Portland, 





$190,438; Johnson Contg. Co., Lumber 
Exch. Bldg., Portland, $218,030. 
. 
Miscellaneous 
PROPOSED WORK 
Tract Development — Cocoanut Grove, 


Fla.—Town having preliminary sketches 
made by J. I. Bright, engr., Otis Bldg., 
Phila.. for removing present structures, 
laying roads, building park, hotel and other 
conerete block and terra cotta buildings. 
Cost to exceed $1,000,000. 


Dam—Tama, f!a.—J. G. Cherry Co. had 
plans prepared for dam and canal work 
for electric light system. About $40,000. 
i. T. Cherry, vice-pres. Power Eng. Co., 
621 Metropolitan Life Bldg., Minneapolis, 
Minn., engrs. 

Fire Protection—Red Wing, Minn.—See 
“Sewers.” 

Cemetery—Casper, Wyo. — City election 
Nov. 2, to vote on $30,000 bonds to improve 
and build addition to cemetery. F. S. Knit- 
tle, city engr. 

Interlocking System—Woodstock, Ont.— 
Grand Trunk Ry., Union Sta., Toronto, 
plans to build interlocking system, here. 
About $20,000. H. Kelly, Montreal, Que., 
engr. 


BIDS DESIRED 


Head Gates—Baldwinsville, N. Y¥.—Until 
Nov. 16, by E. S. Walsh, Supt. Pub. Wks., 
Capitol, Albany, building head gates at 
north end of dam, Erie Canal, Sect. 6, 
Contr. 186; advertised in this issue. 

Dock Wall—Buffalo, N. ¥.—Until Nov. 16, 
by E. S. Walsh, Supt. Pub. Wks., Capitol, 
Albany, building portion of dock wall around 
Ohio Basin (revised plans), Terminal Contr. 
53-A; advertised in this issue. Noted 
Sept. 16. 

Bitumen—New York, N. Y¥.—Until Oct. 
25, by Bd. Purchase, Room 526, Municipal 
Bidg., furnishing and delivering bitumen in 
asphalt cement and in refined tar, to Dept.. 
Water Supply, Gas & Electricity. 

Dumping Scows—New York, N. Y¥.— 
Until Nov. 5, by F. A. Eschmann, acting 
comr. Street Cleaning Dept., Room 1244, 
Municipal Bldg., constructing 5 dumping 
SscoWS. 

Ferryboat—New York, N. Y.—Until Nov. 
1, by G. A. Whalen, comr. Plant & Struc- 
tures, Municipal Bldg., constructing steel 
screw ferryboat. 

Steam Roller—Rochester, N. Y¥Y.—W. H. 
Wilson Iron Wks., 551-63 Lyell Ave., re- 
ceiving bids for 1 steam roller. 


Telephone Service, Equipment, .etc. — 
Phila., Pa.—Until Oct. 28, by Dept. Pub. 
Safety, Room 215, City Hall, furnishing 
municipal and police telephone service and 
equipment, also electric lamps and lighting, 
extinguishing, cleaning and repairing such 
lamps for streets, etc., during year of 1921. 
\bout $104,000 and $1,300,000 respectively. 


Lock and Dam—Chicago, Il.—Until Nov. 
“2, at office of F. I. Bennett, dir. Dept. Pub. 
Wks. & Bidgs., Div. of Waterways, Room 
1404, 25 East Jackson Blvd., building 
Starved Rock Lock and Dam, in_Iliinois 
River, 2 mi. above Utica and 7 mi. below 
Ottawa; advertised in this issue. 


Foundation and Excavation — Madison, 
Wis.—Until Oct. 22, by University of Wis- 
consin, building rein.-con. foundation, for 
rein.-con, and brick hospital on University 
Ave. between Charter and Larch Sts. Total 
cost, $1,000,000 A. Peabody, state archt 
Noted Aug. 9. 

Road Machinery—Sioux City, la.—Comrs 
Woodbury Co. receiving bids for road ma- 
chinery for gravel pit, Kedron Twp., to in- 
clude one 80 ft. boom drag line, with 2 yd 
bucket, one No. 4 gyratory crusher, 1 Tel- 
smith heavy duty washer screen, 48 in. x 
14 ft., 8 in. and @j in., 2 sand settling tanks, 
Telsmith No. 7, 1 bucket elevator, 110 ft. 
long, 1 centrifugal pump, 1 stiff-legged der- 
rick, 70 ft. mast, 50 ft. boom with 2 yd. 
bucket. R. S. Taylor, co. engr 


Smelter Improvementse—Galena, Kan.— 
Until Nov. 1, by G. N. Holt, engr., c/o 
Eagle Pitcher Lead Co. (owner), Joplin 
Mo., for smelter improvements at plant 
here, including steel runway, smokestack 
and 100 ft. crane. About $75,000 

Basement—Casper, Wyo.—Until Nov. 1, 
by Dubois & Goodrich, archts., Townsend 
Bldg., constructing concrete basement and 
covering same with concrete floor slab at 
ground level, for 4 story, 80 x 140 ft., 
rein.-con. clubhouse, rein.-con. flooring, on 
North Wolcott and A Sts., for Moose Lodge 
Cost $20,000. Ultimate cost $170,000. 

Supplies—Toronto, Ont.—Until Nov. 2, by 

L. Church, chn. Bd. Control, furnishing 
annual supplies, (1) brass and bronze cast- 
ings, (2) brass work for house services, 
(3) ¢c.i. pipe, (4) hydrants, (5) pipe fittings 
and valves, (6) lead pipe, (7) special ecast- 
ings, (8) stop valves, (9) refined asphalt, 
(10) vitr. paving blocks, (11) treated wood 
blocks, (12) sewer brick, (13) iron castings, 
manholes, gullies and grates, (14) portland 
cement, (15) mineral dust, (16) general 
supplies, (17) gravel, (18) granite sett, (19) 
iron and steel, (21) house numbers, (22) 
oils, (23) sewer pipe, (26) rubber valves. 
(27) trap rock, (28) sand, (29) crushed 
stone, (30) rubble stone, (53) trainmen’s 
uniform suits, (34) liquid chlorine, (35) 
basic sulphate of alumina. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*xCoaling Plant—Cambridge, Mass.—Pro- 
gressive Coal Co., 288 Albany St., let con- 
tract building concrete coaling and dstrib- 
uting plant, with coal bunks, to C. A. 


Dodge Co., Erie and Albany Sts. About 
$50,000. 


* Foundation — Leominster, Mass.—Leo- 
minster Theatre, Inc., let contract building 
concrete foundation for 1 story, 70 x 155 
ft.. brick and steel theatre, on Maple St., 
to G. Ross & Son, 10 Oxford St Total 
cost, $125,000. 


*Dam—Lynn, Mass.—Universal Tide 
Power Co., 69 Canal St., Boston, let con- 
tract building rein.-con. hydraulic dam, to 


M. Seretto, 3 Tremont Row, Boston. About 
$300,000. 


Heating Apparatus, etc.—Brooklyn, N. Y. 
—Bd. Educ., New York City, received bids 
Oct. 18th installing (a) heating and ventil- 
ating, (b) temperature apparatus, (c) 
electric elevator, (d) plumbing and drain- 
age, in P. S. 73, here, from Gillis & Geo- 
ghagan, 527 West Bway., New York City, 
(a) $191,485; E. Ruetzler Co., (a) $193,- 
976; J. C. Williams, 261 West 126th St., 
New York City. (a) $197,447; Johnson 
Serv. Co., 123 East 27th St.. New York City, 
(b) $8,956; Bishop & Babcock, (b) $8,958; 
Otis Elevator Co.. llth Ave. and 26th St., 
New York City, (c) $16,820; J. A. Graf, 394 
Waverly Pl, (d) $22,472; N. Niebrauer, 
Jr.. (dad) $29,574; J. J. Kenney, 236 West 
20th St. New York City, (d) $32,700. 
Noted Oct. 14. 


Piles, ete-—Brooklyn, N. ¥.—E. S. Walsh 
Supt. Pub. Wks., Capitol, Albany, received 
bids Oct. 13. driving foundation piles for 
proposed grain elevator, building bulkhead 
wall along Henry St. slip and dredging 
Henry St. Basin, at Gowanus Bay (Ter- 
minal Contr. 79), from Raymond Concrete 
Pile Co., 90 West St., $428,269; A. : 
Spooner & Son, Inc., Pier 11, North River, 
$445,519; Phoenix Constr. Co., 41 Park 
Row, $449,625; all contractors in New York 
City. Noted Sept. 16. 


*Asphalt Plant—New York, N. Y.—H. 
Bruckner, pres. Bronx Boro., let contract 
furnishing labor and material building as- 
phalt plant on Edgewater Rd. near Garrison 
Ave., to M. Del Balso, 1434 Bryant Ave., 
$54,570, steel stiff leg derrick, to O'Rourke 
Crane Co., $12,900; bulkhead for plant, to 
Riverside Contg. Co., 164 Montague St., 
Brooklyn, $28,716. Noted Oct. 7. 

Elcetrical Equipment—New York, N. Y. 
—Bd. Educ. received bids Oct. 18, install- 
ing electrical equipment in P. S. 38, Bronx, 
from Jandous Electric Equipment Co., 109 


West 3ist St.. $47,212; Crocker Natl © 
1270 Bway., $48,660; T. F. Jackson, Inc 
99 John St., $50,595. Noted Oct. 7 

Ferryboat—New York, N. ¥—t \ 
Whalen, Comr. Plant & Structures, Munici 
pal Bldg, received bids Oct. 153. buildin: 
steeel screw ferryboat, from S. |. Shi; 
building Corp., 3075 Richmond Terrac: 
Port Richmond, $827,900; Tebo Yacht 
Basin Corp., foot 24th St.. Brooklyn, $896 
000; Virginia Yacht Building Corp., $916 
935. Noted Oct 7 

*& Limestone—New York, N. Y.-H. 1! 
Curran, pres. Manhattan Boro, let con 
tract furnishing and delivering 2,000 tor 
limestone, to R. M_~ Soper, 1476 Bway 
$20,840 Noted Oct. 14 

*xRapid Transit—New York, N. ¥.—Pub 
Serv Comn., 49 Lafayette St., let contract 
rebuilding portion of 4th Ave.-Bway tapid 
Transit R.R., to Booth & Flynn, 17 Battery 
PL, $521,365 Noted Sept. 30 

*Vard—New York, N. ¥—Pub = Serv 
Comn, 49 Lafayette St., let contract build 
ing portion 7th and Lexington Aves. Rapid 
Transit R. R., to O. Daniels, Woolworth 
Bidg. About $596,000. Noted Sept. 16 

Piers—Oswego, N. ¥.—E. S. Walsh, Supt 
Pub. Wks., Capitol, Albany, received only 
bid Oct. 13, building concrete foundation 
piers for proposed grain elevator on Barge 
Canal Terminal Pier here (Terminal Contr 
80), from Brown & Lowe and Law Bros., 
Foster Ave., Schenectady, $336,412. Noted 
Sept. 16. 


Gasholder—Md., Baltimore—Consolidated 
Gas, Electric Light & Power Co. Lexing- 
ton Bldg., will build concrete and steel gas- 
holder at Spring Garden plant. Work will 
be done by day labor under supervision of 
G. Beadenkopf, ch. engr About $300,000 

*&Cable—Cleveland, O—City let con 
tract furnishing 53,961 ft. underground 
lead cable, to Standard Underground Cable 
Co., $22,173. 

* Foundation—Toledo, 0—RBd. Fduc. let 
contract erecting and completing excav: 
tion and rough concrete work, includin: 
Ist floor slab on South Side High School, 
Daniels St. and Western Ave, to Jellins 
& Kopiltke, Toledo, $212,891 Total 
over $1,000,000. Noted Sept. 23 

*Poles—Detroit, Mich—Street Ry Comn 
City Hall, let contract furnishing seventeon 
hundred 30 ft. trolley poles (steel tubes) 
at $68 apiece, and four hundred 30 ft. heavy 
roles, $90, to Natl Tube Co., Frick Bldg, 

ittsburgh, Pa., total $151,680 


Breakwaer—Chicago, 11.—South Park 
Comrs. 57th St. and Cottage Grove Ave.. 
received bids building inner breakwater 
along shore of Lake Michigan from I1th 
Pl. to 24th St., (a) Sect. 1 involves 1,330 
lin.ft. breakwater, (b) Sect. 2, 2.533 lin-ft 
(3) Sect. 3, 3,627 lin.ft, from Great Lakes 
Dredge & Dock Co., 194 South Michigan 
Ave, (a) $211,470, (b) $387,549, (c) $449- 
748; Central Dredging Co. Chicago (a) 
$259,350, (b) $471,138, (c) $478,764. Noted 
Aug. 19. 

Lock—Chicago, Til.—Dept. Pub. Wks. & 
Bldgs., Div. Waterways, 25 East Jackson 
Blivd., received bids Oct. 18, building Mar- 
seilles Lock, in Illinois River, from Green 
& Sons Co., 8 South Dearborn St, $1.373.- 
000; Bates & Rogers, 37 West Van Buren 
St., $1,547,000; O. Daniels Co., 38 South 
Dearborn St., $1,610,000. Noted Sept. 16. 

* Fourdation—St. Paul, Minn.—Bd. Trus- 
tees, c/o J. Levy, pres., 41 East 7th St.. 
let contract building foundation and _ first 
floor slab for 2 story, rein.-con. and brick, 
Jewish Home for Aged, at 75 Wilkin St 
SF nn, 786 Como Blvd. About 


cost 


* Fill, ete.—Belmont, Mont.—Great North- 
ern Ry. Co., Railroad Bldg., St. Paul. Minn.. 
let contract for bridge, filling tunnel and 
grading here, to G. Smith & Co., 1505 Pio- 
neer Bidg., St. Paul. Cost toexceed $25,000 


*Shed—Seattle, Wash.—Seattle Port 
Comn. let contract building “west” transit 
shed to duplicate present ‘‘east” structure 
on Pier “B,” 500 ft. long, 120 ft. wide. to 
Scherer & Carlson, 111 Pine St., $123,740 
Noted Sept. 23. 


*Stadiums—Hamilton, Ont.—City Jet 
contract building concrete and wood stadi 
ums in Scott Park, to J. T. Drake, Hamil- 
ton, $54,300. 


*& Wharf—Owen Sound, Ont.—Dept. Pul 
Wks., Ottawa, let contract building con- 
crete and wood, to E. Conroy, Peterboro, 
$89,768. Noted Aug. 12. 


*Pier—Tovonto, Ont.—Dept. Pub. Wks., 
Western Blk., Ottawa, let contract build- 
ing 466 ft. of superstructure of east pier, 
at eastern channel of Toronto Harbor, in- 
ee 2,000 cu.yd. rein.-con., to 8. Boone 
Dredging & Constr. Co., Ltd., Excelsior life 
Bldg., $68,679. 


Bids: Oct. 29. 


Barge Canal Terminals 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 

Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at | 
Albany, N. Y., until twelve o'clock noon | 
of Friday, October 29th, 1920, at which 
place and hour they will be publicly opened | 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, as follows 

TERMINAL ConTRACT No. 26-A 


For completing the terminal at Rouses 
Point. 
Contract plant sheets 1 and 2 
The work shall be completed on or before 
July Ist, 1921. 
TERMINAL CONTRACT No. 229 


For constructing the foundation of the 
proposed terminal freighthouse at Roches- 
ter. Contract plans, sheets 1 and 2. 

Plans may be seen and detailed specifica- 
tions, engineer’s estimates of quantities, 
proposal blanks, form of contract and bonds 
required and other information for proposers 
may be had at the office of the Superin- 
tendent of Public Works at Albany, N. Y., 
at the office of the Assistant Superintendent 
of Public Works for the Middle Division at 
Syracuse, N. Y.. at the office of the Assist- 
ant Superintendent of Publie Works for the 
Western Division at Rochester, N. Y., and 
at the canal office, Spaulding’s Exchange, 
Buffalo, N F 

Copies of detailed plans or drawings may 
lhe obtained from the State Engineer and 
Surveyor at Albany, N. Y., upon payment 
to him of the cost of producing them 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of | 
Public Works for five per centum (5 per 
cent) of the amount of the proposal | 

The person whose roposal shall be 
accepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the | 
address given in the proposal | 

Upon execution of the contract and ap- 
proval of bonds the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works | 

The deposits of bidders other than the 
one to whom the award of contract shall | 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent | 
of Public Works, which sum shall not be | 
less than twenty per centum (20 per cent) | 
of the estimated cost of the work according 
to the contract price, and an additional bond, 
known as the labor bond, in the sum of ten 
per centum (10 per cent) of the amount 
of the estimated cost of the work according | 
to the contract price, will be required as 
security that the contractor will pay in full | 
at least once in each month all laborers em- 
ployed by him upon the work specified to be 
done in the contract 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. ¥.. and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- | 
est in cost to the state for doing the work, 
and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will | 
be required to satisfy the Superintendent of | 
Public Works of his ability to provide suit- 


|} ment of the undersigned, 
| the state will be enhanced thereby. 


|} 1920, 


able equipment and materials for the proper | 


performance of the work. 

The right is reserved to reject all 
posals and readvertise and award the con- 
tract in the regular manner a in the judg- 
the 


EDWARD S. WALSH, 


Supt. of Public Works. | 


Bids: Nov. 1. 


Waterworks Improvement. 
Defiance, O. 
Notice is hereby given that sealed pro- 
posals will be received in accordance with 
the law at the office of the Director of 


Public Service of the City of Defiance, Ohio, 
| until 


o'clock noon, Central Standard 
Time, on the Ist day of November, A. D. 
for furnishing materials and per- 
forming the labor required for furnishing 


12 


pumping machinery, installing pumping ma- | 


chinery, furnishing and installing piping, 
furnishing and installing electrical equip- 
ment and wiring and for furnishing and 
installing carbon dioxide gas generating and 
compressing apparatus at the City Water 
Works of the City of Defiance, Chio, all 
in accordance with plans and specifications 
on file in the office of the Director of Public 
Service of the City of Defiance, and also 
in the office of the Consulting Engineers, 
Nicholas S. Hill, Jr., and S. F. Ferguson, 
112 East 19th Street, New York City. 
Copies of plans and specifications may 
be obtained from either the Director of 
Public Service or from the Consulting En- 
gineers upon depositing $25.00, which sum 
will be refunded upon the return of plans 
and specifications in good condition within 
ten days after the date for the award 
the contract, or else the entire deposit will 


| be forfeited. 


The work to be done includes: 

Furnishing and delivering, f.o.b. cars 
Water Works side track, Defiance, Ohio, 
three centrifugal pumps with a capac- 
ity of from 24 to 4 millions gallons 
daily, complete with motors or gasoline 
engines mounted on common base with 
the pumps, together with other small 
pumps. Unloading from cars and in- 
stalling in the Pumping Station, on 
foundations provided by the City, the 
pumping equipment mentioned above, 
and furnishing and installing all sue- 
tion, discharge, blow-off, exhaust, air, 
priming, cooling water, gasoline, drain 
and other piping required for their 
operation including valves, specials and 
appurtenances. 

Furnishing and installing on foun- 
dation provided by the City, gasoline 
engine driven alternator and accesso- 
ries. Furnishing and installing trans- 
formers, switchboard, circuit breakers, 
voltmeter, ammeter, interor and ex- 
terior power and light wiring, lamps, 
conduits, pole line, etc., necessary to 
provide complete electric power and 
light circuits at the Water Works plant 

Furnishing and in stalling apparatus 
for manufacturing and compressing 
carbon dioxide gas and delivering this 
gas to a system of piping provided by 
the City. Foundations will be provided 
by the City. 

Each bid shall be accompanied by a bid 
bond from a reliable surety company, or a 
certified check upon some solvent bank in 


| the City of Defiance, Ohio, made payable 


to the City of Defiance, Ohio. in an amount 
equal to five per cent (5%) of the bid 
tendered, 


a bona fide contract with the Director of 
Public Service of the City of Defiance, Ohio. 
to perform the work and furnish a satis- 
factory bond as a guaranty for its proper 
performance 

Bidders shall furnish, if required. satis- 
factory evidence of their experience and 
ability to perform work of the character 


| required. 


The Director of Public Service reserves 
the right to consider bids for ten days 
alter receiving them before awarding the 
contract, and the right is reserved to re- 
ject any or all bids or to accept any which 
the Director of Public Service may 
advantageous to the City of Defiance. 


pro- | 


interests of | 


| Utica, and seven 
| Salle County, 


| linois, 


| by a certified check or 


| the proposal 


| th 
of | o 


as a guarantee that the bidder | 
will, if an award is made to him, enter into | 
delivered to the Commissioners. The bids 
| must be accompanied by a certified check 


| the District in the sum of $2,500.00. 
| right is reserved to reject any and all bids. 


deem | 
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Eng. News-R: 


Bids: Nov. 
Lock and Dam Construction 


OF 


THE ILLINOIS WATERWAY 
CONTRACT NO. 2 

Chicago, Ill 
1. Sealed proposals for the constructio 
of Starved Rock Lock and Dam, locat. 
in the Illinois River, two miles aboy 
miles below Ottawa, L: 

Illinois, will be received 
the Office of the Director of the Depart 
ment of Public Works and Buildings, |) 
vision of Waterways, Room 1404, 25 East 
Jackson Boulevard, Chicago, 


29 
22 


Illinois, unti 
twelve (12) o'clock noon, Central Standard 
Time of the twenty-second (22) day of 
November, 1920, and then publicly opened 
and read. 

2. Copies of the plans, specifications, pro- 
posal blank, form of bond, and contract 
may be obtained by prospective bidders at 
the Office of the Department, Room 1404 
25 East Jackson Boulevard, Chicago, I! 
upon depositing a check for Ten 
Dollars ($10.00), made payable to the [i- 
rector of the Department of Public Works 
and Buildings, which sum will be returned 
within ten (10) days after the contract has 
been awarded, if the plans are returned 
in good condition within that time. 

3. Each proposal shall be accompanied 
draft drawn on 
some responsible bank doing business tn 
the City of Chicago, and made payable to 
the order of the Director of the Department 
of Public Works and Buildings, for five 
(5) per cent of the amount of the pro- 
posal. In lieu of a certified check or draft, 
may be accompanied by a 
executed in the form prescribed by 
Department of Public Works and 
Buildings and with a Surety Company ap- 
proved by the Department in the penal 
sum of ten (19) per cent of the amount 


bond 


of the proposal. 


4. The Department of Public Works and 
Buildings reserves the right to reject any 
or all bids. The contract, if let, will be 
awarded to the lowest responsible bidder. 

FRANK I. BENNETT. 
Director, Department of Public Works 
and Buildings. 
WILLIAM L. SACKETT, 
Superintendent of Waterways. 
M. G. BARNES, 
Chief Engineer, 
Division of Waterways. 
October 21, 1920. 


Bids: Oct. 26. 


. . . 
Drainage Ditch Construction. 
Geneseo, IIl. 

Sealed proposals will be received by the 
Commissioners of the Rock River Drainage 
and Levee District in the Counties of Henry 
and Whiteside and State of Illinois until 
the 26th day of October, A. D. 1920, and 
until 10 o’clock a.m. of said day, at which 
time the bids will be publicly opened at 
the office of Henry Waterman in Geneseo, 
Illinois, and the work awarded to the low- 
est responsible bidder. The work for which 
bids is desired consists of the construction 
of one main ditch and one lateral ditch 
requiring the removal of approximately 
272.000 cubic yards of material. Plans and 
specifications for the work may be had 
from either the Commissioners, their Enzi- 
neer or Attorney. The work will be paid 
for in cash, 80 per cent on monthly esti- 
mates and the balance bs the comple- 
tion and final acceptance of the entire work 
awarded. All bids should be mailed or 


or bank draft payable to the preemerer of 
1 


Geneseo, Illinois, October 5th, 1920. 
LEVI S. ROPP, Geneseo, Ill., R. R. 6 
Chairraan. 
MARTIN L. FRANKS, Geneseo, I1!. 
Secretary 
JAMES E. BRYANT, Hillsdale, Il. 


Commissioner. 
H. E. REEVES, Engineer. 
Le Claire, Iawo. 
HENRY WATERMAN. Attorney, 
Geneseo, Ill. 









PROPOSALS 


For proposals Advertised see the pages 


immediately following the “Construction 
News” Section. 
WATERWORKS 
Ss En 
an N saeiteoere 
Nov. 1 Defiance, O. ........--: .Oct. 21 
Nov. 8 Charlotte, Mich. ........ Oct. 28 
Adv. Oct. 28. 
Nov. 16 Oxford, Mich. .......... Get. 21 
Adv. Oct. 14 and 28 
Nov. 16 Oxford, Mich. ...........-. Oct. 28 
Dec 1 Metuchen, N. J. ......0-0-- Oct 28 
SEWERS 
Nov, 2: Meet Gary, TRE. co ucccccas Oct. 21 
Nov. 1 Paterson, N. J. ....ccceeee Oct. 28 
Nov. 8 Summit, N. J. ..cccccseees Oct. 28 
Adv Oct. 21 and 2 
Nov. 8 Syracuse, N. Y. ......<s-++-- Oct. 21 
Ady. Oct. 14 to 28. 
Nov. 9 Rayville, La. .....ceeseeeee Oct. 21 
Nov. 10 Akron, O. .....eeeeeseeres Oct, 28 
Adv. Oct. 28. 
— 
Noy, 1 Jemes EB. 6 cccceeds cccce + QR 21 
Nov. 3 Chatsworth, Ga. ..........Oct. 21 
Nov. 3 Manning, S. C. ...... ocevQet 1 
Nov. 4 Ft. Worth, Tex. .......... Oct. 21 
Nov. 5 Detroit, Mich. ....... -Oct. 21 
Adv. Oct. 14 to 28. 
Nov. 5 Norfolk, Va. .......+-+++5 Oct. 21 
Adv. Oct. 14 to 28. 
Nov. 8 Jefferson City, Mo. ....... Oct, 28 
Adv. Oct. 28. 
Nov. 10 Long Branch, N. Y........ Oct. 28 
Adv. Oct. 21 and 28. 
Nov 10 Bad Axe, Mich. .....,..... Oct. 28 
STREETS AND ROADS 
Oct. 29 New York ..ccccccsvccess Oct. 21 
Adv. Oct. 21 and 28. 
Oct. 29 Long Island Cty, N. Y.....Oct. 21 
Oct. 30 Curwensville, Pa. ...... .Oct 28 
Nov. 1 Im@iane ...ccccccccecceves Oct. 21 
Nov. 3 Vee, CMR cc cclaveccsccs Oct. 21 
Nov. 8 Chatsworth, oe Hitless Oct. 21 
Nov. 3 New York, N. ¥. ...... Oct, 28 
Nov. 3 Tucson, er Ce ee Oct. 28 
DEOY) Td 0% Fars h oC cig -Oct. 28 
Nov: “Ore, Sees “Bde cbc scenes Oct. 21 
Nov: © GROANS - osc ciccicccesecanees Oct. 28 
Nov. -G Weer Dee Ti Be vcs cine wre: Oct. 28 
NOY; EE oC x-4 b-Oe.cak sone sc Oct. 28 
NOV... De cae Niitseeadesense Oct. 28 
Nov. 6 Junction City, Kan. ...... Oct. 14 
Nov. 6 Lawrence, Kans. ........ Oct. 21 
ae ee ee Oct. 28 
Nov, Gite, Bie oo oss és ewe t.sia's Oct. 21 
Nov. 8 Aaliing, Tex, ......+5... Oct. 21 
Nov. § Pittspowe, NC... ce eees Oct. 21 
Nov. -8) Mameetey, Bi Co veces cc es ct Oct. 28 
Nov. 8 Waxahachie, Tex. Oct. 28 
Nov. 8 San Marcos, Tex. ......... Oct. 28 
Nov... Di Ren aes vied hrewes Oct. 28 
Adv. Oct. 28 
NOW; mn 44 20-5 ths aia bia oes Oct. 28 
Nov. 2 eee |. éaieie Sienald oe Ge Gho-d Oct. 21 
Nov. 11 Fredericksburg, Tex. ..... Oct. 21 


Bids 
Close 


Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 
Nov. 


Jan. 
Jan. 


EXCAVATION AND DREDGING 


Nov. 


Nov. 
Nov. 
Nov. 


Nov. 
Nov. 
Nov. 


Nov. 


Nov. 
Nov. 
Nov. 
Nov. 


Nov. 


Nov. 


Nov. 


Nov. 


Nov. 
Nov. 


Nov. 
Dec. 
Dec. 
Jan. 
Jan. 
Jan. 


tae 


12 
12 
13 
15 


> 
5 


1 Tampa, Fla. . . Oct. 

Adv, Sept. 30 to Oct. 28. 
© SRGPT TE cc ee icceace . Oct 
WD SONI BE 6 dateicvescess Oct. 
o Norwalk, 0. i..... Oct. 

INDUSTRIAL WORKS 
1 Webb City. Mo Sept 
a ee . Oct. 
1 Long Island City, N. Y....Oct 

BUILDINGS 

1 East Conemaugh (Johns- 
tows FF O.), Fe ceccceee Oct 
L PROVING Bee Es os cccccece Oct 
BR BOONE. Bi dtc cadence Oct 
BR Ween, DE, cece ctass Oct 
STs OMNES cc cccesesenccs Oct 
9 Detrolt, MICK. .cccosieces. Oct. 
33 POOMNOMAE, TA. i ccccsccces Oct. 
a0 Bedtere; 0; 2 casi $a se0'ss Oct. 
BO SeMICeTe, TEAS ccccccccess Oct 
ee a ee eee ee Oct. 
ae: eee Oct. 
| a ae ee Oct. 
1 a IRs) Ba ee avceces Oct. 
36 Broan Ws Di ccicccnss. Oct 
BE ie ig wees eats Oct. 
SR oe stew kesens Oct 
ee ee eee Oct 


ms 


See Eng 
News-Record 


APUG cc ccceccreccsieses Oct 
Salina, MORO ..ccccsceess Oct 
Birmingham, Ala. ........ Oct 
ee a ee Oct 
Oskaloosa, Kan. .......+.. Oct. 
PU a 45 65 oH 0b earececes Oct. 
Lyon, Kan. ...... deeeeeas Oct. 
ee ee Oct. 
Providence, R. I. ....... Oct. 
Adv. Oct. 28 
Duluth, Minn. és Oct 
Colorado Springs, Col Oct 


28 
21 
21 
28 
21 
28 
14 
28 
28 


28 
21 


> te os te to te te 
CO = m ps OO OO GO OO Ww & 


bob bo tb to 


FEDERAL GOVERNMENT WORK 


Oct. 


Oct. 


Nov. 


Nov. 


Nov. 


Nov. 


Nov. 


Nov. 
Nov. 


Nov. 


Nov. 


30 


30 


2 


tw 


Hoisting Plant—Washing- 
WA Be Gee Fh we O Secs eek t Sept. 16 
Cable Hangars—Washing- 
| a  . e  eere Oct. 14 
Mailing Vestibule—Wash- 
mmtem, PO. ccccvecescvecs Oct. 21 
Lumber Storehouses—Phila., 
8.0 COR) b.60'6-0 6 bara ée ee Oct. 21 
‘Adv. Oct. 21 and 28. 
Steam Locomotive Crane— 
South Boston (Boston P. 
is ES ehetece tens oe Oct. 21 
Heating System—Spec. 4189 
—Mare Island Cal. ....... Oct. 28 
Distributing System—Spec. 
4294 — South Charleston, 
Wa OU Cec law ie SC ew ede SV ewe Oct. 23 
Steel Acetylene Buoy Bodies 
—Tompkinsville, N. Y.....Oct. 21 
Repairing Assay Office—New 
i ek a oape ee Oct. 21 
Earthwork -— St. Louis, 
Me Jaws eee keV eee be 0e eS Oct. 7 
Adv. Oct. 7 to 28. 
Steel Barges— Vicksburg, 
S| SP eee ree ee 14 
Adv. Oct. 14 to 28 


aN i 


bude 


satehas Fa; 


wm oe 


Z 





‘ 


‘ 
; 
7 o 






Bids See Eng 
Close News-Record 
Nov. 8 Post Office—Front Royal, 
Feira aa bie eee eee Oct. 21 
Nov. % Loading Shed Bloomington, 
cae. sinew twee . Oct. 28 
Nov 9 Electric Lighting System- 
Pe is os deediew vaee Oct 28 
Adv. Oct. 28. 
Nov. 10 Mezzanine Floor nnn. 
lis,, Ind. adel ea wad Oct 28 
Adv. Oct. 28. 
Nov. 10 Pumping Facilities—Wash 
is ah avaass-wesetecetes-s Oct. 14 
Nov. 10 Centrifugal Pumps, ete. — 
Wes. SRR ecko Gweens Oct 28 
Adv. Oct. 21 and 28 
Nov. 10 Electric Traveling Bridge 
Crane—Spec 4250—New 
was ee a eevee ede kv Oct. 28 
Nov. 10 Steam Locomotive Crane — 
Spec. 4263—South Boston 
Ws ME weadecenasass Oct. 28 
Nov. 11 Conduit, ete.—Wash., D. C.Oct. 21 
Nov. 15 Marine Hospital—Phila, Pa.Oct. 21 
Ady. Oct. 21 and 28 
Nov. 15 Extending Mailing Vestibule, 
etc.—Akron, O. ... .Oct. 71 
Nov. 15 Extension to Marine Hospi- 
tab, FO. 2 ccccscces Oct. 23 
Nov. 16 Extension to Mailing Vesti- 
bule—Portsmouth, O. ..... Oct. 28 
Nov. 17 Marine Railway—Spec. 4254 
—Pearl Harbor, H. T....Oct. 14 
Nov. 17 Nurses Quarters—Spec. 4293 
—Puget Sound, Wash. ....Oct. 28 
Nov. 17 Ordnance Buildings—Spec. 
4168—Pearl Harbor, H. T..Oct. 14 
Nov. 17 Remodeling Post Office and 
Court House—Sacramento, 
RMS 4 456 6 PHO daw eee bos Oct. 21 
Nov. 18 Earthwork—St. Louis, Mo.Oct. 21 
Adv. Oct. 21 and 28. 
Nov. 18 Post Office—Athens, Tenn..Oct. 28 
Nov. 19 Altering Post Office and Cus- 
tom House—Oswego, N. Y..Oct. 22 
Adv. Oct. 28. 
MISCELLANEOUS 
Oct. 29 Terminal Rouses Point, 
Li Me, ob daa eaten tes ove Oct. 7 
Adv. “Oct. 7 to 28. 
Oct. 29 Foundations — Rochester, 
Pal Beals te dese eewerreaees Oct. 14 
‘Adv. Oct. 7 to 28. 
Nov 1 Basement—Casper, Wyo....Oct. 21 
Nov. 1 Smelting Improvem nts 
SR NRG en iecs scares wes Oct. 21 
Nov 1 Ferryboat — New York 
Orr eer Oct. 21 
Nov. 1 Testing Machine, etc.—De- 
troit, Mich. . , .Oct. 28 
Nov. 2 Supplies—Toronto, Ont....Oct. 21 
Nov. 2 Backfiller—Detroit, Mich.. .Oct. 2: 
Nov. 3 Springfield, Mass. ......... Oct. 21 
Nov. 5 Dumping Scows—New York 
Nov. 9 Power Plant Equipment — 
Michigan City. Ind. . Oct. 2 
Adv. Oct. 28. 
Nov. 16 4 Gates—Baldwinsville, 
Pic atn Hin 9-6 Ces ok 4 oi ct. 21 
Adv. Oct. 21 and 28. 
Nov. 16 Dockwall—Buffalo. N. Y...Oct. 21 
Nov. 22 Lock and Dam—Chicago, 
Tine oa éauies o oat > bees 4 Oct. 21 
‘Adv. Oct. 21 and 28. 
Nov. 23 ve. ete. —Ossining, : 
Pei’ Dh MEA Dae oc eRe Med et oe Oc 8 
Adv. Oct, 28. 


m4 
' 
| 
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L 
England Bidg., Kansas City, for new water- Ill., Rockford — City having , 
Where name of official is not given * works plant About $75,000. pared building intercepting s: 
inquiries should be addressed to City c $600,000, settling tanks and ch) 
Clerk, County Clerk or corresponding Tex., Towa Park—Town voted $55,000 plant, $320,000. Alvord & Burdic! 
official. bonds te build extensions to water-works Dearborn St Chicago, engrs 
system ” : brs. 
Til, Sesser—City plans j 
Tex., Paducah—Cottle Co. Chamber of system. C. B la te Mal 
Ww i k Z Commerce and business interests have joined 5 - Ne 
aterw OrkKs and plan to build waterworks system. Wis., Brandon—See ‘Waterwor! 
: é c About $150,000. H. E. Elrod Co., Inter- ‘ a a “ ; 
PROPOSED WORK urban Blidg., Dallas, engrs _ Wis., Kiel—Village Council plans 
3 . . ie ES , ; vitr. sewers in West Fremont a; 
Conn., New Britain—City plans to develop Tex., Wichita Falls—City voted $200,000 Sts. About $18,000. Engineer not 
— on os on ees aaeever pie bonds to extend waterworks system. J. Wis., Oshkosh—City p! 
adjacen Oo 1e ug e .ese e Montgomery, city ener. Noted Oct. 7. *» s a y plans to 
line Work includes water sheds, wells, i ag ri a e oe sewerage system. About $45,000 
pumping plant, ete. J. D. Miller, city engr Okla., Spiro—City plans election to vote * 
Haxen-Whipple & Fuller, 30 East 42nd St on $90,000 bonds to build waterworks and ; > Lincoln—C sity having pla 
New York City. consult. engrs. Total cost sewerage systems. H. G. Olmsted, 415 Oil Deathera Cae te cao 
en 4 ) Exch. Bldg. cli g > S > et, ago, sewage 
to exceed $3,000,006 xch. Bldg., Oklahoma, engrs plant. About $330,000. 
Ky., Harrodsburg—City election, Nov. 2, Okla,, Tulsa—City plans election, in No- , ‘ k : ' 
to vote on $200,000 bonds to improve water- vember, to vote on $350,000 bonds, to build 1 oe ee we n voted 
works system and electric light and power six additional filter units, 10,000,000 gal. oe to build extension to sewerag: 
plant. Greeley, Pearce & Hansen, 39 West basin, 2,500,000 gal. concrete reservoir and em. 
Adams St., Chicago, IIL, engrs =e bouons Holway Eng. Co., 230 Lynch Tex., Wichita Falls—City voted $7 
Bldg., Tulsa, engrs. st i ctensi > Sanitary 
Ind., East Chieago—City having designs sd ; oe a ama ae a Sanitary s . 
made by Greeley, Pearce & Hansen, engrs., Ont., London—City plans to develop sul- = . oe 30 ee) mane J. M 4s or extensi 0 
39 West Adams St., Chicago, Ill, for pump- phur well with plant for pvrifying water. Noted a. J. Montgomery, city eng 
ing station. About $150,000 About $30,000 H. V. Buchanan, Pub. ~**°€ ct. 7. 
: a Utilities Bd, engr hia WW ntdternvicn ” 
Mich.. Hamtramck (Detroit P. O.)—Vil- ilities Bd, engr Okla., Spiro—See “Waterworks, 
lage plans to lay watermain extensions, in- , a Okla., Waynoka—City having preli: 
volving 3,870 ft. 6 in. c.i. pipe, etc. About MIDS DESIRED survey made by H. J. Olmsted & Co — e 
$25,000. G. Jerome, 1331 Majestic Bldg.. Mich., Charlotte—Until Nov. 8, by H. O. 417 Oil Exch. Bldg., Oklahoma City, for 
Detroit, engr Talbert, city clk., installing steam pump- oo < seem plant, involving & 
4 Steep aut iain zy engine ¢ air c -ssor; advertise tile pipe. flection in November to vots 
Mich. Ramsey—City having plans pre- in8 engine and air compressor; advertised l p 
pared by Alvord & Burdick, engrs.. 8 South in this issue. $60,000 bonds for project. 
Dearborn St., Chicago, for new waterworks 
system. About $75,000. PRICES AND CONTRACTS AWARDED BIDS DESIRED 
Mich., Trenton — City having plans pre- (xIndicates award of contract) N. J., Paterson—Until Nov. 1, by Passaii 
pared by C. W. Hubbell, engr., 2348 Pen- ‘ ; Valley Sewerage, Comrs., 128 Market St 
obscot Bldg., Detroit, for watermain exten- *Mich., Detroit — Water Bd. will lay Newark, building portion of Sect. 21. Pros 
sions and filtration plant, to include laying Wwatermains in Floyd, Gable, Fisher, Lonyo, pect Branch Sewer, involving 210° Jin ft 
c.i. pipe and building filter bed Grandy, Wyman, Shields and Martin Aves., garth and 100 cu.yd. rock excav,, et 7 


Til., 
works system. 


Sesser—City 
Cc 


build water- 
3enton, engr. 


Wis., Brandon—Village election Nov. 2, 
to vote on $50,000 bonds to build water- 
works plant and sewerage system. Engineer 
not selected. 


to 
Mautz, 


plans 


B. 


Wis., Janesville—City having plans pre- 
pared for addition to water supply system. 
Alvord & Burdick, 8 South Dearborn St., 
Chicago, engrs 


Wis., Prairie du Chien—City having plans 
prepared for furnishing additional water 
supply, to include wells and new pumping 
station. Alvord & Burdick, 8 South Dear- 
born St., Chicago, engrs 


Wis., Racine—Alvord & Burdick, engrs. 
8 South Dearborn St., Chicago, prepared 
report recommending abandonment of pres- 
ent water station, installation new pumps 
and filtration plant, new 36-in. intake from 


Lake Michigan, and $400,000 addition to 
distributing system. About $2,000,000 
Above work now waiting on decision of 
City Council 

Wis., Sheboygan — Common Council in- 
structed C. U. Boley, city engr., to investi- 
gate project of drilling wells at pumping 


station in preference to installing filtration 
plant Work will include new pump house. 
About $25,000. 


Wis., Stevens Point—Stevens Point Water 
Co., 526 North 8th St.. Manitowoc, plans to 
improve water station here Work includes 


new pumping station, ete T. W. Gray, 
mer. Engineer not selected 

Wis., West Allis (Milwaukee P. O.)—City 
having plans prepared building concrete 
reservoir and water mains in 38th Ave. 
Cost between $100,000 and $125,000. A. 


Schneider, city engr. 


Minn., Osakis—City plans to build pump- 


ing station and purchase equipment. About 
$10,000. Cc. L. Pillsbury Co., 805 Metro- 
politan Life Bldg., Minneapolis, engrs 
Minn., St. Paul—City election Nov. 2, to 
vote on $3,000,000 bond issue to enlarge 
water plant, involving 8 mi. pipe line to 
Mississippi River, pumping station filter 


plant, ete. O. Claussen, city ener. 

Kan., Ottawa—City voted $165,000 bonds 
to improve water-works system and electric 
light plant. Engineer not selected Noted 
Sept. 9 


Kan., Peabody—City had plans prepared 


for small pump house and 9 mi. c.i. mains 
About $180,000. Black & Veatch, Mutual 
Bldg., Kansas City, Mo., engrs. 
N. D., Dickinsom—City voted $28,000 
bonds to improve water-works system. 
Mo., Plattsburg—City having surveys 
made by E. T. Archer Co., engrs., New 


involving 5,203 ft. 6-8 in. cai Work 


will be done by day labor. 
— 


*Tex., Wichita Falls—State Bd. Control, 
Austin, let contract building water supply 
plant, at Northwest Texas Insane Asylum, 
here, to James Constr. Co., Dallas, $45,300. 


pipe. 


Wash,, Bremerton—City let contract in- 
stalling watermains, hydrants, valves, 
gates, etc., involving 20,000 ft. 6 in. wood 
pipe and 1,700 ft. c.i. pipe, to F. N. Bado- 
laco, Builders’ Exch., Seattle; $53,505. 


Sewers 
PROPOSED WORK 


N. H., Manchester—City plans to extend 
sewerage system in various streets. About 
$50,000. M. F. Shea, dir. pub. wks. 


Mass., Lynn—City plans to extend sew- 
erage system in Pearl St. About $25,000. 
Metcalf & Eddy, 14 Beacon St., Boston, 
engrs. 


Mass., North Chelmsford—Town plans to 


build vitr. sewers in various streets. About 
$25,000. Architect not selected. 

N. J., Verona (Montclair P. O.)—Essex 
Co. (Newark) having plans prepared for 


sewerage system and sewage disposal plant 
to connect Fssex Mountain Sanitarium with 
Overbrook Hospital. About $15,000. F. J. 
Reimer, co. engr. 


N. C., Idlewild—Comrs. Pub. Wks., Ra- 
leigh, plan to build 14 mi. sewers and 4 mi. 
watermains in various streets, here. About 
$15,000. J. B. Bray, city engr. 


Ss. C., Spartanburg—City voted $50,000 
bonds to extend sewerage system. Noted 
May 6. 


Ind., 
prepared 


Bloomington — City having plans 
and receives bids about Jan. 1, 
enlarging sewage disposal plant. About 
$60,000. Albord & Burdick, 8 South Dear- 
born St., Chicago, engrs. Noted March 11. 


Ind., East Chicago—City having designs 
made by Greely, Pearce & Hansen. engrs., 
39 West Adams St., Chicago, Ill, for sew- 
age treatment plant. About $320,000. 


Til., Carbondale—City soon receives 
building extension to sewerage 
About $50,000, W. J. Brown, clk. 


bids 
System. 


Ill., East Moline—City having plans pre- 
pared building 4 mi. 36-84 in. sewers in 
various streets. About $225,000. Alvord 
& Burdick, 8 South Dearborn St., Chicago, 
engrs. 


Til., Kewanee—City having plans pre- 
pared for installation of intercepting sewers. 
tanks and sprinkling filters. About $250,- 
0°0. Alvord & Burdick, 8 South Dearborn 
St.. Chicag6, engrs. Noted March 11 





H. Quigg, clk. Noted Aug. 26. 


N. J., Summit—Until Nov. 3, by Commo: 
Council, building brick and concrete sewig: 
pumping station. F. C. Kentz, clk.; adver 
tised in this issue. 


0., Akron—Until Nov. 19. by E. A. Zeis 
loft, dir. Pub. Serv., building Willow Ru 
Trunk Sewer from Marke* to Exchang: 
Sts. J. E. Root, engr.; advertised in this 
issue. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 
*Mass., Bostor—Pub. Wks. Dept., City 
Hall Annex, let contract building vitr. sew 
erage system, in Farragut Rd. extension t 
A. Barnfaldi, 5 Parker Pl, Somerville 


$37,398. 
*™Mass., South Boston (Boston P. 0.)— 
City let contract building overflow exten- 


sion in N and K Sts., Old Harbor, to Bay 
State Dredging Co., 62 Condor St., Boston 
$51,393. 


*xConn., Hartford— City let 
building vitr. sewers in Burnham, Euclid 
and Morningside Sts., to N. C. Casciano 
Co., 20 Lilley Rd., West Hartford. About 
$15,000. 


contract 





*xConn., Waterbury—City let contract 
building vitr. sewer in Woodruff and Re- 
vere Sts., to S. D. Simone, P. O. Box 551 


About $15,000 


N. Y., Long Island City—M. E. Connolly 
pres. Queens Boro., received bids Oct. 29, 


building sewers in (a) Pierce Ave. fron 
4th to 5th Aves., (b) Beeckman St. from 
State to Mitchel Aves., (c) South St. from 


tracks of Long Island R.R. to Rockaway 
Turnpike and in Rockaway Turnpike from 
South St. to Lincoln Ave., (d) regulating 
and grading sidewalk space and laying 
sidewalks in Maspeth Ave. from Cleremont 
Ave. to Grand St.. from C. Kurth, (a) 
$1,269, (ad) $1,890; J. F. Clancy, (a) $1,329 
(b) $6,746; Green Contg. Co., 734 Vernon 
Ave., Brooklyn, (a) $1,663, (b) $7,708, (c) 
Type “B,” $46,732; Pease Bros., (a) $1,765, 
(b) $6,459, (c) Type “A,” $54,842, Typ 
“B,” $45,842, (d) $2.860; Kennedy & Smith 
94 Main St., Flushing, (a) $1,816, (b) 
$7,183, (c) Type “B,” $45,644, (d) $5,495; 
Rotti & Co., (c) Type “A,” $35,850, “Type 
“B,” $35,850; J. H. Johnson, (c) Type °P 
$37,078; A. Paino, (c) Type “B,” $42.553; 
T. King, (c) Type “B,” $42,624; Scott 
Bros. (d) $2.840. Noted Oct. 14. 


*N. Y., Long Island City—M. E. Con- 
nolly, pres. Queens Boro., let contract build- 
ing sewer in Lurting St., to J. F. Clancy, 
$33,955; Fulton St., to J. H. Johnson, [nc., 
$5,008. Noted Oct 14. 


*N. Y., Marcy—State Hospital Comn 
Capitol, Albany, let contract building under- 
ground sewerage and ! 





water supply m- 
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Sewers (Continued) 
nections at Utica State Hospital, here, to 
Seott Bros., Arlington Blk., Rome, $445,- 
745. Noted Oct. 14. 


N. Y., Middletown—State Hospital Comn., 
Capitol, Albany, received bids Oct. 20, build- 
ing underground sewer connections at State 
Hospital, here, from_T. E. O'Brien, 6311 5th 
Ave., Brooklyn, $25,700; R. B. Nellis Scotia, 
(Schenectady P. O.) $27,400. E. W. Tomp- 
kins & Co., 27 Grand St., Albany, $38,000. 
Noted Oct. 7. 


Mich., Detroit—City received bids furnish- 
ing labor and material (except iron man- 
hole rings and covers) building complete 
with backfill, Lateral Sewer 3,310 between 
Livernois, Canterbury and Pembroke Sts. 
and Seven Mile Rd., (b) 3,314 between 
Arlington, Maine, Carpenter and Davison 
Sts., (c) 3,316 between Greeley, Dequindre, 
Davison and Drake Sts., (d) 3,333 between 
Lumley, Springwells and Kirkwood Sts., (e) 
3.334 between Springfield St. and alley east 
of Fairview, Shoemaker and Hearns Sts., 
(f) 3.337 between Woodward, Bauman and 
Carmel Sts. and Seven Mile Rd., (g) 3,339 
between John R., Greendale and Hildale 
Sts. and tracks of Grand Trunk R.R., (h) 
3,341 between John R. St. and alley 1,300 
ft. east of Savannah and Greendale Sts., 
(i) 3,354 between Charleston, Exeter Sts., 
Seven Mile Rd. and point 190 ft. north of 
Lantz St., (j) 3,355 between Exeter St.. 
alley east of Derby St., Seven Mile Rd. and 
tracks of Grand Trunk R.R., (k) 3,360 
between Coventry, Lindale and Lantz Sts. 
and Seven Mile Rd., (1) 3,361 between 
tracks of Grand Trunk R.R., Lantz, John 
R. and Coventry Sts., (m) 3,362 between 
Oakland, Hawthorne, Lantz and State Sts., 
(n) 3,363 between Seven Mile Rd., Lindale, 
Irvington and Lantz Sts., (0) 3,364 between 
Coventry, Irvington, Lantz and State Fair 
Sts., (p) 3,365 between John R., Coventry, 
Lantz and State Fair Sts., (q) 3,366 be- 
tween Cecil, Braden, Martin and Michigan 
Sts. and point north of Horatio St., (r) 
3,367 between Beaconsfield, Rifle Range, 
Munich and Mack Sts., (s) 3,369 between 
Buckingham, Bedford, Warren and Harper 
Sts. from R. D. Baker, 1454 Penobscot 
Bldg., (a) $228.750, (b) $36,719. (c) $78,849, 
(d) $14,693, (i) $30,000, (j) $23,773, (m) 
$16,000, (n) $31,082, (q) $35,000; W. 
Blanck & Co., 827 Ford Bldg., (a) $155,814, 
(b) $35,719, (c) $64,382, (f) $26,172, (h) 
$19,960, (j) $20,125, (q) $20,938; V. Teet- 
aert, 5230 Notre Dame St., (a) $136,630, 
(e) $14,920, (r) $42,266; Liberty Constr. 
Co., 917 Chamber of Commerce, (d) $14.- 
915, (e) $18,950, (f) $33,212, (g) $18.845, 
(h) $23,997, (0) $16,400 (s) $70,000; S. A. 
Duponvich, c/o Dept. Pub. Wks., Detroit, 
(d) $13,100; Lennane Bros., 809 Union 
Trust Blidg., (e) $18,271; Otis Cement 
Constr. Co., 806 Hammond Bldg., (f) $25,- 
146, (g) $14,980 (h) $15,936, (i) $24.591, 
(j) $16,996; Western Constr. Co., 1208 
Ford Blidg., (g@) $18,992, (i) $25,956, (k) 
$8,798, (1) $5,393, (m) $15.850, (mn) $23.- 
990, (o) $13,840. (p) $3,923; MecCordic 
Constr. Co., 400 Penobscot Bldg., (k) $7,775. 
(1) $4,833, (m) $13,306, (mn) $23.688, (0) 
$13,031, (p) $3,828; Lennane & MclIlvenna, 
1205 Book Bldg., (k) $8,000. (1) $4,900. (p) 
$3,850; Langley & Barton, Penobscot Bldg., 
(r) $42,358, (s) $62,638; Detroit Conte. 
Co., 827 Ford Bldg., (r) $39,800, (s) $72,165. 
Noted Oct. 21. 


*Ill., Chieago—Sanitary Dist.. 910 South 
Michigan Ave. let contract building Calu- 
met Sewage Treatment Plant, to T. J. For- 
schner Contg. Co, 125th St. and Michigan 
Ave., $4,900,527; installing conduits in 
Calumet sewage disposal plant, to Amer. 
Sewer & Drain Constr. Co., 2816 North 
Washtenaw Ave., $588,227. 


*Wis., Cedarburg—City let contract 
building new sewerage and water-works 
system. to Brogan & Burns, Green Bay. 
About $83,000. 


*Wis., Manitowoc—City let contract ex- 
vacating and laying storm and domestic 
sewers in Philippen St. from 10th to 14th 
Sts., to Nelesen & Braunel, 306 North 8th 
St. About $16,500. 


*Wis., Wauwatosa—Milwaukee Co. (Mil- 
waukee) let contract remodeling sewage 
disposal plant, here, to Kroening Constr. 
Co.. Majestic Bldg., Milwaukee, $27,252. 
Noted Oct. 14. 


*Minn., Freeport—City let contract 
building 2 mi. sanitary sewerage system, 
involving 5,852 lin ft 8-10 in. vitr. pipe, 110 
lin.ft. 8 in. Class “A” water pipe, 11,667 
lin.ft. exeav. twenty-three 5 ft manholes, 
ete, to Schruth & Jackson, 633 Plymouth 
Bldg., Minneapolis. About $17,000 


*Tex., Dallas—-City let contract building 
storm sewers in South Lamar St., from 


Young to Powhatan Sts.; and Cadiz St, 
from Mill Creek to Austin St., to Cramer & 
Cullum, Dallas, $29,665. 


*Tex., Wichita Falls—State Bd. Control, 
Austin, let contract building sewage dis- 
posal plant, at Northwest Texas Insane 
Asylum, here, to James Constr. Co., Dallas, 
$47,700, 


Wash., Seattle—City received bids build- 
ing sewers in Hinds St., et al. (a) clay 
pipe, (b) concrete pipe, from Fiorito Bros., 
6022 2nd St, N. W.: (a) $46,095, (b) 
$43,547; Colueccio & Erickson, Seattle, (a) 
$46,436, (b) $43,577; Sweeney & Galucci, 
Seattle, (a) $47,625, (b) $44,264. 


Bridges 
PROPOSED WORK 


Conn., Bridgeport—City plans to build 
steel bridge with concrete foundation, over 
Pequonnock River, on East Washington 
Ave. About $150,000. Private plans. 


N. Y., Mays Landing—Bd. Freeholders 
Atlantic Co. plans to build steel bridge on 
Mays Landing-Pleasantville Rd. About 
$45,000. <A. H. Nelson, Guarantee Trust 
Bldg., Atlantic City, engr. 


North Carolina—State Highway Comn., 
Releigh, plans to build one 70 ft. rein.-con., 
arch bridge, (solid barrel arch and earth 
filled spandrels), 18 ft. roadway, on Fed- 
eral Aid Project 96, Yancey Co., also small 
rein.-con. bridges and culverts, on Federal 
Aid Project 48 B, Northampton Co. About 
$15,000 and $16,000 respectively. W. S. 
Fallis, state highway engr. 


North Carolina—State Highway Comn., 
Raleigh, plans to build 315 ft. rein.-con. 
bridge over Roanoke River, at Edwards 
Ferry, between Halifax and Northampton 
Counties, cost $125,000; rein.-con. bridges 
and culverts on Federal Aid Project 68, 
Sampson Co., $295,000. W. S. Fallis, state 
highway engr. 


Ia,, Manchester—Delaware Co. soon re- 
ceives bids building 174 ft. concrete bridge 
over Maquoketa River, to have 26 ft. road- 
way and pedestrian walk on each side. 
About $50,000. Noted May 27. 


Kan,, Abilene—City and Comrs. Dickinson 
Co. having plans prepared by Marsh Eng. 
Co., engrs., 206 Masonic Temple, Des 
Moines, for 120 ft. rein.-con. girder bridge, 
on 8rd St., to have three 40 ft. spans, 28 
ft. roadway and two 5 ft. walks. About 
$35,000. 


BIDS DESIRED 


N. Y., Long Beach—Until Nov. 10, by 
Bd. Supervs Nassau Co., Mineola Court 
House, Mineola, building bascule bridge 
over Wreck Lead, here. J. Merritt, clk.; 
advertised in this issue. 


Pa., Pittsburgh—Pittsburgh Ry. Co., 435 
6th Ave., receiving bids building 110 ft., 
rein.-con. and steel highway bridge, 31 ft. 
wide, over Oak Grace Sta. About $30,000. 


Mich., Bad Axe—Until Nov. 10, by F. F. 
Rogers, state highway comr. at office of 
Bd. Rd. Comrs., Huron Co., building 2 con- 
crete abutments and one 100 ft. low truss 
with 18 ft. roadway, over Pigeon River, 
McKinley Twp., involving 38 cu.yd. rein.- 
con., 309 cu.yd. concrete, 87,000 lb. steel and 
200 cu.yd. channel change. 


Mo., Jefferson City—Until Nov. 8, by 
Clerk Cole Co., Court House, building steel 
bridge over Osage River, near Huber’s 
Ferry, Federal Aid Project 12. E. F. C. 
aoe Co. engr.; advertised in this 
ssue., 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Pa., Williamsport — Lycoming Co. let 
contract improving Jersey Shore Bridge, in- 
volving building creosoted wood floor, con- 
structing sidewalks, painting, etc., to Stand- 
ard Eng. Co., Toledo, O., $20,744. 


*W. Va., Moundsville—See “Streets and 
Roads.” 


* North Carolina—State Highway Comn., 
at div. office, Greensboro, let contract build- 
ing small rein.-con. bridges and culverts, 
on Federal Aid Project 98 A, Moore Co., 
to J E. Lane & Co, Altavista, Va., $87,- 
940. Noted Oct 21. 


*la., Chariton—Lucas Co. let contract 
building one 20 x 20 ft. skew I-beam bridge, 
one I-beam bridge with two 24 ft. and one 
22 ft. spans, 20 ft. roadway, also one 20 x 50 
oa truss bridge, to F. E. Marsh & Co., 
Jefferson, $19,500. Work invglves 320 -cu. 


yd. rein.-con., 2,464 lin.ft, wooden piling 
$1.3 ton structural steel and 10.8 ton steel 
bars. 


*Ss. D., Yankton — Meriden Highway 
Bridge Co., Yankton, let contract building 
substructure for steel and concrete bridge: 
over Missouri River, double deck length 
including approaches, 5,820 ft., span length 
1.680 ft., to Missouri Valley Bridge & Iron 
Co., 4th and Walnut Sts., Leavenworth 
Kan,, $397,500. Total cost, $1,500,000 

*xKan., Lyndon—Osage Co. let contract 
building 114 ft. bridge, 20 ft. roadway, near 
Quenemo, to C. C. Clark, North Topeka 
23,033; 160 ft. bridge, 20 ft. roadway 
4 mi. north of Quenemo, to Maxwell Const: 
Co., Columbus, $28,210. Noted Sept. 30. 


*Ariz., Wickenburg — State Highway 
Dept., Phoenix, let contract building two 
100 ft. steel trusses for span across Hassay 
ampa River, on Federal Aid Project 31, to 
Allied Contr. Co., Inc., Omaha, $17,398 
Noted Oct. 21 


Streets and Roads 
PROPOSED WORK 


Mass., Lynn—City plans to widen Merri 
mac St. About $50,000 W. L. Vennard, 
city engr. 


Conn., Milford—Town plans to pave vari- 
ous streets. About $110,000. Private plans 


New Jersey—State Highway Dept., Tren- 
ton, plans to expend $70,000 on experi 
mental road building in South Jersey and 
Perth Amboy. (No bids on above project.) 

Va., Tazewell—Tazewell Co. plans to 
pave 1 1/5 mi. West Graham Rd., concrete 
About $35,000. H. L. Clairborne, Freder- 
icksburg, engr. 


North Carolina—State Highway Comn.. 
Raleigh, plans to improve 11.6 mi. road 
from Stokes-Surry Co. line, via Pinnacle 
and King to Stokes-Forsyth Co. line, Fed- 
eral Aid Project 121, 18 ft. wide, Stokes 
Co. Work includes clearing and grubbing. 
common and rock excav., one 70 ft. and 
one 400 ft. bridge, concrete culverts, ete 
About $130,000. W. S Fallis, state high 
way ener. 


North Carolina—State Highway Comn., 
Raleigh, had plans prepared for 12.5 mi 
road between Leechville and point north 
of Swann Quarter, Federal Aid Project 88, 
30 ft. wide, involving 91 acres clearing and 
grubbing, 6,410 cu.yd. common excav., 160,- 
750 cu.yd. borrow (or dredging), nine 
3 x-3-4 x 8 ft. rein.-con. culverts, two 40 
ft. rein.-con. deck girder, one 18 ft. and 
one 20 ft. rein.-con. slab bridges, cost 
$160,000; 4.2 mi. road running from Swan 
Quarter, north to connect with above-men- 
tioned road, Federal Aid Project 87, 30 ft 
wide, Hyde Co., 137,644 cu.yd. earth bor- 
row, 1,172 18-24 in. pipe, 466 cu.yd. Class 
A concrete, 34,280 Ib. reinforcing steel, 390 
ft. untreated timber piling, etc., $130,000. 
W. S. Fallis, state highway engr. 


8. C., Charleston—Comrs. Charleston Co. 
plan to build road from city line here to 
Otranto Fork, 80 ft. wide. J. W. Martin, 
Charleston, engr. 


8. C., Spartanburg—City voted $390,000 
bonds to improve various streets. Noted 
May 6. 


Fla., Sebring—Town plans election to 
vote on $115,000 bonds to pave 14-17 mi 
Scenic Highway, Lake Rudy Blvd., Clinch 
Show Drive, Ida Branch, Wall, Orange, et 
al. Sts., 9 and 15 ft. wide, vitr. brick, con- 
crete curbing. Total cost, $345,000. 


Fla., Tarpon Springs—City plans election 
to vote on $61,000 bonds to pave 2.6 mi 
Lemon, Lime, Orange, Pine, Park, Chilito, 
Hibiscus, et al. Sts., Lewis, Grosse, Safford 
and Ring Aves., 18 ft. wide. Work in- 
cludes vitr. brick pavement and 5.2 mi. con- 
crete curbing 


Fla., Tavares—Comrs. Lake Co. plan elec- 
tion to vote on $625,000 bonds to build 24 
mi. road from Mt Dora to Tavares, Eustis, 
St. Johns River, Cassia and Sorrento, 16 ft 
wide, asphalt and sand clay. mB. 2 
Close, Tavares, engr. 


0., Cleveland—City plans to grade, drain, 
curb and pave with brick on concrete base 
East 117th St. from Union to Craven Aves 
and East 107th St. from Euclid to Wilbur 
Aves. About $105,250. R. Hoffman, 618 
City Hall, engr. 


0., Cleveland—City plans to grade, drain 
and pave Willowdale Ave. and West 18th 
St. between West 25th St. and Forestdale 
Ave.; Baltic Rd. between West Blvd. and 
West 110th St., sheet asphalt on concrete 
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cost $144,000: Chester 
East 17th to East 21st Sts., 
from West 25th to West 28th 
or brick on concrete base, 

Hoffman, 618 City Hall, engr 


0., Cleveland—City plans to grade, drain, 
curb and pave Oakwood Rd. from Dundee 
to Eddy Rds., Fidelity Ave. from West 
105th to West 119th Sts. Montana Ave 
from West 58th St. to westerly end, brick on 
concrete base, cost $56,000; East 106th St 
from Union to Elliott Aves; Evelyn Ave. 
from Scranton Rd. to end of pavement, 
Hood Ave. from West 21st to West 28th 
Sts., brick or bituminous concrete on con- 
crete base, $84,000. R. Hoffman, City 
Hall, engr. 


Ml., West Frankfort—Denning Twp. voted 
$60,000 bonds to build concrete road west 
of here. C. B. Mautz, Benton, engr. 


Ia., Lamont—City soon receives bids pav- 
ing 25 blocks, rein.-con.,, asphaltic concrete, 
bitulithic or brick About $80,000. Shock- 
jey Eng. Co., 801 Graphic Arts Bldg., Kan- 
sas City, Mo., engrs. 

Minn., International Falls—City plans to 
expend about $200,000 for street improve- 
ments next year 


Ave. from 
Carroll Ave. 
Sts., asphalt 
$102,000 R 


base, 


Fredonia — Wilson Co. had plans 
improving 2.26 mi. road, 4 mi 
here, 16 ft. wide, involving 9,736 
and 600 cu.yd. borrow excavy., 
feather edge gravel, 130 cu 
77 cu.yd. Class “C” and 6 

11,780 Ib. steel, 


concrete, 
vitr. clay pipe, ete. 


Kan.,, 
prepared 
west of 
cu.yd. earth 
21,769 sq.yd 
yd. Class “A,” 
cu.yd. handrail 
224 ft. 15-18 in 


Neb., 
ceived 
2 and 3 
spring. 

Missouri—State Highway Dept., Jeffer- 
son City. plans to build 8.5 mi. Alexandria- 
Wayland Rd. (Wayland Special Rd. Dist.), 
Clark Co., involving 34,000 cu.yd. earth 
excav., 62,022 sq.yd. gravel pavement, 15 
culverts, cost $81,261; 1.75 mi. Keokuk- 
Wayland Rd. (Wayland Special Rd. Dist.), 
Clark Co., 9,000 cu.yd. earth excav., 16,521 
sq.yd. gravel pavement, 3 culverts, one 30 
ft. concrete bridge, $35,410; 4 mi. Jeffer- 
son Highway (Blue Star Special Rd. Dist.), 
Barton Co., 4,848 cu.yd. earth excav., 28,- 
160 sq.yd. Joplin chats pavement, ‘8 in 
deep, 12 ft. wide, 2 culverts, extensions to 
5 old culverts, one 30 ft. rein.-con. bridge, 
$16,000; 7 mi. Carthage-Springfield Rd 
(Avilla Special Rd. Dist.) Jasper Co., 22,- 
765 cu.yd. earth excav., 42,280 sq.yd. gravel 
surfacing, 7 culverts, extensions to 14 old 
culverts, $29,400; 6 mi. Carthage-Spring- 
field Rd. (Carthage Special Rd. Dist.) 100 
cu.yd. rock excav., 36,240 sq.yd. gravel 
pavement, 5 in. deep, 12 ft. wide, 7 cul- 
Verts, extensions to 10 old culverts, $31,- 
200; 13.5 mi. Kings Highway. 


rejected bids re- 
streets in Dists. 1, 
readvertised in 


Wisner—C ity 

Oct. 7, paving 
Work will be 

Noted Sept. 23. 


Pemiscot 
Co., 26,500 cu yd. earth excav., 26 culverts, 
one 70 ft. and one 55 ft. steel, two 35 ft., 
one 25 ft. and one 40 ft. concrete bridges, 
$43,089; 22 mi. Cape Girardeau-Springfield 
Rd., Bollinger Co.. 100,000 cu.yd. excav. 10 
per cent rock, 77,440 sq.yd. gravel pave- 
ment, 70 culverts, one 300 ft. concrete, one 
150 ft. and one 60 ft. steel bridges, $154.- 
455 


Missouri—State Highway Dept., 
received no bids Oct. 15 building 
Sedalia-Marshall Rd., 24 ft. wide, 
Aid Project 122, Pettis Co., cost 
Noted Sept. 30. 


Mo., Columbia—Boone Co. having sur- 
veys made for grading and building bridges 
on 40 mi. road, 24 ft. wide Elston, Axon 
& Russell 309-11 McDaniel Bidg., Spring- 
field, engrs. 


Mo,, Eminence—Shannon Co. having sur- 
veys made for grading and building bridges 
an 20 mi. road, 24 ft. wide Elston, Axon 
& Russell, McDaniel Bldg.. Springfield, 
engrs 


Mo., Greenfield—Dade Co. having plans 
prepared for graveling 32 mi. road, 24 ft 
wide Elston, Axon & Russell 309-11 
McDaniel Bldg., Springfield, engrs 


Mo., Herman—Gasconade Co. having sur- 
veys made for grading and building bridges 
on 20 mi. road, 24 ft. wide. Elston, Axon 
& Russell, 309-311 McDaniel Bidg., Spring- 
field, engrs. 

Mo., Linn — Osage Co. having surveys 
made grading and building bridges on 15 
mi. road, 24 ft. wide. Elston, Axon & Rus- 
sell, McDaniel Bldg., Springfield, engrs. 


Mo,., Salem—Dent Co. naving surveys 
made for grading and building bridges on 
18 mi. road 24 ft. wide. Elston, Axon & 
tussell, McDaniel Bldg., Springfield, engrs 


Sedalia, 
4.76 mi 
Federal 
$57,270 


Mo., Trenton—City plans to pave 21 
block East 7th and La Clede Sts., 4 blocks 
30 ft. wide, 17 blocks 24 ft. wide, tarvia 
pavement, concrete curb and gutter. Engi- 
neer not selected. 


Mo., Van Buren—Carter Co. having plans 
prepared for grading and building bridges 
on 4 mi. road, 24 ft. wide. Elston, Axton 
& Russell, McDaniel Bldg., Springfield, 
engrs. 


Tex., Kaufman—Kaufman Co. rejected 
bids received Sept. 28, surfacing with 3-in. 
bituminous topping, 10.54 mi. Highway 40 
through Precinct 1, and 16.21 mi Highway 
15, a Aid Project 130. Noted Sept. 
2 and 9. 


Tex., Marlin—Falls Co. rejected bids re- 
ceived Sept. 30, bituminous topping 6.78 mi. 
Highway 2 through Precinct 1. Work will 
be readvertised. Noted Oct. 14. 


Tex., Paris—Lamar Co. rejected bids 
received Sept. 24, grading, surfacing and 
draining 4.8 mi. Highway 19 east and west 
through here; 4.85 mi. Highway 5 north 
and south through here. Work will be re- 
advertised W. M. Fooshu, co. engr. Noted 
Oct, 7. 


Tex., Sanderson—Terrell Co. voted $250,- 
000 bonds to build link across county on 
Robert LE. Lea Highway. 

Smith Co. rejected bids re- 
building 2.45 mi. Highway 37 
Above action taken 


Tex., Tyler- 
ceived Oct. 5, 
north from Linsdale. 
on account of unstable and declining con- 
dition of market for bonds Work post- 
poned until later date. D. K. Caldwell, co. 
engr. Noted Sept. 30. 


Tex., Wichita Falls—City voted $340,000 
bonds to pave various streets J. Mont- 
gomery, city engr. Noted Oct. 7. 


Cal., San Diego—San Diego Electric Ry. 
Co., Union Bldg., San Diego, plans to ex- 
pend $40,000 during fiscal year on repaving 
along tracks and replacing tracks with 
heavy rails 

BIDS DESIRED 

R. LL, Providence—Until Nov. 17, by 
Water Supply Bd., City Hall, surfacing 3.4 
mi. Plainfield Pike, bituminous concrete. 
F. EK. Winsor, ch. engr.; advertised in this 
Issue. 


N. ¥., New York—Until Nov. 3, by H. 
H. Curran, pres. Manhattan Boro., regulat- 
ing and repaving with granite block on con- 
crete foundation roadway of Chambers St., 
curb to rail, fromt Greenwich to West Sts. 
and Canal St., between tracks, from Bowery 
to Centre St. and from Centre St. to Bway. 


N. ¥., New York—Until Nov. 4, by H. H. 
Curran, pres. Manhattan Boro., regulating 
and repaving with sheet asphalt on concrete 
foundation, roadway of 54th St. from 7th 
to 9th Aves. Noted Oct. 21. 


Pa., Curwensville—Until Oct. 30, by G. 
W. Anderson, pres. Bd. Supervs. Pike Twp., 
building 3,000 ft. road from Bloom Farm 
to Ferguson Twp., 18 ft. wide, bituminous. 
About $18,000. J. A. Dale, Curwensville, 
engr. 


Maryland—Until Nov. 9, by State Rds. 
Comn., 601 Garrett Bldg., Baltimore, grad- 
ing and draining 2.25 mi. state highway 
from end of Contr. 520 toward New Wind- 
sor, Carroll Co., Contr. CI-27. 7. a 
Mackall, chn.; advertised in this issue. 


S. C.. Newberry—Until Nov. 8, by J. C. 
Samples, superv. Newberry Co., clearing 
and top soiling 4.231 mi. Piedmont High- 
way, Federal Aid Project 65. a s 
Weisiger, Laurens, engr. 


La., Homer—Until Nov. 8, by Highway 
Dept., Bd State Engrs., 332 Maison 
Blanche Annex, New Orleans, building 17.75 
mi. Sect. A, Homer-Arcadia Highway, and 
17.26 mi. Sect. B, Homer-Magnolia High- 
way. D. Buie, state highway engr. 


Indiana—By Bd. Co. Comrs. building 
reads in following counties: 

Nov. 3, Knox Co., Vincennes, 3,075 ft. 
Cc. J. Thompson Rd., Vincennes Twp., con- 
crete; 11,668 ft. F. J. Kapps Rd. Vin- 
cennes Twp., concrete. J. S. Nicholson, 
aud. 

Nov. 4, Porter Co., Valparaiso, 0.73 mi. 
Cc W. Hall et al. Rd., Center Twp., gravel; 
2.77 mi. R. M. Phillips Rd., Porter Twp., 
gravel. B. H. Kinne, aud. 

Nov. 15, Lake Co., Crown Point, D. 
Brown et al. Rd., North Twp., gravel. G. 
M. Foland, aud. 


Michigan—Until Nov. 5, 
way Comn. at dist office, 221 Pratt Bidg., 
Kalamazoo, placing beach gravel adjacent 
to Federal Aid hte 32, Allegan Co., in- 
volving 18,000 cu.yd, gravel stock piles. 


by State High- 
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Michigan—Until Nov. 9, by State }i 
way Comn. at office of Bd. Comrs. 
kegon Co., Muskegon, grading and dra 
7.936 mi. Federal Aid Project 43, Sec: 
Muskegon Co., involving 41,830 cu.yd 
excav., 1,101 lin.ft. pipe culverts, ete. N, 
Oct. 21. 


Michigan—Until Nov. 9, by State H 
way Dept., at dist office, Haskins Blk.., « 
illac, grading, draining and surfacing 
mi. State Trunk Line Rd. 13-9, Sect 
Wexford Co., involving 33,306 cu.yd. ea 
excav., 32,597 sq.yd. base course gra 
slag gravel or stone gravel surface. 


Minn., Duluth—Until Jan. 2, by s&s 
Louis Co., widening, improving and bu 
ing concrete culverts on 31 mi. Mesa} 
Trunk Rd. between Iron Junction and Pro 
tor} widening, improving and graveling : 
mi. Meadowlands Trunk Rd. between Hi! 
bing and Meadowlands. About $150.00 
and $125,000 respectively. R. W. Act 
co. engr. 


Montana—Until Nov. 5, by State High 
way Comn., Helena, building 5 mi. Federa} 
Aid Project 88, Sanders Co., involving 38 
128 cu.yd. excav., 30,305 sta. yd. overhaul 
2,049 cu.yd. gravel surfacing, 33 cu yd 
Class “B” concrete in headwalls, 801 lin ft 
12-24 in. pipe culvert, 26 cu.yd. Class “A” 
and 48 cu.yd. Class “B” concrete in bridges 
29,575 ft. lumber in guard rail, 14,516 ft 
lumber in bridges, ete. About $30,000 
J. N. Edy, state highway engr. 


_ Mo., St. Louis—Until Nov. 16, by city 
improving 3,000 ft. Natural Bridge Rd. from 
Union Blvd. to Clara Ave., 25 ft. wide, in 
volving 8,335 sq.yd. vitr. brick And 3,000 
lin ft. granite curbing. About $62,200. W 
W. Horner, city engr. 


Tex., Bay City—Until Nov. 13, by J. F 
Perry, judge Matagorda Co., surfacing and 
draining 7.31 mi. Highway 12-A, Federal 
Aid Project 135, involving 74.16 cu.yd. 1:2:4 
concrete, 13,720 cu.yd. shell, 5,750 Ib. rein 
forcing steel and 33,169 cuyd. earth bor 
row. About $53,735. J. C. Carrington, Bay 
City, co. engr. Noted June 10 


Tex., San Marcos—Until Nov. 8, by J. R 
Wilhelm, judge Hays Co., grading, surfac- 
ing and draining 13.35 mi. Fredericksburg 
Rd., involving 24.4 acres grubbing, 344 cu 
yd. rubble masonry, 10,800 Ib. reinforcing 
steel, 21,955 cu.yd. earth, 422 cu.yd. solid 
rock and 1,348 cu.yd. loose rock excay, 
166.5 cu.yd. 1:2:3%, 69.8 cuyd. 1:2:4 
and 70.6 cu.yd. 1:24:5 concrete, ete. About 
$40,445. J. W. Puckett, Buda, co. engr 


Tex., San Marcos—Until Nov. 8, by J 
W. Wilhelm, judge Hays Co. grading, sur- 
facing and building concrete culverts on 3.7 
mi. Highway 20-A, involving 11 acres clear- 
ing and grubbing, 23 cu.yd. concrete, 414 
Ib. reinforcing steel, 6,188 cu.yd. crushed 
rock at quarry. 9,191 cu.yd. borrow, 6,348 
cu.yd. earth and 501 cu.yd. rock excav., 
ete. About $24,000. J. W. Puckett, Buda, 
co. engr. 


Tex., Waxahachie—Until Nov. 8, by F 
L. Wilson, judge Ellis Co., gravel surfacing 
23 mi. Rd. Dist. 3, involving 43,000 cu.yd. 
gravel; grading, gravel surfacing and 
draining 8.5 mi. Ennis-Waxahachie Rd. and 
7 mi. K. Fearls Rd., involving 45,000 cu.yd 
grading, 700 cu.yd. concrete in culverts, 
36,000 cu.yd. gravel, etc. G. G. Edwards, 
Ennis Natl. Bank Bldg., Ennis, engr. 


Arizona—Until Nov. 11, by T. Maddock. 
state highway engr., at office of Bd. Superv 
Apache Co. (St. John), building Sect. A, 
Holbrook-St. Johns Highway, Federal Aid 
Project 6, near Hunt, 20 ft. wide, Apache 
Co., involving 1800 cu.yd. earth excav., 
9,700 cu.yd. borrow, 170 cu.yd. concrete and 
5,600 cu.yd. gravel surfacing, etc. 


Ariz., Tucson—Until Nov. 3, by Pima Co 
Highway Comn., New City Hall, building 8 
mi. Aravaca Rd. beginning on Tucson- 
Nogales Highway, 2 mi. south of Conti- 
nental and extending west toward Aravaca, 
involving 32,000 cu.yd. grading, 361 cu.yd 
eoncrete, 11,700 cu.yd. surfacing and other 
incidental work. R. E. Fishburn, chn. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

* Massachusettse—State Dept. Pub. Wks., 
Div. Highways, Boston, let contracts pav- 
ing 5,000 ft. state highway, Oxford, bitu- 
minous macadam, to Hassam Paving Co., 
17 Federal St., Worcester, $41,000; 700 ft 
state road, Shrewsbury, bituminous maca- 
dam, to A. Palladino, 51 Circuit Ave, New- 
ton Highlands, $9,414. Noted Oct. 21. 


*Mass., Boston—City let contract grad- 
ing and paving sidewalks in Irving West 
Adams Park (Roslindale), to A. G. To™ma- 
sello, 69 Gibson St. Dorchester. $17.210: 
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pbuilding brick walks and oak seats in Park- 
man memorial bandstand, on Common, to 
1. C. Coleman & Sons Co., 1620 Tremont 
St., Roxbury, $25,000. 


*Mass., West Roxbury (Boston P. 0.) 
Dept. Pub. Wks., City Hall Arinex, Boston, 
let contract paving Castleton, Halifax and 
Zamora Sts., sheet asphalt, to J. Kelly Co., 
5 Ulmer St., Roxbury, $23,316. 


*xConnecticut — State Highway Dept., 
Hartford, let contract graveling 2,950 ft. 
Mill Plain Rd., Danbury, to L. Loughi & 
Rros., 43 Center St., Torrington, $17,904. 
Noted Oct. 14. 


N. Y., 8S. L, St. George—C. D. Van Name, 
pres. Richmond_Boro., receved bids Oct. 
20, ‘repaving Richmond Turnpike from 
Louis St. to Clove Lake, from C. Vander- 
bilt, $109,000; W. P. McDonald, Port Rich- 


mond, $115,138 ; Awixa Corp., $117,334 
Noted Oct. 14. 
*N. J., Livingston—Essex Co. (Newark) 


let contract grading, curbing and excavat- 
ing Laurel Ave., to Nesto Contg. Co., 64 
State St., Newark, $17,750. 


*N. J., New Brunswick—Middlesex Co 
let contract paving .5 mi. Lincoln Blvd., 22 
ft. wide, to M. I. Demarest, Sewaren, 
$31,253. 


*N. J., Phillipsburg—Phillipsburg Tran 
sit Co. let contract laying 3,960 ft. brick 
on concrete bed, 21 in. each side of rails, 
to Korp & Korp, Phillipsburg. About 
$20,000. 


*W. Va., Moundsville—Comrs. Marshall 
Co. let contract grading and draining 
Round Bottom Rd., Clay Dist., to J. W. 

Travis and A. R. Acker, Moundsville; build- 
ing 25 ft. arch, to Luten Bridge Co., Clarks- 
burg. About $25,000. 


*xNorth Carolina—State Highway Comn., 
div. office, Greensboro, let contract improv- 
ing 9.64 mi., Federal Aid Project 101B, 
18 ft. wide, "Randolph Co., and 21.82 mi. 
road betweeen Pittsboro and Chatham- 
Randolph Co. line, 18 ft. wide, Chatham 
Co., to J. T. Plott, Greensboro, $62,560 and 
$125,370, respectively; 5 mi. road from 
Sparta to Glade Creek, Federal Aid Project 
125A, 12 ft. wide, Alle ghany Co., to W. E. 
Graham, Mt. Ulla, $139,510; 11.93 mi. road 
from Virginia State line ‘to Yanceyville, 
Federal Aid Project 112, 18 ft. wide, Cas- 
well Co., to J. M. Gregory & Co., Laurens, 

C., $63,300. Noted Oct. 21. 


North Carolina—State Highway. Comn., 
at dir. office. Kinston, received bids Oct. 20, 
improving (1) 11 mi. road between Duplin- 
Pender Co. line, via Burgard to New Han- 
over line, Federal Aid Project 81, 18 ft. 
wide, Pender Co., involving (a) 31 acres 
clearing and grubbing, 112,200 cu.yd. com- 
mon excav. and borrow, 576 ft. 15 and 
24 in. terra cotta pipe, 68,800 cu.yd. top- 
soiling, ete., (b) 1,908 cu.yd. Class A con- 
crete, 160,790 Ib. reinforcing steel, 1,400 
lin.ft. expansion plates and bolts, 2,250 ft. 
untreated timber piles, etc.; (2) 12.03 mi 
road from Broad River Bridge via Reels- 
boro to Bayboro, Federal Aid Project 96 
30 ft. wide, Pamlico Co., (a) 21 acres clear- 
ing and grubbing, 55,730 cu.yd. excav. and 
borrow, ete., (b) 991 cu.yd. Class A con- 
crete, 84,440 lb. reinforcing steel, 1,100 Ib. 
expansion plates and bolts, 2,790 ft. un- 
treated timber piling, etc.; (3) 957 mi. road 
between Ayden and Greenville, via Winter- 
ville, Federal Aid Project 65, 30 ft. wide, 
Pitt Co., (a) 11 acres clearing and grub- 
bing, 56.885 cu.yd. excav. and _ borrow, 
43,500 cu.yd. sta. overhaul, (b) 844 cu.yd. 
Class A concrete, 63,570 Ib. reinforcing 
steel, 500 Ib. expansion plates and bolts, 
1,410 ft. untreated timber piling, ete., from 
Porter & Boyd, Realty Bldg., Charlotte, (la 
and b), $249,024 (2a and b), $116,922; 
Eagle Eng. Co., New Bern, (2b) $57,697; 
Hudwell & Hodges, New Bern, (2a) $58,- 
sag ion & Peck, Greenville, (3a), 


*N. C., Asheville—City let contract im- 
proving main streets, involving 7,500 cu.yd. 
excav. and grading, 24,600 sq.yd. sheet 
asphalt, 5,500 lin.ft. combination concrete 
curb and gutter, 2,500 sq.yd. sidewalk, etc., 
to R. G. Lassiter, Oxford. About $124, 600. 


*S. C., Charleston—Comrs. Charleston 
Co. will build 7 mi. Mary and Johns Island 
Rd., concrete. About $400,000. Work will 
be done by day labor. J. W. Martin, 
Charleston, engr. 


*S. ©€,, Darlington—Comrs. Darlington 
Co. let contract topsoiling 20 mi. road from 
Darlington to Chesterfield Co. line. sand 
clay, to J. T. Plott, Greensboro, N. C. 
About $140,000. Noted Sept. 30. 
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SEWAGE TREATMENT PLANT—CHICAGO, ILL, 


Bids were received by 


Sanitary District of Chicago, 910 South Michigan Ave., Oct. 7th 


for constructing Calumet Sewage Treatment Plant, from (A) T. J. Forschner Contg 
Co., 125th St. and Michigan Ave., (awarded contract); (B) Ready & Callahan Coal Co 
133 West Washington Ave.; (C) Marquette Constr. Co., 111 West Washington St 


The unit bids were as follows 


150,000 cu.yd. earth excavation 

5 cu.yd. rock excavation 

7,500 sq.yd. macadam pavement 

750 sq a stone walks 

18 inlet basins 

1,250 cu.yd. concrete, Class “A” 
28,000 cu.yd. concrete, Class “B 

250 cu.yd. concrete, class “C"' 

3,000, lb. reinforcing steel 

350,000 Ib. reinforcing mesh 

40,000 Ib. miscellaneous steel 

40,000 Ib. iron castings 5 
850 lin.ft. 6-in. cast-iron water pipe 8 
165,000 Ib. cast-iron pipe 

150 lin.ft. 8-in. tile pipe 

800 lin.ft. 12-in. tile pipe 

150 lin.ft. 24-in. tile pipe 

3,000 lin.ft. 4-in. tile underdrain 

100 cu.yd. brick masonry 

3,000 cu.yd. sand fill 

40,000 Ib. galvanizing. 

Venturi meters (lump sum). 
Sedimentation tank equipment (lump sum) 
Sludge bed equipment (lump sum) 
Aération tank equipment (lump sum) 
Aération settling tank equipment (lump sum) 
Sprinkling filter (lump sum) 


\ B S 
$6 90 $8 00 $9 25 
5 00 5.00 5 00 
7. 00 6 00 5 00 
3 40 3 50 2 50 
80 00 135. 00 125 00 
59 00 73 00 79 00 
64 00 72 00 75.00 
25 00 32 00 54 00 
23 22 15 
25 27 25 
15 30 32 
30 28 20 
7.00 5.50 5.50 
20 20 20 
1.50 1.co 1.00 
3.00 2.00 1.50 
. 6 50 5 00 4.00 
1 00 2 00 90 
60 00 55.00 65.00 
7.00 9.00 9.00 
20 20 15 
79,892 00 65,000 00 55,000. 00 
493,290.00 410,000.00 475,000.00 


79,874.00 70,000. 00 60,000. 00 
59,910.00 55,000.00 60,000.00 
49,928 00 35,000.00 40,000 00 
133,784 00 130,000 00 98,000.00 


Dosing tank and sec. settling tank equipment (lump sum) 44,946 00 35,000 . 00 45,000 00 


Air piping (lump sum) 


Supply, effluent, sludge and drain piping (lump sum) 


Industrial railway (lump sum) 
10M. feet b.m. sheeting 


Extended totals 


33.957 00 31,000 00 —-30,000. 00 
28.964 00 20,500.00 26.000 00 
55.917.00 57,000 00 —- 40,000 00 

50 00 50.00 50 00 
$4,900,527 $5,138,705 «$5,211,025 


SEWAGE CONDUITS—CHICAGO, ILL. 


Bids were received by Sanitary District of Chicago, 910 South Michigan Ave., Oct. 7th, 
for installing sewage conduits in connection with the Calumet Sewage Disposal Plant, 


from (A) Amer. Sewer & Drain Constr. 
contract); (B) Nash Bros., 
125th St. and Michigan Ave. The unit 


1,600 lin.ft. 3-barreled conduit—low level 
720 lin.ft. 3-barreled conduit—high level. 
120 lin.ft. 9-foot conduit......... 


“onnection at Calumet pumping station ‘(lump sum) 


Junction chamber at Cal. Treat. Wks. (lump sum) 
125 lin.ft. standard manholes............ 
250,000 Ib. reinforcing steel .............. 
6,000 Ib. castings and miscellaneous metals. 

100 M. ft. b.m. timbering 

50 cu.yd. additional excavation, open cut. 

10 cu.yd. additional excavation, tunnel 

100 cu.yd. additional concrete, class B, open cut. 
10 cu.yd. additional concrete, class B, tunnel 

10 cu.yd. additional concrete, class Cc. open cut. 
10 cu.yd. additional concrete, class C, tunnel 

10 cu.yd. brick work ‘ hte 


Extended totals. 


*xOhio—State Highway Comn., Columbus 
let contract grading, building bridges and 
culverts and paving roads in following 
counties: 

Athens Co., Sect. “R” Logan-Athens Rd., 
0.637 mi.,- brick on rolled foundation, to 
F. Beckler, Athens, $41,093. 

Clermont Co., Sect. “N-2”" Milford-Hills- 
boro Rd., 3.548 mi., waterbound macadam, 
W. Hogan, Milford, O., $100,100. 

Sect. “A” Milford-Vera Cruz Rd. 2.433 
mi., waterbound macadam, C. L. Wright, 
Cincinnati, $69,552. 

Hancock Co., Sect. “D” Lima-Sandusky 
Rd., 6.047 mi., rein.-con., Dorsey Constr. 
Co., Findlay, $258,763. 

Hocking Co., Sect. “P-1" Logan-New 
Lexington Rd., 5.351 mi., bituminous mac- 
adam, J. Petrie, Logan, $214,276 

Sect. “N” Logan-Chillicothe Rd., 6.53 mi.., 
waterbound gravel, Curry & Hayes, Eaton, 
$151,797. 


Lorain Co., Sect. “O" Medina-Norwalk 
Rd., 2.5 mi., waterbound macadam, Ald- 
rich, Ellison & Betts, Spencer, $63,264. 


Mercer Co., Sect. “K-1" Celina-Greenville 
Rd., 1.5 mi., rein.-con., M. lL. Hinton Co., 
Celina, $65,035. 

Pike Co., Sect. “A” Waverly-Coopersville 
Rd., 6.1403 mi., waterbound gravel, W. D. 
Winchell Co., 337 Siebert St., Columbus, 
$40,349. 

Sect. “B” Waverly- Cosgummye Rd., 6.734 
mi., waterbound gravel, C. A. Arthur, Jack- 
son, $34,707. 

Summit Co., Sect. “A” Akron-Youngs- 
town Rd., 2.49 mi., bituminous concrete, 


ae Constr. Co.. 903 Lorain Co., Bank 
yria, $122,696. 


Co., 2816 North Washtenaw Ave., 
Salle St.; (C) T. J. Forschner Contg. Co., 
bids were 


10 South La§g 


(awarded 


as follows: 


A B Cc 
$742 50 $257.00 $265.00 
174 50 188.50 210.09 
103 00 126.00 118.50 
11,424 25 15,120 00 15,500 00 
3,72. 50 4,250 00 11,000.00 
15.00 18 00 16.50 
iW 18 22 
14 20 20 
129.00 135.00 137.50 
10.00 14.00 10.50 
21 00 16.00 22.50 
20.00 24.00 27.50 
28.00 31.00 33.75 
21.00 26.00 23.75 
24.00 27.50 32.75 
57.50 50.00 65.00 
$588,227 $666, 845 $692,985 


Sect. “Q” Akron-Medina Rd., 2.27 mi., 
rein.-con., W. A. Lyon, Ravenna, $129,167 

Williams Co., Sect. “D’” Bryan-Wauseon 
Rd., 1.582 mi., bituminous macadam, J. A. 
Elder, Bryan, $67,017. 

Meigs Co., Sect. “1.” Pomeroy-Athens Rd. 
2.839 mi., grading, constructing bridges and 
culverts, Stone & Constr. Co., Maumee, 
$42,703. 

Sect. “M” Pomeroy-Athens Rd., 4.907 mi., 
grading roadway and constructing bridges 
and culverts, J. P. Long, Centerburg, 
$79,166. 

Lake Co., Sect. “A” Painesville-Ravenna 
Rd., 4.735 mi., grading, constructing bridges 
and culverts, Wilms-Hogan Constr. .Co., 
Cleveland, $29,491. 

Defiance Co., Sect. “E” Bryan-Ft. Wayne 
Rd. 1.77 mi., constructing bituminous mac- 
adam top course and shaping berms and 
ditches, D. M. Roach, Defiance, $21,686. 

Jefferson Co., Sect. “J” Ohio River Rd., 
0.085 mi., removing rock cliff and sealing 
clay seam, H. Brown & Allen, Ellsworth 
Station, O., $11,265. Noted. Oct. 14. 


*0., Cleveland—City let contract surfac- 
ing East 118th St., involving 2,090 sq.yd. 
asphalt, to Cleveland Trinidad Paving Co., 
The Arcade, $15,928. 


*0., Westerville—Franklin Co., Colum- 
bus, let contracts grading, draining and 
paving with brick, 2,087 ft. Sect. 1 State 
St., 30 ft. wide, also 1,038 ft. Sect. 2 State 
St., 30 ft. wide, to W. F. Schwartz. Sun- 
bury Pike, Columbus, $58,943 and $31,525 
respectively. Noted Oct. 21. 


*0., Youngstown—Mahoning Co. let con- 
tract renaving. 1.200 ft. Moahnnine Ava. 
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bridge, 60 ft. wide, creosote wood block, to 
Capitol Constr. Co. Dollar Bank Blidg., 
$73,890. 


*Ind., 
improving 
wide, and 1 mi 
Contg. Co., 
600 respectively 


Terre Haute—City let 
1,400 ft. North 25th 
North 19th St., 
705 Ohio St., $14,000 
Noted Aug. 19 


*&Mich., Lake City—RBd. Rd. Comrs. Mis- 
saukee Co. let contract grading, draining 
and surfacing 5.406 mi. State Trunk Line 
Ra 55-2, Sect B. 16 ft wide i. <. da 
Simon and P. J. Theisen, Big Rapids, $48,- 
958. Noted Oct. 7. 


* Wisconsin — State 
Madison, let contract 
Madison-Sauk City Rd 
Federal Aid Project 12, Dane Co., to G. E 
Fitton & Son, 838 East Johnson St., Madi- 
son, $18,738 Work involves 4,931 cu.yd 
gravel surfacing, at $3.80 per cu.yd. Noted 
Oct. 7. 


contracts 
St., 20 ft 
to Foulkes 
and $69,- 


Highway Comn., 
graveling 2.71 mi 


(Springfield Hill), 


* Wisconsin—State Highway Comn., Mad- 
ison, let contract improving Alma-Mondovi 
Rd., Federal Aid Project 135, Buffalo Co., 
to Ofstie & Mulheron, Spring Valley, 
$46,092. 


Ia, Sioux City—City let contract paving 
6,600 sq.yd. Leech St., to Dayton Constr. 
Co., Kansas City, Mo. About $30,000. 


*Minn., Shakopee—Scott Co. let contract 
building 7 mi. Federal Aid Project $3, 
State Rd. 9, involving 6 acres clearing. 4 
acres grubbing, 181,000 cu.yd. excav., 418,- 
000 cu.yd. overhaul, 11,500 cu.yd. gravel 
surfacing, ete., to J. Cox, 567 Gilfillian 
Bldg., St. Paul, $102,448. 


*N. D., Carrington—Comrs. Foster Co. 
let contract grading 5 mi. Federal Aid 
Project 102, 24 ft. wide to Stanley Bros, 
Grand Forks, $16,845. 


*N. D., Stanley—Comrs. Mountrail Co 
let contract building 12 mi. Federal Aid 
Project 75, to Stanley Bros., Grand Forks 
Work involves 119,246 cu.yd. excav., at $.60 
per cu.yd., 9,335 cu.yd. overhaul, $.10, ete., 
total cost, about $90,000 


Missouri—State Highway Dept., Fayette. 
received no bids Oct. 13, building 1 mi 
Natl Old Trails Rd., 24 ft. wide, Federal 
Aid Project 95, Howard Co. About $14,459 
Noted Sept. 30. 


*Missouri—State Highway Dept., Jeffer- 
son City, let contract building 1.1 mi. road 
from Novinger, westward, 24 ft. wide, State 
Aid Project S 20.6. Adair Co, to W 
Stoecker, City Hall Bldg., Webster Groves, 
$16,735. Noted Oct. 21. 


Missouri—State Highway Dept., Keytes- 
ville, received bids Oct. 13, building (1) 1.6 
mi. Sect. 2 state road from Chariton River 
southeastward, State Aid Project S 20.8. 
Chariton Co., involving (a) 4,806 cu.yd 
earth excav., (b) 11,624 cu.yd. borrow, (c) 
2.2 cu.yd. Class “C” concrete masonry, etc. 
(2) 1.13 mi. Sect. 1 state road from Mussel! 
Fork Creek westward, State Aid Project S 
20.8, Chariton Co., (a) 896 cu.yd. earth 
excav., (b) 37,191 cu.yd. borrow, etc., from 
C. Parker, Keytesville, (la) $0.60 per cu 
yd., (1b) $0.50, (1e) $30, (2a) $0.60, (2b) 
$0.50, total cost $8,948, (2) $9,982; W. E 
Gaugh and H. Washam, Moberly. (1a) 
$0.65, (1b) $0.55, (1c) $30, (2a) $0.65, (2b) 
$9.55, total cost (1) $9,766, (2) $21,981; T. 
Maloney, St. Louis, (la) $0.60, (1b) $0.60 
(1c) $25, (2a) $0.60, (2b) 0.60, total cost 
(1) $10,100, (2) $24,594. Noted Sept. 30. 


*Missouri—State Highway Dept., St 
Joseph, let, contract grading and building 
culverts on 20.02 mi. St. Joseph-Atchison 
Ra., Buchanan Co., to M. Costello, South 
22nd St, St. Joseph, $156,774. Former con- 
tracts cancelled. 


*Tex., Ft. Worth—Tarrant Co. let con- 
tract grading and surfacing 2.27 mi Ft. 
Worth-Webb Rd., involving 28,000 sq.yd. 
asphaltic concrete, to Womack Constr. Co., 
Ft. Worth, $31,472. 


*Tex., Jourdanton—Atascosa Co. let con- 
tract grading, surfacing and draining 13.47 
mi. Highway 9 from Pleasanton to Bexar 
Co., 16 ft. wide, to W. T. Montgomery, 
Alamo, Bank Bldg., San Antonio, $187,639; 
including 10% for engineering and contin- 
gencies, also freight charges on gravel. 


Work involves 26.8 acres clearing and grub- 
ing, 55,183 cu.yd. earth borrow excav., 31,- 
610 cu.yd. gravel, 523.2 cu.yd. Class “A” 
and 93.8 cu.yd. Class “B” concrete. Noted 
Aug. 19. 


*Tex., Marlin—Falls Co. let contract 
grading, surfacing and draining 6.78 mi. 
Highway 2 through Precinct 1, 17 ft. wide, 
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to Phipps & Whatley, Marlin, $97,151; in- 
cluding 10% for engineering and contingen- 
cies. Noted Oct. 14 


*&Tex., Paris—Lamar Co. let contracts for 
(1) improving 27.7 mi. Highway 5 from 
Fannin Co. to Red River, involving 7.82 
acres clearing and grubbing, 3,250 cu.yd. 
ditching and 173,177 cu.yd. borrow, (2) 
22.16 mi. Highway 19 from Delta Co. to 
Oklahoma state line, 29.6 acres clearing 
and grubbing, 1,850 cu.yd. ditching, 165,066 
cu.yd. borrow excav., etc., to Smith Bros. 
and Healey Constr. Co., c/o Smith Bros.. 
Crockett, (1) $61,144, (2) $68,718, both in- 
cluding 10% for engineering and contingen- 
cies. Noted Oct. 7. 


Tex., Rockport—Aransas 
bids Oct. 8, improving 9.51 mi. Rockport- 
Aransas Rd., 16 ft. wide, (a) 9.515 mi. re- 
shaping shoulders, surfacing, hauling and 
placing 23,168 cu.yd. mud shell, (b) fur- 
nishing mud shell, from Heldemfels Bros., 
Rockport, (b) 16,086; Aransas Shell Constr. 
Co., Aransas Pass, (a) $49,380; Miller 
Constr. Co., Port Lavaca, (a) $51,500. 
Noted Sept. 30. 


Co. received 


*Tex., San Antonio—Bexar Co. let con- 
tract surfacing 6.2 mi. Highway 9, Pleas- 
anton Rd., 1 in. rock asphalt treatment, to 
Chapin-Coglazier Constr. Co., Moore Bldg., 
$43,542; including 10% for engineering and 
contingencies. Noted Oct 21. 


*Tex., San Antonio—City let contracts 
grading, curbing and paving .52 mi. New 
Braunfels Ave., from Commerce to Dilworth 
Aves., and .37 mi. Jones Ave., from Kendall 
to Layer Sts., to Uvalde Rock Asphalt Co., 
San Antonio, $40,165 and $34,934, respec- 
tively; .86 mi. Ruiz St., from Laredo to 
Trinity Sts., .44 mi. McCullough Ave. from 
Cypress to Dewey Sts. and .54 mi. Brooklyn 
Ave., from Oakland to Cypress Sts., to 
Southwest Bitulithic Co., Gunter Bldg., 
$83,529, $43,568 and $40,177, respectively. 
Noted Sept., 23. 


Tex., San Antonio—City received bids 
Sept. 27, grading, curbing, paving, etc., .41 
mi. Cypress St.. from Brooklyn to McCul- 
lough Aves., and Dallas St.,, from Romana 
St. to Brooklyn Ave., from Uvalde Rock 
Asphalt Co., San Antonio, $33,431; South- 
west Bitulithic Co., Gunter Bldg., $36,188. 
Work involves 6,800 sq.yd. bituminous or 
rock asphalt and 4,050 lin.ft. concrete curb- 
ing. Noted Sept. 23. 


New Mexico—State Highway Dept., 
Capitol Bldg., Santa Fe, let contract to Lee 
Moor Contg. Co., 302 Two Republics Bldg., 
El Paso, Tex., building 5.871 mi. road be- 
tween Bernalillo and south line of San- 
coval Co., Federal Aid Project 36, San- 
doval Co., $39,862, 8 mi. road between 
Lordsburg and Steins, Federal Aid Project 
44, Hidalgo Co., $44,509; to French & Har- 
vey, Santa Fe, building 5.599 mi. road be- 
tween east end of Project 19 and Dona 
Co. line, Federal Aid Project 45, Luna Co., 
$39.701, 11.572 mi. road between Valmont 
and Escondido, Federal Aid Project 49, 
Otero Co., $42,952. Noted Sept. 30. 


* Washington — State Highway Comn., 
Olympia, let contract grading and graveling 
1.61 mi. Inland Empire Highway from Rich- 
land to Kennewick, Benton Co., to Root & 
Joslin, Spokane, $29,517. Noted Sept. 23. 


*Wash., Seattle—A. H. Dimock, 
424 35th St., let contract grading Bothell 
Way. et al., involving 7.5 acres clearing 
and grubbing, and 20,000 cu.yd. excav,. to 
G. Rerick, Lyon Bldg., $24,370. Noted 


Oct. 21. 


*Cal., 
Diego Co. 
Rd., 


engr., 


San Diego—Bd. Supervs. San 
let contract grading 3-B Julian 
to Hard Bros., Ripon, $62,523. 


Railways 
PROPOSED WORK 


Pennsylvania — Altoona Logan Valley 
Electric Ry. Co., 11th St. and 12th Ave., 
Altoona, plans to build 3 mi. new line from 
Plank Rd., Logan Twp., to Harrison Ave., 
East End, Altoona. About $40,000. F. 
Tingley, Altoona, engr. 


Excavation and Dredging 
PROPOSED WORK 
Lexington — Drainage — Holmes- 


Miss., 
Yazoo-Humphreys D. D. retained Morgan 
Eng. Co., engrs., Goodwyn Institute, Mem- 
phis, Tenn., to make surveys for drainage 
and flood protection system for 120,000 
acres, in Holmes, Yazoo and Humphreys 
Counties. 
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Ark., Eudora—Drainage—Comrs. (; 
Lake D. D., Chicot Co. rejected bids s 
27, building drainage system. R. H. My 
secy. Noted Sept. 7. 


Cal, Colusa—Canal System—Glenn-( 
sa Irrigation Dist. voted $2,587.000 »b 
to purchase, improve and extend ea 
system of Sacramento Valley West 
Canal Co. 


BIDS DESIRED 


Ti., WWiopolis—Drainage—Until 
by Drainage Comrs. D. D. 1, of Illiopo 
and Lanesville Towns, Sangamon (Co., f 
trenching, laying 7,840 ft. 39-42-in. s 
ment block pipe drain, 3,080 ft. 36 
sewer pipe drain, 5,678 ft. 24-30 in. dra 
tile, etc. J. W. Dappert, engr. 


Nov 


Industrial Works 


PROPOSED WORK 


Mass., Boston—Amer. Can. Co., 1 
Bway, New York City, plans to build bri 
and steel factory, rein.-con. flooring, co: 
crete foundation. About $250,000. Privat: 
plans. 


Conn., Jewett City—Fisk Rubber (Co 
Chicopee Falls, plans to build concrete. 
brick and_ steel factory, rein.-con. floor 
ing, concrete foundation here. G. B. Allen 
52 Vanderbilt Ave., New York City, engr 


N. Y., Maybrook—Central New England 
R.R. plans to enlarge engine house and 
improve track facilities at freight yards 
About $300,000. Private plans. 


Pa., Phila.—Keystone Table Top Co., c/o 
L.. B. Rothchild, archt. and engr., 1225 San- 
som St., plans to build 2 story, 35 x 140 ft. 
brick factory, on Callowhill and 3d Sts. 


Pa., Phila.—Philadelphia Dyeing & Fin- 
ishing Co., Frankford and Van Dike Sts 
having preliminary plans prepared by M 
W. Easby, archt., Crozer Bidg., for concrete 
brick and steel factory, on Torresdale St 
About $50,000. 


Pa., Pittsburgh — Pittsburgh Malleable 
Iron Co., 57th St. and Allegheny River, 
plans to construct 202 x 322 ft. foundry 
building. About $500,000. F. Chase 645 
North Michigan Ave., Chicago, archt. 


Pa., Williamsport—W. R. Hoehn Silk Co., 
331 Pine St., plans to build a 2 story, 45 x 
35 ft. brick mill, on Laurel St. along old 
canal. About $100,000. Contract for ex- 
cavation let to W. E. Springman, Williams- 
port, $25,000. 


Md., Baltimore—Horn Ice Cream Co., 
44 Aisquith St., plans to build concrete and 
steel plant, rein.-con. flooring, concrete 
foundation, on Low and Aijisquith Sts. 
About $300,000. Architect not selected. 


Md., Baltimore—S. W. Snitzer, 3454 Reis- 
terston Rd., soon lets contract building a 3 
story, 60 x 90 ft. garage at 1419-23 Mary- 
land Ave. About $50,000. 


La., New Orleans—Amer. Can Co, 120 
Bway.. New York City, plans to build 
rein.-con. and steel factory, rein.-con. floor- 
ing, concrete foundation. About $250,000. 
Private plans. 


Ky., Harrodsburg—See “Waterworks.” 


0., Cleveland—J. Babin, 827 Superior 
Ave., having plans prepared by N. Petti. 
archt., Williamson Bldg., for 2 story, 60 x 
100 ft., rein.-con., brick and steel garage 
and commercial building, rein.-con. flooring, 
brick and concrete foundation, on Superior 
Ave. and East 105th St. About $100,000. 


Cleveland—Berg-Clark Electric Co. 
Euclid Ave., plans to build 2 story 
and steel factory and warehouse 
foundation, on St. Clair Ave. and 
14th St. About $50,000. Private 


o., 
10207 
brick 
brick 
East 
plans. 


0., Cleveland — Folding Box Co., 1900 
West 3rd St., had plans prepared by H. M 
Morse, archt. and engr., Citizens Bldg. 
for 1 story, 100 x 400 ft., brick and stee! 
factory, brick foundation. About $150,000 
F. B. Stevens, pres. 


0., Cleveland—Orban & Hunt, c/o Geo 
Orban, 9512 Cedar Ave., plan to build 2 
story, 60 x 80 ft. brick and steel factory 
and warehouse, brick foundation. About 
$60,000. Carter-Richards-Griffith Co., Ilu- 
minating Bldg., archts. and engrs. 


0., East Cleveland (Cleveland P. 0..— 
City election Nov. 2 to vote on $90,000 
bonds to build 1 story light plant, brick 
and steel, brick foundation. Private plans. 
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Industrial Works (Continued) 


., Ft. Wayne—Craig Biscuit Co., 115- 
121 "Montgomery St., plans to build bakery, 
on West Main St. along bank St. Mary's 


River. About $150,000. Architect not 
selected. 

Scottsburg—Interstate Pub. Serv. 
co s10 Bd. Trade, Indianapolis, having 


sketches made for shops and carbarns here. 
‘About $300,000. Private plans. 


Mich., Kalamazoo — Kalamazoo Loose 
Leaf Binder Co., 314 West Kalamazoo St., 
opens bids about Nov. 10, building 4 story, 
100 x 140 ft. addition to factory. N. H. 
Stuart, purch. agt. 


Wis., Fond du Lac—Fond du Lac Paper 
Co., c/o M. Green, 298 Forest Ave., plans 
to build 1 and 2 story, 100 x 300 ft., brick, 
rein.-con. and steel factory, concrete foun- 
dation, along bank of Lake Winnebago. 
About $100,000. Architect not selected, 
probably local architect. 


Wis., Fond du Lac—Klinzing Barn Equip- 
ment Co., c/o J. F. Greenback, 52 South 
Main St., plans to build 4 story, 60 x 150 
ft., brick, rein.-con. and steel factory, brick 


foundation. About $100,000. Architect not 
selected. 
Wis., Jackson— Meehan Mfg. Co., 709 


M. & M. Bldg., Milwaukee, having prelim- 
inary plans prepared by A. E. Mitterhausen, 
archt., 51st St., Milwaukee, for 1 story, 80 
x 100 ft., brick, rein.-con. and steel plant, 
concrete foundation, on Main St., here. Cost 
between $50,000 and $100,000. 


Wis., Milwaukee — J. and S. Polacheck, 
250 West Water St., having plans prepared 


by Lesser & Schutte, archts. and engrs., 
Trust Co. Bldg., for 5 story, 20 x 130 
ft. mercantile and manufacturing build- 


ing, rein.-con. and brick, rein.-con. flooring, 
eoncrete and pile foundation, on West 
Water St. About $60,000. 


Wis., Schleisingerville—Storck Ice Cream 
Mfg. Co. plans to remodel and enlarge pres- 


ent unit, also build 3 story, 60 x 85 ft. 
addition, brick, rein.-con. and steel, brick 
foundation, on Main St. Architect not 
selected. 


Wis., Schleisingerville—Judell & Bogner, 
archts., 445 Milwaukee St, Milwaukee, 
opens bids about Oct. 30, building 1 story, 
60 x 150 ft., brick, rein-con. and steel 
factory, brick foundation, on Main St., for 
Zwebell Bros. Co. About $100,000. 


Wis., Sheboygan—United Fruit Package 
Mfg. Co., 701 North 8th St., plans to build 
2 story, 60 x 150 ft., brick, rein.-con. and 
steel factory, brick foundation, near here. 
About $50,000. Architect not selected. 


Wis., Tomahawk—Tomahawk Pulp & 
Paper Co. preparing plans for 50 x 354 
ft. main building, 37 x 136 ft. engine room, 
47 x 98 ft. boiler room and 50 x 231 ft. 
machine room. V. E. Labbe, secy. Private 
plans. 

Wis., Two Rivers—Wisconsin Pail & 


Basket Co. plans to build 2 story, 150 x 185 
ft. factory, brick, rein.-con. and steel, brick 
foundation, on Main St. About $200,000. 
Architect not selected. 


Wis., West Bend—West Bend Aluminum 
Co. having plans prepared by Federal Eng. 
Co., engrs., Stephenson Bldg., Milwaukee, 
for 2 story boiler and power house, brick, 
rein.-con. and steel, brick foundation, on 
Main St. About $75,000. 


Minn., Mankato—Carney Cement Co., 
West Mankato, having plans prepared by 
R. K. Meade, engr., 11 East Fayette St., 
Baltimore, Md., for cement plant, concrete, 
brick and steel, to include mill building, 
machine shop, blacksmith shop, chemists 
building, sack warehouse, garage concrete 
coal hoppers and 16 steel kilns, 60 ft. high, 
18 ft. diameter. About $150,000. 


Minn., Ottertail— Ottertail Creamery 
Assn. receives bids in spring building 2 
story, 54 x 62 ft. creamery. brick. About 
$50,000. M. Buetow and C. W. Kampfer, 
106 West Central Ave., St. Paul, archts. 


Mo., North Kansas City—Hooven & Alli- 
son Co. rejected bids received Oct. 4 build- 
ing 1 story, 80 x 363 ft. factory, on Arnour 
Rd. and Forest St. Work will be readver- 
tised next spring. C. B. Haven, Xenia, O., 
engr. Noted Sept. 16. 


Tex., Austin—Home Ice & Cold Storage 
Co., 34 St., plans to improve plant, construct 
new buildings, install machinery, ete. 
About $200,000. A. M. Fitzpatrick, pres. 


Tex, Dallas—B. Ablon, Cadiz and Santa 
Fe Sts., had plans prepared and opens bids 
about Jan. 1 constructing ice and cold 
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storage plant, to include one 4 story, 100 x 
150 ft. concrete building and four 1 and 2 
story, 40 x 100 ft. buildings. About $500,- 
000. 


Tex., Dallas—Gulf Refining Co., Hickory 


St. and Texas & New Orleans Ry., had 
plans prepared for 3. story distributing 
plant, concrete, to include machine shop, 


underground tanks, etc. About $100,000. 


Tex., Dallas—Mack Mfg. Co. plans to 
build factory, brick. About $1,000,000, 


Tex., Ft. Worth—T. Holiday, Longview, 
preparing plans for hardwood lumber mill, 


storage yards, etc., at 800 North Houston 
St., here. About $250,000. Private plans. 
Que., Montreal—Canada Cement Co., 


Herald Bldg., Craig St. 
10 story, concrete, 
factory, at Herald 
Ross & MacDonald, 


Que., Montreal—Mountain St. Garage Co., 
Ltd., soon receives bids building addition to 


W., plans to build 
brick, steel and stone 
Sq. About $450,000 
Belmont St., archts 


garage. About $100,000. 
Que., Montreal—Wisers Distillery, Ltd., 
soon receives bids building brick and steel 


plant, concrete foundation. 


Que., St. Therese—Dominion 
Manufacturers, Ltd., plan 
About $125,000 


About $100,000 


Furniture 
to extend plant 


Que., Sherbrooke—Sherbrooke Record 
Co. soon receives bids building 3 story, 50 x 
75 ft. brick and steel plant, concrete foun- 
dation. 


Ont., London—Middlesex Milk Producers, 
R. R. 2, Wilton Grove, plan to build cream- 
ery here. J. C. Nichol, pres. About $250,- 
000. Architect not selected. 


Ont., Strathroy—Andrews Wire Co. plans 
to build addition to factory. About $60,000 
Private plans. 


Ont., Tillsonburg—Canadian Cereal Mills 
Co., Stratford, plans to rebuild flour mills 
here, which were recently destroyed by fire. 
About $500,000. 


Alta., Edmonton—San Francisco & Mc- 
Millan Oil Refining Co., Ltd., plans to build 


plant. About $500,000. 
BIDS DESIRED 
Me., Auburn—H. S. Coombs, archt., 11 


Lisbon St., Lewiston, receiving bids building 


1 story, 80 x 100 ft. concrete, brick and 
steel garage, rein.-con. flooring, concrete 
foundation, on Franklin St., for Darling 
Automobile Co., 15 Turner St About 
$40,000. 

N. Y., Long Island City—Until Nov. 1, 
by J. M. Baker, archt. and engr., 9 Jackson 
Ave., building 4 story, 90 x 100 ft., brick 


and steel factory, rein.-con. 


flooring, con- 
crete foundation, on Ist 


Ave. near Freeman, 


for J. Weldon. About $125,000. Noted 
Aug. 26. 
N. Y., Rochester—J. C. Ancona, archt., 


305 Cutler Bldg., receiving bids building 1 
story, 120 x 400 ft. brick and steel factory, 
for Rochester Castings Corp. Noted Sept. 
30. 


R Be 
Wortman, 


Metuchen—Until 

archt. and engr., 
Ave., New York City, building 1 and 2 
story, rein.-con., brick and steel addition 
to factory, rein.-con. flooring, concrete foun- 
dation, here, for General Ceramics Co., 50 
Church St., New York City. About $400,000. 


Wis., Fond du Lac — Sheboygan Dairy 
Products Co., South Water St., Sheboygan, 
and B. E. Mehner, archt., 6 East Division 
St., receiving bids building 2 story, 60 x 
113 ft., brick, rein.-con. and steel factory, 
rein.-con. flooring, concrete foundation, on 
ar St. About $100,000. Noted 

ct. i 


Wis., Racine—New York Market Co., 2907 
Washington Blvd., receiving bids building 
2 story, 94 x 112 ft. sausage factory, brick 
and concrete, concrete foundation. Packers 
Eng. Co., 431 South Dearborn St., Chicago, 
engrs. 

Wis., Sheboygan—South Side Garage Co., 
South 12th St. and Indiana Ave., receiving 
bids building brick, rein.-con. and _ steel 
garage, brick foundation. on Indiana Ave. 
pnees $75,000. Private plans. Noted Sept. 


Dec. 1, by D. 
116 Lexington 


¥*Ill., Chicago—Marshall & Fox, archts., 
721 North Michigan Ave., receiving bids 
building 3 story, 296 x 310 ft. power plant, 
brick, rein.-con., steel and stone, concrete 
foundation, on 190th St. and Commonwealth 
Ave., for Commercial Edison Co. 72 West 


Adams St. Cost, $5,000, including equip- 
ment. Sargent & Laundry, 72 West Adams 
St.. electrical engrs. , 
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Ill., Chieago—Berlin. Swern & Randall 
archts., 19 South La Salle St.. receiving bids 
building 3 story, 1900 x 160 ft. printing 
plant, rein.-con. and brick, rein.-con. floor 
ing, concrete foundation, on East Huron St 
and Fairbanks Ct... for Stearns Bros. & Co 
619 South La Salle St. About $200,000. 


PRICES AND CONTRACTS 
(*x Indicates 


AWARDED 


award of contract) 


*& Mass., Danvers—Commonwealth 
sachusetts, 36 State House. I ‘ 
contract building 1 story, 57 x 137 ft. con 





crete, brick and steel power plant, rein 
con. flooring, concrete foundation, at State 
Hospital here, to E. H. Porter Co., 13 Wal 
lis St.. Peabody About $250,000 Noted 
July 22 

*Mass., Lynn—Gen Electric Co, 84 
State St.. let contract building 1 story, 160 
x 300 ft. addition to plant, concrete, brick 


and steel, rein.-con. flooring, concrete foun 


dation, to J. T. Wilson & Son, Nahant 
About $150,000. Noted Oct. 14 

*&Mass., Somerville (Boston P O.)— 
Amer. Tube Wks., 440 Somerville Ave., let 
contract building 14 story addition to mill 
concrete, brick and steel, rein.-con. floor 


ing, concrete foundation, to Whidden-Beek 


man Co., 190 Boylston St., Boston About 
$75,000 

*&Mass., West Medford (Boston P. 0.)— 
Amer. Woolen Co., 245 State St., Boston 
let contract building rein.-con. and brick 
factory, rein.-con. flooring, concrete foun- 
dation, on Boston Ave., to Turner Constr 
Co., 178 Tremont St., Boston About 
$250,000. 

*&Mass., Wrentham—Commonwealth of 


Masschusetts, State Schoolhouse Dept., Bos- 
ton, let contract building 1 story, 50 x 70 
ft. cold storage plant, concrete. brick and 
steel, rein.-con flooring, concrete founda- 
tion, at state school, here, to J. A. Munroe. 
Washington St North Attleboro. About 
$50,000, Noted Sept. 30 


Conn., Hartford—Bd. Contract & Supply 
received bids building 2 story, 50 x 125 
ft. conerete, brick and steel machine shop, 
rein.-con flooring, concrete foundation, on 
John St.. from T. F. Garrity, 847 Main St., 
$71,229; A. Purves, 15 Wells St., $72,268; 
Johnson-Wester Co., 159 Washington St., 
$72,600. Noted Oct. 7. 


*Conn., Meriden—I. Moskowitz, 3 Per- 
kins St., let contract building 3 story, brick 
and steel warehouse, concrete foundation, to 
l.. Suzio Constr. Co., State and Brook Sts 


About $65,000. Noted June 24 
*Conn., New Haven—Connecticut Ada- 
mant Plaster Co., River St., let contract 


building 2 story, 120 x 160 ft.. concrete and 
steel plant, to Sperry Engr. Co., 82 Church 
St. About $150,000. Noted Oct. 7 


¥N. Y., Brooklyn—J. E 3erwind. 1 
Bway., New York City, let contract build- 
ing 2 story printing plant, concrete, brick 


and steel, rein.-con. flooring concrete foun- 
dation on Sands St., here, to J. W. Bishop 
Co., 109 Foster St., Worcester, Mass. About 
$50,000. 


*N. Y., Brooklyn — Colonial 
tefrigerating Co., 494 Dumont 
build 1 story, 40 x 100 ft 
tory, brick and _ steel, rein.-con. flooring, 
concrete foundation. About $40,000. Work 
will be done by day labor. 


Mantle & 
Ave., will 
addition to fac- 


*¥N. Y., Brooklyn—Martha Garage Corp., 
1687 President St., will build 1 story, 105 
x 130 ft., brick and steel garage, rein.-con. 
flooring, concrete foundation, on Dean St. 
foot $50,000. Work will be done by day 
abor. 


*N. Y., Brooklyn—Shapiro & Aronson, 
c/o H. J. Nurick, archt. and engr., 772 
Bway., New York City, will build 1 story, 
100 x 200 ft., rein.-con., brick and steel 
factory and warehouse, on Glenmore Ave. 
About $50.000. Work will be done by day 
labor. Noted Sept. 2. 


*N. Y., Buffalo—Angola Tire & Rubber 
Co., 270 North Division St., let contract 
building 2 story, 50 x 96 x 126 ft.. brick 
addition to factory, to J. A. Zoll, 398 Bird 
Ave. About $55,000. 


*N. Y., Buffalo— Natl Lamp Wks. of 
Genl. Electric Co., 1495 Fillmore Ave., let 
contract building 2 story, 82 x 322 ft. con- 
crete, brick and steel factory, at 757 East 
Ferry St.. to Huntley & Derdenger, Electric 
Bidg. About $120,000. 

*N. Y., Buffalo—Standard 


Oil Co. of 


New York, Elk and Gorham Sts., let con- 
tract building 4 story, 105 x 115 ft. addi- 
tion to factory, concrete and brick, to J. W. 
Cowper Co., Fidelity Bldg. 


About $1. /,00v. 
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Industrial Works (Continued) 


*N. Y., Glendale (Brooklyn P. O.)— 
Rubel Bros., Inc., Glenmore Ave., Brooklyn, 
will build 2 story, 35 x 125 ft. addition to 
plant, rein.-con., brick and steel, rein.-con 
flooring, concrete foundation About $50,- 
000. Work will be done by day labor. 


New York—G. A. Whalen, comr. 
Municipal Bldg., 
constructing housing 
and Birming- 
Cleaning, from 
Pacific St., 
.$126,999; 
Noted 


BM. Zu 
Plant & Structures, 
ceived bids Oct. 21, 
station, on Henry, Madison 
ham Sts. for Dept. Street 
Wolfman & Greenbaum, 1643 
Brooklyn, $112,000; G Cole Co 
M. F. Kelly, 33 Old Bway., $128,600 
Oct. 14 


*N. Y., New York—Dollar Contg. Co., 25 
West 140th St., will build 1 story, 50 x 159 
ft.. brick and steel garage, rein.-con floor 
ing. concrete foundation, on 150th St. 
About $50,000, Work will be done by day 
labor. 


*&N. J., Maurer—Barber Asphalt Paving 
Co.. 233 Rway., New York City, let con 
tract building 2 story, concrete and brick 
plant. here, to Levering & 552 


Garrigues, 552 
West 23rd St. New York City Noted 
Oct. 21 


*#Pa., Chester—Crystal Ice & Storage Co 
let contract constructing 1 story, 40 x 80 ft., 
60 ft. high, concrete and steel storage build- 
ing, to W. G. Koelle & Co., 26th and Oxford 
Sts., Phila. About $56,000 


*Pa., Hatboro—Roberts & Mandor Stove 
Co. 11th and Washington Sts., Phila., let 
contract building 1 story, 60 x 100 ft addi- 
tion to foundry, brick and steel, here, to 
Austin Co., Bulletin Bldg., Phila 


*Pa.., 


re- 


9 
e 


Adamson Co., 


Phila. — Baeder & 
D oie Sts., will alter 


Richmond and Allegheny . r 
and build addition to 1 story, 50 xX 120 ft 
and 75 x 95 ft. glue factory, brick and 
steel About $56,000. Work will be done 
by day labor. 


Pittsburgh — Pittsburgh Gage & 
Supply Co., 30th and Liberty Sts.. let con- 
tract constructing 14 story, 140 x 140 ft 
storage building, brick and steel, brick, and 
concrete foundation, to Austin Co., Union 
Arcade Cost between $175,000 and $200,- 
ooo 


*Pa., 


; ‘ash.—Amer. Ice Co., c/o Knick- 
aikeaos” ag Co. 1480 Bway., New York 
Citv. let contract building 85 x 113 ft 
brick and steel warehouse, 70 ft. high. to 
W. P. Libscombe Co., Dist. Natl Bank 
Bldg About $150,000. 


N. C., Greensboro — Armour Fertilizer 
ax let contract building 1 story, 80 x 180 
ft. concrete, brick and steel fertilizer plant 
and storage building, to Austin Co., Bulletin 
Bldg., Phila. About $150,000 


. , nite States Window 
*La., Shreveport—United States | 
Glass Co.. Morgantown, W. Va., will build 
brick, concrete and_ steel factory, here. 
About $500,000. Work will be done by day 
labor. 


*O.. Cleveland—Cyclone Fence Co., East 
55th St. let contract building 1 story, 60 
x 80 ft.. brick and steel addition to factory, 
foundation, to H. K. Ferguson Co., 
Euclid Ave About $40,000. 


*0., Dayton—Computing Scale Co., 
Huffman Ave., let contract building 5 story, 
rein.-con. and brick factory, rein.-con. floor- 
ing. on Fast Huffman Ave., to F. H. Smith, 
Reibold Bldg About $150,000. 


*O., Warren—Metallic Bedstead Co. let 
contract building 1 story, 90 x 440 ft.. rein.- 
con., brick and steel warehouse, rein.-con. 
flooring, brick and concrete foundation, to 
Boldt Constr. Co., 6110 Euclid Ave., Cleve- 
land. About $150,000. 


*IL, Chicago—R. C. Ostergren, archt., 
155 North Clark St., let contract to C. B. 
Johnson & Son, 111 West Washington St.. 
building 1 story, 150 x 270 ft., rein.-con. 
and brick factory, rein.-con. flooring, con- 
erete foundation, on Washtenaw and Bel- 
mont Aves., for Alemite Die Casting & Mfg. 
Co., 341 West Chicago Ave. About $150, 
000. Noted March 18 


*Ill., Chicago—Illinois Glass Co., 402 
West Randolph St., let contract building 1 
and 2 story, 215 x 270 ft.. brick and mill 
construction factory, concrete foundation, 
at 2601 North Crawford Ave., to Dahl- 
Stedman Co., 11 South La Salle St. Noted 
Dec. 26. 


*xIll., Decatur—L. P. Holladay Co. let 
contract building 1 story, 80 x 400 ft., con- 
crete and steel plant, to L. S. Baker & 
Bros., Decatur. About $75,000. 
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LOCKS—CHICAGO, ILL. 
Bids were received by Dept. of Pub. Wks. & Bldgs., 37 East Jackson Blvd., Oct. 1. 


for constructing Marseilles Lock in 
McCormick Bldg.; (B) Bates & Rogers, 
.Co., 38 South Dearborn St. 


Clearing (lump sum) 
Cofferdam, etc. (lump sum) 
263,000 cu.yd. excavation 
10,000 sq.ft channeling 
2,400 sq.yd. embankment 
1,400 sq.yd. stone paving 
50 m. ft. pine and fir timber 
23 m. ft. white oak timber 
126,000 Ibs. structural steel 
51,000 Ibs steel castings 
14,600 Ibs. grey iron castings 
500 cu._yd. No. | concrete 
62,600 cu._yd. No. 2 concrete 
500 cu.yd. No. 3 concrete 
89,000 Ibs metal reinforcement 
1,000 bbls. Portland cement 
500 ft wood fence 
2,500 ft wire fence 
1,900 ft 6 in. vitrified pipe 
900 Ibs pipe railing 
1,000 ft 5 in. fibre conduit 
I ft. vaine plate 
2 acres seeding 


Extended totals 


wll... Mt. Vernon — Davidson Flour Co., 
St. Louis, Mo.. lei contract constructing 4 
story, 80 x 150 ft.. rein.-con. and brick 
plant, rein.-con, flooring, concrete founda- 
tion, here, to T. Stark & Co., 1103 Ist Ave 
W., Cedar Rapids, Ia. About $150,000. 


*xWis., Camp Douglas—H. C. Hengals, 
state military archt., 425 East Walter St., 
Milwaukee, let contract to Imme] Constr 
Co., North Main St., Fond du Lac. building 
1 story, 44 x 208 ft., brick and concrete, 
warehouse, concrete flooring and founda- 
tion, for Wisconsin Natl. Guard. Cost 
$49,527. Noted Sept. 30. 


* Wis., Fond du Lac—Wisconsin Milk Co. 
will build 2 story, 60 x 113 ft. dairy plant. 
rein.-con. About $60,000. Work will be 
done by day labor. 


*Wis., Kauwauna—Moloch Co. let con- 
tract constructing foundry and machine 
shop, each 1 story, 80 x 200 ft., concrete, to 
Hansen Co., 113 West Walnut St., Green 
Bay. About $100,000 


*Wis.. Kenosha—wWisconsin Oxygen & 
Hydrogen Co., c/o White, White, White & 
Co., archts. and engrs., Kenosha, will build 
1 story, 45 x 167 ft., brick and mill con- 


struction factory, concrete foundation. Work’ 


will be done by day labor. 


*Wis., Plymouth—Plymouth Fdry & 
Machine Co, let general contract building 
1 story, 150 x 162 ft., brick, rein.-con. and 
steel foundry and machine shop, rein.-con 
flooring, concrete foundation, on Stafford 
St., to W. Runge, Main St. About $100,000. 


*Wis., Shawano—Shawano 
Co. let general contract building 2 story. 
72 x 150 ft., brick, rein.-con. and _ steel 
garage, rein.-con. flooring, concrete founda- 
tion, on Main St., to F. Schoenrock & Sons, 
Main St., New London. About $100,000. 


* Wis... Sheboygan—Vollrath Co., 13th St. 
and Michigan Ave., let contract building 1 
story, 180 x 200 ft., brick, rein.-con. and 
steel shop, rein.-con. flooring, brick founda- 
tion, on Michigan Ave., to D. P. Robinson 
Co., 61 Bway, New York City. About 
$100,000. 


Motor Car 


*Mo., St. Louis—St. Louis Screw Co., 
Clarence and Bulwer Sts., will build 1 story, 
160 x 160 ft., brick and steel factory. at 
6912 North Bway. Work will be done by 
day labor. 


*Ont., Elmira—Elmira Creamery Co. let 
contract building 2 story, 80 x 92 ft. con- 
crete addition to creamery, to C. Wilken, 
Elmira. About $100,000. 


Buildings 
PROPOSED WORK 
Me., Portland—Parish House—Methodist 


Chureh plans to build 2 story, brick and 
steel, on Chestnut St. About $75,000. A. 
C. Goddard, pastor. Architect not selected. 


N. H., Manchester—Auditorium—A. K. 
Johnson, 1387 Beacon St., Brookline, plans 
to build 1 story, 80 x 100 ft. concrete, brick 
and steel, concrete foundation, on Hanover 
St., here. About $100,000. J. D. Leland, 
185 Devonshire St., Boston, archt. 


Illinois River, 
37 


The unit bids were as follows: 


from (A) Green & Sons Co 
West Van Buren St.; (C) Oscar Dar 


A B 


$10,000.00 $7,650 
50,000.00 62,000 


ow 
MAW en 


" 

07 
0 70 
0 45 
400 00 
100 00 


—_——.. 


$1,610,588 
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$1,373,115 $1,547,152 


N. H., Manchester—School—Bd. Educ 
plans to build 2 story, brick, on Michigan 
Ave., Youngsville Dist. C. R. Whitcher. 
814 Elm St., archt. 


Mass., Dedham—Club—Dedham Country 
and Polo Club rejected bids building 3 
story, 40 x 95 ft., brick and frame on West- 
field St. About $100,000. Project post- 
poned until spring. G. Lowell, 12 West St 
Boston, archt. Noted Sept. 16. : 


Mass., Holyoke—Clubhouse—Y. M. H. A. 
plans to build brick and steel. About $100,- 


000. B.’S. Evarts, pres. Arc : 
oe p hitect not se 


Mass., Huntington—Store and Hotel— 
Diamond & Regas, Main St., Plans to build 


3 story, brick and steel. Architect not 
selected. 


Mass., Hyde Park (Boston P. o.)— 
Municipal—Pub. Bldgs. Dept., Boston, hav- 
ing *plans prepared by Desmond & Lord, 
archts., 15 Beacon St., Boston, for 3 story, 
75 x 165 ft., concrete, brick and steel, rein.- 
con. flooring, concrete foundation, on 
Everett Sq. About $350,000. 


Mass., Leominster — Theatre — Leomin- 
ster Theatre, Inc., plans to build 1 story, 
70 x 155 ft. brick and steel, on Maple St. 
About $125,000. Funk & Wilcox, 1148 Old 
South Bldg., Boston, archts. 


Conn., Hartford — Athenaeum — Wads- 
worth Athenaeum, 624 Main St., plans to 
build addition. About $300,000. Architect 
not selected. 


Conn., Hartford—Auditorium—Bushnell 
Memorial Assn., 108 Gillett St., plans to 
build 1 and 2 story, brick, steel, concrete 
and stone, on Trinity St. and Capitol Ave 
About $500,000. Architect not announced. 


Conn,, Hartford—Office—Amer. Sumatra 
Tobacco Co., Burnside Ave., plans to build 
6 story, concrete, brick and steel, on Com- 
merce, Grove and Mechanic Sts. About 
$500,000. Architect not selected. 


Conn., Hartford—Office—Orient Insur- 
ance Co., 20 Trinity St., plans to build 6 
story, brick, steel and concrete, on Clinton 
_ oa $300,000. Architect not se- 
ected. 


Conn., New Haven—Hotel—J. D. Kauff- 
man Co., 42 Church St., plans to build 7 
story, brick and concrete. About $300.- 
000. J. Weinstein, 6 Church St., archt. 


Conn. Storrs (Eagleville P. O.)—Dormi- 
tory—Connecticut Agricultural College had 
plans prepared and soon receives bids build- 
ing 3 story, 53 x 110 x 186 ft., brick, con- 
crete and steel, rein.-con. flooring, concrete 
foundation, on campus. About $335,000. D 
K. Perry, 27 West Main St., New Britain, 
archts. Noted Sept. 30. 


N. Y., Buffalo — Institution — Canisius 
College, Main and Jefferson Sts., receives 
bids latter part of December, building first 
unit of addition to institution. About 
$1,000,000. M. J. Ahern, pres. Noted June 
3. 


N. ¥., New York—Hospital and Nurses 
Home—French Hospital, 450 West 34th St., 
plans to build 7 story, 100 x 100 ft., brick, 
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a 
HIGHWAY—OREGON 
Bids were received by State Highway Comn.. Portland, for constructing Oregon City 


Multnomah Co. line section of Pacific Highway, Clackamas Co., from (A) Seandia 
Shipbuilding Co., Marshfield, (awarded contract); (B) Cummins & La Pointe. MeMinn 


Buildings (Continued) 


steel] and stone addition, brick foundation, 
at 441 West 33d St. C. H. Gilbert, 1 Madi- 
son Ave. archt. and engr. 


N. Y¥. New York—Office—B. S. Johnson, 
c/o Maynicke & Franke, archts. and engrs., 
®5 Kast 26th St., having plans prepared for 
additional story to brick and stone, on 21st 
St. and Bway. About $80,000. 


N. Y., New York—Office and Store—J. M. 
Gidding & Co., 5th Ave. and 46th St., plans 
to build 12 story, brick, steel and stone, 
eonerete foundation, on 5th Ave. between 
Aéth and 57th Sts. Severence & Van Allen, 
111 East 40th St., archts. and engrs. 


N, ¥., New York—Theatre—T. W. Lamb, 
archt., 644 8th Ave., soon lets contract al- 
tering brick and stone, at 22 West 63d St.. 
for F. H. Whitney, 501 5th Ave. About 
$75,000. 


N. Y¥., Poughkeepsie — Store — Luckey 
Platt & Co., 332. Main St., receives bids in 
spring building 6 story, 50 x 150 ft. con- 
crete and brick. E. C. Smith, 39 Market 
St., archt. 


N. Y., Yonkers—High School—Bd. Educ., 
High School Bldg., plans to build brick 
and stone, brick foundation. About $300,- 
ooo. J. H. Claxton, secy. Architect not 
selected. 

N. J., Camden—Y. M. C. A., 566 Federal 
St.. plans to build new home. About $135,- 
000, W. W. Frey, pres. Architect not 
selected. 


N. J., Gibbsteown — School — Ba. Educ. 
plans to build brick and steel. About $125,- 
000. H, A. Hill, Broad St. Bank, Trenton, 
archt. 

N. J.. Millville—School—Bd. Educ. plans 
to build 2 story, 20 room, school and audi- 
torium. <A. H. Moses, 8 Springfield Ave., 
Merchantville, archt. 


N. J., Shiloh—School—RBd. Educ. plans to 
build school. About $80,000. H. A. Hill. 
Broad St. Bank, Trenton, archt. 


Pa., Chambersburg—School—School Bd. 
rejected bids Oct. 21, building 1 story, 10 
room, brick, concrete foundation Plans 
will be revised and work readvertised. H. 
G. Kilmer, 402 Trust Bldg., archt. Noted 
Oct. 7. 


Pa., Harrisburg — Hotel— Penn Harris 
Hotel, 3d and Walnut Sts., plans to build 12 
story, 50 x 200 ft. addition, brick, steel and 
stone, concrete foundation. W. L. Stoddart, 
9 East 40th St., New York City, archt and 
engr. 


Pa., Lock Haven — Temple — Masonic 
Temple Assn., c/o Stearns & Woodnut, 
archts., St. Girard Bldg., Phila., having 
plans prepared for 4 story, 60 x 130 ft., 
brick and stone. Cost to exceed $100,000. 


Pa., Unionville—School—Consolidated Bd. 
Educ., East and West Marlboro, Newlin 
and Pocopsin, having preliminary plans pre- 
pared by Ritter & Shay, archts. and engrs., 
North Amer. Bldg., Phila., for 2 story voca- 
tonal school, brick. Cost to exceed $100,000. 


Pa., Williamsport—Hotel—F. E. Plank- 
enhorn, 4th St. and Government PIl., plans 
to alter and build addition (increasing space 
from 32 to 100 rooms), to Sterling Hotel. 
About $100,000. 


Md., Baltimore—Hospital—Church Home 
and Infirmary, Bway. and Fairmont Ave.. 
plans to build 6 story addition, concrete and 
brick, concrete foundation. About $600,000. 
Wyatt & Nolting, 1912 Keyser Bldg., archts. 


Md. Hamilton (Baltimore P. O.)— 
Church — Protestant-Episcopal Church of 
Messiah having plans prepared by Mottu & 
White, archts., 324 North Charles St., Bal- 
timore, for 1 and 2 story, 52 x 122 ft. 
church, and 2 story, 48 x 114 ft. parish 
hall, concrete and brick, stone and concrete 
foundation, on Harford Rd. and White Ave. 
About $150,000. R. Wroth, 215 East Pres- 
ton St., Baltimore, pastor. 


D. C., Wash.—Schools—Dist. Comrs. had 
plans prepared by S. Ashford, archt., 1412 
2ist St., for two 2 story, 8 room brick and 
stone schools, one in Takoma Park, cost 
$200,000; other in Burrville, $190,000. 


W. Va., Bluefield—College—Baptist Edu- 
cational Comn., plans to construct 18 build- 
ings on 60 acre site. About $750,000. 
Architect not selected. 


N. C., Asheville— Hotel —E. W. Grove 
plans to build commercial hotel on Hay- 
wood St. About $500,000. 





Ga., Newnan — Hospital — Newman 
Coweta County Hospital soon receives pids 


ville; (C) United Contg. Co., North Western 


as follows: 


6,500 cu.yd. common excavation 

1,500 cu.yd. solid rock excavation 

5,000 cu.yd. st. overhaul 

60,500 sq.yd. type “A” pavement 

18,000 lin.ft. expansion joints 

157,000 Ib. bar reinforcement in place 
8,000 sq.yd. placing concrete in two strips 
1,550 cu.yd. new broken stone, loose meas 
300 cu.yd. reclaimed rock and gravel 
60,000 lin.ft. shoulder construction 

250 cu.yd. shoulder drains 


Extended totals 


Bids were received by State Highway 
Lowen-Crane section of Central Oregon 


Bank Bidg., Portland. The unit bids were 


A B Cc 
$1.08 $1.20 $1.25 
1 65 3 00 3 530 
06 10 05 
3 03 317 335 
7 16 10 
00 10 10 
0 20 10 
395 >» 00 3.95 
1 20 > 00 95 
O08 06 06 
4 56 6 00 4.35 
220,713 $239,115 245,695 


Dept Portland, (lowest 3) for constructing 
Highway, Harney Co., from (A) Porter & 


Conley, Ry. Exch. Bldg., Portland, (awarded contract); (B) Security Constr, Co., 


La Grande; (CC) Morrison-Knudsen Co., 


Clearing and grubbing (60 RW) (limp sum) 
79,000 cu.yd. common excavation..... ; 

1,000 cu.yd. st. overhaul 

1,300 lin.ft. 12-in. plain concrete pips 

140 lin.ft. 18-in. reinforced concrete pipe 

124 lin.ft. 24-in. reinforced concrete pipe 

1,300 lin.ft. 12-in. corrugated galvanized iron pipe 
140 lin.ft. 18-in. corrugated galvanized iron pipe 
124 lin.ft. 24in. corrugated galvanized iron pipe 
6 cu.yd. class ‘‘B"’ concrete 

60 cu.yd. class ‘‘C"’ concrete ; 

12 M.ft.b.m. lumber and timber in place 

23,000 cu.yd. broken stone surfacing 


Extended totals reinforced concrete pipe 


Extended totals corrugated galvanized iron pipe. . 


building rein.-con. and _ brick, rein.-con 
flooring, concrete foundation. About $100,- 
000. H.C. Arnall, pres. 


Ala., Auburn—College—Alabama_  Poly- 
technic Institute plans to build 3 story ag- 
ricultural college to replace one destroyed 


by fire. About $100,000. 


o., Akron — Hospital — Bd. Hospital 
Trustees, Summit Co., purchased 83 acre 
site and plans to build hospital. About 
$1,000,000. E. C. Shaw, chn. 


0., Akron—Theatre and Commercial— 
Swirsky & Miller, archts., Herberich Bldg., 
preparing plans for 5 story, on Buchtel and 
Main Sts. About $500,000. Owner’s name 
withheld. 


O., Armstrongs Mills—School—RPad. Educ., 
Washington Twp., having plans prepared by 
F. S. Rusk, archt., 16 South 3rd St., Co- 
lumbus, for 2 story, 6 room, fireproof. 
About $80,000. M. Perkins, pres. 


0., Bellaire—School—Bd. FEduc., Key 
Ridge Dist., Meade Twp., having plans pre- 
pared by F. S. Rusk, archt., 16 South 3rd 
St., Columbus, for 2 story, 6 room, 62 x 
100 ft., fireproof. About $190,000. W. G. 
Simpson, Farmers & Merchants Bank Bldg., 
pres. 


0., Cleveland—Bank and Commercial— 
Cleveland Trust Co., c/o A. McCaslin, East 
9th St. and Euclid Ave., plans to build 2 
story, rein.-con., brick and steel, rein.-con. 
flooring, brick and concrete foundation, on 
Fulton Rd. and Poe Ave. About $100,000. 
Architect and engineer not selected. 


O., Cleveland—Church—Euclid Ave. Bap- 
tist Church, Euclid Ave. and East 18th St., 
plans to build 1 story, rein.-con., brick and 
steel, rein.-con. flooring, brick and concrete 
foundation. About $300,000. Architect not 
selected. 


0., Cleveland—Commercial—See “Indus- 
trial Works.” 


0., Cleveland—Commercial—Prane Realty 
Co., c/o J. H. Dickman, 214 Williamson 
Bldg., purchased site and plans to build 
brick and steel, brick foundation, at 742 
Hamilton Ave. About $200,000. Architect 
not selected. 


0., Cleveland — Commercial — Princeton 
Realty & Investment Co., c/o A. W. Henry, 
Cuyahoga Bldg., plans to build 3 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, at 3640 Prospect 
Ave. About $150,000. Architect not 
selected. 


0., Cleveland — Commercial — Western 
Realty Co., c/o H. D. Koblitz, The Arcade, 
to de ene | site and plans to build rein.-con., 

rick and steel, rein.-con. flooring, concrete 
and brick foundation, at 1102 Superior 


Boise, Idaho 


\ K (cM 
$3,200 00 $2,000 00 $1,000 00 
»0 »» »0 
5 05 10 
1 50 1 50 
3 20 2 60 
4 25 375 
S00 2.80 2 50 
3 70 4 23 3 50 
4 85 $.32 4 50 
40 00 25 00 £0 00 
40 00 25.00 38 O00 
100 00 70 00 120 00 
4 25 4 28 » 25 
$147,365 $149,999 
148,614 152,142 169,608 
Ave About $100,000 Architect not se 


lected. 


O., Cleveland—Commercial and Offices 
M. Marmerstein, Williamson Bldg, having 
plans prepared by W. S. Ferguson, archt.. 
1900 Euclid Ave., for 6 story, 75 x 160 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing, brick and concrete foundation, at 3812 
Euclid Ave. About $200,000. 


0., Cleveland—Market and Commercial 
—Woodland Ave. Market Co., 5808 Wood- 
land Ave., plans to build 1 and 2 story, 65 
x 100 ft., rein.-con., brick and steel, rein.- 
con. flooring, brick and concrete founda- 
tion, at 7500 Woodland Ave. About $100,- 
000. M. Auldschuld, 5116 Woodland Ave., 


archt. 


0., Kent—High School—Bd. Educ. having 
Plans prepared by Mills & Millspaugh, 
archts., 67 East Long St, Columbus, for 
2 story, 160 x 200 ft., brick and concrete, 
to include chemical laboratory. About 
$275,000 H. W. Bowers, clk. 


0., Smithville—School—Bd. Edue., Court 
House, Wooster, having plans prepared by 
Oo. D. Howard, archt., 8 East Broad St., 
Columbus, for 2 story, brick and concrete, 
here. About $75,000. 


0., Syracuse—Church—Methodist Epis- 
copal Congregation having plans prepared 
by R. Sims. archt., Grand Theatre Bldg., 
Columbus, for 52 x 75 ft. brick and stone 
About $75,000. H. K. Sayre, pastor. 


0., West Park—Schools—Bd. Educ. plans 
to build two 3 story grade schools, cost 
$1,000,000, also one 3 story high school, 
$1,000,000, rein.-con., brick and steel, rein.- 
con. flooring, brick and concrete founda- 
tion. F. W. Featherstone, clk. Architect 
not selected. 


0., Willshire—School—RBd. Educ. having 
plans prepared by O. D. Howard, archt., 8 
East Broad St., Columbus, for 2 story, 
brick and concrete. About $125,000. Ww 
Schumm, clk. 


0., Youngstown—Theatre—Miles Theatre 
Corp., East 9th and Prospect Sts., Cleve- 
land, plans to build 3 story, 300 x 400 ft., 
on Federal St. About $1,500,000. 


Ind., Decatur—Sales—F. Reppert having 
plans prepared by O. Hoffman, archt., De- 
catur, for 2 story, 100 x 150 ft., brick and 
stone. About $100,000. 


Ind., Indianapolis — Lodge — Prather 
Lodge, F. & A. M., Northwestern State 
Bank Blidg., plans to build lodge on 42nd St. 
About $75,000. Architect not selected. 


Ind., South Bend—Hotel—Tavern_ Hotel 
Co. having plans prepared by R. F. France, 
archt., 155 North Clark St., Chicago, for 
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10 story, 85 x 165 ft., rein.-con., concrete 
foundation. About $750,000. Noted June 10. 


Mich., Detroit— Mercantile—Frank & 
Sedar, c/o Smith, Hinchman & Grylls, 
archts,. 710 Washington Arcade, having re- 
vised plans prepared for 8 story, 60 x 100 
ft, rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation, on Woodward 
Ave. Noted Oct. 14. 


Iil., Chicago—Post Office Terminal 
Union Station Co. having preliminary plans 
prepared by Graham, Anderson, Probst & 
White, archts., Ry. Exch. Bldg., for 6 story. 
80 x 800 ft., between Harrison and Van 
Buren Sts., west of river. About $5,900,000 
Building will be leased to Federal Govern- 
ment. 


Ill., Chicago—Temple and Community 
House—lIsaiah Temple, 4714 Grand Blvd., 
plans to build temple and community house, 
on 5ist St. and Greenwood Ave About 
$500,000 Architect not selected. 


Ill., Oak Park—Hospital—West Suburban 
Hospital, c/o Holmes & Flinn, archts., 8 
South Dearborn St., had plans prepared for 
6 story, 35 x 90 ft., rein.-con. and brick 
addition, rein.-con. flooring, concrete foun- 
dation. About $100,060. 


Wis., De Pere — Church — Episcopal 
Church, c/o R. Weller, bishop, Fond du Lac, 
having preliminary plans prepared by R. A 
Crain, archt., Boston, Mass., for 2 story, 
60 x 150 ft., brick, rein.-con. and steel, con- 
crete foundation on Main St., here. About 
$100,000. 


Wis., Eagle River—School—School Dist. 
plans to build concrete and brick high 
school, concrete foundation About $150,- 


000. Architect and engineer not selected. 


Wis., Kenosha—Theatre and Commercial 
—C. Mantkus, 216 Sheridan Rd., having 
preliminary plans prepared by C. Augustine, 
archt. and engr., Kenosha, for 2 story, 140x 
150 ft., concrete, brick and stcel, concrete 
flooring and foundation. About $400,000. 


Wis,. Marshfield — Church — Methodist 
Church, 205 East 3rd St., having plans pre- 
pared by W. L. Alban, archt., Endicott 
Bldg., St. Paul, Minn., for 80 x 80 ft., brick 
and steel. concrete foundation Cost be- 
tween $75,000 and $100,060. 


Wis., Mayville—High School—Free High 
School Dist. plans to build 60 x 280 ft., 
brick, rein.-con. and steel, concrete founda- 
tion. About $200,000. Architect not se- 
lected. 


Wis., Milwaukee— Mercantile, 
“Industrial Works.” 


Wis., Milwaukee—Recreation—Nazareth 
Lutheran Church, 851 25th St., having pre- 
liminary plans prepared by E. Weyland, 
archt. and engr., Caswell Blk., for 2 story, 
concrete and brick, rein.-con. flooring, con- 
crete foundation, on 25th St. About 
$75,000. 


Wis., Milwaukee — Theatre — Newman 
Theatre Co., 1118 Main St., Kansas City, 
Mo., plans to build addition to Butterfly 
Theatre, here, brick, rein.-con. and steel, 
concrete foundation. About $100,000. Ar- 
chitect not selected. 


etc.—See 


Wis., Milwaukee—Theatre—Saxe Amuse- 
ment Co., 160 5th St., having plans pre- 
pared by M. Tullgren & Sons, archts., 425 
Past Water St.. for 1 story, 75 x 150 ft, 
eoncrete and brick, rein.-con. flooring, con- 
crete foundation, on 3d St. and North Ave. 
About $150,000. 


Wis., Oconomowoc — Armory — Second 
Separate Rifle Co. having plans prepared by 
H. C. Hengels, state military archt. and 
engr., 425 East Water St., Milwaukee, for 
1 and 2 story, 70 x 120 ft., brick, concrete 
and steel, concrete foundation. About 
$75,000. 


Wis., Sheboygan — School — Evangelical 
Lutheran St. Paul Church, c/o W. Freitag, 
chn. building comn., 1528 Blocki Ct., plans 
to construct 2 story, 70 x 85 ft., rein.-con 
and steel, brick foundation. About $100,000, 
Architect not selected. 


Wis., Shorewood (Milwaukee P. 0.)—Ar- 
mory—Wisconsin Natl. Guard, c/o H. C. 
Hengels, archt. and engr., 425 East Water 
St.. Milwaukee, having preliminary 
prepared for two 2 story, 40 x 75 ft. ad- 
ditions to armory, concrete and brick, con- 
crete foundations. _ About $70,000. 


Wis., Stevens Point—Office—Wisconsin 
Retail Hardware Dealers’ Mutual Fire In- 
surance Co., Strongs Ave., having plans 
prepared by Childs & Smith, archts., 64 


plans. 
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East Van Buren St., Chicago, 2 story, rein.- 
con. and brick. About $100,000. 


Wis., Stevens Point—High School—Bd. 
Educ. plans to build Ist unit of high school. 
About 150,000. Architect and engineer not 
selected. 


Minn,, Aitkin—Court House—Aitkin Co. 
having plans prepared by Toltz, King & 
Day, archts., 1410 Pioneer Bldg., St. Paul, 
for rein.-con. and brick. About $400,000. 


Minn., Minneapolis ——- Administration — 
State Bd. Control, St. Paul, receives bids 
about Nov. 5, building 4 story, rein.-con., 
brick and stone, here. About $500,000. C. 
L. Pillsbury Co., 805 Metropolitan Life 
Bldg., engrs. C. H. Johnston, 715 Capitol 
Bank Bldg, St. Paul, archt. Noted July 22. 


Minn., Minneapolis—Home—James Bal- 
lantyne Post, Amer. Legion, c/o L. P. 
Burlinham, 219 South 4th St., plans to 
build home on Lake St. and Nicollet Ave. 
About $80,000. Architect not selected. 


Minn., Minneapolis—Theatre—Kirchhoff 
& Rose, archts. and engrs., Majestic Bldg., 
Milwaukee, Wis., opens bids about Nov. 1, 
building 2 and 3 story, 115 x 180 ft. rein.- 
con., brick and steel, concrete foundation, 
on Hennepin Ave., here, for M. Beck, 1564 
Bway., New York. About $500,000. 


Minn., Renville—High School—B R. 
Holmberg, clk. Bd. Educ., receives bids 
about Dec. 1, building 2 story, 90 x 240 
ft. rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation. About $300,- 
000. Croft & Boerner, Lonsdale Bldg., 
Duluth Bldg., Duluth, archts. and engrs 


Kan., Ellsworth — Hospital — Ellsworth 
Hospital Co. plans to build 3 story, 38 x 94 
ft. rein.-con., brick foundation Cc WwW 
Shaver, Salina, engr. and archt. 


Kan., Oswego—High School—Bad. 
having plans prepared and 
bids building 


Educ. 
soon receives 
2 story, brick, rein.-con. and 
stone, rein.-con. flooring. About $150,000. 
T. W. Williamson, 418 Central Natl. Bank 
Bldg., Topeka, archt. 


Kan., Pittsburg—Memorial—City plans 
election in spring to vote on $250,000 bonds 
to construct memorial building. 


Kan,, Pratt—Temple—Mason Bldg. Assn. 
plans to build rein.-con., brick and _ steel, 
rein.-con. flooring. About $100,000. Archi- 
tect to be selected soon 


Kan., Rosedale—Hospital—J. A. Kimball 
Topeka, having plans prepared and soon 
receives bids building 3 story, 46 x 164 ft., 
terra cotta or stone and rein.-con., rein.- 
con. flooring here. About $200,000. R. L. 
Gamble, 1415 Fillmore St., Topeka, archt. 


Kan,, Stockton—Court House—Roks Co. 
plans election in November to vote on 
$250,000 bonds to build 3 story, 80 x 100 
ft., concrete, brick and _ steel, rein.-con. 
flooring, stone foundation. F. C. Squires, 
630 Kansas Ave., Topeka, archt. 


Kan., White City — High School — Bd. 
Educ. having plans prepared by J. H. Felt, 
archt., Kansas City, Mo., for 2 story, con- 
crete, brick and steel. Bonds for $75,000 
voted for project. H. Randles, clk. 


Kan., Wichita—Standing Grain Thresher 
Co., Union Nat. Bank Bldg., plans to build 
thresher factory. About $250,000. A. J. 
Windlate, Nickerson, pres. Engineer and 
architect not selected. 


Neb., Gering—Schools—Bd. Educ. soon 
receives bids building two 2 story, rein.-con., 
brick and steel, rein.-con. flooring. Total 
cost, $120,000. Pederson & Baker, Gering, 
archts. Noted Aug. 26. 


Neb., Nebraska City—Community Hall— 
City voted $100,000 bonds to build soldiers 
memorial. Noted Aug. 26. 


S. D., Harrold—High School—City voted 
$75,000 bonds to build high school. 


Mo., Kansas City—Temple—Congregation 
B’Nai Jedudah, Linwood and Flora Sts., 
soon lets contract building 2 story, 88 x 
109 ft. rein.-con., brick and steel annex, 
brick and concrete foundation. About 
$150,000 Greenbaum, Hardy & Schu- 
macher, Kansas City, archts. 


Mo., St. Louis—Office—J. F. Queeny, pres. 
Monsanto Chemical Wks., plans to remodel 
Old Southern Hotel, 6 story, 150 x 300 ft., 
fireproof, on Bway. and Walnut St. About 
$500,000. Address C. B. Ricketts (owner's 
agent), Ry. Exch. Bldg. Architect not 
selected. 


Ark., Little Rock—Bank—Union & Mer- 
eantile Trust Co., 201 West 2nd St., re- 
ceives bids in winter, building 50 x 140 ft., 


— 


stone and marble, on 4th and Mair 
About $300,000. Thompson & Harding 
South Trust Bldg., and Mann & Stern 
A. O. U. W. Bidg., archts. 


Tex., Dallas—Office—T. J. Britton. 
Elm St., plans to build 10 or 12 story 
x 160 ft., on Live Oak and Ervay 
About $500,000. Architect not selected 


Tex., Houston — Bank — Federal Res, 
Bank, Commerce and Martin Sts., Da 
opens bids about Jan. 1, building 4 
100 x 100 ft. branch, on Caroline and TT; 
Sts., here. About $500,000. W. F. Ram 
Dallas, agt. 


Tex., Ranger—High School—City vo: 
$250,000 bonds to build new high schoo! 


Tex., Wichita Falls—Hospital—City vor 
$75,000 bonds to build hospital. 


Okla., Oklahoma City—Theatre—S \ 
Lynch plans to build 2 story, 50 x 140 ; 
concrete, brick and _ steel, rein.-con. flo 
ing, on West Main St. About $100,000 


Okla., Okmulgee—Library—City goon re- 
ceives bids building 1 story, 45 x 100 f; 
rein.-con., brick, steel and stone, rein.-c: 
flooring. About $150,000. Address A. fp 
Kennedy, Okmulgee. Smith, Rea & Lovitt 
602 Finance Bldg., Kansas City, Mo 
archts. Noted Oct. 7 


Col., Johnston—High School—Bd. Edu 
had plans prepared by Montjoy, French & 
Frewen, archts., Chamber Commerce Bldc. 
Denver, building 2 story, 130 x 150 ft., eon- 
crete, brick and steel, rein.-con. flooring 
concrete foundation. About $100,000. 


Wash., Seattle—Auditorium—B. P. 0. FE 
No. 92 plans to build 1 and 3 story, 111 x 
180 ft. on 4th and Madison Sts. About 
$175,000. Architect not selected. 


BIDS DESIRED 


R. L, Providence—School—Until Nov. 1, 
by Pub. Bldg. Dept., constructing 3 story 
30 room, rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on 
Jastram Ave. Private plans. Noted 
Oct. 14. 


N. Y., Albamy—Bank—Fuller & Robinson, 
archts., 95 State St., receiving bids alter- 
ing 2 story, 68 x 78 ft., on Lark St. and 
Washington Ave., for Natl. Commercial 
Bank & Trust Co. About $200,000. 


N. Y., Buffalo—Hotel—Until Nov. 22, by 
G. B. Post, archt. and engr., 101 Park Ave., 
New York City, building 17 story, 84 x: 130 
x 279 x 292 x 348 ft., brick, steel and lime- 
stone, concrete foundation, on Delaware 
Ave., Niagara Sq., Franklin and Mohawk 
Sts., for Hotel Statler Co., Washington St. 
About $5,500,000. Noted May 20. 


Md., Baltimore—Office—Until Nov. 15, by 
Cc. N. Fritz, archt., 2010 Lexington Bldg.. 
constructing 10 story, 90 x 140 ft., steel, 
brick and stone, concrete foundation, on 
Courtland and Franklin Sts., for Standard 
Oil Co., Pratt and South Sts. About $850,- 
000. Noted Aug. 26. 


0., Bedford—High School—Until Nov 15 
by Bd. Educ., building 2 story, 135 x 185 
ft, rein.-con., brick and steel, rein.-con 
flooring, brick and _ concrete foundation 
About $250,000. H. P. Hamilton, 1127 
Guardian Bldg., Cleveland, archt. 


Ind., Indianapolis—Church—St. Joan of 
Are Church receiving bids building 2 story, 
60 x 108 ft., rein.-con., brick and _ steel, 
at 500 East 42nd St. About $100,000. D. 
A. Bohlen & Son, Majestic Bldg., archts. 


Ind., Indianapolis—Schoo'—Bd. School 
Comrs. receiving bids building 2 story, 75 
x 75 ft., rein.-con., brick, steel and terra 
cotta, rein.-con. flooring, on 309th St. About 
$100,000. M. Harrison, 500 Bd. Trade 
Bldg., archt. Snider & Rotz, 703 Merchants 
Bank Bldg., engr. 


Mich., Detroit—Hospital—Until Nov. 1, 
by A. Kahn, archt., Marquette Bldg., con- 
structing 6 story, 115 x 154 ft., rein.-con., 
brick and stone addition, rein.-con. floor- 
ing, concrete foundation, on John R. St., 
for Harper Hospital. About $350,000 


Mich., Detroit—School—Until Nov. 9, by 
Bd. Educ., 59 Bway., furnishing labor and 
material building 2 story, 40 x 150 ft.. 
rein.-con., brick and steel addition, rein.- 
con. flooring, concrete foundation, on Long 
wood Ave. About $75,000. _Malcolmson. 
Higginbotham & Palmer, 405 Moffat Bldg 
archts. Noted Oct. 14. 


Pocahontas—Court House—Unti! 
Nov. 12, by C. Gilchrist, aud. Pocahontas 
®Co., building 2 story, 80 x 125 ft., rein.-con., 
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Buildings (Cont inued) 


*k 4 stone. About $400,000. Proud- 
beg ang Rawson, 810 Hubbell Bldg., 
Des Moines, archts. Noted May 6. 


. ar ee — 

Shelby—School—Until Nov. 16, by 

od iden building 2 story, rein.-con. and 

eink About $75,000. M. E. Clapp, pres. 

. Latenser & Sons, 626 Peters Trust Bldg., 
Omaha, Neb, archts. 


= Duluth—Theatre—Until Jan, 2, by 
PP Investment Co., Lyceum Bldg., con- 
structing 2 story, 50 x 140 ft., rein.-con., 
tile and brick, rein.-con. flooring, — 
foundation, on West Superior St. About 
$135,000. w. P. Allred, 205 Ferguson 


Bldg., archt. 


¢nid—Temple—Until Nov. 15, by 
R Oe rete Beck Bldg., ome” 
ing 4 story, 100 x 150 ft., rein.-con., brick, 
steel and stone and terra cotta, vag nag 
flooring, rock foundation, for Masonic Tem- 
ple Assn, About $300,000. 


S —tUntil Nov. 8. by 

Okla., Tulsa—School Until ? by 
Bd. Educ., building 4 story, concrete, brick 
and steel, rein.-con. flooring, rock founda- 
a. About $800,000. G. Winkler, 414 


Palace Pl, archt 


J ne Winnipeg—Home—Until Nov. 1, 
os Eenateter Pub. Wks., building 2 story, 
163 x 171 x 255 t. Doms wr deaf and 

. in Tuxedo Park, near here. 2 
du 600. T. D. Atchison & Co., 914 Boyd 


Bldg., archts. 
PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Hinckley—Administration—Pres- 
cott Memorial Assn. let contract building 
1 story, brick and steel, concrete founda- 
tion, to H. Purinton Co., 40 Pleasant St., 
Waterville. About $125,000. 


Mass., Blackstone — Housing—Black- 
enn ae Co. let contract building 3 story, 
brick and timber houses for workmen, con- 
crete foundations, on County and Butler 
Sts., to J. C. N. Bouvier Co., 18 Sayles St., 
Woonsocket, R. I. About $100,000. Noted 


Oct. 14. 


Mass., New Bedford — Schools — Bd. 
wate tet contracts building (1) P. S. 1 on 
Rochambeau St. (2) P. S. 2 on Mt. Pleasant 
St., each to be 2 story, concrete, brick and 
steel, rein.-con. flooring, concrete founda- 
tion, to J. W. Bishop Co., 109 Foster St., 
Worcester, (1) $730,000, (2) $717,000. 
Noted Oct. 21. 


*Mass., Norton — Dormitory — Wheaton 
College let contract building 4 story. 45 x 
121 ft. concrete, brick and steel, rein.-con. 
flooring, concrete foundation, on campus, to 
E. F. Miner Bldg. Co., 25 Foster St., Wor- 
cester. About $100,000. 


. L, Providence—School—City let con- 
oa building 2 story, 74 x 190 ft. con- 
crete, brick and steel, on Arthur Ave., to 
Hope Building Co., Weybosset St., $297,- 
900. * Noted Apr. 


*N. Y., Brooklyn—Theatre—W. Small, 
189 Montague St., will build brick and 
stone, brick foundation, on Grand Ave. ex- 
tension. About $500,000. Work will be 
done by day labor. Noted June 10. 


*N. Y., Lawrence—Bank—Bank of Law- 
rence let contract building 14 story, 55 x 85 
ft., brick, steel and stone, brick foundation, 
to Hoggson Bros., 485 5th Ave., New York 
City. About $150,000. 


N. ¥., New York—Office—W. H. Dud- 
ley & Co., 165 Duane St., let contract build- 
ing 2 story, 35 x 110 ft., brick and stone, 
brick foundation, on Varick and Watts Sts., 
to J. Thatcher & Son, 60 Park Ave., Brook- 
lyn. Noted Oct. 14. 


*N. Y., New York—Store and Office—S. 
W. Peck, 1140 Bway., let contract altering 
5 story, brick and stone, on West 34th St., 
Senos. Pepper & Co., 1777 Bway. About 
75,000. 


*N. Y¥., New York — Theatres — Seneca 
Holding Corp., 485 5th Ave., will alter New 
York and Criterion Theatres, brick and 
steel, on Bway. between 44th and 45th Sts. 
About $500,000. Work will be done by day 
labor under supervision of R. B. Smith, 
engr., 452 5th Ave. 


*N. Y., Schenectady—Theatre—F. F. 
Proctor, 1564 Bway., New York City, will 
build brick and steel, here. About $400,- 
‘00. Work will be done by day labor under 
supervision of J. . Merron, archt. and 
Cnet 7 Bway., New York City. Noted 
ug. ° 
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*®Pa., Charleroi—Bank—First Natl. Bank 
of Charleroi let contract building 4 story 
60 x 100 ft., brick and stone, brick foun 
dation, to Kelly & Kelly, 12th St., Long 
Island City Cost between $125,000 and 
$150,000. Noted July 22 


*Pa., Cresson — Housing—Pennsylvania 
Coal & Coke Co. let contract building forty 
2 story, 20 x 30 ft.. concrete and frame 
houses, to W. H. Fissel & €o., 1328 Bway., 
New York City. About $100,000 


*xPa., State College—Laboratory—Penn 
sylvania State College let contract building 
2 story, 60 x 160 ft., brick and steel, to Aus 
tin Co., Bulletin Bldg., Phila About 
$75,000. 


Md., Baltimore—School—City — received 
low bid building 3 story, 46 x 150 ft. eon- 
crete, brick and steel, concrete foundation, 
on Laurens and Calhoun Sts., from J. L. 
Robinson Constr. Co., 1130 West Lafayette 
Ave., $322,582. 


*W. Va., Hinton—Bank and Oftice—Natl. 
Bank of Summers let contract building 2 
story, brick and stone, to W. Egelhof, 101 
Park Ave., New York City. About $100,000 


*Ala., Birmingham — Office — Jemison 
Real Estate Co. and Jemison Seibels In- 
surance Co., 211 North 20th St., let contract 
building 2 story, rein.-con, and Indiana 
limestone, on 3d Ave. and 21st St., to Small- 
man-Brice Constr. Co., 1811 3d Ave. About 
$100,000; cost plus percentage basis. 


*0O., Canton—Schools—Bd. Educ. let con- 
tracts building 3 story, 135 x 160 ft. on 
Belden Ave., and 3 story, 130 x 160 ft., on 
Grace Ave., rein.-con., brick and steel, rein.- 
con. flooring, brick and concrete founda- 
tions, to G. Whike & Son, Canton, $294,200 
and $296,500 respectively. 


*0., Canton—High School—City let con- 
tract building left wing and auditorium 
addition to Lehman High School, 2 story, 


60 x 80 ft., rein.-con., brick and steel, to 
R. H. Evans, Schaffer Blk.) $497,885. 


*0., Carey—School—Bd. Educ. let gen- 
eral contract building 2 story, 97 x 100 ft., 
brick and concrete, to G. Kratz & Co.., 
Lorain, $106,597; heating plant, to Amer. 
Warming & Ventilating Co., 1017 Summit 
St., Toledo, $10,980 Noted Oct. 21. 





0., Cleveland—Bathhouse—City received 
bids Oct. 3, building 2 story, 50 x 96 ft., 
rein.-con., brick and steel, rein -con. floor- 
ing, brick and concrete foundation, on West 
14th St. and Starkweather Ave., from W. 
Moore Co., 1274 West 4th St., $133,000: 
Forschner Co., East 10th St. and St. Clair 
Ave., $139,000. Noted Sept. 30. 


*0., Cleveland—Home—Hebrew Ortho- 
dox Home for Aged, c/o S. H. White, archt., 
Schofield Bldg., let contract building 2 
story, 135 x 150 ft., rein.-con., brick and 
steel, rein.-con. flooring, brick and concrete 
foundation, at 736 Lakeview Rd., to Bolton- 
Pratt Co., Columbia Bldg. About $300,- 
000. Noted May 13. 


Mich., Detroit—Schools—Bd. Educ., 59 
Bway., received bids Oct. 22, building addi- 
tion to (a) school on Abbott St., (b) Ma- 
jeska School, on Trombdley and St. Aubin 
Aves., (c) Marxhausen School, all 2 story, 
rein.-con, brick and steel, rein.-con. floor- 
ing. concrete foundations, from A. W. 
Kutche, 623 Ford Bldg., (a) $217.213, (c) 
$209,746: Bryant & Detwiler, 2336 Dime 
Bank Bldg., (a) $232.680; M. A. Mahoney, 
400 Penobscot Bldg., (a) $233,606; Culbert- 
son & Kelley, 809 Ford Bldg., (b) $195,680; 
Brayton Eng. Co., 907 Kresge Bldg., (b) 
$195,733. (c) $196.733; Corrick Bros., 507 
Owen Bldg., (b) $202,700; F. N. Cooper, 
400 ee Bldg, (c) $190,000. Noted 

ct. , 


*N., Chicago—Home—St. Paul's Home 
for Aged, c/o Woltersdorf & Bernard, 
archts., 138 North La Salle St., let general 
contract building 3 story, 40 x 180 ft., 
concrete, brick and steel, rein.-con. floor- 
ing, concrete foundation, on Grace St. and 
California Ave. to . C. Wieboldt, 1534 
West Van Buren St. About $200,000. 


*Wis., Eau Claire—Hotel—Eau Claire 
Hotel let contract building 8 story, 120 x 
125 ft.. brick, stone and steel, to B. H. 
Stahr Co. and Schneider Constr, Co., Eau 
Claire. About $500,000. 


*Ia., Sioux City—Office—J. Mirkin, 4th 
and Lafayette Sts, let contract building 3 
story, 80 x 144 ft.. to B. E. Short, Sioux 
City. About $75,000. 


Minn., Hackensack—School—-Bd. Educ., 
c/o R. F. Ross, clk. School Dist., received 
bids building 2 story, 95 x 102 ft., rein-con., 
brick and tile, from Bracker Constr. Co., 
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638 Builders Exch., $65,708; Carlisted Bros 
542 Builders Exch $68.497; Madsen & 
Peterson, 646 Builders Exch., $76,300 


Noted Oct. 14 


*&Mo., Elvins—School—Bd. KMduc. let eon 
tract building 3 story, 45 x 150 ft.. brick 
and steel, rein.-con. flooring. to MeCarths 
Constr. Co., Odd Fellows Bide St. Louis 
About $96,000 Noted Sept 16 


*Okla.. Shawnee — Engine House City 
let contract building rein.-con., brick, steel 
and stone, rein.-con. flooring, to <A r 
Carr, Shawnee. About $100,000 


*Man., Portage la Prairie—Custodial 
Minister Pub Wks., Parliament Bldgs., 
Winnipeg, let contract building brick and 
steel, at School for Feeble Minded, here, to 
Wyatt-Ireland, Ltd.. 505 Merchants Bank 
Bldg., Winnipeg, $199,474. 


Federal Government Work 
PROPOSED WORK 


DC, Wash.—Hangars, ete. —Treas. Dept 
plans to build new hangars, ete., at Bowling 
Field to replace those damaged by fire 
About $1,000,000. J. A. Wetmore, superv 
archt, 


Va., Hampton Roads — Latrines — Spee 
4261—Bureau Yards & Docks. Navy Dept., 
Wash., D. C., receiving bids building two 
24 x 94 ft. timber latrines, concrete flooring 
and footing, in Units I and T, at Naval 
Operating Base, here; $10 deposit required 
for plans and spec 


Fla,, Pensacola — Mooring Mast — Spec. 
4314—Bureau Yards & Docks, Navy Dept., 
Wash. D. C., receiving bids building struc 
tural steel mooring mast, to have guyed 
mast, 41 ft. high, supporting structural steel 
crutch, 27 ft. across open end, concrete 
foundation, etc., at Naval Air Station here; 
$10 deposit required for plans and spec. 


Wis., Waukesha—Hospital—L. McQuil- 
ken, supt. U. S. Health Serv. Hospital 37, 
here, soon receives bids constructing 2 and 
3 story, concrete and brick buildings here, 
rein.-con. flooring, concrete foundations, to 
be used for nurses attendants and doctors 
quarters About $300,000 


BIDS DESIRED 


Mass., South Boston (Boston P. 0.) 
Steam Locomotive Crane —Spee. 4263 
Until Nov. 10 (change of date), by Bureau 
Yards & Docks, Navy Dept., Wash. D. C., 
installing at Naval Dry Dock, here. Noted 
Oct. 31. 


N. Y, New York— Electric Traveling 
Bridge Crane—Spec. 4250—Until Nov. 10, 
by Bureau Yards & Docks, Navy Dept., 
Wash.. D. C., building electric traveling 
bridge crane for bulkhead handling ways 
No. 1 and for steel storage. 


N. Y., Oswego—Altering Post Office and 
Custom House—Until Nov. 19, by Treas. 
Dept., at office of J. A. Wetmore, superv. 
archt., Wash., D. C., altering, here; ad- 
vertised in this issue. Noted July 1 


Pa., Phila.—Electric Lighting System— 
Until Nov. 9, by H. J. Lumsden, officer in 
charge of constr.. Frankford Arsenal, in- 
stalling in new power plant; advertised in 
this issue. 


Pa., Phila,x—Extension to Marine Hospital 
—Until Nov. 15, by Treas. Dept., Wash., 
D. C., building extension to U. S. Marnie 
Hospital, here. J. A. Wetmore, acting 
superv. archt. 


D. C., Wash.—Centrifugal Pumps, etc.— 
Until Nov. 10, at U. S. Engineers Office, 305 
Southern Bldg., furnishing and _ installing 
electrically driven centrifugal pumps, motor 
generator sets, transformers and switch- 
boards; advertised in this issue 


W. Va., South Charleston — Distributing 
System—Spec. 4294—-Until Nov. 3, by Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C. installing, here. 


Tenn., Athens—Post Office—Until Nov. 
18, by Treas. Dept., Wash., D. C., furnish- 
ing labor and material building U. S. Post 
Office, here. J. A. Wetmore, acting superv. 
archt. 


0., Portsmouth — Extension to Mailing 
Vestibule—Until Nov. 16, by Treas. Dept., 
Wash., D. C., building extension to mailing 
vestibule, driveway, etc, at U. S. Post 
Offic e, here. J. A. Wetmore, acting superv. 
archt. 


Ind., Indianapolis—Mezzanine Fioor— 
Until Nov. 10, by Treas. Dept., at office 
of J. A. Wetmore, superv. archt., Wash., 


4 
| 
$ 





La: 
ey aa - 


228 


Federal Government Work (Continued) 


D. C., building in Post Office, here; 
tised in this issue, 


adver- 


Bloomington — Loading Shed—Until 
Nov. 9, by Treas. Dept.. Wash., D. C., build- 
ing new loading shed at U. S. Post Office, 
here. J. A. Wetmore, acting superv. archt. 


Wash., Puget Sound—Nurses Quarters— 
Spec. 4293—Until Nov. 17 (change of date), 
by Bureau Yards & Docks, Navy Dept., 
Wash., D. C., building, here. 


Cal., Mare Island—Heating System—Spec. 
4189—Until Nov. 3, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., installing 
in structural shop, here; $10 deposit re- 
quired for plans and spec. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


S. &, 
Spec. 4090—Bureau 


Newport—Piers and Dredging— 
Yards & Docks, Navy 
Dept., Wash., D. C., received bids Oct. 20, 
dredging, building new pier, extending 2 
piers, removing wharves and fender bulk- 
heads, at Naval Torpedo Station, Goat 
Island, here, (1) work complete, from Booth 
& Chase & Co., 29 Bedford St., Fall River 
Mass., (1) $55,967, (150 days), (2) $0.80, 
(60 days), (3) $16,000, (60 days) (4) add 
$31 deduct $15, (5) add $0.50, deduct $0.25; 
Aberthaw Constr. Co., 27 School St., Bos- 
ton, Mass., (1) $69,959, (210 days), (2) 
$0.85, (3) $15,311, (60 days), (4) $28, (5) 
$0.20; R. H. Beattie, 10 Purchase St.,_ Fall 
River, Mass., (1) $74,540, (210 days), (2) 
$0.80, (3) $40,300, (120 days), (4) $27, (5) 
add $0.50, deduct $0.20. Noted Oct. 7. 


N. ¥., New York—Turret Foundation— 
Spec. 4295—Bureau Yards & Docks, Navy 
Dept., Wash., D, C., received bids Oct. 20, 
building at Navy Yard, here, (1) work com- 
plete, from Phoenix Constr. Co., 41 Park 
Row, (1) $17,897, (30 days), (2) $30; F. A. 
Foster Co., 43 South 17th St., Phila., (1) 
$18,990, (30 days), (2) add $50, deduct $19, 
(1) add $1.50, deduct $0.05; Hyde & Bax- 
ter, 1311 G St., N. W., Wash., D. C., (1) 
$23,872, (75 days), (2) add $35 deduct 
$20, (3) add $0.90, deduct, $0.08. Noted 
Oct. 14 under “Wash., D. C.” 


N. Y., L. 1., Sayville—Radio Quarters— 
Spec. 4311—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids building, 
here, from F. G. Fearon Co., Inc., 280 Madi- 
son Ave., New York City, $39,860, (90 
days); Post & McCord, 191 Park Ave., 
New York City, $52,200, (90 days); B. J. 
Hickey, 355 East 149th St.. New York 
City $52,301, (90 days). Noted Oct. 14. 


*Pa., Pittsburgh — Lavatory — Treas. 
Dept., Wash., D. C., let contract for plumb- 
ing work in lavatory of U. S. Post Office, 
here, to Weldon & Kelly, 427 4th Ave., 
$17.865. Noted Oct. 14. 


*Del., Cape Henlopen—Double Barracks 

Spec. 4265—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
here, to W. A. Russell, Lewes, $18,190, (120 
days). 


D. C., Wash.—Foundation and substruc- 
ture—Col. Ridley, Pub. Bldgs. and Ground, 
received bids Oct. 23, building foundation 
and substructure of coping for reflecting 
pool, in West Potomac Park, (1) work com- 
plete, from Cranford Paving Co., 2620 E 
St, N. W., (1) $77,823, (3) $1.75, (4) 
($0.90 (note no steel shell); C. H. Tomp- 
kins, 1812 Park Rd., (1) $81,000, (2) $79.,- 
000, (3) $2, (4) $0.85, (note no steel shell) ; 
Boyle-Robertson Constr. Co. 601 Evans 
Bldg., (1) $82,000, (2) $81,278, (3) 2, 
(4) $0.75. Noted Sept. 30. 


Va. Ft. Myer—Dry Cleaning Building— 
Chief of Construction, Quartermaster’s 
Corps, War Trade Bldg., Wash., D. C., re- 
eeived bids Oct. 18, building. here, from 
W. E. Mooney, Evans Bldg., Wash., D. C., 
$4,849, (60 days): H. C. Ball, Dist. Natl. 
Bank Bidg.. Wash. D. C., $5,367, (45 
days); J. B. Knight Wash., D. C., $5,403, 
90 days.) Noted Oct. 14. 


W. Va... Wheeling—Lighting, Wiring, etc 
—Treas. Dept.. Wash., D. C., received bids 
Oct. 20, installing lighting. wiring, water 
piping, ete., at U. S. Post Office, Court 
House and Custom House, here. from W 
Wilby, Selma, Ala.. $4,535, (90 days); E. P 
Warren & Co., Newport News, Va., $7,400, 
(120 days); W. Hare & Sons, 46 14th St., 
$9,446, (125 days) Noted Oct. 7. 


*Fla., Jacksonville—Scotch Marine Boil- 
ers—U. S. Engineer let contract installing 
in dredge “Barnard,” to Charleston Dry 
Dock & Machine Co., $95,800. Noted Sept. 23. 


*Tenn., Memphis—Stee] Barges—Missis- 
sippi River Comna., Ist and 2d Dists., Cus- 
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tom House, let contract furnishing steel 
barges, to Nashville Bridge Co., foot of 
Shelby Ave., Nashville, $85,960. Noted 
Sept. 16. 


*Mo., St. Louis—Heating and Electrical 
Repairs — Treas. Dept., Wash., D. C., let 
contract for heating and electrical repairs, 
at Marine Hospital, here, to W. Wilby, 
Selma, Ala., $4,892. 


*Tex., Galveston — Redredging—U. S. 
Engineer, War Dept., Wash., D. C., let con- 
tract redredging part of waterway from 
here to Corpus Christi, to J. Jacobson, 
Galveston, $4,000. 


Col., Ft. Lyon—Concrete Pavement, etc.— 
Spec. 4257—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bid Oct. 20, 
building concrete pavement, relocating and 
extending pipe lines, at Naval Hospital, 
here, from Newport Contg. & Eng. Co., Law 
Bldg., Newport News, Va., $113,242, (150 
days). Noted Sept. 30. 


Cal., San Diego—Fire Alarm System— 
Spec. 4288—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bid building. 
here, from Gamewell Fire Alarm Telegraph 
Co., 70 East 45th St., New York City, $27,- 
853, (90 days). Noted Oct. 7. 


*Cal., San Francisco—Marine Hospital— 
Treas. Dept., Wash., D. C., let contract 
furnishing labor and material, altering and 
repairing Marine Hospital here, to H. Law- 
son, 344 4th Ave., $2,008. 


Miscellaneous 
PROPOSED WORK 


Golf Course—Farmington, Conn.—Coun- 
try Club of Farmington plans to build new 
18 hole course, including grading, excavat- 
ing, ete. About $35,000. J. L. Howard, 
pres. 


Wall—Ossining, N. Y¥.—C. F. Rattigan, 
supt. State Prisons, Capitol, Albany, opens 
bids about Dec. 6, building stone and con- 
crete wall here. About $500,000. L. F. 
Pilcher, Hall of Records, New York City, 
state archt. 


Pavilion—Belmar, N. J.—Boro. Council 
receives bids about Nov. 15, building Pavil- 
ion No. 2, 2 story, 50 x 300 ft. About 
$60,000. C. B. Cook, Belmar, archt. 


Memorial Tower, 
(Raleigh P. 0O.), N. C.—State College 
Alumni plans to build 100 ft. tower, with 
clock and chimes. About $50,000. E. B. 
Owen, Secy.-treas. 


etc.—West Raleigh 


Park Improvements—Spartanburg, 8. C. 
—City voted $50,000 bonds for park im- 
provements. Noted May 6. 


Bathing Casino, Pier, etc.—Lake Worth, 
Fla.—City voted $100,000 bonds to build 
bathing casino, pier, etc. 


Car Barns—Detroit, Mich.—Street Ry. 
Comn. plans to build brick, concrete and 
steel car barns for new municipal street 
car lines, on Shoemaker, Warren, Lillibridge 
and St. Jean Aves. About $300,000. W. 
C. Markham, 410 City Halli, engr. 


Park Improvements—Manitowoc, Wis.— 
City having plans prepared improving 52 
acres new Lincoln Park. About $399,000. 


Recreation—Wayzata, Minn.—Village and 
Commercial Club having plans prepared by 
Morell & Nichols, archts., 901 Palace Bldg., 
Minneapolis, for recreation center, work 
includes street widening, sodding, tree plant- 
ing, bathing facilities and building mu- 
nicipal pier. 


Water Front Improvemerts — Aransas 
Pass, Tex.—City election, Nov. 9, to vote on 
$225,000 bonds to improve water front. R. 
Savage, Corpus Christi, atty. 


Tunnel—Houston, Tex.—City Council 
heving plans prepared for tunnel on North 
Main St., under railroad tracks, 21 ft. wide 
on each side of double structure. including 
space for street car tracks. About $200,000. 
¥. C. MeVea, city ener. 


Falls, Tex.—City 
build incinerator. 
Noted Oct. 7 


Improvements — Wichita 
voted $35,000 bonds to 
J. Montgomery, city 


Incinerator—W ichita 
voted $25.000 bonds to 
J. Montgomery, city engr. 


Playground 
Falls, Tex.—City 
improve playgrounds. 
engr. 

Swimming Pool—Ada, Okla.—City voted 
$15,000 bonds to build swimming pool. 
Johnson & Benham. Kansas City, Mo.. 
engrs. 
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Bathhouse—La Jolla, Cal.—City } 
plans prepared by G. A. Hanssen, « 
San Diego, for brick bathhouse, equi; 
and improvements to water front. Cos 
tween $25,000 and $30,000 Electio: 
be called to vote on bonds for proje 


Pumps—Montreal, Que.—Montreal \ 
3d. soon receives bids for two 12,0/ 
gal. and one 6,000,000 gal. pumps. 


BIDS DESIRED 


Heating, etc.—Ossining, N. ¥.-—Unti! * 
23, by C. F. Rattigan, supt. State Pri 
Capitol, Albany, for heating, sanitary 
electric work, etc, at Sing Sing Pr 
here ; advertised in this issue. 


Paving Bricks—Phila., Pa.—Sears 
buck Co., Arthington St. and Homan A 
Chicago, receiving bids on 160,000 pa 
bricks for new plant, here. 


Foundation—Pittsburgh, Pa.—Pittsbure 
Malleable Iron Co., 57th St. and Allegh: 
River, receiving bids on foundation for 
x 322 ft. foundry. Total cost about $5/ 
000. EF. Chase, 645 North Michigan A\ 


Chicago, archt. 


Concrete Mixer—Cleveland, O.—H. © 
Schrader Constr. Co., 1643 East 40th St 
receiving bids for concrete mixer. 


Power Plant Equipment—Michigan City, 
Ind.—Until Nov. 9, by city, for one 8,(\)0.- 
000 gal. high duty pumping engine, 
water tube boilers and stokers, feed water 
heaters, boiler feed pumps and miscellane- 
ous equipment. D. C. Ford, city engr.; 
advertised in this issue. 


Backfiller—Detroit, Mich.—Until Nov. 2 
by J. A. Martin, comr. Purchases & Sup- 
Plies, City Hall, furnishing gasoline driven 
backfiller with 4 cylinder type engine and 
caterpiller traction with 35 ft. boom, for 
Dept. Pub. Wks. 


Testing Machines, etc.—Detroit, 


two 


Mich.— 


Until Nov. 1, by Dept. Purchases & Sup- 
plies, furnishing 1 Universal testing ma- 
chine of 300,000 lb. capacity, with necessary 
a and equipment. G. Finn, purch 
agt. 


Rock Crusher—Darlington, Wis.—City 
receiving bids for rock crusher, complete. 
R. E. Orton, mayor. 


Tractor—Kenosha, Wis.—Kenosha Co. re- 
ceiving bids for tractor for snow plow 
J. Herzog, highway comr. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Piles, Bulkhead. etce.—Brooklyn, N. Y.— 
E. S. Walsh, supt. Pub. Wks., Capitol, Al- 
bany, let contract driving foundation piles 
for proposed grain elevator, building con- 
crete bulkhead wall along Henry St. and 
dredging Henry St. Basin, Gowanus Bay 
here, Contr. T-79, to Raymond Concrete 
Pile Co., 90 West St., New York City, $428.- 
269. Noted Oct. 21. 


*xElectric Generator Set, etc.—Marcy, N. 
Y¥.—State Hospital Comn., Capitol, Albany 
let contract furnishing electric generator 
etc., at Utica State Hospital, here, to Mack 
& Mack, 103 Park Ave., New York City 
$23,513. Noted Oct. 14. 


*Tunnels, etc.—Marcy, N. Y.—State Hos 
pital Comn., Capitol, Albany, let contra: 
building heating tunnels and _ furnishins 
pipe for steam, etc., at Utica State Hos 
pital, here, to M. Kantrowitz, Market St 
Albany, $705,092. Noted Oct. 14. 


Pavilions—Randalls Island (New York P 
0.), N. ¥.—Dept. Pub. Welfare, Municipa 
Bldg., received bids Oct. 21, altering and 
repairing (1) Tredgold, (2) Nightingale 
Pavilions, (3) combined, from G. E. Ward 
417 East 34th St, New York City, (1) $35,- 
000, (2) $34,844, (3) $69,873; Bertwir 
Constr. Co., 103 Park Ave., New York City, 
(1) $36,800, (2) $37,200, (3) $74,000; M 
D. Lundin, 235 East 122nd St., New York 
City, (1) $36,389, (2) $86,498, (3) $72,489; 
S. Guidera, (2) $36,775. Noted Oct. 14. 


*Plumbing System—Cleveland, 0.—B 
Educ., Rockwell Ave., let contract installing 
plumbing system in Miles Standish Schoo! 
East 92d St. and Parkgate Ave., to Po! 
lowski Plumbing Co., East 40th St 
$76,543. 


* Portland Cement—Detroit, Mich.— 
Street Ry. Comn., 410 City Hall, let co: 
tract furnishing 40,000 bbl Portland c+ 
ment, to Universal Portland Cement Cp 
210 South La Salle St., Chicago, and 1¢ 
000 bbl., to Wabash Portland Cement Ca 
1824 Ford Bldg., at $3.71 per bbl. in cloth 
sacks, less $0.25 each for returned sacks 
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fiscellaneous (Continued) 


Foundation—Milwaukee, Wis.—Bd._ In- 
justrial Educ., 62 Mason St., received bids 
vet. 21, building rein.-con. foundation, for 
id unit of Continuation School, 7 story, 
15 x 268 ft., 6th and Prairie Sts., from E 
Steigerwald Co., 3607 Viiet St. $94,840. 
Noted Oct. 14, under “Buildings.” 


*xTransmission Line, ete.—Sabin, Minn.— 
‘ity let contract for materials for 18 mi 
igh tension transmission line from here to 
wint near Fargo, N. D., and for electric 
iistribution system here, to St. Paul Elec- 
ric Co., 145 East 5th St., St. Paul. About 
$25,000, 


*Pipeline — Beaumont, Kan. — Wichita 
Natural Gas Co., 349 North Main St, let 
contract laying 24 mi. 8 in. pipeline from 
eas field, here, north to New Youngfield 
and west to Eldorado, to Meredith Constr. 
Co., Eldorado. About $500,000. 





Federal Power Commission 
Applications 


Applications before the Federal Power 
Commission, Washington, D. C., up to and 
including September 28, 1920. 


1. Dixie Power Co., Title Guaranty 
Bldg., St. Louis, Mo. License for dam and 
Power House, White River, Ark., for min- 
ing, transportation, etc. 


2, C. W. Spoerry, Bonners Ferry, Idaho. 
Preliminary permit for power plant on 
Moyie River, Pend d’Oreille Natl. Forest, 
Idaho, for furnishing power and light to 
Bonners Ferry, and manufacture of chemi- 
cals. 


8. Washington Irrigation & Development 
Co., c/o Electric Bond & Share Co., 71 
Bway., New York City. Preliminary per- 
mit for reservoir and power house for 
electrification of railroads, supplying 
energy to individual plants, for operation 
of pumping plants to supply water to the 
arid lands of the region, and for public 
utility purposes. 


4. Speel River Project, 418 Foxcroft 
Bldg., San Francisco, Cal. Preliminary per- 
mit for reservoirs, conduits, power houses, 
and transportation lines, Speel River, Tease 
Lake, Crater Lake, Long Lake, Tongass 
Natl. Forest, Alaska. 


5. Rocky Mt. Power Co., c/o Sullivan & 
Cromwell, 49 Wall St., New York City. 
Preliminary permit for power project, Flat- 
head Lake and Flathead River, Mont., for 
railways, electro-chemical and metallurgical 
industries, municipal, commercial, general 
utility and other purposes. 


6. Niagara County Irrigation & Water 
Supply Co., c/o Thurman, Bulkley & Quig- 
ley (Attorneys for Applicant), 501 Union 
Trust Bldg., Wash. D. C. Preliminary 
permit for conduits, power houses, trans- 
mission lines, etc, Niagara River, N. Y. 

7. Roanoke River Development Co., ¢/o 
H. G. Buchanan Pres., 318 Mutual Bldg.. 
Richmond, Va. Preliminary permit for 
reservoirs, conduits, power houses, trans- 
mission lines, ete., Roanoke River, Va., for 
public utility. 


8. St. Lawrence Transmission Co., Pots- 
dam, N. Y. Preliminary permit for power 
project, St. Lawrence River, N. Y., for 
public service and private industries. 


$. Pitt River Power Co., c/o Harr & 
Bates, Westory Blidg., 14th and F Sts., 
We. : Be & Preliminary permit for 
reservoirs, conduits, power houses, and 
transmission lines, Pitt River, Cal. 


10. Sound Power Co., 25 Broad St., New 
York City. Preliminary permit for reser- 
voirs, conduits and power house, Sultan 
River and Olney Creek, Wash., for manu- 
facture of pulp and paper. 


11. Straits Power Co, Room No. 1517, 25 
Broad St.. New York City. Preliminary 
permit for reservoir, conduit and power 
house, Solduc River and Crescent Lake, 
Wash., for manufacture of pulp and paper. 


7 12. Big Horn Canyon Power & Irrigation 
Co., Hardin, Mont. Preliminary permit for 
Big Horn River, Mont. 


13. Ford Motor Co., Dearborn, Mich. 
License for power plant at Governm=nt 
dam at Green Island, Hudson River, N. 
Y., for manufacturing. 


14. Western New York Utilities Co., Inc., 
Medina, N..Y. Preliminary permit for di- 
version of additiona! 500 sf. for power de- 


velopment, Erie Canal, N. Y., for public 
utility. 


15. Hydraulic Race Co., Lockport, N. Y. 
License for diversion of 1,000 s.f. of water, 
Niagara River, N. Y., for public utility. 


16. The Niagara Falls Power Co., 
Niagara Falls, N. Y. License for diversion 
of all water permitted under treaty of May 
13, 1910, Niagara River, N. Y 

17. Western Tie & Timber Co., 905 Syndi- 
cate Trust Co., St. Louis, Mo. Preliminary 
permit for series of power plants and trans- 
mission lines, Current River, Mo 


18. Idaho Power Co., c/o Marshall O. 
Leighton, McLachlen Bldg., Wash., D. C. 
Preliminary permit for reservoir, conduit 
and power house, Snake River (Twin Falls), 
Idaho, for public utility. 


19. Idaho Power Co., c/o Marshall O. 
Leighton, McLachlen Bldg., Wash., D. C 
Preliminary permit for reservoir, conduits 
and power houses, Snake River, (Upper 
Salmon Falls), Idaho, for public utility. 


20. Utah Power & Light Co., c/o Mar- 
shall O. Leighton, McLachlen Bldg., Wash.., 
D C. Preliminary permit for Soda Point, 
Lava, Narrows, and Mink power projects, 
Bear River, Idaho, for public utility. 

21. W. R. Banks, Lock Box 1005, Lamar, 
Mo. License for dams and conduits, Osage 
and Niangua Rivers, Mo. 

22. Paul T. Brady, 165 Bway., New York 
City. Preliminary permit for dams and 
power houses, Delaware River, (Butler's 
Rift, Bushkill, Belvidere, Barryville-Sho- 
hola), N. Y., Pa., N. J., for public utility. 


23. Louisville Power Corp., c/o Hugh L 
Cooper, 101 Park Ave., New York City. 
Preliminary permit for dams, conduits, 
power houses, transmission lines, etc., St. 
Lawrence River, N. Y. 


24. Lower Niagara River Power & Water 
Supply Co., c/o Hugh L. Cooper, 101 Park 
Ave., New York City. Preliminary permit 
for conduits, power houses, transmission 
lines, etc., Niagara River, N. Y 


25. Niagara, Lockport & Ontario Power 
Co., Marine Trust Co. Bldg., Buffalo, N. Y. 
Preliminary permit for conduits, power 
houses, transmission lines, ete., Niagara 
River, N. Y. 


26. City of Buffalo, Buffalo, N. Y. Pre- 
liminary permit for hydro-electric plant, 
Niagara River, N. Y., for municipal use. 


27. Courtland Prentice Chenault, Tulsa, 
Okla. Preliminary permit for power proj- 
ects, Arkansas River, Okla. for public 
utility. 


28. J. D. Markham, A. Kelsey, and J. F. 
Druar, 512-13-14 Globe Bldg., St. Paul. 
Minn. License for dam and power house, 
St. Croix River, Minn, 


29. Saint Cloud Electric Power Co., c/o 
St. Cloud Water Power Co., St. Cloud, Minn. 
Preliminary permit for dam, lock, conduits, 
ete., Mississippi River, Minn., for public 
utility. 


30. Beckman & Linden Eng. Corp., Atlas 
Bldg., 604 Mission Street, San Francisco, 
Cal. Preliminary permit for reservoir and 
power house, Colorado River, Ariz. and 
Cal. 


31. Canada Syndicate, Ltd., and Duncan, 
Young & Co., Inc., c/o Duncan, Young & 
Co., Ine., 111 Bway., New York City. Pre- 
Iminary permit for power, navigation and 
storage projects, Delaware River, N. J., 

Y. 


y 


Pa., and N 


32. R. W. Hawley, Room 912 Commercial 
Bldg., 833 Market St., San Francisco, Cal. 
Preliminary permit for reservoirs, conduits, 
power houses, and transmission lines, Silver 
Creek, Cal. 


33. C. A. Heberlein, Box 858, Prescott, 
Ariz. Preliminary permit for power proj- 
ect, Cataract Creek, Grand Canyon atl. 
Park, Ariz. 


34. Montana Water Power & Electric Co., 
702 Spalding Bidg., Portland, Ore. Pre- 
liminary permit for power project, South 
Fork of Flathead or Pend d’Oreille River 
at outlet of Flathead Lake, Mont. 


35. Northwestern Power & Mfg. Co., c/o 
Donworth, Todd & Higgins, Hoge Bldg., 
Seattle, Wash. Preliminary permit for 
reservoir, conduit and power house, Lake 
Crescent and Lyre River, Wash., for pub- 
lic utility. 


36. Alex Polson, M. E. Reed and W. H. 
Abel, c/o W. H. Abel, Montesano, Wash. 
Preliminary permit for power project, 
Wynooche River, Wash., to develop a cop- 
per mine. 


37. J. Kennard Thomson & Peter A. Por- 
ter, c,/o Dewitt Clinton, Buffalo Savings 
Bank Bldg., Buffalo, N. Y. Preliminary 
permit for reservoir and power house, 
Niagara River, N. Y. 


38. Crown Willamette Paper Co., Pittock 
Block, Portland, Ore License for modifi 
cation of dam and power house, Willamette 
River, Ore., for manufacture of wood pulp 

39. Millard F. Bowen, 117 Tennessee Ave 
Wash., D. C_ License for reservoirs, con- 
duits, locks and power houses, Lake Erie 
Niagara River and watersheds between 
Lake Ontario and Hudson River, N. Y., 
for navigation and power for unstated uses 

40. A. P. Connor, Five Cent Savings 
Bank Bldg., Springfield, Mass. Preliminary 
permit for power project Connecticut 
River, Mass. and Conn. 

41, Alabama Power Co., Birmingham, 
Ala. Preliminary permit for reservoir and 
power house, Coosa River, Ala. 

42. The Cove Co., Box 557, Ocala. Fla 
Preliminary permit for dam and power 
house, Withlacoochee River, Fla 

43. Big Bend Power Co., c/o F. C. Moon 
Room 418 Lynch Bldg, Lynchburg, Va 
Preliminary permit for power project, 
James River, Va. 

44. Hugh L. Cooper, 101 Park Ave., New 
York City Preliminary permit for reser- 
voir, conduit and power house, Clark Fork 
of Columbia River, Wash 

45. The Niagara Gorge Power Co., 604 
Ellicott Sq., Buffalo, N. Y Preliminary 
permit for diversion of water for power 
purposes, Niagara River, N. Y 

46. W. A. Dromgold, York, Pa Pre- 
liminary permit for dam and power house 
Susquehanna River, Pa. 


47. Moore’s Creek Boulder Gold & Dredg- 
ing Co., c/o Clinton H. Hartson, Boise 
Idaho. License for transmission line, Idaho 
to transmit electric energy to works of ap 
plicant for use in connection with its min 
ing operations. 


48. State of Lllinois, c/o The Governor, 
Springfield, Ill. License for navigation 
and power project, Desplaines and Illinois 
Rivers, IIL, for improvement of navigation 
and development of power for unstated 
uses. 

49. Tri-State Power & Milling Co., and 
Tri-State Power Co., Salem, Va. Pre- 
liminary permit for reservoir and power 
house, New River, Va. and W. Va. 

50. Tongass Alaska Pulp & Paper Co, 
817-823 Alaska Bldg., Seattle, Wash. Pre- 
liminary permit for reservoirs, conduits and 
power houses, Fish Creek, Swan Creek, Big 
Lake, Mirror Lake and Swan Lake, Tongass 
Natl. Forest, Alaska, for manufacture of 
pulp and paper. 

51. Village of Grand Rapids, Grand 
Rapids, Minn. Preliminary permit for 
power plan at Government dam on Mis- 
sissippi River, Minn., for municipal use. 


52. City of Dothan, Dothan, Ala Pre- 
liminary permit for power project, Chocta- 
whatchee River, Ala., for municipal use 

53. W. T. Larimore, Leo E. Mills and 
Charles E. Bailey, Hugo, Okla. Preliminary 
permit for power project, Little River, Okla, 

54. Washington Development Corp., 10206 
L. C. Smith Bldg., Seattle, Wash Pre- 
liminary permit for power and _ irrigation 
project, Dungeness River and West Fork 
Creek, Olympic Natl. Forest, Wash., for 
power and irrigation. 


55. Reed Biggham, Box 228, Pensacola, 
Fla. Preliminary permit for power projects, 
Perdido, Styx and Blackwater Rivers, Ala. 
and Fla. 


56. William F. Scheffel, Box 891, Wenat- 
chee, Wash. Prelimnary permit for power 
and irrigation project, Columbia tiver, 
Wash., for power and irrigation. 

57. Columbia Valley Power Co., c/o 
Robert O. Hayward, Pres., 28 Nassau St., 
New York City. Preliminary permit for 
dams, conduits, power houses, Deschutes 
River, Ore., for manufacturing and _ irri- 
gation. 


58. Luther Hill, Independence, Cal. Li- 
cense for dam, conduit, power house. Saw- 
mill Creek, Cal., for pumping for irrigation 
for farm power and light. 


59. Edw. L. Beyard, Seligman, Ariz. 
Preliminary permit, Colorado River, Ariz., 
Nev., Hualapai Indian Reservation 


60. L. J. Vogter, 3567 East “B"” St., 
Tacoma, Wash. Preliminary permit, 
Orchard Lake (Shrimp Bay), Swan Lake 
(Carroll Inlet), Fish Creek (Thorne Arm), 
Shelockum Lake (Bailey Bay), Alaska, for 
manufacture of pulp and paper 


61. Wm. D. Grant, B. Y. Grant. Donald 
Sinclair, S. C. Shuvick, c/o William D. 
Grant, Wrangell, Alaska Preliminary per- 
mit. Crittenden Creek, Mill Creek, Brad- 
field River, Alaska, for mining, manufac- 
ture of pulp, paper, etc. 











Bids: Nov. 8 
Construction of Osage River 
Bridge 


Jefferson City, Mo 
Sealed proposals addressed to the County 
irt of Cole Co., Missouri, and endorsed 
roposal for the Construction of the 
Osage River Bridge, Project No. 12,”" will 
be received by the court until 10 o'clock 
m., on the eimhth day of November, 1920, 
and at that time will be publicly opened 
read at the office of the County Clerk, in the 
County Court House, Jefferson City, Mo 
The bridge to be build under these speci- 
fications is to be locateed over the Osage 
River, a short distance south of Huber’s 
Kerry, or Lisletown, Mo., about five (5) 
miles from the Missouri River. It is to be 
of structural steel, consisting of one one 
hundred (100) foot riveted-through-truss 
vertical-lift span, flanked on each side by 
two one hundred and forty (140) foot 
riveted-through truss spans and one sixty 
(60) foot riveted-pony truss span. The 
vertical lift span is of the Waddell type 
The weight of the span is balanced by con- 
crete counterweights, which are suspended 
from plough-steel cables which pass over 
sheaves near the tops of the towers and 
thence downward to the lift span. The 
span is to be operated by handpower. The 
river-pier foundations consist of concrete- 
filed cribs sunk by open dredging, resting 
on piles; while the end buried piers rest 
on spread footings. As shown on the draw- 
ings, the deck is to consist of one layer of 
longitudinal yellow pine plank, 4 in. thick, 
earried on six-by-eight (6 x 8) in. creo- 
soted ties, two ft. six in. (2 ft. 6 in.) cen- 
tres, resting on four (4) lines of steel 
stringers; but alternative bids will be asked 
on wWhite-oak planks. The handrails are of 
gZzas pipe 
Material 
Osage City, 
River, about 
bridge site 
to the boat 
boats above 


be delivered by rail at 
which is on the Osage 

four (4) miles below the 
There is a spur track leading 
landing for the Osage River 
the Missouri Pacific Railroad 
bridge, and the river is navigable at all 
times of the year from the said boat land- 
ing to the bridge site. 

Material can be landed from 
the site on either side of the 
ground at the west end of the bridge site 
is level for about six hundred (600) ft 
from the end of the bridge, beyond which 
is a slight ridge. The level stretch is sub- 
ject to overflow during extreme high water 
but the ridge is not. The ground east 
the bridge site rises slightly for some 
hundred (300) ft.. a point above extreme 
hirh water being reached about one 
and fifty (150) ft from the end 
bridge Ample space for storge is 
found at either end of the bridge 

From the United States Government Lock 
and Dam, about two (2) miles up stream 
from the bridge site to the Missouri River 
the Osage River is practically a pool 
lake under normal conditions The record 
of gauge readings (shown on Sheet No 
1) taken just below the lock and dam from 
1903 to 1907, indicate the probable varia- 
tions in the water level. Complete daily 
records taken at this gauge for about twen- 
ty-five (25) years past are on file 
office of the United States Engineers, 
sas City, Mo.. and may be examined 
bidders at any time. 

Occasionally a combination of high water 
in the Osage River with low water in the 
Missouri River produces considerable cur- 
rent at the bridge site, but such occur- 
ences are infrequent. They are most likely 
to happen from December to March 

The work to be done will be let 
the following contracts to one or 
bidders: 

Contract 
delivery of 

Contract 


ean 
Mo., 


barges at 
river. The 


of the 


to 


Kan- 
by 


under 
more 


No 1 The 
structural 
No. 2—The manufacture 
delivery of the machinery. 
Contract No. 3—The construction 
substructure and deck, and the erection 
the structural metal and machinery. 
Each bidder may tender on any or 
the foregoing contracts 
Plans and specifications 
may be inspected in the 
Highway Department, Jefferson City, Mo.; 
the office of the Consulting Engineers, Wad- 
dell & Son, 934 Wyandotte Street, Kansas 


manufacture and 
met Aa l 


and 


of the 


are on file and 


office of the State 


and } 


| Bids: 





of | 
three | 


hundred | 


be | 


or | 


at the | 


| tions, 
proposal blanks, form of contract and bonds | 


of | 
all of | 


The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 


worth-while contractor in this 
who bids on _ public 
own city. 


country 


work outside his 


Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day. Special 
price for Official Proposals, 40 cents a 
line. 


City, Mo., and at the office of the under- 
signed. A set of plans and s>ecifications 
can be obtained from the Consulting Engi- 
neers upon deposit of ten dollars ($10.90), 
which amount will be refunded if both 
plans and specifications are returned in 
good condition. Proposals shall be sub- 
mitteed on blank forms provided for the 
purpose by the undersigned, and shall be 
accompanied by certified checks or proposal 


| bonds for ten (10) per cent of the engineer’s 


estimate for the 
The right is 
Court to reject 
County Court 


contract tendered upon. 
reserved by the 
any or all bids. 
of Cole County, Missouri. 
E. F. C. HARDING, 
County Highway Engineer. 


Oct 
Barge Canal Terminals 
STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 
Albany, N. Y. 
Sealed proposals will be received by the 
undersigned at his office in the Capitol 
Albany, N. Y., until twelve 
of Friday, October 29th, 1920, at 
place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911, and 
amendatory laws, as follows: 
TERMINAL CONTRACT No. 
For completing the terminal 
Point 
Contract plant sheets 1 and 2. 
The work shall be completed on or before 
July ist, 1921. 
TERMINAL CONTRACT No, 229 


For constructing the foundation 
proposed terminal freighthouse at Roches- 
ter. Contract plans, sheets 1 and 2, 

Plans may be seen and detailed specifica- 
engineer's estimates of quantities, 
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26-A 
at Rouses 


required and other information for proposers 
may be had at the office of the Superin- 
tendent of Public Works at Albany, N. Y., 
at the office of the Assistant Superintendent 
of Public Works for the Middle Division at 
Syracuse, N. Y., at the office of the Assist- 
ant Superintendent of Public Works for the 
Western Division at Rochester, N. Y., and 
at the canal office, Spaulding’s Exchange, 
Buffalo, N. Y. 

Copies of detailed plans or drawings may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y.. upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 


OFFICIAL PROPOSALS 


County | 


at | 
o'clock noon | 
Which | ~ 


| City 


of the| 





| Same may be obtained by making a 


Vol. 85, 
Eng. News 


pevecesceesest 


by a national or state bank or trust 
pany in good credit within the stat 
payable at sight to the Superintend: 
Public Works for five per centum (5 
cent) of the amount of the proposal! 

The person whose proposal sha! 
accepted will be required to execute a 
tract and furnish bonds within ten 
from the date of notice of award deli 
to him or them in person or mailed to th. 
address given in the proposal 

Upon execution of the contract and 
proval of bonds the certified check or di: 
will be returned to the proposer unless 
same shall have been presented for co|| 
tion prior to such time, in which case 
amount of the deposit will be refunded 
the Superintendent of Public Works. 

The deposits of bidders other than 
one to whom the award of contract s!} 
be made will be returned immediately after 
the award has been made. 

The bond required for the faithful. per 
formance of each contract shall be in sux 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not }y 
less than twenty per centum (20 per cent) 
of the estimated cost of the work according 
to the contract price, and an additional bond, 
known as the labor bond, in the sum of ter 
per centum (10 per cent) of the amount 
of the estimated cost of the work according 
to the contract price, will be required as 
security that the contractor will pay in full 
at least once in each month all laborers em- 
ployed by him upon the work specified to be 
done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany 
N. Y., and must be endorsed on the en 
velope with the name of the construction 

h the »roposal is made. 

, will be made to the per- 
hose proposal shall be low- 

state for doing the work 
and which sha.. comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent of 
Public Works of his ability to provide suit- 
able equipment and materials for the proper 
performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 


EDWARD S. WALSH 
Supt. of Public Works 


7 ‘e 
son Or prc-. 
est in cost to . 


Bids: Nov. 8. 
Installing Steam Pumping En- 


gine and Air Compressor 
Charlotte, Mich. 
Sealed proposals will be received by the 
Clerk of Charlotte up to 7 p.m. of 
Monday, the eighth day of November, 192! 
for the installation of a steam pumping 
engine and air compressor. 

The pump will be the horizontal, double 
acting, duplex, crank and fly-wheel type, 
capacity 3,000,000 gal. The air compressor 
will be steam driven with a capacity of 510 


| cu.ft. of free air per minute. 


The plans and specifications under which 
the work is to be done may be examined 
at the office of the City Clerk, Charlotte 
Mich., or at the office of Russell A. Mur- 
doch, Consulting Engineer, 603 Free Press 
Bldg., Detroit, Mich., and copies of 0 
de- 
posit of $5, which will be refunded upon 
their return in good condition. 

A certified check for a sum not less than 
5 per cent of the amount of the proposa! 
will be required with each proposal. 

The right to accept any proposal, to re- 
ject any or all proposals and to waive (e- 
fects in proposals, is reserved by the city 

L. S. DODGE, 
Mayor 
HOWARD O. TOLBERT, 
City Clerk 
Mich. 


RUSSELL A. MURDOCH. 
Consulting Engineer 
Detroit, M 


Charlotte, 
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UPS AND DOWNS OF THE MARKET 


STEEL RAILS—Quotations on standard rails remain the same 
s for the last few months The upper quotation on 25- to 45 Ib: 
tions is $3.75 per 100 Ib., while the general maximum is $38.70 


PIPE—The Pittsburgh basing card on wrought pipe has not 
been superseded, Price of cast-iron pipe is practically the same 
s last month. Very few changes in sewer pipe 


WOOD BLOCKS—Slight decrease in New York owing to cheaper 
lumber. 
CONCRETING MATERIALS—Sand and gravel maintain the 
level in New York as per the last half year or so. Slight 
vance in St. Louis and decreases in Minneapolis and Detroit 
Very few changes in price of crushed stone. No change tn cement 
New York, but there has been a drop of 74c. in Jersey City 


lyops are also noticed in Minneapolis and Atlanta, 
in St. Louis and Detroit. There ure indications that 
will be lower before it is higher. Dallas reports a $1 
yn crushed stone, which is now plentiful; sand is up 50c. 


cement 
decrease 


REINFORCING MATERIALS—Few changes noted On rein- 
forcing bars the maximum mill;price has been reduced 25¢c. In 
Dallas a 12 per cent advance bas just occurred, and new prices 
will be published next month. 

COMMON BRICK—New York price still remains $22.70, but 
signs point to an increase. Décreases in Detroit and Atlanta 
Up $3 in Dallas. 


With increases | 


ne 
4 = 
YA pal 
> il 
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=~ 
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HOLLOW TILE—No changes in New York or Pert! Amboy 
Quotations resumed in St Louis Decline in Baltimore ind 
Chicago. 
| STRUCTURAL MATERIAL—Situation quiet as winter a 
| proaches. Independent companies quote structural beams at $3.1! 
} although this is not a rigid price Price of rivets down in Chi 
cago warehouse The plate market is easier, with onls <4 
difference in ton prices between independent and Steel Corpora 
| tion quotations New York warehouses announced lucti 
on Oct. 27; structural shapes are now quoted at $4.30 as against 
| the former price $4.58; floor plates are now $6.75, tank plates 
| $4.50. Structural rivets are now $8.50 in Dallas, against forme: 
price of $7.50. 
ROOFING MATERIALS—Although Wwe note no price chang: 


it is predicted that tar felt will be reduced $10 per ton short) 
| STEEL SHEETS—The only change is in New York, where a 
| decrease of 238c. per 100 Ib. is noted on the minimum price of 


blue annealed sheets 


LUMBER—Rough Douglass fir has declined $3.50 in San 
Francisco. There has been a price adjustment in St. Louis and 
a general decrease on pine in Chicago, « slight increase in Balti 
more, and decreases in Detroit and Minneapolis Lumber has 
declined 25 per cent in New Orleans. 
LABOR—Only wage changes noted are jn Atlanta Labor is 


generally more plentiful. 





Price advances are indicated by heavy type 


PIG IRON—Quotations compiled by The Matthew Addy Co 


Current 


CINCINNATI 

EE OE ee ee $46.50 $36.60 

TI, hs nv cececceue sears 51.30 34.00 

Southern Ohio No. 2......... 2.0008 48.50 36.55 
NEW YORK, tidewater delivery 

2X Virginia (silicon 2.25 to 2.75) 57.12 39.40 

Southern No. 2 (silicon 2.25 to 2.75) 52.10 41.40 
BIRMINGHAM 

i eI a os Sowe ce dade vee 42.00 45.00 33.00 
PHILADELPHIA 

I ai icclvs census enkuweasseeue-s 51.25% 38 10% 

Ns eae a alts 6 ine kek Eo 50. 00t 39.10 

ES eo re 51. 00” 34.60 

iy Vida he Sineeke aes calor 49.00% 34.60% 
CHICAGO 

Oe S| ee” eee 46.00 36.25 

No. 2 Foundry Southern. . 50.00 38.00 
PITTSBURGH, including freight charge from the 

Valley 

No. 2 Foundry Valley... . 49.56 aie 

ERE teh IW his sic uaee' teteectarnees 48.96 34.40 

Ne Sos Lk, crow ne KDR h o-9.0a bie 51.96 35.40 


* F.o.b. furnace. t Delivered. 


One Year Ago | 


declines by italics 


| RAILWAY SUPPLIES 


| STEEL RAILS—The following quotations are per ton f. o. b. Pittsburgh 
and Chicago for carload or larger lots. For less than carload lots 5c. per 100 Ib. is 
| charged extra 


——— Pittsburgh --——. -——— Chicago —- 

One One 
Current Year Ago Current Year Aye 
Standard bessemer rails. . $55.00 $45.00 $45.00@$55.00 $45.00 

Standard openhearth rails 57 .00 47.00 47.00@ 57.00 47.00 i 

Light rails, 8 to 10 Ib. . 2.88 @ 4.00* 2.585* 2.45 @ 3.50* 2.585 
Light rails, 12to 14lb... 2.84 @ 3.84* 2.54* 2.41 @ 3.34* 2.54 
Light rails, 25to 45lb... 2.75 @ 3.75* 2.45* 2.32 @ 3.25* 2.45 





* Per 100 Ib 


RAILWAY TIES—For fair-sized orders, the following prices per tie hold: 





7 In. x 9 In. 6 In. x 8 In 

by 8 Ft. 6 In. by 84 Ft 
CORR: s 6.20050 Plain $2.00 $2.25 
Chicago cea Creosoted 2.25 2.50 
San Francisco. .. Douglas Fir—Green 1.35 96 ; 
San Francisco Douglas Fir—Creosoted 2.70 1.92 : 

y 

Prices per tie at mills in St. Louis district: 9 


Untreated A Grade White Oak Untreated A Grade Red Oak 


6x8x8 6x8x8 
No. |} dane 99 . 80 No. | i748 takes $0.60 
DT A. 3 46s dakikeenecsv een i .90 EE: Cc sé<esesauccaecsasawan .70 
Mas bis. w ie 1.00 Mra. +s send pienwd a ewer -80 
No. 4. ‘sek 1.25 
7x9x8 white oak Se ote A oe eM 1.05 
7x9x8 red oak (No. 4).. $0.80 No. 5 .87 


Note :—Prices delivered in St. Louis, white oak 6 
$2: 7x 9x 9, $23.25. 
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TRACK SUPPLIES—The following prices are base per 100 Ib. f.o.b. 


burgh for carload lots, together with the warehouse prices at 
— Pittsburgh — 
One Year 


Current Ago 


Chicago St. Louis 


GINEERING NEWS- 3-RECORD 


Pitts- 
the places named 
San 
Fran- 
Cc ise oO 


Standard spikes, ¥j-in. and larger $4.4 25 $3.35 $3.40@4.00 $5 47} $7 75 


6.00@6.50 4.35 
3.00@4 00 3.00 2.75@ 


Track bolts 
Standard section angle bars 


PIPE 


4.60@5.00 Premium 8.75 


3.40 Premium 5.45 


WROUGHT PIPE—The following discounts are to jobbers for carload lots 


on the Pittsburgh basing card: 
BUTT WELD 
Steel 
Black 
54 to 57? 


Galv. 
41} to 44 


Inches 


Inches 
i to3 3 


Iron 


Black 


15} to 25) 


193 to 29) 


243 


47 to 50} 2 

50 to 53} 2h to6 
47 to 50} 7 to 12 
37} to 41 

35 to 38} 


BUTT WELD, 


52to 554 39! to 43 
53to 565 40} to 44 


LAP WELD, 


45 to 48) 
48 to 51h 
47 to 50° 
43 to 46} 
38 to 41} 


20} 
22} 
193 


24} 


. 
itol 


EXTRA STRONG, PLAIN I 


33} to 37 2 213 
36} to 40 2h, to4 23} 
35) to 39 4\ to 6 22) 
29} to 33 7to8 14! 
24! to 28 9to 12 


STEEL—From warehouses at the places named the 


to 34} 


to 28} 
to 304 
to 274 


EXTRA STRONG, PLAIN ENDS 


to 34} 


INDS 
to 29} 
to 313 
to 30} 
to 22! 


9) to 173 


following discounts hold 


ROAD AND PAVING MATERIALS 


ROAD OILS Following are prices per gallon in tank cars 8000 ie mir 
One Year A 


$0.04: 


Current 
$0.13 
12 


f.o.b. place named: 

New York, 45% asphalt. .. 
New York, 65% asphalt. 
New York, binder 

New York, flux 

St. Louis, 40% asphalt 
Chicago, 40-50% asphalt 
Chicago, 60- 70°; asphalt 
Dallas, 40-50°; 
Dallas, 60 70°; asphalt 
Dallas, 75-90% asphalt 
San Francisco, binder 


(at terminal) 


13 
13 
.12 
.08} 
.08; 
10 
13 
15 
3 


asphalt 


ASPHALTUM 

bulk in carload lots 

Package 

$36.50 
42.42 
37.50 
19.00 
50.00 
27.00 


New York (Bayonne 
Boston 
Chicago 

San Francisco 
Dallas 
Seattle 
Denver 
Minneapolis 
Kansas City 
St. Louis ~ 
Baltimere 
Los Angeles 
Montreal 
Atlanta 
Detroit 


Maurer 


N 


40.00 
40.00 
40.45 
42.25 


N.d 


PAVING STONE— 


New York... 3-in. granite 


Vol. 85, 


. 06 


. 065 
043 


043 


.05 


05? 


07 
08 
9 


for steel pipe: 

Black ————— 
Chicago St 
5414, 40% 
50@ 40°% 

Galvanized 
Chicago 
24%, 40} @ 30% 

20%, 373% @274 

from New York stock sell at + 32°; 


New York 


Louis 
37% 


to 3in. butt welded 
334% 


2 

4 . 

2} to 6 in. lap welded 

—— -—s~ 

St. Louis 

) 20° 
22% 
196%, 

list 


“SE York 


i to 3 in. butt welded 

2} to 6 in. lap welded ces 
Malleable fittings, Class B and C, 

prices. Cast iron, standard sizes, net 


CAST-IRON PIPE —The following are prices per net ton for carload lots: 
—New York- 

One Month Qne 
Current Ago Year Ago 
$87.22 $85.20 $57.30 $88.10 $84.70 $110.70 
22 81.20 54.30 83.10 80.70 105.70 


A,” $4 per ton extra; 16-ft. lengths, No. | 


St San Fran- 

Chicago Louis cisco 
4in 
6 in. and over ae 
Gas pipe and Class * 


CLAY DRAIN TI is. 


-The following prices are per 1000 lin.ft.: 
New York 
One 
Year Ago St 
$35.00 $60.00 
51.00 70.00 
65.00 
90. 00 
130.00 


SEWER PIPE —The following prices are 

New York 
Current. Year Ago San 

Delivered Delivered St. Louis Chicago Francisco 
24 $0.102 $0.15 #1) 

24 102 15 175 

6 153 

36 153 

. 56 238 

. 84 357 

.08 459 

ol 612 

30 85 ! 

76 02 | 
68 36 
14 53 
45 

064 
51 

.9975 


5 8 


Boston eat 2475 $0.4225 $0. 7425 = $2 475 
Minheapolis..... . ; 47 85 Be 


San 
Louis Chicago Francisco 
$60.00 
80.00 
100 00 
120 00 
180 00 


Dallas 


$69.00 
62.00 
84.00 
110.00 
181.00 


Current 
$62 00 

77.50 
110 00 
140 00 
228 00 


Size, In 
$90. 
115 
150 
250 


00 
00 
00 
00 


125.00 
195 00 


in cents per foot for carload lots: 


Dallas 


_ 


2 
8 


Sun o@eousw 


21 
30 
42 
54 
806 
054 
426 


$0 


nN 


86 
00 
65 
0 
90 


' awn N ee 


! 
3 
3 
4 
4 


5.50 
12 


$6.875 
6.16 


Chicago 


San Francisco..... 
Kansas City 
Boston 

Atlanta 

Detroit 

Baltimore 
Montreal 

New Orleans 
Cincinnati 


FLAGGING— 
New York 
Chicago 


CURBING 
for 5x18 in 


Bluestone 


WOOD BLOCK PAVING — 
New York 
New York.. 
Poston 
Chicago. ...<.. 
Chicago 

St. Louis. 

St. Louis 
Seattle 

Kansas City 
Minneapolis 
Atlanta 

New Orle: 

New Orle: 

New Orles 
Dallas 
Baltimore. . 
Montreal 
Detroit 


per lineal 


{J About 4x8x4 dressed 
| About 4x8x4 common 
Basalt block 4x7x8 

Granite 

5-in. granite 

Granite 
Granite, 
Granit« 

Granite 
Granite 

Granite 


( Bronx 

| Manhattan 

} Queens, 5 ft 

| 6x20-in. cross-walk.. 
18 in. wide 


foot, 


26} blocks per sq. yd. 


in New York, costs 70c 


$3.40 
3.05 
65.00 


3.65 


110.00 
2.00 
4.50 
2.50 
5.90 
3 00 
3.25 


$0.24 
25 


for 5xI6in., 


26 
95 
70 


37. 
42 


2 


4 


Price per ton in packages (350-lb. bbls. or 425-Ib. drums), a: 


00 


25 


22 00 


1 06 


No quotations 


sq vd 


s 


! 


s 


q.vd 
ver ™M 
q.yd 
vor M 
q.vd 
q.yvd 
qvd 


sq) Ve 
sq.yd 
sq.vd 


sq ft 
sq ft 
sq ft 
lin ft 
lin ft 


80 


Per Sq.Yd. 


Size of Block 
3} 


wwe 


— 


o~ 


LFV SPLY UV Sa dwwawe 
wo 


Treatment 








CONSTRU CTION MATERIALS» 


$4. 


4 
3 


' 


00 


3.75@4 00 
3.25@ 3.50 


3 
3 


10 
55 


Off market 


1) ewe wwhnwew 


00 
42 
30 
99g 
42 
85 
00 
80 
60 
40 


SAND AND GRAVEL—Price for cargo or carload lots is as follows, per cu.yd 


Current 


Denver 
Chicago 
Kansas City 

St. Louis 
Seattle, per ton 
Dallas 
Minneapolis 
Cincinnati 

San Francisco 


- Gravel 
1} In - —?} 
One Yr 
Ago Ago 


$2. 


Current 


In.—— 


One Yr. 


Current 


$1 


Denver Quotations not available 
Seattle 40 80 
Kansas City No prices obtainable 
Los Angeles... 0975* 1525* 27 48 
New Orleans... 10 per cent off 

Cineifnati 53 per cent off 

Atlanta 16* 24" 
Montreal 

Detroit 

Baltimore delivered 


* +in., 6in., 30-in. respectively. 


37 64 
35 per cent. off 
51 per cent. off 


30 per cent. off 


2.88 


60° 
15 per cent off 
38%, 


2.44 
49 per cent. off 
30°; 8 


€ 


Boston ° 
New Orleans 

Los Angeles. . 
Atlanta, per ton 
Detroit 

Baltimore 
Montreal, per ton. 


* Fine white sand, Pacific and Ottawa, per ton $6. 
+ Kaw River sand is $1.75 per yd. } per ton. 


1.858 
40t 


~~ ee eR ee 
. s : ae 


50 
60 
75 


——Sand— 
One 


Yr 
Ago 
$1.25 
25 
00 
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USHED STONE—Price for cargo or carload lots is as follows, per cu.yd 





temo OE tien immeenentns § Tes, 
Current One Year Ago Current One Year Ago | 
we York. .sseeee+-98.90@2.00 $1.65@1.75 $2.15 $1.79@1 85 

AZO. .sececevees 2.75 2.00 2.75 2.00 
LOWS. .ccccccces 2.00 1.50 2.00 1.50 
errr re 2.50 2.90 2.50 2.80 
Francisco....... 1.50 1.50 1.50 I 50 
OR scisskacageee 3.00*(del) 2.75 3.00 (del) 2.75 
inneapolis 2.251 1.15 2.501 ; = 
ets 2.25 2.35 2.35 
ttle (Del). ...05. 3.50 2.00 3.50 2.00 

nta . 3.25 2.55 : 3 2 65 | 

a. ee 1.20 170° iz | 
dlhcccakaSacdacs “ee 1.75 2.00* 1.75 
tIMOTE... ee ee eee 1.80* 1.25 2.20* 1.50 
ntreal...... 2.30* 1.90 2. 55* 2.15 


Per ton. + Limestone; traprock, $1.60 and $1.80 per ton for 1} and j-in. 
SS 


CRUSHED SLAG—Price of crushed slag per net ton in carload lots: 


Ii-In j-In Roofing Sand 
lebanon or Bethlehem, Pa.......... $1.00 $1.00 $2.50 $0 90 
Faston, Pa oe Cae abo Cee Re 1.20 1 20 3 00 110 
Buffalo, NW. ¥ ... cccccescscacvceces 1.25 1 00 2 00 1 Uv 
Fast Canaan, Conn. ......cccccseces +29 0.35 3 50 1.10 
Birmingham, Ala. ......-cccccccecee 1.25 1.25 2.05 1.00 
ele CH iis 5 640A R 009 NESS 9 ORR 1.50 1.50 eaes wan 











LIME—Warchouse prices: 
Hydrated per Ton Lump per 200-Lb Barre] | 
Finished Common Finished Common | 








New York. .cccccceces $21.00 $20.00 $5 50*-atplant-$5 »"* 
Kansas City. ....... was aeuae 26.20 2.50 2.46 
Chicago. ....ccccceces a . 1.65 
St. Dames <cccsc aeacu ae 21.00 ae, 2.75 
Boshi. sicceseksecsss (eee 25.25 3.70¢ 3.407 
DOE... soc esneencue ° ‘ or. ||| ls! ek 2 50t 
Cincinnati........006. §7.20 16.20 ae 13.20! 
San Francisco, ....e.e+.6 25.40 22.00 eran 2.25 
Minneapolis.......... 29.50 23.00 2.00 1.85 
Denver eT eee 32.00 ae 1.05 (bu.) r 
Dean iisikesscssc0 ee 19.00 2.00; 1.80) 
Cet ic adecganae 30.00 ; : 2.85t 
Los Angeles. ...cccccee 2.757 2.20¢ 2.75t 2.00+ 
Patties isi vee cee 23.50 (Bast) ..... es 13.00 
Ment. | 0.5 s0s0na> 25.00 25.00 15.00 15.00% 
AR. ok 8S 55's 48K ; re 3.00; 2.78: 
New Orleans......... 24.50 24.50 3.00 2.85 
300-lb. barrels. tPer 180-Ib. barrel. { Per ton. 
NOTE —Refund of 10c. per barrelJwith 25¢ per ton off on hydrated 

| 
NATURAL CEMENT—Price to dealers for 500 bbl. or over, f. 0. b., exclusive 
of bags: Current One Year Ago 
Minneapolis (Rosendale),......cccscccccccsccsecscs $3.00 $1.45 
Memes Cre, HOOD 5c sc ccctecescccnscscusececes 1.60 1.50 
WaT bi) 5 ween ebdeknSb8 Dea weet aeeuees 3.36 2.52 
DIN 656.5. 550-45 8 04N RS RRENSE RARE RR 088 1.90 1.85 
Ch Cee sk co cco ct bekederecachansece 2.85 1.35 
Boston (Posedale) . 2.35 





PORTLAND CEMENT—Current prices are for barrels in carload lots, without 
bags, to contractors; 

Current One MonthAgo One Year Ago 

Without Bags Without Bags 


Now Tees GEE ica oseeecs'sesnacas< $4.10 $4.10 $2.80 
Jared GA GEO eka kendo deesivces 3.55 4,39 2.47 
DOM nx sod ine Cire se eacktaeeeaes 3.32 3,32 2.42 
CRON 5 ods cw cee ealctxsencadwoee y 2.35 2.00 
PUN <o'e's 00a. 25h eus 60s evecss 2.42 2.42 2.05 
CURD: S eicas Sekeh os ccceer uae. 2.73 aed? 2.32 | 
DO css las cece uané sd ee meee ye 2.71 2.08 \ 
lr dianapolis eee eee eee ee ee ee ee 2.61 aom0 Scat 
DOMGG bis. - cCackudsc nes ceeeaseetabs 2.71 2.71 2.12 
MINEO. ca Na basineniacnndedees 2.59 2.59 2.11 
DOM sais Vaccines anctuewaeeandes 2.35 siae 2.10 
Pests o5.0 cee iey ss che caadaniwee 2.63 2.63 2.12 
Code NINN sdk és cudcadscceades 2.71 2.71 2.18 
SI eos dGbduecinades beases 2.67 2.67 2.14 
= a Ae A ae a ae 3.45 3.00 2.20 
NON OMI aka ep ccnc ess oe kusctawe 3.09 3.09 2.43 
NOW SURE Nernundadohendd-0a nace 4.60 5,00 2.36 
SINIIIIN Groot hawtsce cc osaa cee 3.30 3.42 2.22 
DOWUOE c coscdaa dskanecwess sss keene 3.25 3.25 3542 
MI kn 6 40.5 cs bebabanaccsddas 2.76 2.76 2.26 
SOURED ssigcws HaeneGh nude de xeescnieie 3,12 3.12 2.68 
Dallas RNa ea ORS Vuk 0 dde see XA 3.85 2.92 2.03 
RURDOR SUR Se ihe t os4end ¥asasdusers 8.75 4.90 2.50 
Cincinnati RUS AiWe dees bib aeceseéanes 2.85 2.85 2.35 
; @ ANGUS hie baa ine edataedes 3.10 3.10 2.78 
altimore (del)............. 4.59 4.59 2.90 
Montreal (including bags)... ... . 3.00 3,00 2,50 
Detroit 71 3.50 2.23 


NOTE—Bag charce is general'y 25c. eac 


2. 


HOLLOW TILE—Price per block in carload lots fer hollow building tile 
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TRIANGLE MESH —Price per 100 sq.ft. in carload lots: 
PLAIN 4-INCH by 4-INCH MESH 


Sectional Area San- 
Style Square Inches Pitts- New St. Fran- 
Number per Ft. Width burgh York* Chicagot Louis Dallas cisco 
Q32 0.032 $1.24 $1.55 $0 98 $1.03 $1.13 $1.32 
049 0.049 1.56 1,95 1.26 1.32 1.43 1.67 
068 0. 068 1.88 2.35 1.53 1.61 1.79 2.06 
093 0.093 2.38 2.98 1.97 2 07 241 2.65 
126 0.126 2.93 3,67 2.43 2.57 2.92 3.28 
153 0.153 3.47 4.34 2.90 3.06 3.48 3.93 
180 0.180 3.97 4.97 3.33 3.51 3.99 
245 0.245 5.21 6.52 4.40 464 5.27 
287 0. 287 6,00 7.50 5 08 5.36 6.10 6.86 
336 0. 336 6,93 8.67 5.89 6.21 7.06 
395 0.395 8.02 10,03 6.83 7.20 8.19 
PAVING 
036P 0.036 $0.98 $1.23 $0.76 $0.79 $0.80 
053P 0.053 1,34 1.¢8 | 06 1.12 1.12 
072P 0.072 1,66 2.08 134 1.41 1.46 
097P 0.097 2.11 1.76 1.73 1.82 1.88 
049K 0.049 1,34 2.08 1.06 1.12 1.12 
067R 0. 067 1. %6 2.64 1.34 1.49 1.46 
089R 0.089 2.11 1.73 1.82 1.88 


Made in 16-, 20-, 24-, 23-, 32-, 36-, 40-, 44-, 48-, 52- and 56-in. width in rolls 
150-, 200- and 300-ft. lengths. Galvanized is about 10% higher. 


Note—Triangle mesh again available in New York. 
EXPANDED METAL LATH— Prices in carload lots per 100 yd. for painted 


are as follows: 





New York? — 
Current St San 
Gage Weight Carloads Less Carloads Chicago Louis Francisco Dallas 


27-233: $32.10 $32. 20° $33. 60¢ $35.00 $37.25 $32.75 


26 250 33.45 33.65* 35.20¢ 36.00 aati 34.50 
25 300 34.90 35.00* . Sl ae 40.50 36.75 
24 340 36. 50 36.65* 40.00¢ 39.00 46.25 39.25 
22 450 39. 60 39. 80* CPG waswee-° * teeens 43.30 


* Delivered on job. 
tGalvanized is $8 per 100 yd., additional 
*Note—Metal lath again available in New York. 


BARS, CONCRETE REINFORCING— Following quotations are per 100 Ib : 


ROLLED FROM BILLETS 
———— Warehouse, Uncut 








New York 
Mill Cur- San 
In Pittsburgh rent Chicago Dallas Francisco 
} and larger. $2.35@$3.50 $3.63@$5.00 $3.48@$3.87 $3.87 $4.75 $5.30 
; ceeesee 2.40@ 3.50 3.68@ 5.00 3.53@ 3.92 392 4.80 5.35 
DhcWerg sce eke 2.45@, 3.50 3.73@ 5.00 3.58 3,97 3.97 4.95 5.40 
Drissauea ies 2.66@ 3.50 3.88, 5.00 3.63, 4,12 412 5.00 5.55 
3 2.85@ 3.50 4.13@ 5.00 4.18), 4.57 4.57 5.05 5.80 


I'wisted bars cut to length take extra of 27}c. per 100 Ib. 
ROLLED FROM RAILS 


St St. 
Chicago Louis Dallas Chicago Louis Dallas 
2?in. andlarger $4.00 $4.00 $4.25 ee $4.25 $4.25 
Bers ian ao | 4.05 4.30 eee 
4.10 BAO 4; 








BRICK—To contractors price per 1000 in cargo or carload lots is as follows: 
—_ Common —— 
One One Year Paving Block 

Current MonthAgo Ago 3inch = 4-ineh 
New York (del)........ $°2.70 $22.7 4 ou $57.20* $63 30* 
New Orleans oceeee 25 50 $19.60 3 ‘ 
RRs « lavuueaeaes 15.00 15.00 12.00 45.00 
St. Louis, salmon........ 17.00+ 17.00 12.00 ai 
SECS 35 dali a anaen 15,00 15.00 oer | (keen ; 
BES. Ss seh wxebannea 25.00 22.07 18.57 are , 
San Francisco........... 18.00 18.00 or”) kee 44.38 
Los Angeles 13.50 13.50 12.50 ; 
ee 30.00 30.00 18.00 59.25* 66. 25* 
Minneapolis (del.)..... 244 26 24.00 oe |e : 
ee > 22.00 22.00 16.00 -s ed 
DONUT, oc Vadenevaaveans 19.09 14.00 15.00 48.00 53.50 
3 Tree ee 24.00 24.00 SMe | ke wece ieee 
Montreal (del.) ......... 20.00 20.00 15.00 oe a asia 
EOCTONE « oocesccccccsese 5 $0.00-99,00 22.06 17.25 40.00 48.00 
Baltimore (del.).........20.00-25.00 22.50 eC wtces 44.00t 
I ir 5350 cee bees 20 00 24.00 . 


*For paving blocks 3}x8}x3 and 3)x8)x4 respectively. +tHard brick $20.50 in 
St. Louis. {Vitrified, f. o. b. plant, Raltimore 








New York -—— Factory 
Current One San Perth 
on Year Chi- St. Fran- Amboy 
Trucks Ago cago Louis cisco Pe 
iY eee $0.2444* = $0.11475 $0. 13457 $0.145  $.145 
CRERO eas << 3259* 153 . 2021 ‘ .2i 
DRT as ccc0s 4345* . 204 . 2425 .245 .29 4358 
3) eee ee vada Se Sab © been rte 5447 
MPM Ecceesa Aveceeats nvedees . 3638 eee 6537 
*Partition title. Less 5°) for cash, 15 days 
4x12x12 8x12x12 t2x12x12 
PR co kas aNeeee eee ee ad eh re be oteN $0.195 $0. 372 $0. 496 
ID iis ab cex'n'a.nne tye a haleieen - 1192 . 2086 - 3278 
Cincinnati putts wae Sie a Rae 125 2186 . 3286 
Kansas City......... Seb ita No prices obtainable 
I raid Ccncenesoues rere Quotations withdrawn 
NE Hang Cin Soak coals 4 %% 6 bah he oe .13 175 .30 
DONE DS. . Cavicoads seeds tweed .10 175 3 
as dk vxecneddorees Mase .30 .40 .60 
pe ae eee oe kod a ntetenens 15 27 39 
Montreal............ repre ar ay .30 36 
Baltimore. ..... cdedee 9995 h050 5280 
Atlanta 142 237 
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Beams, 3 to 15 in 


Channels, 3 to 15 in 
Angles, 3 to 6in., 3 in 


thick 


Tees, 3 in. and larger 


Plates 





RIVETS—The 


fin 


and larger 


tin 
f and #3 
band » 


and larger 





STRUCTURAL MATERIAL 
together with quotations per 100 Ib 





Mill 
Pitts- 
burgh 
$2 45 $3 10 
2.45 3.10 
2.45 3 10 
2.45 3.75 
2.650 4.00 


Mill 
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New York 
Cur- 'Yr st Chi- 
rent Ago Louis eago 
$4.40 $3.47 $4.04 $3.97 
5. 30 3.47 4.04 3.97 
5. 30 3.47 4 04 3.97 
5 3.52 4.09 4.02 
0 3.67 4.24 4.17 


STRUCTURAL 


—New York 
(ne 


Pittsburgh 
$4 


CONE HEAD BOILER 


»0 


. 4.60 


4.75 
5.00 


Current 


$6.11 


Yr 


Ag 


$4.82 
4.97 


5 


32 


Lengths shorter than lin. take an extra of 50c 


take an extra 


of 25 






following quotations are per 100 Ib 


Following are base prices f.0.b. mill, Pittsburgh. 
from warehouses at places named 





San 


Fran- 


€ 


risco 
$6 00 
6.00 


6.00 | 
00 
30 


6 


6 


Warehouse 

San 

Chi- St Fran- 
o cago Louis cisco Dallas 
$5.00 $5.69 $7.05 $7.50 
5.10 oe 69S CUTS 
5.94 7.40 7.50 
6.19 7.65 7.75 


Lengths between 1! in. and 2in 


NAILS—The following quotations are per keg from warehouse: 
Mill San Mon- 
Pittsburgh New York Chicago Francisco Dallas treal 
Wire $4.25 $8 50 $4.45 $6.45 $6.90 $4.95 
Cut 10.00 8 00(¢11.00 8.95 6 40 5.00 
PREPARED ROOFINGS-—-Standard grade rubbered surface, complete 
with nails and cement, costs per square as follows at_maufacturing points 
. New York Philadel phia _ 
1-Ply 2-Ply 3-Ply 1-Ply 2-Ply 3-Ply 
cl Lel el cl hel. el 
No. | grade. . 50 $3 00 $3.55 $2.40 $2.90 $3.45 
No. 2 grade 2 25 2 70 3 20 2.15 2.60 3.10 


Slate-surfaced roofing (red and green) in rolls of 108 sq.ft. costs $4.50 per roll 


in carload lots and $4.75 for smaller quantities 


Shingles, red and green slate finish, cost $10.00 per square in earloads; $10.25 
in smaller quantities, in Philadelphia 


ROOFING 


MATERIALS 


Prices per ton f.o.b. New York and Chicago: 


$3.55 


Tar felt (14 Ib. per square of 100 sq.ft.) per roll 
Tar pitch (in 400-Ib. bbl.) per 100 Ib... 
Asphalt pitch (in barrels)! per ton 
Asphalt felt light) per ton 
Asphalt felt (heavy) per ton 


2.2 


5 


56. 50 


132.00 


138. 00 


SHEETS—Quotations are in cents_per,pound in various cities from warehouse 
also the base quotations from mill: 


Blue Annealed 
Wi cinncscee 


No 


No. 12.. 


Black 


*Nos. 18 and 20.. 
*Nos. 22 and 24.. 


*No. 26.. 


Galvanised 


No. 10.... 

NS ) 
Se ee 
Nos. 18 and 20 
Nos. 22 and 24 
*No. 26... 


*No. 28.. 


-$3. 


~a>s 


VuwvVa > 





LINSEED O1L.—These prices are per gallon: 


Raw in bariel (5 bbl.)..... 





Large San —-New York 

Mill Lots St Fran- One 
Pittsburgh Louis; Chicago cisco Current § Yr. Ago 
55@7$7.50 $7.09 $7.13 $8.65 37. 00@$8.00 $4.82 

3.60@ 7.55 7.09 7.18 8.70 7.05@ 8.05 4.87 

3.65@ 7.60 7.09 7,23 8.75 7.10@ 8.10 4,92 

3.75@ 7.70 7.09 7.28 8.85 7.20@ 8.20 5.02 

.15@ 8.30 8.10 7.90 10.60 8.41@ 9.80 5,80 

20@ 8.35 8.10 7.95 10.65 8.46@ 9.85 5.85 

.25@ 8.40 8.10 8.00 10.70 8.51@ 9.90 5,90 

4.35@ 8.50 8.10 8.10 10.80 8.61@10.00 6.00 

70@ 8.50 9.60 8.60 : 8.91@11.50 6.25 

.80@ 8.60 9.60 8.70 11.35 9.01@11.50 6.30 

80@ 8.60 9.60 8.70 11.35 9.01@11.50 6.35 

10@ 8.90 9.60 9.00 11.65 9.26@11.90 6.65 

25@ 9.05 9.60 9.15 11.80 9.41@12.05 6.80 

4@ 9.20 9.60 9.30 11.95 9.56@12.20 6.95 

; 5.70@ 9.50 9.60 9.60 12.25 9.86@12.50 7.25 
*For painted corrugated sheets add 30c. per 1000 Ib. for 5 to 28 gage; 25c. for 

19 to 24 gages; for galvanized corrugated shects add 1 5c., all gages. 
——New York —— Chicago - 

One One 
Current Year Ago Current Year Ago 

$1.15 $1.75 $1.25 $1.92 

1.90 1.50 2.07 














| WHITE AND 


| 





100-Ib. keg 


25 and 50-Ib. kegs... 


123-Ib. keg 
5-Ib. cans 


1-lb 


cans 


500 Ib. lots less 10% discount; 


San Francisco—Prices of rough Douglas fir No 


carload lots 


RED LEAD—Base price per pound 





———— Red ———___— 
Current | Year Ago 
Dry In Oil Dry Ip Oil 
. 15.50 17.00 13.00 14.50 
15.75 17.25 13.25 14.75 
16.00 17.50 13.50 15.00 
18 50 20.00 15.00 16.50 
20.59 22.00 16.00 17.50 


2000 Ib. lots less 10-24% 





LUMBER 


Lumber Prices in Yards at San Franc 


OS.$.:.e—0——SSSS eee 


Vol. 85, 


LLL LC CC LLL Ct 








Whit 


Current | 


Dry 
and 
In Oil 


15.50 
15.75 
16.00 
18.50 
20.50 


discount 








Sn 


! common, in more 





‘i8CO 
6-8-12 and 10-16-18 and 22 and 
14 Ft 20 Ft 24 Ft 25 to 3 
3x3 and 4 $3300 $33 50 $34.50 $i 
3x6 and 8 100 4.50 5 50 > 
4x4-6 and 8 4.50 5 50 6.50 ny 
3x10 and 12 1h. 50 me ni 
3x14 5.00 6.00 00 
RETO ONE TE. sk cans th. 50 Ww i 50 
eee ee 35.50 oe I? 450 ” 
24 Ft. and Under 25 to 32 Ft 33 to 40 Fr 
6x10 $34.00 $8600 $37 00 
6x14 wh 450 IT 50 eT) 
8x10 4 00 OO ? 0 
8x14 G0 7 50 S80 
New York, Chicago and St. Louis 
- -—Southern Pine —_— Yellow Pine 
—-New York*— ——-Chicago-—— — -—St. Louis 
20 Ft 22-24 20 Ft 22 20 Ft 22 
and Under Ft. and Under 424 Ft and Under 24Ft 
3x 4to 8x8 $55.00 $56.00 $60 00 $61.00 46 50:056.75 48 25.58 00 
3x10 to 10x10 60.00 61.00 63 00 64.00 48 75@60 7S 50.000 62 00 
3x12 to 12x12 66.00 67.00 65.00 66 OO M65 25 54 500 66 $0 
3x14 to 14x14 71.00 72 00 68 O00 69.00 62 00073.7§ 63 00-75 00 
3x16 to l6xl6 78.00 79.00 75.00 78 00 68 002 80.00 69 00 81 00 
3x18 to 18x18 90.00 91.00 80.00 81.00 
4x20 to 20x20 95.00 96.00 85.00 86 00 


*Prices from 
Over 24 ft 


Lumbermen’s Bureau 
-Add $1 for each additional 2 ft 


in length up to 40 ft for sizes 


12x 12 and under, for sizes over 12 x 12 add 92. for merchantable add $2 to sizes 


10 x 10 and under 


Other Cities 


Kansas City... . 


Seattle 
New Orleans.. . 


Baltimore... . . 
Cincinnati 


Montreal .... .. 


Los Angeles t 
Detroit 
Denver 
Minneapolis. . 
Atlanta 


Detroit 
Denver... 


M inneapolis as 


Atlanta 


——8 x &In. x 20-Ft. and Under—— 
P. a 


Fir Hemlock Spruce 
$73.00 $70.00 $65.00 
51.00 51.25 $51.25 51.25 
were 32.00 - 
OR) ee eee als 6 ane 
ee. Sees bhtnie ° Meeuae 
. 45.00 50.00 mae) wees 
87.00 87.00 70.00 85.00 
ieee s 57.00 awh 
Je. ° “Evvee- —~~“kewwe  onmes 
hams 44.75 
fae 46.00 eee! BAS 
De . Geen - Gripe Sven 
1-In. Rough, 10 In. x 16 Ft. 
and Under 
P. Fir Hemlock 
ones . $110.00 cog $52.00 
102.00 106.50 106.50 
(unas eees sees 37.50 a 
pues whee 75.00 caeen 
sees 52. 50@60 ; eas 
piste aierecaee 50.00 55.00 50.00 
reer e 80.00 80.00 70.00 
canes oneal rane hes 58.00 
Se eto ge 4.2.00 ; 43.00 
wichita w aewale 37.75 ‘ 
40.00 48.25 
Se Eek ce Lisa tae 





For prime add $2 to the price of merchantable for all aizes 






12x 12-In 
20 Ft. and Under 
P. Fir 
$85.00 $75.00 
60.00 51,25 
32,00 
48.00 
82.50 ienke 
55.00 55.00 
79.00 110.00 
é<eas 59.00 
67.25 67 
eee 44 4) 
he 


2-In. T. and Gr. 


10 In. 
P. 
$105.00 
113.00 
50. 00 
54@60 
45.00 
85.00 


"45.00 


Ft. 
Fir 
$85 00 
112.75 
38.50 


x 16 


‘50 00 
85.00 
44.00 
88. 


, , 


* Montreal—Up to 32 ft.; over which, $3.00 per M. increase up to 30 ft. 


+ Base price, 
Detroit-—4 x 


2x 12x 18, rough fir, $52.50; 


2x 3's and 2x 4's, 8 to I4ft., is $54.00 
4x 12, fir D, $50; rough fir, $53; 
2x 12x 12, rough fir, $52; 





2x 6x 6, hemlock D sides, $59 


2x 4x 16 fie D, $59 























oo oe 


0 
5 
50 


0 


0 


) 
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FREIGHT RATES 





ae Gia cecsieapeeatamaiions —— alist cieacianniniadcia 
On finished steel products in the Pittsburgh district, including plates, struc- 
ural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, 
ets, spikes, bolts, flat sheets (except planished), chains, etc., the following 


ight rates are effective in cents per 100 ]b., in carloads of 36,000 Ib : 
it Leet eee eka « Se New Orleans vivcet Oeeeee 
GONE. nse can TENG RRASRR ORS 293 New York <se 38 
hicagO.....-+eee. voseucees .38 Pacific Coast (all rail)...... 1. 605+ 
i css ee een ghan ke as .33 Philadelphia. .............. 35 
leveland........ seveesseee 24 ee evs base ana sake 6 47} 
WWE. cs xpacéeetesciecsese =Seae™ | ee eee 694 
[eu RRs <avcaaessnesreas 813 SOE CE TET + a | 
Baltimore ainaiae 33} | 


Note—Add 3% transportation tax. * Minimum carload, 40,000 Ib. 
\Vinimum carload, 50,000 Ib.. struetural steel only 





CONTRACTORS’ SUPPLIES 


STEEL SHEET PILING—The following price is base per 100 Ib. f. o. b. 
Pittsburgh, with a comparison! of a month and a'year ago: 
Current One Month Ago One Year Ago 
$4.00@$4 5 $4. 00@ 5. 00 $2.55 




















WIRE ROPE—Discounts from list price on regular grades of bright and 


galvanized are as follows: 
New York 


Hercules red strand, all constructions piers tebaaer 20° | 
Patent flattened strand, special and cast steel ........ 20°; | 
Patent flattened strand, iron rope........... Swe ae 5% 
Plow steel round strand rope............0..0eeeeeee- 30% | 
Special steel round strand rope............0.20eeeee- 30% 
Cast steel round strand rore..... 2... cscs cbeccnccsece 223% 

Iron strand and iron tiller...............c0e00. 5% 

Galvanized iron rigging and guy rope.............6.. +12% 


San Francisco: Galvanized Iron Rigging and Guy 
Ropes, +17}%; Bright Plow, 25% off 

Chicago, + 10 on galvanized, 22! — 2) off on bright. 
Western and Califor: territory, 20 plow ste 


te 
nN 


galvanized iron 
ngging and guy rope 
Montana, Idabo and Arizona, 15°; plow steel; 27!°¢ galvanized iron rigging | 


nd guy rope 


MANILA ROPE—For iope smaller than j-in. the price is 4 to 2c. extra; while 
for quantities amounting to less than 600 ft. there is an extra charge of le. The 
number of feet per pound for the various sizes is as follows: j{-in., 8 ft., j-in., 6; 





j-in., 44; I-in., 3); Tg-in., 2 ft. 10in.; Ij-in., 2 ft. 4in. Following is price per 
pound for {-in. and larger, in 1200-ft. coils 

DNR ec isdistccvesss. ‘OR Kansas City Pa aad $0. 304 
OM Ss se ik50b en 6aaees .29 ROW COPMMINS, «skis c ecuses . 28; 
I nes chia Shen 0:4 6-6 ha 273 Ea DANN 6 owicek orc s-0is 

Minneapolis....ccccssevcs 29: SIE 6 reps oh 40 eae ties . 28 

San Francisco............- 27 eee . 26} 
as Res bina as 4 dawns . 30 POUNNN  vicas ccccwaen i . 35} 
Denver oniahe eaten 0 Detroit Ralxttddiiedulas 26 

Cincinnati 35 Raltimore 27) 
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EXPLOSIVES. -Price per pound of dynamite in small lots and price per 25 !b 
keg for black powder 

Low Freezing - Gelatin Black 

20% 40% 60% 80™ Powder 

POO BG acne a-aa a ves $0.33} $0. 30} : $2.30 
DOM és wee cue nt hes 28 31 $.34 
Kansas City...... . 2475 27 30 4 2.40 
Seatth venues 18 20} 22} 293 2.00 
CRMGGR o civ iceie 2175 2525 . 2975 .34 2.45 
Minneapolis. .... 2272 2629 . 2935 : 2.90 
a ad 285 315 35.75 2.00 
INE adic ce ccc . 2250 26 .29 33.25 2.80 
Dallas sea .205* 275 . 3025 eee 2.60 
Los Angeles....... .22 27 3 ‘ 2.95 
Atlanta ‘uns . 2575 2925 322 . 3650 
lsaltimore ; 2525 2875 375 36 2 10 
Cineinnati 2275 2525 2725 ceeds 2 30 
Montreal 30 32 37 38 4.10 
New Orleans 2650 295 .325 3925 » 90 


* 30 Per Cent 


POLES For spruce and plain pine poles, delivered New York, the price is as 
follows: 


Spruce 10in. butts, 5-in. tops, length 20-30 ft... ...........048. ’ $8. 50 
Spruce 12-in. butts, 6-in. tops, length 30-40 ft... 0.2.0... .....0055 10.50 
Pine 12-in. butts, 6-in. tops, length 41-50 ft. 20.0.0... eee eee 13.75 
Pine 14-in. butts, 6-in. tops, length 51-60 ft. 2. 2.0... 0. ......000. 22.50 
Pine 14-in. butts, 6-in. tops, length 61-71 ft. ..............0005 ; 25.25 

Dallas 
OR RB iso scdacedkdearca<s KCéDEF SCR MeMMEE SESW ew hems $4 60 
a ib Hd 6 eck And Ge co OO hing ede se OEeER SOR wEw AE 7 10 
De WFO ie xt ciccdces EE er ee re ere DSeneatag & 45 
8-in. x 35-ft.... eee re i ‘ 10 38 


OLD MATERIAL—The prices following are per gross ton paid to dealers and 
producers in New York, In Chicago and St. Louis the quotations are per net 





ton and cover delivery at the buyer's works, including freight transfer charges 


New York Chicago St. Louw 
No. | railroad wrought Sst oda 68 . ”) {20 $24 00 
Stove plate jiaceuiracecs i = ,.00 4 , 26 00 
No. | machinery cast... evemsowen iS. 50 28.00 ' 
Machine shop turnings. ............. 13.50 $.50 10 00 
Cast borings dawickduadeowee. 17.00 11.00 13 00 
Railroad malleable cast........... ‘ 3 22 50 24 00 
Re-rolling rail 6-0. Riera neice as j0 00 30.504 31.50 35 OG 
Relaying rails m, ; 56.00 57 5062 50 45@ 50 


SHIPjSPIKES—Current prices per 100 Ib. 





San Francisco Seattle 
In. Galv. Black Black 
are ee ee ee eee $9.20 $8.50 $8.55 
TREE ree re ree he Rikdacg aa 8.75 6.75 8.25 
4 8.60 6.60 8.30 


Pittsburgh base, $4.75( $5 00 per 190 Ib 


=~ - - - ~ 


LABOR RATES AND CONDITIONS THROUGHOUT THE COUNTRY 


. 


Structural 


S means scaree; E, enough; P, plentiful 


a Brick- Car- Hoisting Hod Pile Iron 
Cities layers penters Engineers Carriers Drivers Workers Common Labor Remarks 

Atlanta....... $1.35E $0.90E $1 .00F $0. 851 $0. 35) Atlanta—Plenty of work 

Baltimore.... 1.00EF .86-90F 874E .46-.54E $0.74E $1.00E 35-. 451 Baltimore—Increasing supply of labor. 

Boston. . 1. 10P 1.00P 1.15@1.25P .75P 1.25P 1.15@1.25P .67}@70P Poston-—Labor supply sufficient 

Cincinnati. 1. 25S 90: .75E .70EF 87\E 608 Cineinnati—Common !abor scarce 

Chicago 1.25 2 ; 1.25 1.00 Chieago-—Labor plentiful but independent. Contractors 

Cleveland 1.008 908 1. OOF 574E 80F 1.00F 574E report increased efficiency 

Dallas 1.258 1. 00P 1.00E .60E 1.00E 1.258 50@ 1.00? = Dallas—All labor plentiful ‘ 

Denver... 1.25E 1.16sE 1. 16}@1.183F .75@813E en 1. 158E 50 56. § Denver—No strikes. Labor supply not excessive 

Detroit... 1.25P 85a! oor 1.10P .70b Cre 1.32 651 Detroit Labor plentiful in all trades. Contractors report 
greater efficiency on part of men 

Kansas City.. 1.124 1.00 1.00 .90 1.00 1.10 75 

Los Angeles... 1.25P .871P .871P 1.00P .873P .874P .56}-.624E los Angeles—Rates shown are union; non-union a little 
less; but union scale prevails generally. 

Minneapolis 1.25 1, OOP 1.00 By i p 1.00 60 \Minneapolis—Conditions normal Plasterers now receive 
$1.12}@$1.25. 

Montreal..... 1.00 80-855 .658 501. . 608 50 .50-.65 47}-. 555 Montreal—Common labor scarce. 

New Orleans. 1.00F 95E 1.00F .5%a .60E 100F 1.00E 40S Vew Orleans —Building trade stagnant, owing to high cost 

’ of labor and materials 

New York ... 1.25 1.92) 1.25 .87) 1.925 0.92) 75.80 New York—Agreement of Nov. 20, 1919, was modified as 
shown, effective May 1, 1920. Excavators, 75¢.; Con- 
crets) workers, 81 jc. 

Pittsburgh. a or 2 1.123P 1. 00P 1. 00P 1.25S 80E Pittsburgh—Conditions normal 

St. Louis. .... 1.25—E “1.25% 1.25F 85E 1.00P 1.25E 52-.75E st. Louis—Hoisting engines receive $1.37) on double hoist 
Plaster hoicarriers receive 94}c. Labor situation casy 

i : in all building trades 

“an Francisco. 1.25E 1.12}E 1.1243 0E LIE t.123E . 81RE San Francisco—Sufficient labor of the trades shown, but 
there is a scarcity of conerete workers 

~eattle ...., 1.25 1.00 la ted 1.09 1.00 . 7SE Seattle—Not much building construction in prospect 
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PROPOSALS Bids BUILDINGS See Eng. Where name of official is not ¢ 


t , inquiries should be addressed to 
, Close News-Record Clerk, County Clerk or correspon 
For proposals Advertised see the pages Noy 8 Tulsa Okla. t. 2 official, 
immediately following the “Construction: 5. 9 Jjetroit. Mich. *t. 28 


News” Section, Nov. 10 Bethlehem, Pa. vov. 4 
Nov. Long Prairie, Minn. vov. 4 Waterworks 
, y Nov. 12 Poonhontas, Ta. ....00scee0s Oct. 28 
WATERWORKS See Eng, -N&¥: 18 Bedford, 0. : 28 PROPOSED WORK 
Bids see En Nov. 1£ alti 2 , , ’ “ : 
Close News-Record ala Baltimore, Md. - 28 W. Va., Wheeling—City having s 
7 NOV. Tf Enid, Okla. *t. <8) made by Chester & Fleming, engrs 

Nov. 8 Charlotte, Mich. 28 = =Nov. Shelby, Ia t. 28 Bank Bldg., Pittsburgh, Pa., for che: 

Nov. 9 Liberal, Kan rov 4 Nov. { Duluth, Minn. Jov. 4 mechanical filtration system Noted 

Nov. 9 Phila., P: ‘ov. 4 Nov. 22 Buffalo, N. Y et. 10, 1918. 

Nov. 16 vet a9 .- Oc = Noy. 2 red —— visieaiins 0., Idlewood 

N \ . Ox re ‘ } ich. eo Fe Ne ete ewe wee eee . ad S 

- ” A Dec Ossining, N. Y. 2 Cee 
Dec Brooklyn, N. Y. t. 21 — fpanene c = or ity having plan 
i Jan. 2 Duluth, Minn t. 2 pare¢ or waterworks system. About 
SEWERS ao a cebetie Sth, 1 23 000,000. Fuller & McClintock, 170 | 

Jan. 2 Cortland, N. Y. t. 2 New York City, engrs. 

Jan. 2 Hibbing, Minn. vov. Tex., Yorktown—City plans to im: 
waterworks and build $15,000 towe; 
stand pipe. Address, Mayor. 

FEDERAL GOVERNMENT WORK Ore., Burns—City had plans prepared 

” . - L. C. Kelsey, engr., Portland, and Nan 

Nov. 5 Steel Barges—Vicksburg, Idaho, for constructing waterwoks sys 
Miss t. About $126,064. Noted June 17 

‘ Ady. Oct. 14 to Nov, 4. Ore., The Dalles—City retained L. C. k 

Nov. 8 Post Office—Front Royal, _ sey, engr., Portland, and Nampa, Idaho 

sks s a 4 . 4 prepare plans for increasing present wa 

BRIDGES Nov. § Lo z She : f supply. 

8 Jefferson City, Mo Nov. 9 Electric Lighting System— 

9 Marvesville, Kan. . Nov. 4 Phila., Pa. 


(Warrensville P. 0.) 


to 


ters 
re & Fea 


Syrac use, 
Chaldron, 
tayville, 
Akron, O. . 
Adv. Oct. 28 and 
Crystal Lake, 
Adv. Nov 
5 Chardon, Neb. 
} Paterson, N. . 


Ont., St. Thomas—City plans to bu 
rein.-con, storage dam for waterworks sy 
tem. About 250,000. W. S. Lea, 


10 Long Beach, N. . 28 Adv. Oct. 28 and Nov. 4. Cathcart St., Montreal, Que., eng 
g 7 tee ran ee ee eile, ‘ é a al, .» engr. 
Adv. Oct. 21 to Nov. Nov. 1 — Floor—Indianapo i Ont., York—Twp. plans to build 250.0 


Nov. P umping Facilities—Wash. 
_. G 


10 Bad Axe, Mich. 

10 Brantford, Ont 

10 Michigan . 
Ft. Worth, Tex 
Michigan 
Michigan 
Alamo, Ga 
Victoria, B 
Ontario 


gal. elevated steel water tank. About $3 
‘Oct 000, F. Barber, 40 Jarvis St., Toronto 
a ; F engr. 
Nov. Centrifugal Pumps, ete. — 


OL, BS Aso sae ss i a ot BIDS DESIRED 


Ady. Oct. 21 to Nov. 4. = ; 
Sa . so on oe Pa., Phila,.— Until Nov. 9, by F. 
Nov. = es — vata eee Craven, dir. Dept. Pub. Wks., Room 
Yok x Sy <90—NEW gg )§=C City Hall, laying 6-12 in. water pipe, Contr 
oa dad 429; furnishing and delivering 6-12 


ee ee 


Nov. Steam Locomotive Crane — water pi . ns daa 2 aa 
4 OC" » ater pipe, Contr. 430; laying 48 in. wat 
a + South mma pipe in West Phila., Contr, 431; chlorin 
O.), Mass. -Oc apparatus, Contr. 432; special castings for 
STREETS AND ROADS Nov. Conduit, ete.—Wash., D. C.Oct Queen Lane pumping sta., Contr. 433; stean 
Nov. Marine Hospital—Phila, Pa.Oct fiow meters, Contr 434; superheaters 
Arcadia, La. —- Nov. Extending Mailing Vestibule, Contr, 435; boiler feed pumps, Contr. 436; 
Anahuac, Tex. t. @0G.—-ARFOR, GD. on cccc succes Oct. % electric generator, Contr, 437. 
Pittsboro, N c. A. 2 Nov ee to oer Vesti- Stes Liberal—Until Nov. 9. by City 
Newberry, S. ¢ - — bule—Portsmout an, O. Council, building 18 x 800 ft. well, 2 ce: 
Waxahachie, Tex. ......-- 7 Nov. Mezzanine Floors, etc. aes trifugal pumps for 365 ft. head,, direct con 
San Marcos, Tex. Jct. « Allentow n, Pa. Peewee ene Nov. nected 75 hp. motors and 2 tile pump houses 
San Diego, Cal. E Adv. Nov. 4. x and steel towers, work involves 20,000 ft 
Chaldron, Neb........-.-- N Nov. Marine Railway—Spec. 4254 1 in. ci. pipe. About $98,000. Ruckel Eng 
Maryland —Pearl Harbor, H. T....Oct Co., Hutchinson, engrs. 
mary ie . Tov yurses rs Spe 293 
Ady. Oct. 28 and Nov. 4. Nov. er eee Wash. ” aa py Ont., Toronto — City receiving bids for 
Nov. Michigan r bee iia Mian is laying and jointing 3.600 ft. 24 in. ci 
Nov Jackson, Minn. Nov. Ordnance Buildings Spec. water mains Pipe to be supplied by city 
} ; Ji son, 4168—Pearl Harbor, H. T..Oct. : 1 tiie tn on a0 
Nov Alabama — ‘as : : lead and_ other materials by contractor 
‘ . . . Nov. Remodeling Post Office and About $15,000. R. C. Harris, city eng 
Nov St. George : Court House—Sacramento, : 
Nov srooklyn, N. ¥. 
Nov Fredericksburg, Tex. 


Cal. , ast a ce 
Alterations and Additions to PRICES AND CONTRACTS AWARDED 
Nov Arizona 
Noy Ft. Worth, Tex. 


Main Building, ete.—Spec 

4273—Chelsea, Mass. ....Nov. 
Nov St. Albans, W. Earthwork—St. Louis, Mo.ct. : N. J... Newark—North Jersey Dist. 
Nov Salina, Kans. Adv. Oct. 21 to Nov. 4. Water Supply Comn., 20 Clinton St. re- 
Nov Birmingham, Post Office—Athens, Tenn..Oct. | ceived bids Oct. 28, building portion ol 
Nov Ohio Altering Post Office and Cus- Wanaque Dam, from Rollin Constr. Corp, 
NO * . « Togs ~ y our "ari ity » 7 
Nov Missouri tom House—Oswego, N. Y..Oct. 90 West St., New York City, $1,421,227 
Nov. Bay City, 
Nov Michigan 


: : : acer Work involves 44,000 cu.yd. earth excay 
Quartermasters Storehouses sloped for core-wall, at $1.14 per cu.yd 
Novy Oskaloosa, Kan. . 
Nov Indiana 


Nov 
Nov 
Nov 
Nov. 
Nov. 
Nov 
Nov 
Novy. 
Nov. 


Dm nMnmPMmanwm 
oe 


wm 
to to to 
S®peareePrene Swe SZea ee“ eB SFB ee- DD ao 


ton 


(xIndicates award of contract) 


fd ped feed ed et PO pes ed 
tote 


1 Ola ce tore 8S bs Oo ee ee 


tee 


to“ 


to 


Spec. 4280—San Diego, Cal.Nov 32,000 cu.yd. core-wall trench above el 
Redredging — Galveston, vation 150 ft., $7.20, 3,000 cu.yd. below el 
Palen eee a @amube Tex. Nov. vation 150 ft., $12.67, 4,500 cu.yd. earth 
Las caa Mantorville, } Ady. Oct. 28 and Nov. 4. excav., general, $2.54, 7,000 cu.yd. rock 
No Boston, Tex Ordnance Buildings—Spec. “xcav. by specific methods, $8.70, rock 
oe 2 oe a Cr 4168—Kuahua, H. T. ; excayv., general, $6.33, 8,000 cu.yd. clay pud- 
Noy. 16 Lyon, Kan. dle, $6.60, 22,000 cu.yd. refill and embank- 
Nov St. Louis, Mo ment, impervious earth, $2.54, general 
Nov 5 Crystal Falls, < $1.27, 46.000 bbl. cement, $3.16, 28,500 cu 
Nov 16 Lake City, Mich, S LLAN yd. concrete, $9, furnishing 1,000 ton steel 
Nov Ontario MISCELLANEOUS sheet piling, hd ete TE cc sq.ft 
TOV -rovidence, 9 Power Plant Equipment — steel sheet piling, 76, 1.500 lin.ft. vitr 
oo 7 Provide Oct. 28— Nov Michigan City, ‘ind. ; es. ee Re. At H. Sanne. ine. aa 
‘ ‘ : as > Ps » oie temsen St., Brooklyn, price on (a ‘lass 
Nov. 21 Joliett 28 eo Nov. § aeons 4 npperntae ie county. CHL 14.186. tes 16, bid fon $44 
Nov. 2: Leavenworth, Kan . Nov. ve - ‘ acswnse won 966, (c) Class 2 constr. $250.000, (a) 4 
Nov. 27 Missouri. “= oo gs gh eee ein bid fee, $10,000, total, $1,429,116; C.F 
Nov. 29 Topeka, § i Pump, ete.— Albany, Wis. . Nov. MacEvoy and Linde & Griffith, 4th Av 
Jan ® Puluth, Minn. t. 2 Nov. 16 Head Gates—Baldwinsville, Newark, (a) $1,124.150, (b) $44,966 
Jan. 5 Colorado Springs, Col......Oct. ° Pi) Es wee Oct. $250,000, (ad) $10,000,’ total $1,429.11 
Ady. Oct. 21 to Nov. 4. Noted Oct. 7. 
} a Dockwall—Buffalo, N. Y...Oct. : ~ : 
7 : : : N. J.,. Ventnor City—Common Cou 
EXCAVATION AND DREDGING Nov. 6 Arena—Toronto, Ont......Nov received bids Oct. 25, altering and build 
17 Laundry Equipment—Hud- additions to waterworks system, from 
Nov. 9 Norwalk, O _- on. 1. Ec pcutanehendee Nov. B. Markland, $125,700; Smithe, Letzeus : 
Adv. Nov. 4. Seamen, $159,610; W. Beaumont, $158.>> 
. 22 Lock and eee een Noted Oct. 7, 
r ’ 
INDUSTRIAL WORKS m aes 9 *Tex., Dallas—City let contract fur 
, Ady. Oct. 21 ‘to Nov. 4. ing and installing centrifugal water )! 
9 Phila., Pa. ........--. ov NOV. Heating, etc. —Ossining, with 25.000,000 gal. daily capacity, to J 
11 New York, N. Y. : 4 Ni... t. 28 & Allinger, Dallas. About $82,000. N 
1 Metuchen, N. J. oa t 2 Ady. Oct. 28 and Nov. 4. Sept. 9. 























November 4, 1920 


ENGINEERING NEWS-RECORD 237 





Sewers 


PROPOSED WORK 


Conn., New Britain—City plans to build 
vitr. sewers in Lorraine St. About $15,000. 
i D. Williams, city engr. 

Tex., Dallas— City soon_ receives’ bids 
juilding sanitary sewers in Parkview Addi- 
tion. About $25,000. Former bids rejected. 
G. D. Fairtrace, city engr. 

Tex., Yorktown—City plans to build sew- 
erage system. Address Mayor. 

Idaho, Filer —City had plans prepared 
by L. C. Kelsey, engr., Nampa, for sewer- 
age system. About $117,478. 

Ore., Burns—City had plans prepared by 
L. C. Kelsey, engr., Portland, and Nampa, 
Idaho, for constructing sewerage system. 
About $150,989. Noted June 17. 


Cal, Selma—City plans to build outfall 
sewer and 3 drainage laterals. Bonds for 
$90,000 voted for project. J. S. Bates, 
Powell Bldg., Fresno, engr. 

Cal, Watts—City plans to build main 
sewerage system and sewage disposal plant. 
About $120,000. Koebig & Koebig, 841 
Title Insurance Bldg., Los Angeles, consult. 
engrs. 

Ont., London—City having plans prepared 
for sewerage system in connection with 
exhibition grounds. Work involves 8-12 in 
vitr. tile pipe. About $18,000. H. A, Braz- 
ier, city, engr. 


BIDS DESIRED 


Mass., Chicopee—Until Nov. 6, by F. P. 
Cobb, city engr., completing Willimansett 
Sewer in McKinstry Ave and Meadow Rd., 
segmental block. Cost to exceed $25,000. 


N. J., Paterson—Until Nov. 16, by J. R. 
Van Duyne, ch. engr., Passaic Valley Sew- 
erage Comn., 128 Market St., Newark, 
building portion of Sect. 21 North, Pros- 
pect St. Branch Sewer, involving 720 lin.ft. 
earth execav. and refilling for 16 in. c.i. pipe, 
10 cu.yd. rock excav. in trench, 70 cu.yd 
concrete masonry, 20 cu.yd. brick masonry, 
705 lin.ft. ci. pipes and = specials, ete. 
Comrs. to furnish c.i. pipe. 

Il, Crystal Lake—Until Nov. 12, by Bd. 
Local Impvts., building sewerage system, 
to include automatic sewage lift and sew- 
age purification plant. Wells Eng. Co., 
Aurora, engrs.; advertised in this issue 


Wis., Drummond—See “Miscellaneous.” 


Kan., Leavenworth—Until Nov. 23 by 
Leavenworth Co., grading, building cul- 
verts and bridges on 12.64 mi. Fort to Fort 
Highway, Project 13, D. E. F., 18 ft. wide. 
About $400,000. L. C. Clarke, Leaven- 
worth, engr. 


Kan., Topeka—Until Nov. 29, by Shaw- 
nee Co., grading and building culverts on 
7.865 mi. Golden Belt. (Upper Silver Lake), 
Project 58, 18 ft. wide. About $70,000.) A. 
C, Logerwall, Topeka, engr 


Neb., Chadron—Until Nov. 8 by City 
Council, building 7,000 ft. storm sewers in 
Impvt. Dist 2 and 3. R. D. Salisbury Co., 
1600 Downing St., Denver, Col., engr 


Neb., Chadron—Until Nov. 15 by city. 
building complete sewage disposal plant, 
septic tank and sand filler, ete. About 
$50,000. R. D. Salisbury, 1600 Downing 


St., Denver, Col, engr. Noted Oct. 7 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


N. J., Monteclair—Bd. Comrs. received low 
bid Oct. 7. building 3.700 ft. sewer from 
point in brook near Bloomfield, to Belle- 
ville Ave. and west to Park Ave., from M 
Saggese, $27,759. Noted Sept. 3. 


*Pa., Phila.——-J. C. Winston, dir. Pub 
Wks., let contract to Cunningham & Mur- 
ray, 1345 Arch St., building sewer in Berks 
St. from 56th to 57th Sts., $5,300; to P. 
Ellis, Garfield St. from Greene to Royal 
Sts. and Royal St. from Seymour to Gar- 
field Sts., $11.500, Luzerne St. from L to 
© Sts.. $58,000: to A. Ellis, Ontario St 
from Front to Water Sts., $6,000; to J. J 
McHugh, Broad St. from 69th Ave. to point 
210 ft. north, $2.300, Chalmers St. from 
Indian: to Somerset Sts., $14.000, Clarion 
St.. $3,700, 59th St. from Springfield to 
Beaumont Sts., $20,000, Lawrence St. from 
Butler to Pike Sts .and Pike St from 
Lawrence to 5th Sts., $9,000. Palethorpe 
St. from Clearfield to Lippincott St«.. $3 700. 
y alethoree St. from Tioga St. to Glenwood 
Ave., $4,500, Peters St. from 8th to 29th 
Sts., $3.600, Venango St. from Front to 4 
Sts.. $7.569; to Ryan & Haller, 3rd St. 
from Norris to Diamond Sts. and Diamond 
St. from 3rd to 4th Sts. 4th St. from 
Diamond St. to Susquehanna Ave., $65,000, 


13th St. from Porter to Moyamensing Ave. 
$5,000; to W. J. Lowe, Inc., Lansdowne Ave. 
from 65th to 66th Sts., $5,000; to MeCool 
Constr. Co., Filmore St. from Leipec to 
Oakland Sts., $10,200; to A. A. Pastore, 
Beaumont St. from 56th to 57th Sts.. $14, 
500, Litchfield St. from 56th to 57th Sts 
$12,500; to J. Moss, Chew St. from 3rd to 
Lawrence Sts. $14,000; Estate of D 
McMahon, Germantown and Chelton Sts 
Mayland St. from Musgrave St. to point 
150 ft. northwest, $4,500; to Higgins & 
Reflly, Marshall St. from Hunting Park 
Ave. to Bristol St., $11,500; to Kk. A. Mullin, 
65th St. form Lansdowne to Havertord 
Aves., $30,000; to J. Perna, Lancaster Ave 
from 56th to 59th Sts., $81,000; to J. Lom- 
bardi, 937 Carpenter St., Hall St. from 10th 
to Clifton Sts., $5,000; to P. Valentine, 6th 
St. from Annsbury St. to Boulevard, $15,- 
000; to A. Casciato, Bonnafen St. from 
Greenway to Uplané Sts.. $4,600, Bdmund 
St. from St. Vincent to Cottman Sts. 
$7,500; to N. Cascetti, 28th St. from Moore 
to Snyder Aves., $20,000; to C. Ricciardi, 
Durfor St. from 4th to 5th Sts. $6,500, 
Juniper St. from Shunk St. north, $5,000, 
and Watts St. from Shunk St. north, $5,000 
Noted Oct. 7. 


*Pa,., Phila.—City let contracts building 
sewers in B St., between Rosehill and Erie 
Sts.. and in Somerdale, Adams and Frank- 
ford Branch of Pennsylvania R.R.. to J 
Perna, 65th and Callowhill Sts., $100,000 
and $50,000 respectively; in Bingham St. 
between Tacony and Adams Sts., to R 
Lombardi, 7th and Christian Sts., $63.000; 
in Ditman St. between Shelmire and Maple 
Sts., to Curtis Bros., League Island, $75,- 
000; in Godfrey Ave. between 10th and 
Broad Sts., to EK. Pascuzzi, Lincoln Bldg., 
$32,000; in 9th St. between Champlost St. 
and Green Lane, to Estate of D. McMahon, 
Germantown and Chelton Sts., $93,000; 
building inlets, to F. T. Buckius, Jr., Ken- 
sington and Deal Sts., $25,000. 


W. Va., Charleston—City Council re- 
ceived bid extending sewerage system in 
Carr, Garvin, Beechwood. Hansford and 
Piedmont Sts., from T. B. Roberts, Charles- 
ton, $42,510. 


*0., Akron—City let contract building 
sewers, drains and inlets in South Maple 
St. from West Market to West Exchange 
Sts., segmental block, to T. E. McShaffrey 
Constr. Co., $59,426. 


*0., Cleveland—Amer. Steel & Wire Co, 
Western Reserve Bldg. let contract instal- 
ling 10 x 1,400 ft. water tunnel, in New 
berg Wks., to Stevens-McKeon Co., 5600 
Linwood Ave. About $75,000, 


*Minn., Minneapolis—City will expend 
$600,000 on sewer construction next year. 
Work will be done by day labor 


Kan., Wichita—City let contract build- 
ing Storm Sewer No. 19, involving 2,300 
ft. 30-36 in. segment block brick, 13,300 ft 
10-27 in. vitr. pipe, ete., to H. L. Miles, 809 
Beacon Bldg., $56,518 Noted Sept. 30. 


*Wash., Seattle—City let contract build- 
ing sewers, et al, in Hinds St.. et al, to 
Fiorito Bros., 6022 2nd St., N. W., $46,096 
Noted Oct. 28. 


*Cal., Yuma—City let contract building 
sanitary sewerage system, including septic 
tank with necessary manholes, etec., to Gor- 
don Constr. Co., Century Bldg., Denver. 
About $60,000. Noted Aug. 26 


*Ont., Toronto—City let contracts build- 
ing sewers in Carthness Ave... York St., 
Glebeholme and Milverton Blvds., to Wks. 
Dept., City Hall, cost $16,635, $16,151, 
$9,034 and $11,381: Colin Ave., to Grant 
Contg. Co., 50 Front St. E., $10,500; 
Boultkee Ave., to Murphy Contg. Co., 8 
Wychwood Park, $5.544; Strathmore Blvd. 
to ‘ Jupp Constr. Co., 170 Berkeley St., 
$5,180. 


Bridges 
PROPOSED WORK 


North Carolina—State Highway Comn., 
Raleigh, having plans prepared and soon 
receives bids building bridge, 300 ft. long, 
with draw span and 2,640 ft. viaduct ap- 
proaches over Roanoke River, also three 
40 ft. spans with 1,300 ft. viaduct ap- 
proaches over Coinine Creek and one 460 
ft. span over small creek, Martin and Bertie 
Counties. Rein.-con. and steel structures 
being considered About $327,000. W. L. 
Craven, bridge engr. 


Alabama — State Highway Dept., Mont- 
gomery, having plans prepared for two 75 
ft. through riveted Pratt trusses and 3 con- 
crete piers, averaging 2 ft. high, over Flint 
Creek, near Hartsells. Morgan Co. L. ; 
Smith, c/o State Highway Dept., bridge 
engr 





Alabama—State Highway Dept.. Montgom 
ery, having surveys made for four 225 ft 
steel spans and 3 piers, 90 ft. high, and 2 
piers, 20 ft. high, solid rock foundation, 
over Tallapoosa River, Tallapoosa Co. Total 
length, about 900 ft, 18 ft. roadway. About 
$300,000, WS. Keller, state highway engr. 

Ala., Collinsville—City and State High- 
way Dept., Montgomery, having plans pre 
pared for 105 ft. concrete bridge, 30 ft 
roadway, two 5 ft. sidewalks, to have 6 
spans with solid concrete piers, ete, over 
ereek, here W. S. Keller. state highway 
engr 

Tenn., Nashville—City had plans pre 
pared by Freeland, Roberts & Aker, con 
sult. engrs., Independent Life Bldg., con 
structing Church St. viaduet Project will 
mature in spring Konds for $350,000 voted 
for project Cost will be borne by city, 
street railway and railroads 


Tex., Breckenridge—-Stephens Co. having 
plans prepared for 229 ft. concrete viaduct 
44 ft. wide, over Gonzales Creek. at foot ot 
Walker St., here, to have electric light 
posts and 2 ft. 6 in. sidewalks Work in 
volves 161,123 Ib. reinforcing steel, 763 cu 
yd. excav, 980 sq.yd. paving, 843.2 cu.yd 
Class “A” and 223.4 cu.yd. Class “B” rein. 
con., ete About $69,437. Nagle-Witt 
Rollins Eng. Co., Breckenridge, co. engrs. 

Wash., Yakima — Yakima Co. received 
hids building steel bridge over Moxee River, 
near here, to have two 301, steel spans, 20 
ft. wide, involving 263 tons steel, from 
Union Bridge Co., Seattle, $94,987; Illinois 
Steel Co.. 1054 4th Ave. S., $95,990; C. L 
Graves Co., Spokane, $96,720 


BIDS DESIRED 


Ga., Alamo—Until Nov 22, by Bd 
Comrs. Rds. and Revenues, Wheeler Co., 
building 4 rein.-con. bridges and 12 con 
crete box culverts on highway between here 
and Mt. Vernon, Federal Aid Project 76. 
Work involves 742.7 cu.yd. Class “A” and 
424.7 cu.yd. Class “B” concrete, 687 cu.yd 
wet and dry excav., 95,914 Ib. reinforcing 
steel, ete Garrett & Slack, Bell Bldg., 
Montgomery, Ala., engrs. 

Michigan—Until Nov. 12, by State High- 
way Comn., Lansing, building State Trunk 
Line Bridge 395-771,693, over Black Creek, 
Kenochee Twp, 157 ft. long, 20 ft. roadway 
involving 493.1 cu.yd. rein.-con. and 94.2 
cu.yd. concrete. 

Michigan—Until Nov. 10, by State High- 
way Comn., Lansing, building Trunk Line 
Bridge 413-570,901 over Clam River, Lake 
Twp., 40 ft. long, 20 ft. roadway, involving 
82.9 cu.vd. rein.-con. and 397 cuyd. con- 
crete 

Michigan— Until Nov. 15, by F. F. Rogers, 
State highway comr., Lansing, building 
Bridge F. A. 4-611, 102 F. A. over drain 
between Sects. 21 and 28, T 10 N, R 14 W., 
Moorland Twp., to have two 9 ft. 6 in 
abutments with 136 cu.yd. volume, 35 ft 
concrete girder with 63 cu.yd volume and 
channel change of 600 cu.yd volume ; 
Bridge F. A. 5, 611, 103 F. A., over drain 
in Sect. 19, T 10 N, R 14 W, Moorland Twp., 
to have two 8 ft. 6 in. abutments with 91 
cu.yd. volume, 35 ft. concrete girder with 65 
cu.yd. volume and channel change of 50 
cu.yd. volume: Bridge 610, 201 F. A., over 
Crockery Creek between Sects. 19 and 30, T 
10 N. R 13, W. Casnovia Twp. to have 
two 14 ft. abutments with 252 eu.yd 
volume, 35 ft. concrete girder with 66 cu. 
vd. volume, all above to be on Federal Aid 
Project 43, Muskegon Co 


Kan., Marysville—-Until Nov. 9. by Clerk 
Marshall Co., furnishing labor and material 
building 200 ft. steel truss span bridge on 
Sect. 21-T A-B9: 40 ft. rein.-con. girder 
bridge between Sect. 17-20 T5 and R 10: 
one 24 ft. rein.-con. span bridge on north 
side Sect. 1 T1, R6, one 24 ft. beam span 
on south side Sect. 31, T2. R&. one 24 ft 
beam span bridge on west side Sect. 39, 

2, BT; 42 ft. steel span bridge on Sect. 1. 
T1, R7; 421 ft. steel span bridge hetween 
Sect. 35 and 36, T2, R9: 59 ft. steel span 
bridge on north line Sect. 4. T1, R10. R 
F. Gallup, Marysville, engr 

Tex., Ft. Worth—Until Nov. 11 (change 
of date), by H. L. Small, judge Tarrant 
Co., building 112 ft. rein.-con. bridge, 20 ft 
wide, on Highway 1, over Marys Creek. R 
V. Glenn, Court House, consult. engr. Noted 
Oct. 21. 


Ontario—Until March 1, by W. A. Me- 
Tean, deputy minister of highways, Parlla- 
ment Bldgs., Toronto, building concrete cul- 
verts and grading in vamnous townships, 
Cement and steel will be supplied by own- 
ers. Total cost between $1,500,000 and 
$2,000,000. 

Ont., Aylmer—Until Nov. 12, by J. A. 
Bell & Son, engrs., Court House, St. Thomas. 
building 300 ft. steel bridge on concrete 
foundation, over Salters Gully, Malahide 
Twp. About $45.000 
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fridges (Continued) 

Ont., Brantford—Until Nov. 10, by H. 
Simpson, chn. Bd. Pub. Wks., building two 
175 ft. rein.-con. arches, piers, abutments 
and concrete approaches, over Grand River. 
About $250,000. E. A. James Co., 36 To- 
ronto St., Toronto, engrs. 


B. C., Victeria—Until Nov. 22, by City 
Clerk, building greater part of substruc- 
ture (Contr. 1) of Johnson St. Bridge; ad- 
vertised in this issue 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

Alabama—State Highway Dept., Mont- 
gomery, received bids building two 175 ft, 
and two 120 ft. steel spans over Tallapoosa 
River, near Judkins Ferry, Montgomery 
and Elmore Counties, from Virginia Bridge 
& Iron Co., Roanoke, Va., $59,589; Austin 
Pros. Bridge Co., 156 Greenwood Ave., At- 
lanta, Ga., $69,000; Pensacola Shipbuilding 
Co., Blount Bldg., Pensacola, Fla., $70,- 
200: 5 concrete piers and 451 ft. ap- 
proaches, from Sartan, Smith & Dobson, 
Montgomery, $103,343; Pensacola’ Ship- 
building Co., Blount Blidg., Pensacola, Fla., 
$108,744; Hardaway Constr. Co., Columbus, 
Ga., $114,676 Noted Sept. 23 

*Wis., Oshkosh—Park Rd. let contract 
building rein.-con. and stone bridge in 
Menominee Park, to Ganther & Kroyer, 
Oshkosh, $23,565. 

* Minn., Minneapolis—Creat Northern 
Ry. Co., Railroad Bldg., St. Paul, let con- 
tract lowering tracks and building concrete 
viaducts, here, to N. W. and W. A. Nel- 
460 Temple Court About $680,000 


* Kan., Garnett—Anderson Co. let contract 
building 50 ft. through girder bridge, 20 ft. 
wide, on King of Trail Rd., 4 mi. north of 
here, involving 446.9 cu.yvd. rein.-con. and 
12.8 steel, to W. S. Tucker, Wellsville, 
$17,922. 

*Tex.. 
contract 
20 ft. wide, 
Fossil Creek, on 
tros., 10104 Main St., 


Streets and Roads 


PROPOSED WORK 

Brooklyn—FE. Riegelmann. boro 
bids Oct. 27, regulating 
wood block T2nd St 


son, 


tons 


Co let 

bridge, 
Big 
Echols 


Ft. Worth — Larrant 
building 30 ft. steel span 
concrete abutments, over 
Kellar Rd., to 
$20,952 


Nw. F.. 
pres., received no 
and repaving with 
from 3rd to 6th Aves Noted Oct. 21. 


Fla., Miami—-Comrs Dade Co voted 
$75,000 bonds to build 32 mi. Tamiame 
Trail and road to Penn Sugar Plantation, 
5 ft. wide, vitr. brick or asphalt 

Alabama—State Highway Comn., Mont- 
gomery, having plans prepared for grad 
ing, draining and surfacing with sand clay 
on sand base 6.311 mi. state road, from 
Butler to Riderwood, Choctaw Co About 
$50,000. W. S. Keller, state highway engr. 


Alabama—State Highway Comn.. Mont- 
gomery, having plans prepared for grad- 
ing, draining and surfacing 20.62 mi_ state 
road from Monroeville to Little River, 
Monroe Co.. gravel or sand clay About 
£160,000. W.S. Keller, state highway engr. 

0., Cleveland—City plans to grade. drain, 
curb and pave East 105th St. from Kinsman 
to Armstrong Aves., Hamilton Ave from 
East 22nd and East 23rd Sts.. brick on 
concrete base. About $75,250. R. Hoffman, 
city engr 

0.. Cleveland—City plans to widen and 
pave Carnegie Ave. from East 55th to East 
R9th Sts. asphalt on 6 in. concrete base 
About $155,045. 


0., Cleveland—Comrs. Cuyahoga Co. plan 
to grade, drain and pave Bway. from East 
55th St. to Miles Ave., Chagrin River Rd 
from Mayfield Rd. northerly to county line, 
Detroit Ave. from West 117th St. to West 
iivd.. North Ridge Rd. to Lorain Rd., Lee 
Rd. from Shaker Heights Village to Bway., 
Lloyd Rd. from Lake Shore Bivd. southerly, 
Depot Rd. to county line, Royalton Rd. to 
county. line, Spencer-Mastic Rd., from 
Lorain to Columbia Rds., York-Bennet Rd 
from Royalton Rd. to county line, Pleasant 
Valley Rd. from Wooster Pike to State Rd., 
West Madison Ave. through city _of Lake- 
wood, Prospect Rd. to Hunt Rd., also 
Drake, Hall, Prospect, Ridge, and Snow 
Rds. About $5,000,000. W. A. Stinchcomb, 
Court House, engr. 


0., Cleveland—Comrs. Cuyahoga Co. 
plan to build new brick floor on Harvard- 
Denison Bridge About $250,000. W. A. 
Stinchcomb, Court House, engr. 


0., East Cleveland (Cleveland P. 0.)— 
City plans to grade, drain, curb and pave 
Kast 133rd St. from Mann to Shaw Aves., 
brick on concrete base. About $22,000. M 
Garnett, City Hall, ener 


ENGINEERING 


0., Lakewood (Cleveland P. O.) — Bad. 
Educ. Warren Rd., plans to grade and 
build sidewalks on various school grounds. 
About $58,500 G Grill, clk Private 
plans. 


6., 
ceive 
eral 

Hil., 
ceives 
streets. 
Marion 

Wis., 
pared 
Sts., 
tion; 


Niles—Comrs. Trumbull Co. 
bids paving road from Niles to 
Ridge, brick. About $100,000 


—Bd. Local Impvts. re- 
Dec. 20. paving various 
$30,000, PrP. BB. Wilson, 


soon re- 
Min- 


Carterville 
bids about 
About 

ener. 


Ashland—City having plans pre- 
paving Ellis Ave. from 6th to 12th 
bitulithic top on old macadam founda- 

Vaughn Ave. from 2nd to 6th Sts 
and 38rd St. from 14th Ave. W. to Ceme- 
tery Rd., concrete; 3rd St. from Ellis to 
Stuntz Aves., bitulithic top; Stuntz Ave. 
from 2nd to 3rd Sts., and all blocks be- 
tween 2nd and 3rd Sts. from 2nd St. to 
Stuntz Ave W. C. Morris, city clk. 


Wis., Racine—Racine Co. State Rd. and 
Bridge Com. instructed W. O. Thomas 
highway comr., to prepare surveys for 
Durand Rd. from here to Corliss; North 
Cape Rd. from 12th St. to Milwaukee Co 
line; Rochester-Waterford-Windlake Rd 
from 12th St. (Rochester) through Water- 
ford to Sect. 24; Burlington-Elkhorn Rd., 
State Trunk Highway 20 from Burlington 
to Walworth Co. line 


Racine Co. State Rd. and 
Bridge Com. recommends completion of 12th 
State Rd. from here to Rochester. Burling- 
ton, Geneva Rd. and Walworth Co. line. 


Wis., Racine- 


plans 
build- 


Kan., Concordia—Cloud Co. had 
prepared for graveling, grading and 
ing bridges and culverts on 2.15 mi. road, 
20 ft. wide, conerete or gravel Bids soon 
on earthwork I. C. Thurston, Concordia, 
engr 

Kan., Goodland—City 
bloeks, 40 to 60 ft. wide 
Mutual Bldg., Kansas City, 


Kan., Kansas City—Wvyandotte Co. had 
plans prepared for grading and building 
culverts on 1.05 mi Golden Belt, 18 ft 
wide. About $40,850 ©. K. Williamson, 
Kansas City, Mo., engr. 

Kan,., Yates City—Cityv 
blocks Main St 60 ft 
Veach, Mutual Bldg 
engrs 


plans to pave & 
Black & Veach, 
Mo., engrs. 


to pave 9 
Black & 
City Mo 


plans 
wide 
Kansas 


Missouri-—State Highway Dept Fulton, 
received no bids Oct. 22, building 18 mi 
Fulton-Jefferson City Rd. (New Bloomfield 
Spec. Rd. Dist 24 ft. wide, Federal Aid 
Project 97, Calloway Co., cost $119,757; 2 
bridges, 1 over drainage ditch and other 
over Middle River. $5.198 and $8.499 re- 
spectively. Noted Sept. 30. 


Mo., St. Louis—City plans to repave 800 

Wieschan Ave., 26 ft. wide, brick, cost 

700, asphalt, $16.100 or bituminous 

adam, $12,600; 285 ft. Motard Ave., 

ft. wide, including grading of sidewalk 
spaces for 8 ft. sidewalk, brick, $5,600, as- 
phalt, $5,600 or bitulithic, $5,600; 1,420 ft 
Ohio Ave., 30 ft. wide, brick. $32,000, as- 
phalt, $32,200, or bitulithic. $32,000: 600 ft 
Wilson Ave. 30 ft. wide, brick, $13,400, as- 
phalt, $13,450, or bitulithic, $13,400; 1,170 
ft. Ray Ave. 24 ft. wide, asphalt, $26.450, 
bitulithic, $26,350, or bituminous macadam, 
$21,250: 1,780 ft. Magnolia Ave., 30 ft 
wide, asphalt, $37,750, bitulithic, $37.650 
or bituminous macadam, $28,750; 807 ft 
alley between Pennsylvania and Compton 
Aves. from Eads to St. Vincent Aves. 15 
ft. wide, brick. $7,000, or concrete, $5,200; 
grading, including grading of sidewalk 
spaces on 2,940 ft. MeCune Ave., 60 ft 
wide, $7,500. W. W. Horner, City Hall, 
engr. 


Texas, Columbus—Colorado Co. having 
plans prepargA surfacing and draining 4 57 
mi. Highway 3, Glidden-Borden Rd., i 
volving 15 acres clearing and grubbing. 

510 cu.yd. borrow, 330 cu.yd. Class “ 
concrete, 9,640 cu.vd. gravel and 22,000 Ib 
reinforcing steel About $50,001 B.. H. 
Faber, co. engr 


Tex., Daingerfield—Morris Co. having 
plans prepared grading surfacing and 
building conerete culverts and _ timber 
trestles on 2.694 mi. Highway 35, from Bog- 
gv Creek to Titus Co. line. involving 9,498 
cu.yd. borrow and 13,504 cu.yd. earth 
excav., 5,785 Ib. reinforcing steel, 47.130 ft. 
lumber, 68.6 cuyd. Class “A.” 21.6 cu.yd. 
@iass “B” and 10 cu.yd. Class “C” concrete. 
About $41,476. McLendon & Purnell, co. 
ener. 


Tex., Hereford—Deaf Smith Co. plans to 
grade and surface 2 mi. 3rd and 4th Sts., 
40 ft. wide, bituminous macadam. About 
$200,000, W. Houren, c/o H. Exall Elrod 


Co., Interurban Bldg., Dallas, ener. 
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Tex., San Antenio—Bexar Co. | 
plans prepared surfacing and drain): 
mi. Highway 27—Bandera—Proposed 
ect 217. involving 4.65 mi. road gy 
work, 3,600 cu.yd. borrow, 4,480 < 
earth, 1,280 cu.yd. loose rock and 64 
yd. solid rock excav., 48,150 sq.yd. bj: 
nous macadam, 6,100 cu.yd. grave}, 
lb. reinforcing steel, 69.6 cu.yd. Class 
and 21.6 cu.yd. Class “B” concrete. At 
$61,199. C. E. Hoff, San Antonio, co. « 


Tex., San Augustine— 
having plans prepared 
and draining 20.9 mi. 
Nacogdoches Co. line to Sabine Co. 
involving 37,800 cu.yd. borrow, 189,00: 
vd. unclassified earth and 2,000 cu.vd seo 
rock excav., 48,369 cu.yd. gravel, 322 
Ib. structural steel, 436 cu.yvd. Class 
and 500 cu.yd. Class ““B” concrete 
\bout $296,540. W. A. French, co. eng: 

Tex.. Sinton—San Patricio Co. rec; 
no bids Oct. 20, surfacing and. buil 
concrete culverts on 15.06 mi. Highwa 
in Rad. Dist. 1, also draining, grading. < 
facing and building bridge on 12.54 
Highway 9 in Rad. Dist. 5 Work wil! 
readvertised A. C. Pancoast, Veeville « 
engr. Noted Oct. 14 


San Augustin: 
grading, surfa 
Highway 21, f 


Okla., Weleetka—City plans to pave 
blocks Main St. et al, 50-60 ft. widk 
volving 7.200 sq.yd. 3 in. vertical fibr. 
concrete base, 2,650 lin.ft. concrete ecurbi: 
and 2,800 cu.yd. earth excay About $ 
82 V. V. Long & Co., 605 W. D. Capit 
Hill, Oklahoma City, engrs. 


Colorado—State Highway Dept.. Deny: 
rejected bids received Oct 11. grading 
mi. Norwood Rd.. 16 ft. wide, Federal \ 
Project 66. Montrose Co., cost $45,023: 6% 
mi. Kremmling Muddy Pass Rd., 16 ft 
wide, Federal Aid Project Grand Cx 
$22,564; grading and gravel surfacing 
mi. road from Wray to Schram, 16 ft. wid 
Federal Aid Project 40. Yuma Co., $27,174 
97 mi. Craig-Mabelle Rd., 16 ft. wide. Fx 
eral Aid Project 107, Moffatt Co., $53.661 
#8 mi. Florence-Crinple Creek Rad 16 f 
wide, Federal Aid Project 52, Teller © 
1,480; grading and shale surfacing 1.8 m 
Rifle-Meeker Rd 16 ft. wide, Federal A 
Project 128, Rio Blaneo Co., $15,766; »: 

27 Denver-Arvada Rd., 18 ft. wick 
ederal Aid Project 120, Jefferson Co., $54 
19. Work will be readvertised. Noted Oct 
aa 


a, 


ing 1.27 mi 
ie 


Col., Denver—City plans to surface 11 
West 3Srd Ave., 30 ft. wide, involving i6 
S00 sq.vd. asphalt. About $22,944 a. 
Hunter, city engr. 


Tdaho, Filer—City had plans prepared f 
paving various streets. L. C. Kelsey, Nan 
pa, engr. About $136,038. 


State Highway Dept. Phoenix 
bids from MePeak, Burton <& 
620 Security Bldg., constructins 
Sect. A. Phoenix-Glendale Highway, Fed 
eral Aid Project 33, involving 800) cuy« 
unclassified excav. in roadway, cost $1 per 
cu.vd., 37,400 sq.yd. plain concrete pave 
ment, $1.90, 33 cu.yd. Class “A” concret 
$25, 26 cu.yd. Class “B” concrete n_ head- 
walls, $25. ete.. amount of bid. $82,877 
state furnished materials, $43.694, total 
cost, $126,572: Sect. B, Phoenix-Glendak 
Highway, Federal Aid Project 33. 700 cu. 
vd. unclassified excav. in roadway, $1 
7.650 cu.vd. unclassified borrow, $1. 37,160 
sq.yd. plain concrete pavement, $2.05, et« 
amount of bid $86.131, state furnishe: 
materials. $43,337. total cost, $129.469 
Rids were also received for building 7.522! 
mi. Sect. 1 Ray-Superior Highway, Feder! 
\id Project 28, involving (a) 87.990 cuyd 
excay. in roadway, (b) 11,050 cu.yd. excay 
in borrow, (c) 4.736 cu.yd. per 100 ft 
overhaul, (d) 134 cu.yd. Class “A” concret: 
in slab culverts, (i) 221 cu.yd. Class ““B 
concrete in arch culverts, (f) 268 cu.yvd 
“RB” concrete in arch culverts, (=) 
13 cu.vd. Class “‘A” concrete in slab cul- 
verts, (h) 1 cu.vyd. Class “B" concrete 
in slab concrete, (i) 221 cu.yd. Class “B” 
concrete in nipe culvert headwalls, (i) 35.- 
206 Ib reinforcing steel, ete.. from Davey 
& Jones, Superior, (a) $1.70 per. cu.ya.. 
(by) $1.25, (c) $0.03, (a) $25, Ce) $25, (*) 
$23. (ge) $25. (h) $23. (i) $23, (ji) $78 
amount of bid, $217.877, state furnished 
materials, $19.473, total cost, $237.349; De 
Waard & Cobham. Ray, (a) $1.75. (b) 
$1.15. (c) $0.10. (a) $30. (e) $30. (f) $29 
(zy) $30. (hy) $29, Ci) $30. (4) $8, amour 
of bid, $220.804, state furnished materials 
$19.473. total cost, $249.277. Above bids 

rejected. Noted Sept. 30 


Arizona—State Highway Dept., Phoenix 
rejected bids received Sept. 4, building ° 
mi. concrete road between Tucson and 
Nogales, Pima Co. Federal Government 
has been asked to appropriate toward cost 
Noted Oct 7. 


Arizona 
received 
Brockman, 


(lass 
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reets and Roads (Continued) 


Que., Chateau Richer—Montmorency Co. 
»n receives bids building 15 mi. road 
ne St. Lawrence River between St. Anne 
Beaupre and Malbaie. About $350,000. 
t. Rds., Quebec, engrs. 


Ont., Chesley—Town plans to build 7,000 
yd. asphalt, bitulithic or Concrete pave- 
nt. About $30,000. H. S. Sanderson, clk. 
gineer not Selected. 


BIDS DESIRED 


N. Y., Brooklyn—Until Nov. 10, by E. 
egelmann, boro. pres., regulating and re- 
ving with permanent asphalt on 6 in. 
synerete foundation roadway of East 16th 
<+. from Ditmas Ave. to point 138 ft. north 
Newkirk Ave.; permanent Grade 1 gran- 
on 6 in. concrete foundation roadway of 
Nostrand Ave. from Eastern Parkway to 
Iempire Blvd., portion between tracks and 
ils to be of old granite blocks recut, road- 
way of Saratoga Ave. from Chauncey St. to 
\tlantie Ave., old granite blocks recut. 


N. ¥., S. I. St. George—Until Nov. 10. by 
«“. D. Van Name, pres. Richmond Boro., 
uilding sidewalks on both sides of Rich- 
nond Terrace between Morningstar Rd. and 
flohn St., where not already done, together 
with all incidental work. 


W. Va., St. Albans—Until Nov. 11, by 
City Council, paving 5th St. between 4th 
Ave. and Kanawha River, involving 1,200 
iyd. exeav., 2,444 sq.yd. paving, and 15.- 
os2 ft. curbing and guttering L. A. Ed- 
wards, city clk. J. M. Oliver, city engr. 


Ohio—Until Nov. 12, by State Highway 
(‘omn., Columbus, grading, building bridges 
ind culverts and paving roads in following 
counties: 

Ashland Co., Sect. “C"” Ashland-Wooster 
Rd., 0.378 mi., bituminous concrete or brick, 
$27,656. 

Belmont Co., Set. “H-1". Barnesville- 
Woodsfield Rd., 1.778 mi. bituminous mac- 
adam, $68,836 

Sect. “I Barnesville-Woodsfield Rad., 2.061 
mi.. bituminous macadam, $74.65. 

Franklin Co., Sect. “P” Columbus-San- 
dusky Rd., 2.02 mi., brick, $380,490. 

Hamilton Co., Sect. “X” Glendale-Milford 
d., 2.561 mi., concrete, $156,966 

Licking Co., Sect. “F’’ Newark-Mt. Ver- 
non Rd., 5.0839 mi., plain conerete or bitu- 
minous macadam, $248,314 

Montgomery Co., Sect. “Q” Dayton-Troy 
Rd. 1.707 mi., rein.-con. $96,519 

Sect, “P’” Dayton-Troy Rd., 
rein.-con. or brick, $60,905. 

Sect. “M” Van Wert-Ottawa Rd., 2.865 
mi., Kentucky rock asphalt on waterbound 
base, $112,402. 

Sect. “Ottoville” Van Wert-Ottawa Re, 
0.595 mi., Kentucky rock asphalt on water- 
bound base, $22,986. 

Seneca Co., Sect. “D-1" Columbus-San- 
dusky Rd., 2.038 mi., bituminous macadam, 
$79,832. 

Sect. “R” Lima-Sandusky Rd., 2.167 mi., 
bituminous macadam, $80,659. 

Sect. “F-1" Bucyrus-Tiffin Rd., 0.884 mi., 
bituminous macadam, $32,580. 

Sect. “G" Tiffin-New Haven Rd., 2.007 
mi., bituminous macadam, $63,790 

Noble Co., Sect. “N" Cambridge-Caldwell 
Rd., 3.594 mi... grading and constructing 
drainage structures, $83,106. 

Sect. “O"” Cambridge-Caldwell Rd., 4.748 
mi., grading and constructing drainage 
structures, $91,764. 

Putnam Co., Sect. “A” Findlay-Delphos 
Rd., conerete block floor and waterbound 
macadam approaches of bridge, $2,603. 

Lorain Co., Sect. “N” Twinsburg-Elyria 
Rd., conerete superstructure on bridge, 
$2,300, 

Meigs Co., Sect. “O” Pomeroy-Athens Rad., 
}.303 mi., grading, and constructing bridges 
and culverts, $91,763. 

Fulton Co., Sect. “L-1" Archbold-Fayette 
Rd., 1.018 mi., grading and constructing 
bridges and culverts, $26,474. 

Geauga Co., Sect. “V-2" and “W”" Cha- 
erin Falls-Greensville Rd., and Sect. “F” 
Warren-Burton Rd., 9.4 mi.. grading road- 
way and constructing bridges and culverts, 
$85,695. Noted Sept. 9 and Oct. 14. 


Michigan—Until Nov. 13, by State Tligh- 
way Dept., at dist. office, Escanaba, grad- 
ing and surfacing 5.971 mi. Federal Aid 
Project 3, portion of Sect. C, Baraga Co.. 
15 ft. wide, involving 7,299 cu.yd. gravel 
surface, 315.3 stations fine grading. 


Mich., Crystal Falls—Until Nov. 16, by 
Bd. Ra. Comrs., Iron Co., grading and sur- 
facing 7.182 mi. State Trunk Line Rd. 73-1, 
Sect. B, 16 ft. wide, involving 67,415 sq.yd. 
gravel ond 379 stations fine grading. 


Mich., Lake City—Until Nov. 16, by Bd. 
Rd. Comrs., Missaukee Co, grading, drain- 
ing and surfacing 4.465 mi, State Trunk 





1.909 mi., 


line Rd. 55-1, 16 ft. wide, involving 12,718 
cuvyd. earth excav., 41,913 sq.yd. gravel, 
178 cu.yd. concrete in culverts, ete. 


Minn., Mantorville—Until Nov. 15, by 
Dodge Co. building Federal Aid Project 173, 
involving 1 acre grubbing, 26,855 cu.yd 
excav., 38,518 cu.yd. overhaul, ete; Job 
2002, State Rd, 6, involving 18 acres clear- 
ing and grubbing, 40,000 curyd. execav., 
ete. R. D. Jorgens, Hayfield, engr. 


Neb., Chadron—Until Nov. 8, by City 
Council, improving Impvt. Dist. 2 and 3, 
involving 115,000 sq.yd. Warranite  bitu- 


lithie, vitr. brick, asphalt or bituminous 
macadam paving and 15.000 ft. curbing and 
guttering kh. D. Salisbury Co., 1600 Down- 
ing St.. Denver, Col., engr. Noted Oct. 7. 


Missouri—Until Nov. 12, by State High- 
way Dept., Springfield, building 16.54 mi. 
Sect. A Oklahoma-St. Louis Rd., 24 ft. wide, 
Federal Aid Projeet 150, Greene Co., cost 
$111,268; 14.79 mi. Sect. B Oklahoma-St. 
Louis Rd., 24 ft. wide, Federal Aid Project 
150, Greene Co., $110,256. Noted Sept. 16. 


or 


Missouri—Until Nov. 27, by State High- 
Way Dept., Milan, building 1.4 mi. road east 
and west through Milan, Federal Aid Proj- 
ect S 20.15, Sullivan Co., involving 23,25 
cu.yd, earth exeav., 2.454 ecu.yd. borrow 
23,050 cu.yd. per 100 ft. overhaul, 109.8 
cu.yd. Class “B” and 1.2 cu.yd. Class “C” 















concrete masonry, 8,222 Ib. reinforcing 
steel. About $24,250 
Tex., Boston—Until Nov. 15, by J. B. 


Lytal, judge Bowie Co 
and draining 405 mi 
Maud south to Sulphur River, involving 
17.753 cu.yd. borrow exeav., 6,340 cu.yd. 
gravel, 26,436 Ib. reinforcing steel, 318.78 
cu.vd. Class “A” and 29.48 cu.yd. Class 
“Cc” concrete, ete. cost $47,242: grading, 
surfacing and building rein.-con. bridge and 
culverts on 12.3 mi. Maud-Red Water Red., 
37 acres clearing and grubbing, 38,817 cu 
vd borrow and 46,386 cu.yd. earth excav., 
128.616 lh. reinforcing and 30,200 Ib. strue- 
tural steel, 19,240 cu.yd. gravel, 1,564.3 ecu. 
yd. 1:2:4, 34.7 cu.yd. 1:24:5:and 54 cu.yd. 
1:3:6 concrete, ete., $165,155. 


Tex., Ft. Worth—Until Nov. 11 (change 
of date), by H. L. Small, judge Tarrant Co., 
grading and draining 6.824 mi. Highway 1, 
Kutemans Cut-off Rd R. V. Glenn, Court 
House, consult. engr Noted Oct. 21. 


Cal., San Diego—Until Nov. 8, by A. H. 
Wright, city clk.. paving Lytton and Vol- 
taire Sts.. Chatsworth and Catalina Blvds. 
Noted June 24. 


Que., Joliette—Until 
Malo. secy.treas., 
Village St. 
$50,000, 


Ontario—Until Nov. 16, by W. A. McLean, 
deputy minister of highways, Parliament 
Bldgs., Toronto, for earth work, concrete 
work and fencing. ete., at Windsor, Sand- 
wich West Twp., Contr. 163: also building 
3 mi. macadam roadway 20 ft. wide at 
Village of Iroquois Matilda Twp. Contr. 164. 
\bout $20,000 and $40,000 respectively. 


xrading, surfacing 
Highway 8 from 


Nov. 21, by W. 
building 24 mi. Cote du 
Paul de Joliette Rd. About 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


* Maine—State Highway Dept., Capitol, 
Augusta let contract building 14 mi. state 
road, Topsham, bituminous macadam, to 
E. J. Rourke, Augusta. About $45,000; cost 
plus percentage basis 





* Maine—State Highway Dept., Augusta, 
will gravel 1 mi, state highway, Sullivan, 
cost $7.000; 4 mi. South Thomaston, $6000; 
1 mi, Cherryfield, $7,000; 1 mi. St. George, 
$6,000; 1 mi. Gouldsboro, $7,000; 2 > mi 
Dedham, $20,000; 2 mi. Surry, $15,000; 2 
mi. Augusta, $12,000; 2 mi. Sydney, 12.000; 
2 mi. Ft. Kent, $15,000; 4 mi. Sandy Bay, 
$20,000 and 2 mi. Van Buren. $15,000 
Work will be done by day labor. 


*Vt., South Hero—State Highway Dept.., 
Montpelier, let contract repairing highway 
bridge from here to Milton, to W. F. Loud 
& Sons Co.. 94 Hall PL, Quincey Mass. 
About $15,000. 


*Mass., Boston—Pub, Wks. Dept., City 
Hall Annex, let contract paving Pub. Alley 
909, granite block, to A. De Steffano & 
Bros., 8 Everett St., East Boston, $3,837; 
relaying and recutting Fargo St., South 
Boston, granite block, to B. E. Grant, 101 
West Cedar St., Boston, $11,299. 


*Mass., Fall River—City let contract for 
1,200 sq.vd. Warrenite-bitulithic pavement 
(binder laid by city), 8.755 sq.yd. on ma- 
cadam foundation and 1,200 sq.yd. on_6 in. 
concrete, to Warren Bros. Co., 142 Berk- 
eley St., Boston. 


New York— State Highway Comn., 55 
Laneaster St., Albany. received bids Oct. 


29, improving and completing (a) Rad. 1,419 
Ulster Co., (b) Rd. 1,306, Westchester Co 
(c) Rad. 5,652, Albany Co., (d) Rad. 5,656 
Montgomery Co., (e) Rd. 1,545 and «(f) Rad 
1.546, Oneida Co., (2) Rd. 5,659. Otsero 
Co., ¢(h) Rd. 1,556, Seneca Co. Gi) Rad 


5.661, Yates Co., (j) Rd. 1,471, Chautauqua 
Co., (h) Rd. 5,172-A, Erie Co., from S. B 
Van Wagoner, Rondout, (a) $105,700 I> 


Schoentag, Saugerties, (a) $112,409; TLW 
Roberts & Co., 610 Lansing St., Utica. tad 
$112,871; J. R. Arborio, New Haven, Conn 
(b>) $44,584; Belmar Contg. Co., Troy, ec) 
$26,352; McCarthy & Rock, Winthrop, ¢c) 
$27,036; P. H. Murray. Troy, (c) $27,259 
R. Hopkins, Troy, (d) $149,856, (j) $277 








97 J P. Dugan Co., Amsterdam (dd) 
: M. Vrooman, Gloversville, ¢d> 
Lane Constr. Corp... 37 Colony 


St... Meriden, Conn., (e) $160,968 (f) 
$177,724, Ci) $108,023; J. Walker, 19 Ste 
ben St.. Albany, (f) $180,783; 1. L. Smit 
& Son, Lyon Falls, (e) $168,734, (f) $187 





637; Stento & Serafini, Binghamton, (2) 
$52,329. (i) $114,706; Dale Ene. Co... Man 
Bidg., Utica, 2) $52,400; A. J. Rockwood 
Esperance, (g) $52,618; J. Conley, Ithaca 
(h) $47,873; Greenfield Const: Ca.. 89 


Main St.. Hornell, (i) $111,537; Forness & 
Fote, Olean, (j) $275,075: Wing & Munger 
Tully, (j) $276,771; J. KE. Pidgeon, Roc} 
ester, (k) $10,369; W. L. Love, Tonawanda 
(kK) $10,854; J. Johnson Constr. Co., But 


falo, (K) $11,157 Noted Oct. 21 


*¥N. Y., Brooklyn—FE. Riegelmann, boro 
pres., let contracts regulating and grading 
86th St. from Stillwell to Gravesend Aves., 
to P. J. Donovan, 30 Chureh St... New York 
City, $25,524; regulating, grading curbing 
and laying sidewalks on 86th St. from Still 
well to Gravesend Aves., to Cussel Bros., 
$5,853; regulating and laying sidewalks in 





o 





and adjacent to Borough Hall to F. Perei 
cano, $11,660. Noted Oct. 21 

N. Y. Brooklyn—E. Rieselmann, boro 
pres., received bids Oct 2% for (a) re 


locating car tracks and rails on Bath Ave 
from Bay 19th to 21st Sts, regulating and 
repaving with asphalt, (b) Bath Ave. fron 
Bay 19th to 21st Sts., (c) Linden St. fron 
Knickerbocker to Myrtle Aves, (ad) 72nd 
St. from 38rd to 6th Aves... from C. L 
Riker, 19 Cedar St.. New York City, (a 

$4,22 Eastern Constr. Co., 110 West 401} 
St.. New York City. (a) $5,148: Consoli- 
dated Asphalt Co., 52 9th St. (bh) $34,165 
(da) $109.104; Sicilian Asphalt Co., 41 Part 
Row, New York City, (c) $21.417: Brookiyv) 
Aleatraz Asphalt Co., 4907 Hamilton Ave 












(b) $36,451, (d) $108.265; Uvalde Asphalt 
Paving Co., 1 Bway., New York Citv (bb) 
$34,986, (c) $22.331, (Aa) $114,242 Noted 


Oct. 21 


N. Y., Long Island City—M. FE. Connolly 
pres. Queens Boro., received bids Oct. 2% 
regulating and repaving (a) Cooper Ave 
from Myrtle Ave. to Long Island R.R., (b) 
Shell Rd. from 20th St. to Jackson Ave 
(c) Strong Causeway from Colonial St. to 
North Hempstead Turnpike, (d) Rockaway 
Bivd. from Eastern to 5th Aves., (e) Rock 
away Blvd. from Norton’s Creek to Cronin’s 
Crossing, from Sicilian Asphalt Paving Co 
Paidge Ave., Brooklyn, (a) $41,640; Con 
solidated Asphalt Paving Co... 52 9th Ave 
Brooklyn, (a) $42,195. (b>) $165,932, (Ce) 
$105,261; Uvalde Asphalt Paving Co., Met- 
ropolitan Ave., Brooklyn, (a) $43,100, (da) 
75,250, (e) $89,475: Cleveland Trinidad 
Co., Flushing, (b) $182,885, (c) $102,127; 
W. P. MeDonald, Port Richmond, (b>) $147,- 
635, (c) $94,300. Noted Oct. 21. 


*N. Y., S. I. St. George—C. D. Van 
Name, pres. Richmond RBoro., let contract 
repaving Richmond Turnpike, concrete, to 
C. Vanderbilt, Elizabeth St. West New 
Brighton, $108,940. Noted Oct. 28. 


*¥Pa., Pittsburgh — City let 
grading and paving Carson St. from Smith- 
field to 7th Sts, to M O’Herron & Co 
South Ist and MeKean Sts., $104,886. Noted 
Oct. 21. 


contract 


Pa., Pittsburgh—City received bids Oct 
9, grading, paving, curbing, etc. Commercial 
St. from Blackhawk to Whipple Sts, (2) 
Pocono St. from Whipple to city line, (3) 
Homestead St. from Nevada to Pocono Sts 
(4) Webster Ave, from Fullerton to Rob- 
erts Sts., from M. O’Herron Co.. South Ist 
and McKean Sts., (1) $12,700, (2) $16,845, 
(3) $28,056; T. Cronin Co., 18th and Fox 
Sts., (1) $12,848. (2) $16.945, (3) $28,295; 
Booth & Flinn, Ltd., Forbes St.. (1) $13.- 
636, (2) $18,040, (3) $30,222; F. and F 
Duilus, 40 Boundary St., (4) $42,628; J. H 
McQuade Sons Co., Bakewell Hilde, (4) 
$52,389. 


*W. Va.. Wellsburg—Comrs. Brooke Co 
let contract building 2 mi. road, Buffalo 
Dist., to Keely Constr. Co., Clarksburg, 
$56,220. 
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Streets and Roads (Continued) bined concrete curbing and guttering, to ; 
. . : ia eal Kaw Paving Co., 609 N. E. Blidg., Topeka, Railways 
&Nerth Covetine—Mate Highway Comn.. $74,500 and $44,000 respectively 2 > 
div. office, Kinston, let contracts improving “ . , SI ’ PROPOSED WORK 
9.57 mi. road between Ayden and Green- *Kan., Pittsburg—Crawford Co. let con- . State Building « 
ville, Federal Aid Project 65, to Porter & tract grading and building concrete bridges Raleigh plans to build 1} mi. standar 
Peck, Greenville, $87,315; 12 mi. road from on 14} mi. Pittsburg-Arma Rd., Federal road in’ city of Chapel Hill from a. 
Craven Co. line, via Reelsboro to Bayboro, Ajd Project 39 and 40, 18 ft. wide, to Southern Ry. to University Power 
Federal Aid Project 90, to Eagle Eng. Co., Independent Constr. Co., Pittsburg, Joplin ‘About $50,000, H. A. Underwood. c/. 
New Bern, $107,306; 26.11 mi. road between Steel Constr. Co., Joplin, Mo., and A. L, Bldg. Comn., ch. engr ’ ) 
Pender-Duplin Co. line, via Burgaw to Cape (Cook, Ottawa, total $265,000; concrete pav- Ni ee a ‘ ; 
Fear River, Federal Aid Project 81, tO ing and building bridge on 12 mi. Arma- Ri “—— Carolina — North ¢ arolina 
Porter & Boyd, Charlotte, $243,600. Noted Bourbon Rd.. 18 ft. wide, to A. L. Cook, RR. 0. plans to build 75 mi. sta 
Oct. 28 Ottawa, $200,000 gauge railroad from Charlotte to W 
Ee oe ; Salem. A. S. Mowry, c/o Simmons ( 
*N. C., Durham F omrs ee , mat *Mo., Keytesville—Chariton Co. let con- Co., Charlotte, ch. engr. 
contract grading, draining and topsoiling tract grading, building culverts and wooden North Carolina—New Holl: 
4.52 mi: Fish Dam Rd., to C. D. Rigsbee, guard rail on 1.13 mi. Sect. 1 road from port & Mt. yee RR eames. a 
Durham. $32,976 Mussell Fork Creek, westward, also .06 7 recently chartered plans to build 
~. -C Sect. 2 road from Chariton River, south- gt; ard gauge i cause 
*N. Cc ‘ ee omrs ‘anions < 0. ae ES “c. Parker Kevtesville, '$36,908. saneere Enaes railroad from New 11 
wi sand clay surface an ade crete . , ’ 3 nee a? , a. 
bridges on 18 mi. Charlotte-Wilmington Noted Oct. 28, under “Missouri. E : 
Highway. Work will be done by day labor *Tex., Dallas—City let contract paving : < 
under supervision of R. C. Council, Wana- 40900 ft. Martin St. from McKinney to xcavation and Dredging 
nish, ch. engr Bryan Sts., involving 4,000 lin.ft. combined PROPOSED WORK 


. , ie ia jaa concrete curb and gutter, 20,000 sq.yd. a . ; 
c Gtoute Caretine<inie Sens “soad bituminous macadam on concrete base, to ey Pane Tee marae Farn 
ee ieee ile to Jones Stor north of Texas Bitulithic Co. 1101-6 Praetorian jovi fians preps 7c secy., May 
from Greenville aes B i ~ — = Bldg., $60,242: lowering grade of Maple avine, pene Pa yy L. M. Sel 
Ne hate? o. Note fon aE. Ave. and Fairmont St. under Missouri, CM8T.. (= ark St., Appleton, for 37 
ville. About $113,000. Noted Oct. 21. Kansas & Texas Ry. involving 10,000 /arge tile drain, here. About $50,000 


*Ala., Birmingham—City let contract cu.yd. earth excav. and_ 25,000 cu.yd. con- Wash., Seattle—Dredging Bd. Pub. \\ 
paving 16th St. from 8th to 13th Aves., in- crete, to Klein Bros., Junius and Walton soon receives bids dredging east s 
volving 90 sqyd. vitr. brick, 890 sq.yd Sts.. and Vilbig Bros., 1709 Jackson St., Pier A, Smiths Cove, for filling Elliott A 
granite block, 86 lin.ft. granite curbing, $157,417. involving 200,000 cu.yd. dry earth ex: 


1,210 lin.ft. brick guttering, 900 sq.yd. con- * i . : A. H. Dimock, Seattle, engr. 
=e eden - : : ; . a Tex., Dallas—Property owners of High- eae 
crete sidewalks, 9,550 sq.yd. bitulithic ma land Park let contract surfacing 1 mi. Pres- Cal., San Diego—Irrigation—H. FR. | 


cadam, to Dunn Constr. Co., Chamber Com- : aoe a ham applied to State Water Comn.. S 
cm “ERhder ran. ns ae ae -e ton Rd. from city limits to Beverly Drive, ee Yer ere? 
merce Bldg., $41,537; portions of 13th Ave. involving 20,000 sq.yd, asphalt on concrete famento, for permission to use water tr 
and 18th St., 270 lin.ft. stone oaraee. 715 base. to Texas Bitulithic Co., 1101-6 Prae- Pauma Creek for irrigation purposes. P). 
= oa yg ~ torian Bldg. About $100,000. Noted July 1. ae dam and 4 mi. ditch. About 
crete, ete., to H. N. Bowdry, Empire Bldg., Tex., El Paso—E! Paso Co. received bids BIDS DESIRED 
$18.931. grading and draining a 2.6 mi. or 1 Minn., Jackson—Until Nov. 9, by P. PD 
. rac Fabens Rd., from Lee-Moor Contg. Co.. TWo wekellar and Jack ‘ a ficial 
New 1 —City let contract : oe 5: ~. cKellar and Jackson Co., building Judicia| 
* La. ew Orleans ot ‘anal St. to Republics Bldg., $46,228; J. C. Wright, 3711 Ditch 45, involving 82,406 ft. 6-28 in. t 


improving (1) Broad St. from Canal ; a a aaah. Ex oo . . ir 
New Basin Canal, (2) Sycamore St. from Bisbee St., 47,243; El Paso Co., c/o J. B. 2.711 cu.yd. open work, etc., cost $71.00) 


. ites ” ¥ McClintock, co. judge, $47,280. Work in- Pitch 13. 12,000 ft. 6-16 . 85g 
Audubon St. to) Broadway, (3) South volves 486 cu.yd. Class “A” concrete, 32,418 Ditch 74, 61,800 te. 6- g in, tile ete, $ $54 


Clairborne Ave. from Canal St. to New oe . “ : = : : 
Sea tg oo "(4) ‘Broad St. from New |b. reinforcing steel, 68,650 cu.yd. embank- 118; Ditch 75, 68,500 ft. 6-36 in. tile, °.26: 


y . e. © . olling cu.y rerha and eyy 
tasin Canal to Washington Ave., (5) South ™ent_ rolling, oa.nee cu.yd. overhaul an’ ¢cu.yd, open work, etc. $71,863. 
Clairborne Ave., from New Basin Canal to 104,754 cu.yd. earth excav. Noted June 3. 
Napoleon Ave., (6) Magazine St — *Tex., Jourdanton—Atascosa Co. let con- PRICES AND CONTRACTS AWARDED 
Joseph St. to Washington Ave., (7) Calliope — tract topping with trap rock cover and 1 in : . 
St. from Magnolia St. to Clairborne Ave rock me we 13.5 a Highway 9, Puget (x andionses Award of Contract) 
(8) Julia St. from St. Charles to Ram-  Sound-Gulf Highway, involving 118,788 sq. *N. Y., New York—Dredging—M. Hu! 
part Sts., (a) paving, (b) subsurface drains, yd. bituminous macadam, to Haden & bert, comr. Docks, Pier “A,” ft. of Battery 
to Craven & Lang, 1015 Hibernia Bank Austin, 727 Kress Bldg, Houston, $74,154; Pi., let contract dredging piers at foot of 
Bidg.. (la) $165,955, (2a) $3.601, (3a) including 10° for enginering and contin- Stanton, Kast 5th, East 20th, Fast 25th and 
$171.468, (4a) 101,696, (5a) $200,821, ¥: gencies. West 35th Sts., to Morris & Cummines 
$277,971. (Ta) $34,920, (8a) $23,529 ; Dredging Co., 17 State St., $111,685. Noted 
Mitchell, 2646 Banks S.. (1b) $69,830. (3b) *kNew  Mexico— State Highway Dept. Oct. 21. 
$94,473; C, W. Kreher, 300 South Clarke Capitol Bldg., Santa ‘e, let contract build- xIa., Atlantie—Drainage—Cass Co. let 
St. (2b) $5,214, (7b) $11,641; E. Egans Ing Ny 157 mi. road between Magdalena contract building 7 mi. drainage project ir 
Sons, 4338 Canal St. (4b) $111,704, (6b) and Datil, Federal Aid Project 42, Socorro’ pear Creek and Noble Twps., involving 
$181,644, (Sb) $24,098; Crescent Contg. Co, 0., to F Croxton, Guymon, Okla., $50,797, 28 a00 cu.yd. excav., to Callahan-Walker 
Inc., (5b) $283,755. ere. oe nett a a and con- Constr. Co., 222 Bee Bldg., Omaha, Neb 
ingencies). Noted Sept. , Joted Se 
*0. Akron City let contract paving . : About $81,000. Noted Sept. 30. 


South Maple St. from West Market to * Arizona—State Highw ay Dept., Phoenix, xIa., Red Oak — Ditch — Bd. Supervs 
West Exchange Sts., sheet asphalt, to T. E. let contract building Sect. Dougias-Rodeo Montgomery Co. let _contract_building 5.5 
MecShaffrey Constr. Co., $61,126 Noted Highway, Federal Aid Project 38, 20 ft. mi. open ditch in D.D. 5, to F. C. Schere: 
July 22. wide, Cochise Co., to D. La Roe, Palestine. Red Oak. Noted Oct. 7. 

, Tex., $130,467. Noted Sept. 30. 


Wis., Milwaukee—Dept. Pub. Wks. re- = 3 ° 
ceived bids Oct. 20, paving with asphalt, (1) {SArioone—State Highway Dept. orhoe. Industrial Works 
Recher St. fr 2d to Windlake Aves., (2) nix, let contract surfacing 39.4 mi. sect. « _ > 
Panaee St on Di cenents a ist Sts.. (3) Holbrook-St. Johns Highway (Petrified PROPOSED WORK 
Chambers St. from 35th St. west. es Forest), involving 6,543 cu.yd. surfacing, N. H., Tilton—Genl. Optical Co., 256 
with cement concrete, (4) 11th from to J. P. Richards, St. Joseph, $10,409. Washington St., Mt. Vernon, N. Y., having 
Atkinson to Lake Sts. (5) 15tl from ‘ity le ‘ plans prepared by Woodwell & Resle1 
i cihenom to Lake Sts. (6) ith St. from. * Wash. Prosser—City let contract grad-  engrs. and archts., 501 5th Ave., New Yor 
Atkinson to Lake Sts., (7) Fratney St. from ina! = petheeng 3 Thine S ree to itty, for rein.-con., brick and steel addi- 
Keefe to Franklin Sts.. (8) 9th from »#kima Paving Co., Yakima, $114,000. tion to plant, rein.-con. flooring, concret: 
Graham St. to Somers Subdivision, (9) 19th Wash., Seattle—City received bids Oct. foundation. About $50,000. 
St. from Graham to Lake Sts., (10) 12th St 15, building concrete walks on Westlake Mass., Norwood—G. M. Lepper, Washing 
from Atkinson to Lake Sts. (11) alley be- Ave. et al, involving 8,286 cu.yd. earth ton St., plans to build brick and concret: 
tween 19th, 20th, Llovd and Elm Sts.. build- €XCav. and 8,260 sq-yd, concrete walks, from garage. About $50,000. Architect not s 
ing cement sidewalks on (12) Hayes Ave. > + ie ees tae a $29,001, jected. 
from 28th to 30th Aves., (13) 28th Ave. from F. McLellan, 172 1 Ave. N., 329, ’ ik . ans t 
en ee a Foe ae pee. 35) sae awe from Hansen & Hauge, Green Bidg.. 30.5 Mass., Palmer—Thorndike Co. plans 
‘ comet le. ons 4 ent SeRtenes Satin ee : ; : build 3 story, 120 x 300 ft. brick and ste! 
Pabst to Lincoln Sts, (15) Western Ave, paving, filling, etc., Seattle Blvad., * dye house About $350,000 Leary & 
from Pabst to Lincoln Sts.. paving with involving 10,720 sq.yd. vitr. brick, 10,760 Walker. Times Blde. New Bedford. eners 
sandstone. (16) Kinnickinnie Ave. from  84.yd. concrete and 65,000 cu.yd. (a) clay . ’ , &» 4 2 , ig 
Mitchell to South Bay Sts.. (17) 7th St pipe, (b) conerete pipe, from S. A. Moceri, Mass., Worcester—Conroy Motor Co.. bil 
from Vilet to Galena Sts.. from White Constr. Alaska Bldg.. (a) $190,981 (b) $190,981, Main St., rejected bids and will have revise | 
Co. Pabst and 20th Aves... (1) $33,206; Kaiser Paving Co., 304 West 36th St. (a) plans prepared for 2 story, 87 x 145 ft 
Badger Constr. Co., 97 Wisconsin St.. (2) $197,196, (b) $197,196, Stewart Constr. Co. concrete, brick and steel garage, on Mu 
71,493, (3) $2,199: Froemming Bros., 1326 Amer. Bank Bldg., (a) $202,743, (b) $202,543. 000 a an oO aS oink eet. 
on - ‘ na , ray State St., sto! 
Humboldt _Ave.. (4) ‘Cons ae (7) 19 4 9. ; Cal., Santa Ana—Orange Co. let contract archt. Noted ‘Oci 7 , - 
$17,557; Kroening ¢ Onstr. . stl improving Tustin Ave., Wanda Rada., Lin- ss Wi 
, $53. coin St and Center Drive, to B. R. Ford. Conn., Portland—Wilcox Crittenden 4 
Schomann, Santa Ana, $83,772 Co., Inc., 8 South Main St., Middletow 
. (12) $4,529, (14) . plans to build 1 story, rein.-con. foundry 
Prange 258 Fow- ath Resmeton— Ny R ae for here. Architect not selected. 
; 5.156: ‘ons Co., 177 su.yd. Warrenite bithulithic pave- . ei ‘ 
ti ‘ Kehre ‘in Constr ment, to Warren Bituminous Paving Co., 9 N. q., Newark New York Auto Top a 
ith ; 77: “sri - 262 Halsey St., having plans prepared | 
, , McKinnon Bldg., Toronto Bachoff, Jones & Cook, archts, 9 Clint 
ne ones ee *Ont., Port Stanley—Town Council let St., for 2 story, 26 x 118 ft., rein.-con. { 
ing es a W Coo ee ee contract building 1 mi. tarvia pavement tory, on Astor and Broad Sts. About 
Shut oar of ci - * oons Co., Hibbing, and cement sidewalks, to A. E. Ponsford, $50,000. 
Soo pe « rar ¢ > > ac or 
l 605 Talbot St., St. Thomas. About $25,000 Pa., Williamsburg—B. W. Mosteller. I 


*xKan., Newton—City let contract paving *Ont., Toronto—City let contract for Liberty, purchased 3 story, 50 x 104 
21,500 sq.yd. Main St. from 15th to 8th Sts 7.712 sq.yd. Warrenite-bitulithic pavement brick building, rein.-con. flooring, on 
and 11,029 sq.yd. 6th St from Sand Creek on concrete foundation. to Warren Bitumi- St., here, and plans to rebuild and « 
to Poplar St... involving %,600 lin ft. com- nous Paving Co.. McKinnon Blidge. same as ice cream plant. About $75,000 
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istrial Works (Continued) 


ia, Spirit Lake—Western Electric Co., 
is to rebuild plant. About $100,000, 

N. C., Greensboro—Peidmont Ice & Coal 
plans to build ice plant. About $75,000, 
N. C., Newton—Newton Ice & Fuel Co. 
ins to remodel ice plant, etc. About 
0,000. J. M. Wagoner, Newton, engr. 
N. C., Red Springs—City plans to build 
ctric lighting system. About $50,000. 
Cc. White, Durham, engr. 


N. C., Wilmington—Fisheries Products 
o. plan s to build fertilizer plant. About 
1,000,000, 


N. C., Wilmington—Simmons Mfg. Co., 
Soldsboro, plans to build factory, here. 
\bout $200,000. Architect not selected. 

Fla,, Jacksonville—Wilson-Toomer Fer- 
tilizer Co., Viaduct, plans to rebuild plant. 
\bout $1,000,000. N. M. G. Prange, mer. 

La., New Orleans—G. B. Matthews & 
Son, 420 South Front St., plans to build 3 
story, conerete and steel factory. About 
$300,000. Architect not selected. 


0., Cleveland—J. A. C. Broom & Brush 

_ 2339 East 89th St., plans to build 2 
tory, 50 x 100 ft., brick and steel factory, 
brick foundation. About $40,000. L. H. 
Joy, mgr. Architect not selected. 

O., Cleveland—Malay Rubber Co., c/oC. 
Blatz, 1085 Guardian Bldg., plans to build 3 
story factory, concrete, brick and _ steel. 
rein.-con, flooring, concrete foundation, at 
Kast 172nd St. and St. Clair Ave. About 
$100,000. Architect not selected. 


0., Hamilton—Champion Coated Paper 
Co. plans to build fertilizer plant. About 
ft. rein.-con., brick and steel warehouse, 
rein.-con. flooring, concrete foundation, on 
west side. About $100,000. F. H. Smith, 
Ine., Reibold Bldg., Dayton, archt. 

0., Youngstown—Reserve Iron & Steel 
Co. plans to build 2 blast furnaces and 
°.000.@00 ton puddling plant. About 
$1.0007@8@0. 

Mich., Brighton—Grove Motor Co. plans 
to build 1 story, 80 x 200 ft.. rein.-con., 
brick and steel factory. rein -con. flooring 
concrete foundation. About $50,000. W 
¢. Boyer, Brighton, archt. 

Wis., Drummond — See “Industrial 
Works.” 


Tex., San Antonio—Southern Ice & Cold 
Storage Co. plans to build 20,000 ton ice 
storage warehouse. About $250,000. M. 
Postlewaite, mgr. 

Col, Greeley—Colorado Milling & Ele- 
vator Co., 1441 7th St.. Denver, having 
plans prepared for 600 bbl. flour mill, con- 
crete and steel, concrete foundation. About 
$350,000. Private plans. 

Ont., London—Harris Abattoir Co., Union 
Stock Yards, Toronto, plans to build rein.- 
con. and brick abattoir on Talbot St. About 
$100,000. Architect not selected. 

Ont., Toronto—Crouse Hinds Co., and 
Harvey-Hubbell Co., 7 Labatt Ave., and 
Hubbell Mack Machine Screws Co., plans to 
build 3 story, concrete, brick and_ steel 
factory, concrete flooring and foundation, 
on Coxwell Ave. About $500,000. 


BIDS DESIRED 


Mass., Worcester—B. E. Geckler, archt.. 
335 St. James Ave., Springfield, receiving 
bids building 3 story, 60 x 120 ft. ice cream 
nlant, concrete and. steel, rein.-con. floor- 
ing, concrete foundation, on Shrewsbury 
St., here. for Tait Bros., Cass St., Spring- 
field. About $75,000. 


N. Y., Dunkirk—Thomas Flexible Coup- 
ling Co. receiving bids building 1 story, 40 
x 200 ft., concrete, brick and steel factory, 
brick and concrete foundation. About $50,- 
000. Private plans. 


N. ¥.. New York—Until Nov. 11, by G. 
A. Whalen. comr. Prant & Structures, 
Municipal Bldg., constructing housing sta- 
tions for Dept. Street Cleaning. on Canal, 
West and Springs Sts.. 17th St. and Ave. 
¢, and on Rivington, Tompkins and Mangin 
Sts. 

Pa., Cresson—Penn-Cress Ice Cream Co. 
receiving bids building 2 story, 48 x 91 ft., 
brick and steel plaut. rein.-con. flooring, 
on Park Ave. About $50,000. Me ormick 
Co., Century Bldg., Pittsburgh, archt. 
Noted Oct. 21. 


Pa., Phila.—Until Nov. 9, by Clark & 
Dudnick. archts. and engrs., Drexel Bldg., 
constructing 1 story, 50 x 80 ft. and 50 x 
98 ft. foundry and woodworking shop, brick, 
steel and iron, on 42nd and Walnut Sts. 
Jwner’s name withheld. 

0., Cleveland—H. W. Morgan, 637 Bway., 
receiving bids building 2 story, 50 x 110 ft, 
brick and steel warehouse, brick foundation, 
it 1108 Central Ave. About $75,000. J. F. 
Steffins, Citizens Bldg., archt. 


O., Cleveland Heights (Warrensville P. 
O.)—Until Nov. 24, by Bd. Educ., building 
2 story, 50 x 67 ft. concrete, brick and 
steel power plant, rein.-con. flooring, con 
crete foundation, on Lee Rd. About $100,- 
000. F. C. Warner, Hippodrome Annex 
Bldg., archt. L. A. Quayle, 1455 West 98th 
St., Cleveland, engr. Noted Aug. 26. 


Ind., Elkhart—Wawasee Tire & Rubber 
Co. receiving bids building 4 story, 175 x 
175 ft., rein.-con., brick and steel factory, 
rein.con. floormg. About $500,000. R. 
Simmons, Elkhart, archt. 


TIL, Chicago—New Way Laundry, c/o 
Ronneberg, Pierce & Hauber, archts., 10 
South La Salle St., receiving bids building 
2 story, 64 x 152 ft., brick, rein.-con. and 
terra cotta laundry, rein.-con. flooring, con- 
crete foundation, on Montrose and Fran- 
cisco Sts. Abut $100,000 


Ill., Chicago—Levy & Klein, archts., 111 
West Washington St., receiving bids build- 
ing 1 story, 75 x 150 ft., brick and timber 
addition to garage, concrete foundation, at 
3847 Wabash Ave., for U. S. Auto Supply 
oe 3845 South Wabash Ave. About 

5,000, 


Wis., Fond du Lae—Sheyboygan Dairy 
Products Co., 936 North Water St., receiv- 
ing bids building 2 story, 112 x 160 ft, 
brick, rein.-con. and steel factory, brick 
foundation, on West Division St About 
$100,000. B. E. Mehner, 6 East Division 
St., archt Noted Oct. 21. 


Kan., Ottawa—Sce “Waterworks.” 


Tex., Waco—Fd. Trustees Methodist 
Orphanage, c/o HK. McCullough, Herring 
Ave., receiving bids building dairy barn and 
heating plant. About $45,000. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Conn., Hartford—Bd. Contract & Sup- 
ly let contract building 2 story, 50 x 125 
t. concrete and brick machine shop, rein.- 
con. flooring, concrete foundation, on John 
St., to T. F. Garrity, 32 East Raymond St., 
$76,729. Noted Oct. 27. 


*Conn., Hartford—New Haven Dairy 
Co., 201 Hazel St., New Haven, let con- 
tract building 3 story, 150 x 210 ft. con- 
crete and brick plant, rein.-con. flooring, 
concrete foundation, on Walnut St., to M. 
S. Gibbud Co., 730 Chapel St.. New Haven. 
About $125,000. 


*Conn., Hartford—Travelers Insurance 
Co., 700 Main St., let contract building con- 
crete, brick and steel printing plant, rein.- 
con. flooring, concrete foundation, on A\l- 
bany Ave., to M. Eidlitz, 30 East 42nd St., 
New York City. About $1,000,000. Noted 
Oct. 21. 


*Conn., New Haven—New Haven Dairy 
Co., 201 Hazel St., let contract building 2 
story, 70 x 150 ft. concrete, brick and steel 
garage, rein.-con. flooring, concrete founda- 
tion, to M. J. Gibbud Co., 730 Chapel St. 
About $80,000. 


*N. Y., Brooklyn—Dept. Plants & 
Structures, Municipal Bldg., New York City, 
let contract constructing housing station 
for Dept. Street Cleaning, on Water, Dock 
and Front Sts., to P. T. Cox Contg. Co., 
154 Nassau St., New York City, $263,700. 
Noted Sept. 23. 


*N. Y., Brooklyn—Grand Corrugated 
Paper Co., 30 Crosby St., New York City, 
let contract altering rein.-con., brick and 
steel factory, rein.-con. flooring, on 32nd 
St., here, to Gabler Constr. Co., 402 Hud- 
son St., New York City. Noted Oct. 7. 


*N. Y., Brooklyn—H. Jenkins, 550 73rd 
St., will build 1 story, 100 x 150 ft., brick 
and steel garage, rein.-con. flooring, con- 
crete foundation, on 39th St. About $45,- 
000. Work will be done by day labor. 


*N. Y., Brooklyn—Linn-Coop Corp., c/o 
B. Driesler. archt. and engr., 153 Remsen 
St., will build 1 story, 100 x 200 ft., rein.- 
con., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on 35th St. near 
4th Ave. About $75,000. Work will be 
done by day labor. 


*N. Y.. Brooklyn—F. Richards, 3337 At- 
lantic Ave., will build 1 story, 95 x 100 
ft.. brick and steel garage, rein.-con. floor- 
ing, concrete foundation. About $90,000. 
Work will be done by day labor. 


*N. Y., New York—Dept. Plant & 
Structures, Municipal Bldg., let contract 
constructing housing station. for Dept. 
Street Cleaning, on Henry, Madison and 
Birmingham Sts.. to Wolfman & Green- 
baum, 1043 Pacific St. Brooklyn, About 
$112,000. Noted Oct. 28. 
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wN. Y., New YVork—F. Stevens, ¢ o Dun- 
nigan & Crumley, archt and engr 34 
East 150th St.. will build 1 story, 50 x 170 
ft.. brick and steel garage, rein.-con. floor 
ing. concrete foundation, on Walton Ave 
About $45,000. Work will be done by day 
labor 


N. ¥., S. L, West New Brighton—Dept 
Pub. Welfare, Municipal Bldg... New York 
City, received bids Oct. 29, constructing ad- 
dition to boiler house, at Sea View Hospi 
tal, here, from G. Colon Co, 81 East 125th 
St.. New York City, $41,513; M. McDonald 
$49,000 Noted Oct. 21 


*Pa.. Phila.—J. J. Greenberg, Morris 
Bldg., let contract altering 4 story, brick 
and steel factory, on 23rd and Locust Sts.. 
to Wark & Co, 1737 Filbert St. About 
$50,000 Cadillac Motor Co., lessee 


*Pa., Phila.—Harbisons Dairies, Front 
and Diamond Sts., let contract building 
story, 80 x 196 ft.. dairy plant and boiler 
house, brick, on Hunting Park and Torres 
dale St.. to Barclay-White & Co, 1713 
Sansom St. About $240,000 


*xW. Va... Huntington - International 
Nickel Co., 43 Exch. PL, New York City 
will build rolling mjll plant, rein.-con. and 
steel, rein.-con. flooring, concrete founda 
tion. here. About $3,000,000 Work will 
be done by day labor under supervision of 
W. L. Wotherspoon, archt. and engr., 43 
Exch. Pl. New York City 


¥0., Cleveland—Folding Box Co. 1900 
West 3rd St., let contract building 1 story, 
100 x 250 ft., brick and steel factory. to 
Bolton-Pratt Constr. Co., Columbia Bldg 
About $100,000 Noted Oct. 28 


*0., Cleveland—Globe Motors Co., cso € 
H. Davies, 1132 Guardian Bldg., let con- 
tract building 1 story, 100 x 500 ft., brick 
and steel factory, brick foundation, on 
Chardon Rd. to S. W. Emerson Co., 1900 
Euclid Ave. About $300,000. Noted Sept. 30 


*0., Cleveland—H. O'Neil, 1330 Oregon 
Ave., let contract building 1 story, 60 x 120 
ft.. brick and steel garage. brick founda 
tion, on Oregon Ave., to V. Pisecobo, Murray 
Hill Ra. About $50,000 


*0., Sidney—Wagrner Mfg. Co. let con 
tract building 1 story, 80 x 180 ft., brick 
and steel foundry, brick foundation, to 
Dannis-Hunt Co., Ist and Webb Sts. About 
$75,000. Noted Oct. 7 


*Ind., Richmond—Richmond Baking Co 
let contract building 5 story, 50 x 125 ft, 
bakery, rein.-con. and steel, to L. Colvin, 
4140 Ruckle St., Indianapolis. About $175,- 
000; cost plus percentage basis. 


*Wis., Fond du Lac—PD. Gerhard Baking 
Co., 22 North Main St., let contract building 
2 story bakery, to Hutter Constr. Co., 128- 
136 Western Ave. About $60,000. Noted 
April 20. 


*Minn., Fridley—Walsh Tie Co, %54 
McKnight Bldg., Minneapolis, let general 
contract building creosoting plant, Includ- 
ing 1 story office building, factory. powder 
house, bunk houses, ete, to C. F. Haglin 
& Sons, 226 Lumber Exch, Minneapolis: 
grading and excavating site, to J. lL. Shiels 
Co., 6th and St. Peter Sts. St. Paul. Total 
cost, $300,000. 


*Kan., Pittsbore—F. C. Werren and M. F 
Coffey let contract building 2 and 3 story, 
100 x 108 ft. garage on 4th and Locust 
Sts.. to J. D. Stalker, 318 North Bway 
About $85,000. 


*Tex., Dallas—Lincoln Paint & Color 
Co., Detroit, Mich., let contract building 2 
story, 140 x 180 ft., brick factory, concrete 
flooring. on Kentucky St. and Ash Tans, 
here, to E. R. Sessums & Sons, Detroit. 
About $66,500. 


Wash., Seattle—School Bd. let contract 
constructing 3 story, 126 x 250 ft. con- 
crete building to hous» warehouse, shops 
etc, to Puget Sound Bridge & Dredging 
Co., Central Bldg., $247.380. 


*Cal., Anaheim—Anaheim Citrus Fruit 
Assn. will build 1 story, 100 x 132 ft 
acking house, concrete and tile. About 
75,000. Work will be done by day labor 
EWERS 


Buildings 
PROPOSED WORK 


N. Hf., Berlin—Bank—Berlin Natl. Bank, 
Main St., plans to build concrete, steel and 
ae About $75,000. Architect not se- 
ected 


Mass., Attleboro-—Town  *° Hall—Town 
plans to build stone and steel memorial 
About $200,000 Kilham & Hopkins, 9 
Park St., Boston, archts 
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Buildings (Continued) 
(Boston P. O.)—Theatre 






Mass., Roxbury 









































—D. H. Brand, 16 Piedmont St., plans to 
vuild 2 story, concrete, brick and steel 
About $1506.000 Funk & Wilcox Co., 1148 

















Jid South Bldg., Boston, archts. 


Mass., Springfield—Temple—Masonic Hall 
Assn., Masonic Bldg., having plans prepared 
for rein.-con. and brick, on State St \bout 
$750,000 EK. A. Bladgett, pres. Architect 













































































not announced 
Mass., Watertown (Boston BP. ©.)—High 
School—Town plans to build 3 story, con- 








crete, brick and steel, on Waverly St. About 
$250,000. Ashton & Huntress, Essex Bldg., 
Lawrence, archts 


























Conn., Beacon Falls—School—Town plans 
to build 2 story, brick and steel About 
$75,000. Architect not selected 


Conn., Bridgeport—Bank—Newfield Bank 









































































































































& Trust Co., 1200 Seaview Ave., plans to 
build 1 story, stone, brick and steel, on 
Stratford and Union Aves About $75,000. 
Architect not selected 

Conn., Danbury Hospital — Danbury 
Hospital, Locust Ave plans to build 3 
story, rein.-con. and brick addition. About 
$300,000 Lord & Hewett, 345 5th Ave., 
New York City, archts. 
































Connecticut 
Pearl St., hav- 
Rogers, archt 

New York 
stone, stone 


Conn., Hartford — Office 
Genl Life Insurance Co., 64 
ing plans prepared by J. G 
and engr., 367 Lexington Ave. 
City, for 6 story, brick and 
foundation, on Elm St 


Britain—Rank—Commercial 

Main St., plans to build 
and steel, on West Main and 
Sts About $250,000 A. Hop- 
101 Park Ave., New York City, archt. 


Conn., New Canaan—Theatre—Colonial 
Theatre, Main St., plans to build 3 story, 
60 x 100 ft concrete, brick and _ steel 
About $100,000 Architect not selected. 


Norwich—High School—Rd. 


Conn., : 
plans to build 3 story high school 
not selected. 


$300,000 Architect 

Conn., Stafford Springs——Theatre 
husiness H. Hall, South Willington, 
plans to build 3 story, rein.-con. and brick, 
on Park and Mitchell Sts. About $125,000. 
A. Rk. Sharpe, 125 Chestnut St., Willimantic, 
archt 

Conn., Wallingford—Bank 
Bank, South Main St., having plans pre- 
pared by P. W. Foote, archt., 185 Church 
St.. New Haven, for 1 story, concrete, brick 
and steel, on Main and Center Sts. About 
$100,000. 

































































New 
274 


Conn,, 
Trust Co., 
brick, stone 
Washington 
kins, 
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Conn., Waterbury—Church—Immaculate 
Conception Roman Catholic Church, 97 East 
Main St., had plans prepared by J. A. 
Jackson, archt., 1123 Bway., New York 
City, for 1 story, brick and steel. About 
eee 

Conn., Waterbury—School—St, Margar- 































































































ets S »0ols, Grove and Cook Sts., plans to 
build story, brick and _ steel addition. 
About $100,000 

N. Y¥., Albany—Capitol—State Bd. Esti- 
mates soon receives bids remodeling room; 
to be used for placing flags carried in the 
World War. About $300,000. L. F. Pilcher, 
state archt 































































































N. ¥., Bath—School—Bd. Educ. had plans 
prepared by Lewinsohn & Shubert, archts 
and engrs., 366 5th Ave... New York City, 
for brick and stone, brick foundation, here. 
About $150,000. 

N. ¥., Brooklyn——Schoo!l Bd. Educ., 500 
Park Ave.. New York City, having plans 
prepared by C. B. J. Snyder, archt. and 
engr., Municipal Bldg., New York City, for 

> 





































































P. S. 54, 5 story, 125 x 197 ft., brick, steel 
and stone, conerete foundation, on Sand- 
ford St. near De Kalb Ave., here. About 
750.000 

N. ¥., New York—Hospital—Missionary 
Sisters of Sacred Heart, c/o St. Lawrence 
Hospital, 457 West 163rd St.. plan to build 
6 story, 105 x 228 x 244 ft. brick and 
stone, brick foundation, on Edgecombe Ave 














between 163rd and 164th Sts. Architect not 


selected, 

















New York—Institution—New York 
itution for Education of Blind, 9th Ave 
33rd St.. plans to construct seven 24 
story. brick and stone buildings, brick foun- 
dations, on Williamsbridge Rd., Bronxwood 
Ave., Bronx and Pelham Parkways. McKim, 
Mead & White, 101 Park Ave., archts. and 
engrs 


N. Jd. 
opens bids about 
brick and stone, 
$250,000, 

































































Atlantic City—Fire House—City 
Nov. 6, building 3 story, 
brick foundation. About 
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Pa., 
bishop of Catholic Diocese, 


Altoona—Cathedral—J. J. McCort, 
1211 13th St, 
plans to build 2 story, 100 x 150 ft., stone, 
rein.-con. and steel, on 12th Ave. About 
$1,000,000. Architect not selected. 


Pa,, Altoona—Church—BProad Ave. Meth- 
odist Church plans campaign to raise $75,- 
000 to build 2 story, 100 x 120 ft., brick 
and steel. Address J. K. Knisley. Archi- 
tect not selected. 


Pa., Altoona— 
lumbus, Council 
plans to build 3 
con., brick and 
15th St. About 
selected. 


Pa., Clifton Heights—School—Bd. Educ 
having plans prepared by Folsom & Stanton, 
archts. and engrs., 1328 Walnut St., Phila., 
for 2 story, 30 x 100 ft, brick and stone. 
About $100,000 


Lodge—Knights of 
No. 551, 1500 12th 
story, 100 x 100 ft., 
steel, on 12th Ave. 
$150,000 Architect 


Co- 
Ave., 
rein.- 

and 

not 


Franklin — Bank 
Natl Bank soon receives bids 
story, 100 x 100 ft. addition, 
stone, brick foundation. W. L 
East 40th St., New York City, 


Pa., Phila.—Hotel 
Walton Co., Broad and 
plans prepared by A. M. Gray, archt. and 
engr.. 1402 Bway., New York City, for 20 
story, 70 x 130 ft., brick, steel and stone, 
concrete foundation, on Broad St., here. 
About $1,700,000, 


Md.,, 


Pa., Franklin Exch 
building 3 
brick and 
Stoddart, 9 
archt. 


and Stores—Hotel 
Locust Sts., having 





Baltimore—Synagogue—S. Russell, 
archt., 111 East Lexington St., opens bids 
about Nov. 15, building 1 and 2 story, 70 
x 105 ft.. concrete, granite and brick, ce- 
ment flooring, concrete foundation, on 
Madison Ave. near Whitelock St, for 
Mishken Israel Congregation About 
$150,000 


Md., Cambridge 
Amusement Co.. Fidelity Bldg saltimore, 
plans to build 2 story, concrete. brick and 
steel, here. About $100,000 H. W. Webb, 
Pres oO. TB. Wight, 1101 Munsey Bidg., 
Raltimore, archt. 


Va., Winchester — School 
Judge Handley, c/o F. E 
plans prepared by W. R 


Theatre Cambridge 


Estate of 
Clark, having 
McCornack, archt., 


Kast 6th St. and Rockwell Ave., Cleveland, 
for 3 story. concrete, brick and steel, rein.- 
con. flooring, concrete foundation About 
$1,000,000 Ss H Edwards, associated 
archt 

Fla., Clearwater—Theater—J. S. Taylor 
having plans prepared by L. Avery, archt., 
Clearwater, for 2 story, 74 x 175 ft. rein.- 


con. About $75,000. 


Fla., Ft. Myers 
associates, Bradford Hotel, 
prepared by F. J. Kennard, 
sank Bldg., Tampa, for 5 
3’ wings, to contain 220 
brick and steel, rein.-con. 

Bivd., here. Cost 


Hotel—P. Schutt 
having plans 
archt., Amer. 
story hotel with 
rooms, rein.-con 
flooring, on Mc- 
between $400,000 


and 


Gregor 
and $500,000, 


Fla., Pensacola — Exchange — Southern 
sell Telephone Co., 14 East Romana St.. 
plans to build new exchange. Cost includ- 
ing equipment, about $200,000. a. / 
Peele, mer 


Ala., Birmingham Home, ete. — Loyal 
Order Moose receives bids about Jan. 1 
constructing “City of White Cottages” for 
aged, including administration buildings, 
ete. Above project when completed (on 5 
year program) will cost $1,000,000 J. J. 
Davis, Farmers’ Bank Bldg., Pittsburgh, 
Pa., Director General 


Tenn., Kingsport — Housing Kingsport 
Farms Co., Inc., having plans prepared by 
Litchfield & Rogers, engrs.. 2 East 41st St., 
New York City. for several rein.-con., brick 


and steel houses, brick foundations, About 
$100,000, 

0., Cincinnati — Club — Business Men's 
Club, $th and Race Sts... having plans pre- 
pared by S. Hannaford & Sons, archts., 6th 
and 9th Sts., for 9 story, 150 x 200 ft., 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, on 8th and Race Sts 
About $1,000,000, 

0., Cleveland—Bank and Commercial— 
Garfield Savings Bank Co., c/o J. M. O'Dell, 
322 Euclid Ave.. plans to build 2 story, 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on St. Clair Ave. 
About $75,000 Architect’s name withheld. 

0., Cleveland—Commercial—S. Barker 
Son Co., 2034 East 4th St., plans to build 
4 story, 50 x 120 ft. addition, concrete, 


brick and steel, rein.-con. flooring, concrete 
foundation, on Prospect Ave. near East 8th 
St. About $200,000. C. E. Tousley, 4500 
Euclid Ave., archt 


Vol. 85, \ 


0., Cleveland—Commercial and 
Cleveland Democratic Club, c/o (; 
Federal Bidg., plans to build 3 sto; 
crete, brick and steel, rein.-con. 1 
concrete foundation, at 1393 East 
About $100,000 W. S. Longee, M 
Bldg., archt. 

0., Elyria—Commercial and Thea 
Zadaris having plans prepared by 
Janowitz, archt., Permanent Bldg 
land, for 1 story, 45 x 162 ft.. 
brick and _ steel, rein.-con. flooring. 
and concrete foundation, on Bro 
About $100,000. 

0., Lakewood (Cleveland P. O.)—s, 
Bd. Educ., Warren Rd., plans to 
Roosevelt School, 2 story, 12 roon 
con., brick and steel, rein.-con fio 
brick and concrete foundation. 
$250,000. C. W. Hopkinson, 900 Ros« 
archt. 

Ind., Decatur—Amphitheatre—F. }: 


having plans prepared by O. Hott 


archt., Decatur, for 2 story, 60 x 150 
rein.-con., brick and _ steel, rein.-con 
ing About $100,000. 


Ind,, Ft. Wayne—High School—Pfd. 'T 
tees had plans prepared by Griffit} 
Goodrich, arechts., Physicians Defense | 
for 3 story, 211 x 230 ft., rein 
brick, on Calhoun St. About 
See item under “Prices and 
Awarded.” 


Mich,, Cadillae—Hospital—Mercy Hy 
tal having plans prepared by E. Briel: 
& Sons, archts. and engrs., University Bld 
Milwaukee, for 3 story. rein.-con. and br 
addition, rein.-con flooring, concrete 
dation About $100,000, 


Mich., Grand Rapids 
maier & Son, archts., 
waukee preparing 
brick, concrete 
and foundation, 
name withheld. 


I., Chicago—Hall and Store—R 1 
Steif, archt., 30 North La Salle St., prepar 
ing plans for 2 story, 125 x 150 ft.. brie! 
steel and terra cotta, concrete foundatio; 
About $200,000 Owners name withh: 


-con 
$1.00 
Conti 


foun 


Church—E. Bri 
University Bldg. \) 
preliminary plans f 
and steel, concrete floori) 

About $150,000. Owner 





Il., Chieago—Temple—Temple Judea. « 
Ludgin & Leviton, archts.. 53 West Jackso 
St., having plans prepared for 1 story, 90 


105 ft., brick, stone and steel. coneret 





foundation, on Independence Blvd. and 
Roosevelt Rd About $200,000 

l., Chicago—Theatre—Cohen & Harris 
226 West 42nd St., New York City. havin: 
preliminary plans prepared by A. N. Rebor 
archt., 410 South Michigan Ave.. for 1 stor 
100 x 135 ft., steel and tile, at 121 Nor 
Clark St. here. About $400,000, Noted 
June 17. 

Il, . Waukegan — Store and = Office 
Shepherd & Memmler. archts., 1035 ith 
St., Milwaukee, Wis., opens bids in spri 
building 3 story, 25 x 110 ft.. briek, cor 
crete foundation, for N. Conrad About 
$75,000 

Wis., Clintonville Hotel — Chamber of 


Commerce had preliminary 
by Brown & Snook, archts.. 
story, 92 x 100 ft., brick 
About $150,000. R. 


plans prepared 
Neenah, for 
rein.-con, and til 
Fisher, secy 


Wis., Drummond—Bank—See ‘“Miscella 
neous.” 
Wis., Shorewood (Milwaukee P. 0.) 


High School—School Bd 


having plans pre 
pared by R. A. 


Messmer & Bro., archts 
and engrs., Majestic Bldg.. Milwaukee, for 
2 story, concrete and brick addition. rein 
con. flooring, concrete foundation, on At 
water St About $75,000. Noted Sept. 30 


Bluffs—Hospital—Women 
Christian Assn. having plans prpared by) 
J. C. Jensen, archt., 305 West Bway., for 

story, rein.-con. and brick addition to Jennie 
Edmundson Hospital About $356,000. E 


Ia., Council 


f 


Lucas, chn. 

Ia., Mason City—Hospital—North TIow 
lutheran Hospital Assn. plans to build 4 
story, rein.-con. and brick addition, on 3rd 


St. and Georgia 
R. Vordale, secy 


Minn., Aitkirn—Court House—Bd. Comrs 
Aitkin Co. plans to build rein.-con. anc 
brick here. About $250,000. Architect no’ 
selected. 


Minn., 
H. J. 


Ave. N E. About $300,000 
Architect not announced 


Cohasset—School—Bd. Educ., c/: 
Snyder, clk., plans to build 2 story 
rein.-con. and brick. About $75,000. 


Minn., Hackensack—School—Bd. Edu 
c/o R. F. Ross, clk., rejected bids receive: 
Oct. 15, building 2 story, 95 x 102 ft. rein 
con. and brick. Noted Oct. 28. 
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ldings (Continued) 


Kan., Kansas City—Hotel—Uhlis & Hol- 
beck soon receive bids remodeling pres- 
t building and constructing 3 story, 150 
‘0 ft. addition, rein.-con., steel and brick, 
con. flooring, on 6th and Ann Sts 
mit $600,000 Hoit, Price & Barnes, 607 
iance Bldg.. Kansas City, Mo., archts. 
ed Oct. 7 
Kan., Pittsburg—-Memorial—City plans to 
ild memorial hall. About $250,000. Arci- 
not selected 
N. D., Grand Forks — College — Wesley 
llege plans to build memorial hall, chape! 
. halls and residence. About $750,000 
Mont., Butte—School—Schoo! Dist. 1, Sil- 
r Bow Co., election Nov. 13, to vote on 
“5,000 bonds to build school 


Cal, Long Beach—Theatre and Office 
neberger, Hite & Lineberger having plans 
epared by Walker & Eisen, archts., 1493 
Hibernian Bldg., Los Angeles, for 3. story, 
) x 150 ft.. rein.-con. and steel, tile and 


ement flooring, on American Ave About 
£110,000 
Cal, San Francisco — Office Hobart 


iistate, Merchants Exch. Bldg., had prelim- 
nary plans prepared by Willis-Polk & Co., 
irchts., Hobart Bldg., for extending Hobart 
iiidg. through to Sutter St., and building 22 
tory tower. E. J. McCutcheon, mgr 


Cal, San Francisco—Store and Loft— 
| Fitzhugh, Mills Bldg., had plans pre- 
pared by Reid Bros., archts., California- 
Pacific Bldg., for 3 story, terra cotta, on 
fost St. near Stockton St About $100,- 
000 


Que., Montreal—Church—Syrien Roman 
‘atholic congregation c/o P. Nasre, 434 
Laganchetiere St, receives bids in Decem- 
ber, building 3 story, 50 x 75 ft. concrete. 
brick and steel, concrete foundation, on 
Laganchetiere St., E. About $125,000. W 
P. Dufort, 195 St. Catharine St., ‘E., archt. 


Ont., Hamilton—School—R. H Foster, 
secy. treas. Bd. Educ., receives bids about 
Nov. 11, building 2 story, 8 room, concrete, 
brick and tile, rein.-con. flooring, concrete 
foundation. About $125,000. W. G. Brown, 
Provident Loan Bldg.. archt 


Ont., London—E. T. Jenkins, Y. M. © 
A., 429 Wellington St., plans to build brick 
and steel, rein.-con. flooring, concrete foun- 
dation. About $300,000. Architect not se- 
lected 


BIDS DESIRED 


*Mass., Holyoke — Church Perpetual 
Hielp Roman Catholic Church, 51 Fountain 
St.. receiving bids building 1 story, 70 x 
185 ft. brick and steel, concrete foundation, 
on Chestnut and Elm Sts. About $150,- 
000, L. J. Carone, Nicolet, Quebec, Can., 
archt. 


Conn., Thompsonville — School — Until 
Nov. 9, by Town of Enfield, building 2 
story, concrete, brick and steel, rein.-con. 
flooring, concrete foundation, on North 
Main St. About $130.000. I. A. Allen, Jr., 
Inc., 904 Main St., Hartford, archt. 


Pa., Bethlehem—Schools—Until Nov. 10, 
by Bd. Educ., for carpentry and plastering 
work on 2 story, 176 x 185 ft.. on Union and 
8th Sts., also 3 story, 170 x 255 ft., on 4th 
and Pierce Sts. Total cost $450,000 and 
$400,000 respectively. V. T. Ritter, North 
Amer. Bldg. Phila., archt. 


0., Cuyahoga Falls—Exchange — Central 
Union Telephone Co., receiving bids build- 
ing 2 story, rein.-con., brick and steel, rein.- 
con. flooring, brick and concrete founda- 
tion. About $100,000. A. P. Dippold, 4747 
Cottage Grove Ave., Chicago, archt. 


Ind,, Gary—Store—J. M. LeVee, archt., 
Gary, receiving bids building 3 story. 50 x 
175 ft., brick and stone. About $100,000. 
Owner’s name withheld. 


Minn., Duluth—Church—Until Nov. 20, 
by H. Olson, chn. bldg. com., constructing 2 
story, 75 x 135 ft. rein.-con., brick and 
steel, rein.-con. flooring, and foundation, on 
2nd St. between 26th and 27th Ave. W., for 
2nd Presbyterian Church. About $125,000. 
Holstead & Sullivan, 410 Palladio Bldg., 
archts. 

Minn., Hibbing—Temple—Until Jan. 2. 
by Trustees of Hibbing Masonic Lodge, 
building 2 story, 75 x 120 ft., rein.-con.. 
brick and_ steel, rein.-con. flooring, con- 
crete foundation, on Howard St. and 4th 
Ave. About $135,000. Architect to be 
selected at once. 


Mine. Long Prairie—School—Until Nov. 
. by Independent School Dist. 11, buildin 
2" story, 75 x re . rein.-con., brick an 
stone. About 0,000. W. M. Barber, 


secy. C. H. Parsons, 600 Builders Exch., 
Minneapolis, archt. 


ENGINEERING NEWS- 


PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 


*Mass., Dorchester—Convent—St. Greg- 
orys Roman Catholic Church, Dor 
chester Ave.. let contract building 3 story, 
52 x 70 ft. brick and steel, concrete founda 
tion, to J. M. Dolan, 197 Sidney St., Cam- 
bridge. About $75,000 






*&Mass,, Jamaica Plains (Boston P. O.) 

Theatre—H, Eilenberg, 37 Tremont St. 
will build 1 story, 84 x 120 ft. concrete, 
brick and steel, rein.-con. flooring, concrete 
foundation, on Center St About $125,000 
Work will be done by day labor Noted 
Sept. 16 


*&Mass., Westtield — Church St. Joseph 
Polish Natl Catholic Society, 61 Washing 
ton St., let contract building 1 and 2 story, 
concrete, brick and steel, concrete founda 
tion, on Main St. and Clinton Ave., to M 
Fillipow, Main St. and Clinton Ave About 
375,000 Noted Oct, 21 


*xConn., Waterbury—Store and Office—J. 
Hi. Cassidy, 144 Bank St, let contract 
building 1 story, concrete, brick and steel, 
rein.-con. flooring, concrete foundation, on 
West Main and Willow Sts. to Tracy 
Etros. Co., 52 Benedict St About $75,000 


*N. Ee Eastview Hospital Bd 
Sunervs. Westchester Co, White FElains 
let contract altering brick and stone, here 
to F. N. Goble, 299 Madison "Ave., New 
York City. About $75,000 


*N. Y¥., New York—Loft——Herald Square 
Bldg. Co., c/o Schwartz & Gross, archts 
and engrs., 347 5th Ave., will build 8 story, 
100 x 100 ft.. brick, steel and stone, con- 
crete foundation, on West 37th St Work 
will be done by day labor under supéer- 
vision of architect 


*Pa., Bethlehem—Schools—bLr. Edue. let 
contract for excavation, steel and exterior 
work on 2 story, 176 x 185 ft.,. on Union and 
8th Sts., to F. J. Groman, West and North 
High Sts.; 3 story, 170 x 255 ft., on 4th 
and Pierce Sts., to F. F. Speck, Cunow St. 
Total costs $450,000 and $400,000 respec- 
tively. See item under “Bids Desired.” 


*Md., Baltimore — Office — United States 
Fidelity & Guaranty Co., Calvert and Red- 
wood Sts., let contract building ° story (ul- 
timately 12 story) brick and steel. stone 
foundation, on Calvert and Mercer Sts., to 
G. Dose Eng. Co., 43 West 27th St.. New 
York City. About $500,000. Noted Oct. 7. 


Md., Baltimore——Schools— Ld. Educ. re- 
ceived bids building P. S. 76. concrete, 
brick and _ steel, concrete foundation, on 
Fort Ave. and Latrobe Pk., from Standard 
Constr. Co., 1713 Sansom St., Phila., $485,- 
000; P. S. 64, brick and stone, concrete 
foundation, on Garrison and Penhurst 
Aves., from C. L. Stockhausen Co., Gay and 
Water Sts.. $92,885. Noted July 29 


*Md., Baltimore — Theatre — Douglas 
Amusement Co., c/o Lachman & Murphy. 
archts., Drexel Bldg., Phila., will build 1 
story, brick, concrete and steel, at 1317-25 
Pennsylvania Ave. Work will be done by 
day labor under supervision of architects. 
Noted Sept. 16. 


*N. C., Greensboro—Theatre and Stores 
—Natl Amusement Corp. let contract build- 
ing 4 story, 80 x 144 ft. concrete, brick 
and steel, on South Elm St. to L. B. Flora 
& Son, East Paxton St.. Danville, Va. 
About $125,000; cost plus percentage basis. 
Noted May 27. 

*0., Cleveland—Bank and Office—State 
Bankng & Trust Co., West 65th St. and 
Detroit Ave., let contract building 2 story, 
40 x 100 ft., brick and steel, brick founda- 
tion, at 419 Eagle Ave.. to Drummond- 
Miller Co., 450 Euclid Ave. About 
$125,000. 


0., Cleveland Heights (Warrensville P. 
O.)—Schools—Bd. Educ. received bids Oct. 
20. building 4 story, 45 x 90 ft., rein.-con., 
brick and steel addition, rein.-con. flooring, 
brick and concrete foundation on Coventry 
Rd., from Drummond-Miller Co., 4500 
Euclid Ave., Cleveland, $206,760; Alexan- 
der Bros.. Williamson Bldg., Cleveland, 
$209,757; P. Kirschner, Hippodrome Bldg., 
Cleveland, $213,931; two 2 story, 35 x 70 
ft. additions, rein.-con., brick and steel, 
rein.-con. flooring, brick and concrete foun- 
dation, on Fairfax Rd., from Moore-Lamb 
Constr. Co., 203 Stambaugh Blidg., Youngs- 
town, $135,000; J. A. Moffatt Co.. 1836 
Kuclid Ave., Cleveland, $137,900, Willing 
a eee $142,472. Noted Oct. 7. 


a Sea Educ. received 
bide “Ont "is, building 2 story, 98 x 201 ft., 
rein.-con., brick and steel, rein.-con. floor- 
ing. brick and concrete foundation, on Gulf 
Rd. and Ohio St., from Drummond-Miller 
Co., 4500 Euclid Ave., Clevelad, $274,600; 
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J. Kaiser & Son, Elyria, $287,000; G. Kratt 
Lorain, $297,000. Noted Oct. 7 

* Mich., Ecorse—Schoo! Bd. Educ Dist 
5. let contract building 2 story, 86 x 9% ft 
rein.-con. and brick, rein.-con. flooring 
crete foundation, on Fort St. and i 


Rd., to Patterson Constr. Co 907 Ford 
Bldg. Detroit About $100,000 
*Wis., Manitowoc Theatre Ww ! 


Raeuber, archt., Teitgen Bldg., let contract 
to Badger State Constr. Co Manitowv« 
building 4 story, 87 x 115 ft concrete 


brick and steel, for George Bros 413 
South 8th = St About $125,000 Noted 
May 6. 


*&xKan., Parsons—High School—Rd Educ 
let contract building 3 story, 40 x Low ft 
concrete, steel and brick, rein.-con. flooring 
rock and concrete foundation at 1328 
Bway., to Widmer & Prince, Parsons, $17 
219 Noted July 8 






*¥Mo., Clayton—G ymnasium—Chaminace 
College let contract building 2 story, 103 x 
164 ft.. brick and concrete, rock foundation 
on Denny Rd., to Grewe Constr. Co. Cen 
tury Blidg., St. Louis About $75,000 


$7 
_&Tex., Denison — Hospital Missouri, 
Kansas & Texas Ry. Employees Assn. let 
contract building 3 story, brick, to Munn 


Constr. Co., Denison About $300,000 
*®Que., Rock Island—Oflice—Butterfield 
& Co., Ine Derby Line, Vt., let contract 


building 2 story, 40 x 103 ft. brick, concrete 
foundation, here, to J. J. Power, 15 Ash 
land St., Worcester, Mass. About $125.00 


Federal Government Work 
PROPOSED WORK 


ce Re Se neenoe—-Dreta ina —-Majer T 
M. T. Robins, ch. engr., rejected bids re 
ceived Oct 11, dredging Thames River. 
Conn Work will be readvertised in Janu 
ary. Noted Oct. 21 


_ N. J., Cape May—Radio Compass Build 
ing—Spec. 4325—Bureau Yards & Docks 
Navy Dept., Wash., D. C., plans to con 
struct, here 


Md., Annapolis—Repainting Structure 
Spec. 4329--Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., plans to repaint struc- 
ture, here 


D. C., Wash.—Reciprocating Air Com 
pressor—Spec. 4327—-Bureau Yards & 
Docks. Navy Dept., plans to install at 
Bellevue, here 


“Dp. C., Wash.—Turbo Generator and 
Switchboard—Spec. 4317—Bureau Yards & 
Docks, Navy Dept., plans to install turbo 
generator and switchboard equipment, here 


Va., Hog Island—Radio Compass Build 
ing—Spec. 4324—Bureau Yards & Docks. 
Navy Dept., Wash. D. C., plans to con- 
struct, here. 


Va., Virginia Beach—Radio Compass 
House—Spec. 4321—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans to 
build, here 


N. C., Cape Hatteras—Radio Compass 
Building—Spec. 4323—Bureau. Yards & 
Docks, Navy Dept., Wash., D. C., plans to 
construct here. 


N. C., Cape Lookout—Radio Compass 
Building—Spec. 4320—Bureau Yards & 
Docks, Navy Dept., Wash, D. C., plans 
to construct, here. 


C., Poyners Hill—Radio Compass 
Building-—Spec. 4322—-Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans 
to construct, here. 


Fla., St. Petersburg—Dormitory—Spec 
4319—Bureau Yards & Docks, Navy Dept, 
Wash., D. C., plans to construct here 


Tex., Port Arthur—Radio Building anid 
Tower—Spec. 4328—-Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans to 
build, here. 


Wash., Puget Sound—FElectric Traveling 
Crane—Spec. 4326—Bureau Yards & Docks. 
Navy Dept., Wash., D. C., plans to build 
electric traveling crane, here. 


Cal.,, San Diego—Hospital Buildings— 
Spec. 4300—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received no bids Oct. 
27, constructing, at Naval Base, here 
Noted Oct. 


Cal., San Diego—Marine Railway—Spec. 
4297—-Bureau Yards & Docks, Navy Dept.. 
Wash., D. C., received no bids Oct. 27, re- 
locating and completing marine railway, at 
Naval Base, here. Noted Oct. 7. 


H. T., Kuahua—Shell House—Spec. 4318 
-——Bureau Yards & Docks, Navy Dept.. 
Wash., D. C., plans to pane. at Naval Air 
Depot, here. About $50, 000: 





Sets 
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Federal Government Work (Continued) 
BIDS DESIRED 


Mass., Chelsea—Alterations and Additions 

Main Buildings, etc.—Spec. 4273—Until 
Nov. 17, by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., altering and construct- 
ing addition to main building and construct- 
ing addition to heating plant, here. Noted 
Bept, 2. 

N. Y¥., New York—Electric Traveling 
Bridge Crane—Spec. 4250—Until Nov. 3, by 
Bureau Yards & Docks, Navy Dept., Wash., 
Db. C., building electric traveling bridge 
crane for bulkhead handling ways No. 1 
and for steel storage 


ef Allentown—Mezzanine Floors, ete.— 
Until Nov. 16, by Treas. Dept., at office of 
J. A. Wetmore, superv. archt., Wash. D. C., 
building in U. S. Post Office, here; adver- 
tised in this issue 

Tex., Galveston — Redredging — Until 
Nov. 24, at U. S. Engineers’ Office, redredg- 
ing Galveston Channel; advertised in this 
issue, 

Wash., Puget Sound—Nurses Quarters— 
Spec. 42938—Until Nov. 3, by Bueau Yards 
& Docks, Nary Dept., Wash., D. C., build- 
ing, here. 

Cal, San Diego—Quartermaster’s Store- 
house—Spec. 4280—Until Nov. 24, by Bu- 
reau Yards & Docks, Navy Dept., Wash., 
I ¢., building at Marine Base, here; $10 
deposit required for plans and spec. Noted 
Sept. 16. 

H. T.. Kuahua—Ordnance Buildings— 
Spec. 4168—Until Dec. 1, by Bureau Yards 
& Docks, Navy Dept., Wash., D. C., con- 
structing 5 ordnance buildings, at Pearl 
Harbor, here ; $10 deposit required for plans 
and spec. Noted April 15 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Mass., Chelsea—Macadam NRoad, ete.— 
Spec. 4284—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received bids building 
macadam roads, walks, ete., here, (1) work 
complete, from M. Serreto, 3 Fremont Row, 
Boston, (1) $38,000 (75 days); Coleman 
Bros., 49 Medford St., Charlestown Dist., 
Boston, (1) $47.000 (150 days), (2) 
$3,500; Hyde & Baxter, 1311 G St, N. W,, 
Wash., D. C., (1) $53,280 (210 days), (2) 
$1,600 Noted Oct. 21. 

R. L., Providence—Dredging—vU. S. 
neer received bids Oct. 25, 
321,000 cu.yd. in Stamford 
11,000 cu.yd. Norwalk 
works as whole, (b) 2 
from J. S. Packard 
Turks Head Blidg., 


Engi- 
dredging, (1) 
Harbor, (2) 
Harbor, (a) both 
works separately, 
Dredging Co., 1004 
(la) $0.32} (1b) $0.324 
(2a) $0.3241; F. E. Jones, 1002 Bank of 
Commerce Bldg., Norfolk, Va., (la) $0.41, 
2a) $0.41; Columbia Dredging Corp., 30 
Church St., New York City, (la) $.33, (2a) 
$0.33; Bridgeport Dredge & Dock Co., 1024 
Main St., Bridgeport, Conn., (la) $0.387, 
(2a) $0.387; P. S. Ross, 277 Washington 
Ave., Jersey City, N. J., (1b) $0.52. Noted 
Oct. 7. 

N. Y., Brooklyn—Concrete Roads, ete.— 
Spec. 4310—Bureau Yards & Docks, Navy 
Dept.. Wash., D. C., received bids Oct. 27, 
building concrete roads and sidewalks, at 
Naval Hospital, here, (1) work complete, 
from FE. F. Monahan, 195 Hastings St. 
Manhattan Beach, (1) $27,187 (60 days), 
(2) $5.75 Noted Oct. 21. 

N. Y¥., Buffalo—Remodeling and Repair- 
ing Custom House and Post Office—Treas. 
Dept., Wash, D. C., received bids Oct. 26, 
remodeling, here, from Franco-Amer. 
Constr. Co., Inc., 15 West 91st St.. New 
York City. $168.400; D. Gordon Bldg. & 
Constr. Co., Burnett and Northern Aves., 
Avon, O., cost plus 10% profit; Savage 
Constr. Co., Buffalo, $226,000 Noted 
Sept. 30. 

*N. Y., 
Spec. 4295—Bureau 


New York—Turret Foundation— 
Yards & Docks, Navy 
me. Wash., D. C., let contract building 
at Navy Y ard, here, to Phoenix Constr, Co., 
41 Park Row, New York City, $17,897, 
(30 days). Noted Oct. 28 

DD. C., Wash.—Grading—tTreas Dept. 
received bids Oct. 25, grading at U. S 
Public Health Sanatorium, Mt. Alto, here, 
(1) earth, (2) rock excav., from W. F. 
Brenizer Co.. 101 New York Ave., N. E., 
(1) $0.70 per cu.yd., (2) $5 cu.yd., (30 
days); Corson & Gruman Co., 61 Rhode 
Island Ave, N. E., (1) $1.10, (2) $2, (30 
days). Noted Oct. 21. 


La., New Orleans—Mine Storage Building 
—Speec. 4253—Bureau Yards & Docks, Navy 
Dept., Wash. D. C., received bids Oct. 
20, constructing mine storage building and 
shell house, at Naval Station, here, (1) 
work complete, from D. F. Brandon, 806 
James Bldg., Chattanooga, Tenn., (1) $57 - 
984 (180 davs). (2) $38.993. (3) $18.991 
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¢ $2,966 (10 days), (5) $2,061 (5 days); 

. Reiss, 503 Hibernia St., (1) $63,000 (180 
7 (2) $42,420, (3) "$21,810; Hyde & 
Baxter, 1311 G St.. N. W., Wash., D. C, 
(1) $58,780 (180 days), (2) $39,445, (3) 
$21,535, (4) $4,200. Noted Sept. 30. 

California—Road Work—U. S. Dept. of 
Agriculture, 886 Mills Bidg., San Fran- 
cisco, received bids improving 8.7 mi. roads 
in Klamath Natl Forest, Job 24, from 
Willett & Burr, 512 Mission St., San Fran- 
cisco, $150,117; M. J. Blake, Orleans, $167,- 
O82 ; Mooline & Reedy, Medford, Ore., $198,- 
544. 

Cal., San Diego—Dre aging —Spec. 4287— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., received bid dredging and filling 
about 3,200,000 cu.yd., at Naval Base, 
Marine Barracks and Training Station, 
here, (1) work complete, from United 
Dredging Co., Woolworth Bldg., New York 
City, (1) $0.2021, (2) $0.20, (3) 0.239 
(time specified). Noted Sept. 23. 

Cal., San Diego—Dredging—Spec. 4287— 
Pub. Wks. Officer received bids Oct. 20, 
dredging and filling 2,700,000 cu.yd., at 
Naval Base Barracks and Training Station, 
(1) work complete, from San Francisco 
Bridge Co., Nevada Bank Bldg., San Fran- 
cisco, (1) $0.347, (2) $0.347, (3) $0.358, 
alternate, (1) $0.293, (2) $0.293, (3) $0.307. 
Noted Sept. 23. 

Cal., San Diego—Fire Alarm System— 
Spec. 4288—-Pub. Wks. Officer received bids 
Oct. 21, building fire alarm system (1) 
work complete, from Globe Electric Co., 
Timken Bidg., (2) $18,900, (120 days). 
Noted Oct. 7 and 28. 


Miscellaneous 
PROPOSED WORK 


Bitumen—New York, N. Y.—Bd. Pur- 
chase, Municipal Bldg., received no bids 
Oct. 25, furnishing and delivering bitumen 
asphalt cement. a * ata will be readver- 
tised. Noted Oct. 21. 


Park—Wilkes Barre, Pa.—City plans to 
age ee urd Park. About $250,000. F 
Gates, cl 


Park, Cleveland, O.—Metropolitan Park 
3d., c/o M. H. Farnsworth, Old Court 
House, plans to build park on 500 acre site, 
in Brecksville Twp. About $500,000. W. A. 
Stinchcomb, Court House, engr. 


Storage and Mixing House and Craneway 
—Dayton, 0. — Gartland-Haswell-Rentsch- 
ler, Keowee St., plans to build rein.-con. 
storage and mixing house and rein.-con. 
craneway with elevated storage floors for 
coke and iron, span of craneway 60 ft., 43 
ft. high. About $20,000. F. H. Smith, Day- 
ton, engr. 


Automobiles and Wagons, etc.—Youngs- 
town, O.—City plans to purchase several 
automobiles, wagons and like equipment, 
for collecting garbage. About $80,000. G. 
F. Turner, City Hall, engr. 

Incnierators—Youngstown, 0.—City plans 
to erect or enlarge present system, includ- 
ing installation of 2 and possibly 4 incin- 
erators, and accompanying equipment. 
About $750,000. G. F. Turner, City Hall, 
engr. 


Signal and Call System—East Youngs- 
town, O.—Village plans election to vote on 
$15,000 bonds to install signal and call 
aeeenes system for Police Dept. A. Julius, 
clk. 

Retaining Wall—Ottawa, 1l.—City opens 
bids in spring building South Bluff retain- 
ing wall. About $18,000. 


Tract Development — Drummond, Wis. — 
Rusk-Owen Lumber Co. plans to develop 
tract, to include sewerage system, sewage 
disposal plant, public garage and several 
small dwellings. About $100,000. E. 
Gilchrist, secy. G. L. Nason, 641 Endicott 
Bldg., St. Paul, Minn., archt. 


Fairground, etc.—Sedalia, Mo.—City hav- 
ing plans prepared constructing fairground 
and buildings, to include rearranging race 
track, cutting same from 1 mi. to 4 mi., 
moving race horse barns, erecting concrete 
stand to seat 20,000 people, remodeling old 
stand into merchants and manufacturing 
building, constructing brick and steel ad- 
ministration building, brick and steel swine 
a and several other smaller build- 
ings, ete. About $1,000,000. Holcomb Eng. 
Co., Tulsa, Okla., engrs. 

Market—Quebec, Que.—City 
ceives bids building new 
John St. About $75,000. 


BIDS DESIRED 


Laundry Equipment—fadson, N. Y— 
Until Nov. 17, by A. W. Allen, pres. Bd. 
Mers.. New York State Training School 
for Girls. furnishing laundry equipment; 
advertised in this issue. 


soon re- 
market on St. 


Vol. 85, 


Refrigerating Apparatus—Sonyea, 
—Until Nov. 9, by P. L, Lang, pr: 
Mers., Craig Colony for Epileptics, fu 
ing refrigerating apparatus for dining 
and kitchen building. L. F. Pilcher 
fol. Albany, state archt.; advertised j), 
ssue. 


Pump, ete.—Albany, Wis.—Until No 
by city, for 1 centrifugal pump, moto; 
controlling apparatus for waterworks ; 
pump with 160 gal. per minute ca) 
—+ total head of 165 ft. W. G. kK 

31 Vroman Blk., Madison, engr. 


Arena—Toronto, Ont.—Until Nov. 1: 
Bd. Control, building 1 story, 200 x 60 
brick and steel, concrete flooring and f: 
dation, on exhibition grounds. \ 
$1,500,000. W. Price, city archt. 


PRICES AND CONTRACTS AWARD?!) 
(xIndicates award of contract) 


ete.—Brooklyn, N. Y.—! 
Educ., 500 Park Ave., New York City, 1 
ceived bids Oct. 27, installing plumbing 
and drainage in P. S. 181, here, fro 
Wells & Newton Co., Ave. B and 17th &: 
New York City, $60,600, J. J. Kenney, 23: 
West 20th St., New York City, $61,500. J 
A. Graf, 394 Waverley Ave., 867° 867; ele 
tric equipment in same, from Croker © 
1270 Bway., New York City, $46,992, BE. 
Jandous Co., 109 West 31st St., New York 
City, $47,690, T. F. Jackson, 99 John St 
New York City, $48,200. 

*Car Barns—New York, N. Y.—West 
129th St. Bldg. Co., 335 Wadsworth Ave, 
will alter 1 story, 150 x 200 ft. car barns, 
brick and steel, on 129th St. and Amster- 
dam Ave. About $75,000. Work will b 
done by day labor 

Heating System—New York, N. Y.— 
Dept. Pub. Wks., Capitol, Albany, received 
bids, installing heating system in Barg« 
Canal Terminal Headhouse, on Pier 93, 
West 53rd St., here, (Contr. 225-H), fror 
Austin Eng. Corp., 121 West 42nd St 
4,875. 

*Tractors—New York, N. Y.—Bd. Pur- 
chase, Municipal Bldg., let contract furnish 
ing and delivering 50 gasoline motor driven 
track laying tractors, to Holt Mfg. Co., 5° 
Church St., $212,500. Noted Oct. 7. 


* Boilers—West New Brighton, 8. 1., N.Y. 
—Dept. Pub. Welfare, Municipal Bldg.. New 
York City, let contract installing boilers in 
sg addition to boiler house, at Sea 

iew Hospital, here, to Almirall & Co. Inc 
1 Dominick St., New York City, $79.789 
Noted Oct. 21, under “Industrial Works. ” 

*Coal Bunkers—Pittsburgh, Pa.—Mercy 
Hospital, Stevenson and Locust Sts., let 
contract building 20 x 65 ft. rein.-con. coal 
bunkers, to include coal slides, manholes. 
ete., to D. T. Riffle, Keenan Bldg. About 
$20,000. 

*& Cable—Cleveland, 0.—City let contract 
furnishing 48,197 ft. underground lead 
cable, to Safety Insulated Wire & Cable 

o., 700 West Jackson Blvd., Chicago, I). 
$20,052. 

*Pipe and Castings—Cleveland, 0.—City 
let contract furnishing c. i. pipe and cast- 
ings, to Natl Cast Iron Pipe Co., Cleve- 
land, $38,692. 


* Foundation, etc.—Ft. Wayne, Ind.—Bd 
School Comrs. let contract building foun- 
dation for 3 story, 211 x 230 ft., rein.-con. 
and brick high school, on Calhoun St., to 
Buesching & Hagerman Co., 402 East Supe- 
rior St., $59,896; plumbing, heating and 
wiring for foundation, to P. B. Arnold Co 
213 East Main St., $11,059; cut granit: 
base, to J. D. Sargent Granite Co., Mt 
Airy, N. C., $12,800. 


*Dam, etc.—International Falls, Minn.— 
Minnesota & Ontario Paper Co, let contract 
building rein.-con. dam and brick pump- 
house, on Rainy River to C. F. Haglin & 
Sons Co., 226 Lumber Exch., Minneapolis 
About $500,000. 


* Foundation—Madison, Wis.—University 
of Wisconsin let contract building concret: 
foundation for rein.-con. a. betck. hos- 
pital, on University AMR, oF Gilbert, 
23 North Pinckney St, 1,457. Noted Oct 
21, under “Buildings.” 

aU ndergrade Railroad Crossing—Dalla~ 
Tex.—City let contract building undergrad: 
railroad crossing at Maple Ave. and Fair- 
mount St., over Missouri, Kansas & Texas 
R.R., here, to Vilbig Bros., 1709 Jackso 
St., and Klein Bros. Co., Junius and Walto: 
Sts., $157.417. Work’ includes loweri: 
property, moving 12 houses, building driv: 
way, sidewalks, stairs, curbs, gutters, et« 
and involves 49.450 cu.yd. earth and 9% 
cu.yd. rock excav., 86,500 Ib. rinforci: 
steel, 14,295 sq.ft.. sidewalk; 9,175 sqft’ 
driveway, 2,560 lin.ft. combined curb a 
gutter, 1.500 sq.yd. gravel macadam pa\ 
ment, 465 cu.yd. Class “A” and “B” a 
355 cu.yd. Class “C” concrete, etc. 


Plumbing, 











PROPOSALS 


For proposals Advertised see the pages 
iremediately following the “Construction 
News” Sectior. 
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Adv. Nov. 4 and '". 
No 19 Enelosures New ork, 
N. ¥ TER eee eee Nov. 11 
Nov. 22 Docks—Detroit, Mich. ...Nov. 11 
Nov. 22 Lock and Dam—Chicago 
Bile es: 3 Teeter ere... ae 
Adv. Oct. 21 to Nov. 11 
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Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 





T« 
Waterworks 
PROPOSED WORK 
Md., Baltimore—City voted $15,000.00 
bonds to increase Water supply H. G. Per 
ring, City Hall, ch. engr. Noted Aug , 
N. C., Red Springs—Town plans to e) 
tend waterwork and lighting systems 
About $50,000. A. P. Spell, clk 


0., Kenmore —City voted $200,000 | 


to extend waterworks system 
0., Niles—City will sell $75,000 bonds to 
extend and mprove waterworks ysten 


Bonds for $150,000 voted last August 


Mich., Keorse City rejected bids 


furnishing labor and material laying and 
finishir vatermain extensions from hers 
River Rouge Work will be readvertised 
(. Jerome 1331 Majesti Bldg Detroit 
engr Noted Oct, 21 


Minn., South St. Paul—City having pla: 
prepared by J. H. A. Brantz, eng $0 
Metroplitan Opera House Bldg, St. Pau 
for waterworks extensions About $85,000 
Noted Sept. 23. 

Kan., Caney—City had plans prepared for 
filtration plant. Black & Veatch, Inter 
Bldg., Kansas City, Mo., engrs. 

Neb., Nerth Platte—City voted $50,000 
bonds to improve waterworks system. 


Wyo., Douglas—City soon receives bids 
building waterworks system, to include col- 
lecting system below river bed, re revoir 
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Waterworks 


(Continued) 


and pump house, etc. About 75,000 
Prince, Nixon & Co, Omaha, Nebr., engrs 
Noted Sept. 2. 

Tex., Terrell—City rejected bids received 
Oct. 25, improving wateworks system, to 
include’ furnishing and installing new 
pumping cquipment, ete About $100,000. 
Work will be readvertised. Noted Oct. 14 


Ariz., Phoenix—City election Nov. 27, to 


vote on $450,000 bonds to purchase, extend 
and improve water distributing system. 


BIDS DESIRED 


O., Middietown—See “Sireets and Roads.” 


Mich., Detroit—Until Nov. 22, by H 
Brabyn, secy. Bd. Fire Comrs., Wayn and 
Larned Sts., building 2 story, 90 x 90 ft 
high pressure pumping station, rein.-con, 
brick and steel, rein.-con. flooring, concrete 
foundation, on Randolph St. and Detroit 
River Smith, Hinchman & Grylls, 714 


Washington Arcade, 


Col, Den er—Until 
ton Reservoir Co., at 


engi 

Nov. 27, by Welling- 
oftice of L. E. Bishop, 
ch. engr., Ist Natl Bank Bldg., Denver, for 
building solid rock outlet tunnel, 4 ditches 
and raising Wellington Dam, at Wellington 
Reservoir, in Jefferson Co., 50 mi. south- 
west of here J. A. Hicks, pres.; adver- 
tised in this issue 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


* Mass., Boston — Commonwealth of 
Massachusetts, Metropolitan Dist. Comn.,. 1 
Ashburton PIL, let contract building pump- 
ing engine at Chestnut Hill Pumping Sta.. 
Brookline, to Worthington Pump & Mchy. 
Corp., 206 Devonshire St. About $75,900. 

*Conn., Bridgeport—City let contract to 
Bridgeport Constr. Co., 983 Broad St. 
building Black Rock pumping station, 1 
story, 25 x 30 ft., concrete, brick and steel, 
cast $32,000; Island Brook pumping station, 





on Berkshire Pond, 1 story, concrete, brick 
ind steel, $30,000. 
N. ¥., Long Island City—N. J. Hayes, 


comr. water, gas and electricity, Municipal 
Bldg., New York City, received bids Nov. 
5. for hauling and layinz watermains in 
Beechurst and Jamaica Aves. and North 
Hempstead Turnpike, from Palidino Constr. 
Co, 2254 1st Ave., New York City, $36.848 ; 
Milvale Constr. Co., $37,828: Murphy Bros., 


$37,800 
*N. 3... Newark—North Jersey Dist. 
Water Supply Comn., 20 Clinton St., let 


contract building portion of Wanaque Dam, 


to W. H. Gahagan, Inc., 147 Remsen 8t., 
Brooklyn, $1,429,116. Noted Nov. 4. 
*0., Cuyahoga Falls—City let contract 


building Fall St. Lateral Sewer, to L. L. 
Stark, Cuyahoga Falls, $14,773. 
*Wis., West Bend—See “Sewers.” 
*xKar., Wagstaff—Missouri Pacific Ry Co., 


Ry. Exch. Bldg., St. Louis, Mo., let con- 
tract building reservoir, dam, pump house, 
water distribution, ete., here, to J. E. Nel- 


son & Sons, 3240 South Michigan Ave., Chi- 
cago, Ill. About $90,000 


Sewers 
PROPOSED WORK 


N. Y., Syracuse—City plans to sell $125,- 
000 bonds Nov. 16 to build sewers. 


Md., Baltimore—City voted $26,000,000 
bonds to build sewers, lighting system, 
schools and engine-houses, and to pave 
various streets H. G. Perring, city ch 
engr. Noted Aug. 5. 

0. Idlewood (Warrensville P. O.)—Vil- 
lage plans to build storm and_= sanitary 
sewers and water mains in Wynn Rd. from 
Raymont to Washington Blvd., Barrington 


Rd. from Salisbury to Cedar Rds, Cranston 
Rd, from Silsby to Cedar Rds., Silsby Rd. 
from Taylor to Warrensville Rds., Eaton 
Rd. to Meadowhrooke Blivd., cost $41,564; 
Cedar Rd. from Taylor Rd. to Cedar 
Brook allotment, Farland Rd. from Silsby 
Rd. to Cedarbrook allotment, Jackson Blvd. 
from Cedar to Taylor Rds., Raymont Blvd. 
from Cedar to Taylor Rds., Tullamore Rd 
from Taylor Rd. to Cedarbrook allotment, 
$65,400. F. A. Pease Eng. Co., 804 Mar- 
shall Bidg., Cleveland, engrs. 


0., Marion—City voted $1,000,000 bonds 
to build sanitary sewerage system and 
sewage disposal plant. 


0., Niles—City plans to build storm and 
sanitary sewers in 1 mi. Salt Spring Rd., 
cost $31,000; 6,000 ft. in Red Run, $150,000. 


Mich., Detroit—City having plans and es- 
timates made for lateral Sewer 3 377 be- 
tween Chiago Blvd., Joy Rd., Wildemere 
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and Lawton Sts., 3,385 between Eight Mile 


Rd., Hawthorne, Cardoni and Winchester 
Sts., 10-24 in. vitr. crock. C. W. Hubbell, 
city engr. 

Mich., Detroit—City plans to build and 


backfill 895 ft. Lateral Scwer 3,223 between 
Springwells, Burke, Kirkwood and Wagner 
Aves., 12-18 in. vitr. crock, ete.; 5,491 ft 
Lateral Sewer 3,300 between Six Mile Rd, 
Marx, St. Aubin and Nevada Aves., 12-33 
in. vitr. crock, etc. ; 5,805 ft. Lateral Sewer 
3.314 between Arlington, Maine, Carpenter 
and Davison Aves., 12-20 in. vitr. crock, 
etc; 1,183 ft. Lateral Sewer 3,386 between 
Oakland, Cameron, Luntz and State Fair 
Aves., 12-15 in. crock, ete. C. W. Hubbell, 
city engr 

Ia., Bellevue—City plans to 
plete sewerage system 
gineer not announced. 

Ia., Ft. Dodge—W. L Tang, city clk. 
opens bids in January, building extension to 
sewerage system About $40,000, C 
Reynolds, Ft. Dodge, engr. 

Tex., Ft. Worth—City retained G. P. 
Smith, engr., Ft. Worth, to prepare plans 
for ditching and laying sanitary sewers in 
Seminary Hill Addition About $50,000. 

Ariz., Phoenix—City election Nov. 27, to 
vote on $140,000 bonds to build and extend 
Sewerage system 

Cal., East San Diego (San Diego P. O.)— 
City voted $100.000 bonds to build trunk 
and outfall sewerage sysiem. 

Cal, Pomona—City plans to build sewer- 
age system, involving 120,000-125.000 lin.ft. 


install 
About $60,000, 


com- 
En- 


8-12 in. vitr. tile. About $125,000. C. E. 
Bayley, city engr 
BIDS DESIRED 
N. Y.. New York—See “Streets and 


Roads.” 


0., Garfield Heights (Cleveland P. 0.)— 


Until Nov. 15, by village, building sewers 
in Garfield Parkway, Greenview, Russell, 
Edgepark and Robinwood Aves., involving 
3,330 ft. 8-12 in. vitr. pipe, 12 manholes. 
H. Bohning, Turney Rd., Cleveland, clk 
Noted Oct. 14 

PRICES AND CONTRACTS AWARDED 


(Indicates award of contract) 


*N. Y., Long Island City—M. EF. Con- 
nolly, pres. Queens Boro., let contract build- 
ing sewer in Beekman St., to Pease Bros., 
$6,459; in South St., to Rotti & Co., (Type 
‘A"’), $35,850; in Pierce Ave., also regulat- 
ing and grading Maspeth Ave. to C. Kurth, 
$1,269 and $1,890 respectively. Noted 
Oct. 28. 

*N. J., Paterson—Passaic Valley Sewer- 
age Comrs., 128 Market St., Newark, let 
contract building portion of Scct. 21, Pros- 








pect Branch Sewer, involving 210 lin.ft. 
earth excav. and refilling in trench for 16 
x 24 in. concrete sewer, 100 cu.yd. rock 
excav., ete., to L. B. Harrison & Co., 141 
Bway, New York City, $16,033. Noted 
Oct. 2% 


*N. C., Henderson—City let contract lay- 
ing 2 mi. 8 in. sanitary sewers, with re- 
quired manholes and flush tanks, to Tucker 
& Laxton, Inc., Realty Bldg, Charlotte. 
About $18,000. 

0., Garfield Heights (Cleveland P. O.)— 
Village received bids building sewers in (a) 
Plymouth Ave., (b) Park Heights Ave., (c) 








South Highland Ave., (dad) Heinton Ave., 
East 95th, East 96th and East 97th Sts., 
from A. Lanese, Columbia Bldg., Cleveland, 
(a) $12,777, (b) $13,096, (c) $3,253; Salem 
& George Bros., 237 Bradley St.. reland, 
(a) $14,630, (b) $15,064. (ad) $12,245; Gan- 
tos Constr. Co., Columbia Bldg., Cleveland, 


(c) $3.679. Noted Oct. 14 


* Mich., Detroit—City let contracts to V 
Teetaert, 5230 Notre Dame St., furnishing 
'abor and material building, and backfilling, 
10-24 in. vitr. crock Lateral Sewer 3,310 
between Seven Mile Rd., Livernois, Canter- 
bury and Pembroke Sts., $136,630, 3.334 be- 
tween Springfield, Fairview and Shoemaker 
Aves and Hearn St., $14,920, 3,367 between 
Beaconsfield, Rifle Range, Munich and 
Mack Aves., $42,266; to W. Blanck & Co., 
827 Ford Bldg., 3,314 between Arlington 
Maine, Carpenter and Davison Sts., $35,719, 


3.316 between Greely, Dequindre, Davison 
and Drake Sts., $64,382, 3.366 between 
Cecil, Braden, Martin and Michigan Sts., 


$20,938; to S. A. Duponovich, 3,333 between 
Lumley, Springwells and Kirkwood Sts., 
$13,100; to Otis Cement Constr. Co., 806 
Hammond Bldg., 3,337 betwen Seven Mile 
Rd., Woodward, Bauman and Carmel Sts., 
$25,146, 3.339 between Grand Trunk R.R, 
John R., Greendale and Hildale Sts., $14,- 
980, 3,341 between John R., Savannah and 
Greendale Sts., $15,936, 3,354 between Seven 
Mile Rd., Charleston, Exeter and Lantz Sts., 
$24,591, 3.355 between Seven Mile Rd., Grand 
Trunk R.R., Exeter and Derby Sts., $16,- 








996 ; to MeCordic Constr. Co., 400 Pen 
Bidg., 3,360 between Seven Mile Ra. 
entry, Lindale and Lantz Sts., $7,775 
between Grand Trunk R.R., John R., (¢ 
try and Lantz Sts., $4,833. 3,362 bet 
Lantz St., Oakland, Hawthorne and 
Fair Aves., $13,306, 3,363 between s 
Mile Rd., Lindale, Irvington and | 
Sts., $23,688, 3,364 between State Fair 
Coventry, Irvington and Lantz Sts 
031, 3,365 between State Fair Ave., Joh; 
Coventry and Lantz Sts., $3,828: to Lar 
& Barton, 3,369 between Buckingham, | 
ford Warren and Harper Aves., $62,638 
Western Constr. Co., 1208 Ford Bldg. 
between Six Mile Rd., Cardoni and Ss 
Aves., $10,842 Noted Oct. 28. 

Mich., Detroit—J. A. Martin, comr. P 
Wks., received bids Oct. 29, furnishing la 
and material, building Sect. 2, Gratiot .\ 
Sewer from point 1,100 ft. northeast 
Glenfield Ave. to Joann Rd., involving 4, 


ft. 8 ft. 3 in.-9 ft. 6 in. brick, concret; 


segmental block cylinder, from Dept. Py 
Wks., City Hall, $425,000; J. Wagner. 

West Boston Blvd., $491,100 (eoncret: 
$498,205 (brick); Gawne Contg, Co., 6 


Penobscot Bldg., $599,984. Noted Oct. 1) 


*Wis., Manitowoe—City let 


' , contra 
building 6-10 in 


vitr. sanitary storm sewer 
in Western Ave. and Clark St., to W. 0 

Jahn, 8th St. About $21,000. 

_&Wis., West Bend—City let contract fur 
nishing labor and material building sa: 
tary sewerage system anid excavating and 
laying water mains in Main and Elm 8S} 
to Cornillissen & Co., 73 Lincoln St, Sh: 
boygan. About $20,000. 

*Ont., London—City will build sewerag: 
system in West London, cost $520,000 and 
in South London, $80,000. Work will |. 


done by day labor. Price wanted at once 
on tile up to 36 in H. A. Brazier, city 
engr. Noted Oct. 14 
Bridges 
PROPOSED WORK 
Fla., St. Petersburg—(U. S Gandy, Sr., 


c/o St. Petersburg Rotary Club, is organiz- 
ing corporation and plans to build bridge 
40-60 ft. wide, over old Tampa Bay, be 
tween here and Port Tampa, Pinellas and 
Hillsborough Counties. About $2,000,000 
Engineer not named. 

Ala., Phoenix City—State Highway Dept 
of Alabama, (Montgomery), and Georgia, 
(Atlanta), having designs made by Garrett 
& Slack, engrs., Bell Bldg., Montgomery 





for building concrete arch bridge, 712 ft. 
long, 26 ft. roadway and two 8 ft. side- 
walks, over Chattahoochee River, between 
here and Columbus, Ga. W. S. Keller, 
Montgomery, state highway engr. 


0., Akron—City voted $250,000 bonds to 
build new approaches to North Hill viaduct 
0., Fremont—City voted $275,000 bonds 
to build new bridge across Sandusky River. 
0., Coke Otte (Hamilton P. 0O.)—Comrs. 
Butler Co., Hamilton, plan to build 450 ft 
bridge, 25 ft. wide, over Miami River, on 
Riverside Dr., here, to have five 90 ft 
spans, steel or rein.-con. arch. About 
$390,000. 
Wis., Menasha—City plans to build 60 ft. 
steel bascule bridge over canal, concrete ap- 
proaches. About $30,000. H. Johnson 
Colby-Abbot Bldg., Milwaukee, engr. 
Wis., Racine—City soon receives bids 
building 343 ft. concrete and steel bridge 





on State St. to have 10 ft. walks and 13: 
ft. double leaf bascule. About $400,000 
Strauss Bascule Bridge Co., 104 South 
Michigan Ave., Chicago, engrs. Noted 
March 4. 

Missouri— State Highway Dept., New 
Madrid, received no bids Oct. 25, building 
pony truss superstructure over Open Bay 


Ditch, on Sta. 1061 plus 22, cost $7,441; I- 
beam superstructure over Drainage Ditch 
18, on Sta. 907 plus 91, $4,793; pony truss 
superstructure over Hunter Lateral D.D., on 
Sta. 769 plus 85, $5,709; skew pony truss 
superstructure over Drainage Ditch 18, on 
Sta. 670 plus 30, $8,034. Above bridges on 


Federal Aid Project 40, New Madrid Co 
Noted Oct, 7. 
Tex., Ft. Worth—City and Tarrant Co 


plan to build 4 mi. concrete bridge, 32 ft 
wide, over Lake Worth, to replace present 


wooden bridge. About $100,000. E. V 
Glenn, Ft. Worth, engr. 
Que., Hull—City plans to build new 


bridge over Pond Creek on Gatineau Point 
Rd. About $30,000. Engineer not selected 


BIDS DESIRED 


Vt., Bridgewater—Until Nov. 23, by Stat: 
Highway Comr., Montpelier, building steel! 
superstructure for Booth bridge, here. ; ad- 
vertised in this issue. 
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<orth Carolina—Until Nov. 22, by State 
nway Dept, Raleigh, building bridge on 
ral Aid Project 93 Franklin Co., in- 
ing 1,147 cu.yd. Class A concrete, 130,- 
}, reinforcing steel, 1,780 lb. expansion 
s and bolts, 2,070 Ib. untreated tim- 
piling, ete.; bridges on_ Federal Aid 
ect 48 B, Northampton Co., 250 cu.yd 
s A concrete, 28,710 Ib. reinforcing 
1 810 Ib. expansion plates and bolts, 
Ww. S. Fallis, state hignway engr. 


x. C., Kinston—Until Nov. 15, by E V. 
bb, chn. Comrs. Lenoir Co., building sev- 
| bridges, 5 bridges to have 30 ft. 
ins and 1 bridge to have three 30 ft 
ns. Reinforcing steel to be furnished by 
intv. G. C. White, Durham, engr. 


Kan,, Norton—Norton Co. receiving bids 
ilding 40 ft. T girder rein.-con. bridge, 18 
wide, on Sect. 21-3-24, involving 44.7 
Lvd. rein.-con., 298 cu.yd. concrete, 54 ton 
eel and 360 lin.ft. wooden piling. Earth 
proach and fill work will be done by 
county. 


Kan., Oskaloosa—Until Nov. 15, by Jef- 
rerson Co, building 30 ft. through girder 
and 40 ft. skew bridges, Sect. I on C Project 
18. involving 113.2 cu.yd. Class A and 168 
euyvd. Class € concrete, 20,585 lb. steel, 
1.520 Ib, rockers and plates, 75 sq.ft. 3 in. 
pituminous felt and 30 gal. asphalt filler ; 
60 ft. rein.-con. through girder, Sect. G 
Project 48, involving 175.01 cu.yd. Class A 
and 234.2 eu.yd. Class C concrete, 34,800 Ib 
steel, 1,876 Ib. expansion and pier castings, 
40 lin.ft. 4 in. draw tile and 400 Ib. asphalt 
filler. Kansas Png. Co., Topeka, engrs. 


Missouri—See “Streets and Roads.” 


Tex., Ft. Worth—Until Nov. 18, by H. 
L. Small, judge Tarrant Co.. at office of 
County Auditor, building 2 stecl spans, with 
abutments and piers over Trinity River on 
White Settlement Rd. About $30,000. -R. 
V. @enn, Court House, consult. engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*xMass.. Ambherst—Town let contract 
building steel highway bridge, to Berlin 
Constr Co., Berlin, Conn. About $15,000. 


*Pa.. Holmesburg (Phila. P| O.)—Home 
for Indigent, Rhawn St. and State Rd., let 
contract building 97 ft. bridge, 8 ft. wide. 
to Mitchell Bros. 2125 Race St., Phila.. 
27,792 

Mich. Detroit—Dept. Pub. Wks. received 
bids Oet. 30, building substructure of Belle 
Isle Bridge, involving 26,000 cu.yd. wet and 
dry excav, 34,700 cu.yd. rein.-con., 903,000 
lb. reinforcing steel, 345,000 lin.ft. wood 
piling. ete. from G. R. Cooke, Penobscot 
Bide., $1,951,850; Amer. Constr. Co., Marion 
Bldg.. Cleveland, $1,959,750; Great Lakes 
Dredge & Dock Co., 1304 Dime Bank Blde., 
$2,483,695. Above bids rejected; work will 
be readvertised. Noted Oct. 21 


Ill., Chieago—Sanitary Dist. of Chicago, 
910 South Michigan Ave., received bids 
building (1) substructure, (2) superstruc- 
ture of bascule bridge across main channel 
on California Ave., (a) Strauss bascule 
bridge with counterweight pits, (b) without 
pits, (ec) Scherzer rolling lift bridge, from 
Green & Sons Co., 3832 South Michigan Ave., 
(la) $567,595, (1b) $535,245, (2a) $553,500, 
(2b) $623,700; Ketler Elliott Co., 155 North 
Branch St., (la) $650,051, (1b) $615,311, 
(le) $587,391, (2a) $604,500, (2b) $667,700, 
(2c) $595,700. Noted Sept. 30. 


* Wash., Cosmopolis — Grays Harbor Co. 
(Montesano) let contract building concrete 
structure with wooden approaches. over 
High Slough, near here, to Grays Harbor 
Paving Co., Aberdeen, $15,700, 


*xAlta., Banff—Dept. Pub. Wks., Ottawa, 
Ont., let contract building substructure, ap- 
proach and spans for bridge over Bow 
River, here, to Fegles Constr. Co. Ltd., Ft. 
William, Ont., $169,900; structural steel, to 
Dominion Bridge Co. Lachine, Que, 


$73,886. 
Streets and Roads 


PROPOSED WORK 


Massachusetts—State Highway Dept., 
Boston, plans to pave state highway from 
Connecsteut State line to Westijeld About 

56,000. 


_Mass., Westfield—Town and Hampden 
Co. Plan to repair 13,791 ft. Southampton 


Rd. from town line to Pond Rd. About 
59,000, 


New York—State Highway Dept., 55 Lan- 
caster St, Albany, having plans prepared 


for building Victor-Mendon Highway, to in- 
clude overgrade crossing About $88,000. 
F. M; Williams, state highway engr. 


N. Y¥., New York—H. H. Curran, pres. 
Manhattan Bor., rejected bids received Oct 
18, regulating and repaving 2nd Ave., also 
125th St. from 2nd to 3rd Aves., wood block 
Work will be readvertised Noted Oct. 21. 


N. Y., Syracuse—City plans to sell $18,- 
600 bonds Nov. 16 to build sidewalks, also 
$450,000 bonds to improve streets, ete. 





Pennsylvania—State Highway Dept., 
Harrisburg, rejected bids received Oct. 13, 
repaving roads in Blair, Huntingdon, Clin- 
ton, Montgomery, Northainpton and Somer- 
set Counties Noted Oct. 21 


Md., Baltimore—See “Sewers.” 


West Virginia—Citizens voted in favor 
of amendment to State Constitution pro- 
viding for bond issue of $50,000,000 to 
build hard surfaced roads throughout 
State A. Fortney, Charleston, chn. State 
Rd. Comn. 


N. C., Boone—Watauga Co. sold $25,000 
bonds to grade surface and build necessary 
bridges on portion Daniel Boone Trail 
Highway. 


N. C., Louisberg—Cypress Creek Twp 
plans to sell $40,000 bonds to build 5 mi. 
road from here toward Spring Hope, 30 ft. 
wide, Franklin Co. M. S. Davis, Louisburg, 
engr. 


Alabama—State Highway Comn., Mont- 
gomery, had plans prepared for grading, 
draining and surfacing 14 mi. Jackson 
Highway from Axis to Calvert, Mobile Co., 
gravel, cost $220,000; 20.5 mi. Montgomery- 
Tuskegee Rd. from Tuskegee to Montgom- 
ery Co. line, Macon Co., gravel, $380,000; 
12.42 mi. Selma-Mobile Rd., Wilcox Co., 
gravel, $200,000; 11.18 mi. State Trunk 
Rd., Montgomery Co., clay gravel, $190,000: 
8.02 mi. Hartselle-Cullman Rd., from Mor- 
gan Co. line to point 34 mi. north of Cull- 
man, Cullman Co., bituminous macadam on 
2 in, penetration base, $220,000. W. S. Kel- 
ler, state highway engr 


Alabama—State Highway Comn, Mont- 
gomery, soon receives bids grading, drain- 
ing and surfacing 15.966 mi. State Rd 
from Garden City south to Warrior River, 
Blount Co., bituminous macadam. W. S. 
Keller, state highway engr. 


Ky., Letcher—Comrs. Letcher Co. plan 
to improve various roads. About $400,000. 


0., Garfield Heights (Cleveland P. O.)— 
Village plans to grade and build culverts 
on Orchard St., involving 9,039 cu.yd. grad- 
- H. Bohning, Turney Rd., Cleveland, 
elk. 


0., Poland—Mahoning Co. (Youngstown), 
plans to curb and pave Main St., brick, 
also repair and pave Youngstown-Poland 
td. and Boardman-Poland Rd., macadam 
and brick, 10 mi. long, 18 ft. wide. About 
$900,000. 


0., Sandusky—City voted $244,000 bonds 
to resurface streets in downtown section. 


Kan., Atchinson—Atchinson Co. had plans 
prepared grading and building culverts on 
3.077 mi. Parallel White Way, Federal Aid 
Project 72, 32 ft. wide. About $44,000. R. 
Kerr, 604 Riley St., engr 


Missouri— State Highway Dept., New 
Madrid, reecived no bids Oct. 25, building 
19.81 mi. Kings Highway, Federal Aid Proj- 
ect 40, New Madrid Co. About $228,477. 
Noted Oct. 7. 


Mo., Carthage-——Jasper Co. had surveys 
made graveling and building concrete cul- 
verts on 6 mi. Carthage-Springfield Rd 
About $31,000. F. B. Newton, Carthage, 
engr. 

Okla. Oklahoma — City opens bids in 
spring grading and paving with concrete 13 
mi. various streets, 18 ft. wide. HS. 
Adams, 2204 North Robinson St., engr. 


Tex., Dallas—Dallas Co. having plans 
prepared resurfacing 1} mi. Dallas Co. Via- 
duct, 30 ft. wide, asphaltic oil on tar prepa- 
ration over present wood block pavement, 
About $15,000. Nagle, Witt, Rollins Co., 
Court House, co. engrs. 


Tex., Ft. Worth—Tarrant Co. having 
specifications prepared paving about 15 mi. 
Central Ave. from Main St. to Grand Ave. ; 
Lincoln Ave. from Center to Circle Sts. ; 
Jefferson Ave. from Mississippi to Yuma 
Aves.; Forest Blvd. from Rosedale St. to 
Park Pl. Ave.; Park Pl. Ave. from 8th Ave. 
to Forest Blvd.; Barnard St. from Jennings 
Ave. to Hemphill St.; Elmwood Ave. from 
Mississippi to Yuma Aves.; Burnet St from 
North to 10th Sts. ; College Ave. from Capps 
to Cantey Sts.; College Ave. from Bowie 
to Lowden Sts.; Galveston Ave. from 


Tucker to Rosedale Sts.; Evans Ave. from 
Baltimore to Mulkey Sts. Work involves 
98,000 sq.yd. oncrete, asphalt or wood block 
on concrete base About $500,000. 


Ariz., Phoenix—City election Nov. 27, to 
vote on $45,000 bonds to pave certain 
streets and alleys. 


Wash., Seattle—City rejected bids filling 
and paving Seattle Blvd et al About 
About $178,873 Noted Nov. 4 


Wash., Yakima—City plans to pave, curb 
and gutter 17 blocks North 3rd, North 4th 
Band € Sts., et al, 32 to 50 ft. wide, one 
course portland concrete cement, bituminous 
concrete or bitulithic pavement on portland 
cement or concrete or block base. C. F. 
Wilson, Yakima, engr 


Cal, BRiverside—-Bd. Supervs Riverside 
Co. plans to pave 17.1 mi. Impvt. Dist. 7, 
% ft. wide, 5 in. concrete, reinforced with 
metal fabric About $323,000 A. C. Ful- 
mor, co. engr. 


Que., Montreal—Administrative Comn 
has provided $1,000,000 in 1921 budget for 
street paving work. 


Manitoba-——Provincial Government, Win- 
nipeg, receives bids in spring building 756 
mi. roads and 63 bridges. About $2,225,000, 


BIDS DESIRED 

N. Y., Brooklyn—Until Nov. 17. by E 
Riegelmann, boro. pres., Boro Hall, regulat- 
ing and repaving with permanent asphalt 
on concrete foundation roadway of Conover 
St. from Sullivan to Wolcott Sts., Sullivan 
St. from Conover to Van Brunt Sts., Fair 
St. from Prince St. to Fleet Pl.: Grade 1 
granite on 6 in. concrete foundation (old 
granite blocks recut) roadway of Freeman 
St. from West St. to Manhattan Ave., 
Liberty St. Plaza at Brooklyn Bridge, 53rd 
St. from Ist to 2nd Aves.; Grade 1 granit« 
on concrete foundation (old granite blocks 
recut), Jay St. from Front to Prospect 
Sts, Prospect St. from Jay to Bridge Sts. ; 
permanent asphalt on 6 in. concrete founda- 
tion, Kingsland Ave. from Meeker Ave. to 
Withers St., and from Skillman to Maspeth 
Aves., Withers St. from tiavemeyer St. to 
Union Ave. Starr St trom Irving to 
Wyckoff Aves., Stanhope St. from Myrtle 
to Wilson Aves., 82nd St. from Narrows 
Ave. to Colonial Rd.; permanent asphalt 
and Grade 1 granite on 6 in. concrete foun- 
dation (old granite blocks recut), Nostrand 
Ave. from Empire Blvd. to Flatbush Ave 


N. Y., New York—Until Nov. 18, by H. H. 
Curran, pres. Manhattan Boro., Room 2034, 
Municipal Bldg., regulating and repaving 
with sheet asphalt on concrete foundation, 
roadway of West End Ave. from 74th to 
91st Sts. and from 69th to 72nd Sts., also 
33rd St. from 1st to 3rd Aves. 


N. Y., New York—Until Nov. 18, by H 
Bruckner, pres. Bronx Boro., Municipal 
Bldg., Crotona ark, Tremont and 3rd 
Aves., regulating, grading, curbing, laying 
sidewalks, ete., on Sacket Ave. from Wil- 
liamsbridge to Eastchester Rds., also pro- 
tecting with rock fill outlet of sewer in 
White Plains Ave. and East River, in con- 
nection with extension of sewer 100 ft 
north of bulkhead line to pier head line. 


N. J. Newark—Until Nov. 16, by Dept 
Street & Pub. Impvts., City Hall, improving 
Ridgewood Ave. from West Runyon ‘%t. to 
north side of Hawthorne Ave. and from 
south side of Hawthorne Ave. to Marie PL, 
involving 5,250 sq.yd. asphalt pavement, 750 
lin.ft. new bluestone curb, 1,850 lin.ft. old 
curb redressed and 500 sq.ft. new cement 
sidewalks. 


N. J., South Orange—Until Nov. 16, by 
Twp. Comn., improving Union Ave. from 
Irvington Ave. to point 1,119 ft. south, m- 
volving 1,000 cu.yd. earth excav., 3,300 sq. 
yd. 8 in. macadam pavement, 2,300 ft. 
cement curbs and gutters, etc. E. R. Hal- 
sey, 164 Market St., Newark, twp. ener. 


Pa., Phila.—Until Nov. 16, by Dept. Pub. 
Wks., City Hall, grading Charles, Erdrick, 
Montague, Algard, Cottage and Gillespie 
Sts., from Tyson to Princeton Sts. Rockland 
and Eleanor Sts. from A to D Sts., Ella, 
Ormes, Rosehill and Boudinot Sts. from 
Ruscomb to Rockland Sts., B and © Sts. 
from Eleanor to Ruscomb Sts. (Schedule 
A); asphalt paving Annsbury St. from 5th 
to 6th Sts., Darien St. from Bristol to 
Cayuga Sts., Jasper St. from Buckius to 
Frankford Sts., Lawrence St. from Tabor to 
Olney Sts., 7th St. from Chew to Nedro 
Sts., 62d St. from Lebanon St. to point 570 
ft. south of Lancaster Ave. (Schedule B): 
oe and delivering c.i. counter- 
weights for Passyunk Ave. Bridge, over 


Schuylkill River (Schedule C); furnishing 
motor trucks and teams for 7th Highway 
Dist. for remainder of 1920 (Schedule D); 
furnishing lumber for stable (Schedule E) : 


, 
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Streets and Roads (Continued) 


furnishing cement, sand, stone, slag and 
pebbles (Schedule F) furnishing material 
and equipment for division street cleaning 








Schee G.) EF. HL Craven, dir 
Maryland —Until No i6, by State Rd 
Com! 601 Garrett Bidg Baltimore, grad 
ry and draining 04 mi. State highw 
from Little Gunpowder Falls toward Aber 
n, Harford Co Contr. H-2¢ dvertis 
thi issue 
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con t ( s¢ 
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8 cu.yd. Cla ! 1510 
reinfore r stes a ‘ olts 
\\ S EFallis. state highway eng? 
Georgik Until Nov 
iv Dept at office of W. ¢ ‘ 
ner mericus, building 5 mi 
Kt. Ga Rd Work in es 





common and 1 
rY 


acre clearing and grub 


overhaul 13.094 cu.yva. 


ving 39,232 sta.yd. 


6 cu.vd. borrow excay 
‘ I ‘ 


ind cla surtac 
ing, 194 lin.ft. 18-24 in. pipe 1944 cu.yvd. 
eadwall concrete 296 cu.vd. Class “A’’ 
concrete and 2,119 Ib. reinforcing ste 


Ala., Columbiana—Uintil Nov. 22, by. Bal 
Revenue Shelby Co building aad from 
Vincent via Calei Sterrett, Vandiver and 
Dunnavant to Shelby Co. line, on top of 
Oak Mountain 








O., Middletown— City receiving bids grad 
ng. draining, laying water mains and pay 
Hvdraulic St.. brick or asphalt About 
ooo 





liana—By Bd (Co. Comrs building 
in following counties 





15, Lake Co Crown Point A. J 
Burns et al Rad., in Nort Twp., gravel. 
(+. M. Foland, aud 





Nov. 22, Shelby and Bartholomew Coun- 
es, Shelbyville, 13,210 ft. G. K. Smith Rd., 
en county line between Shelby and Bar 

lomew Counties and between Washington 
rw Shelby Co. and Haneock and 
Rock Twhps in Bartholomew Co 2Y 


W. W. Leslie, aud. 























Kan., Columbus—l Den it office 
of County Clerk, building 2.95 mi. Sect. A, 
Federal Aid Project 71 and 13.005 mi, Sect. 
A, F \id Project 72 Cc. M. Cooper, 
co ‘ advertised i { : ssue 

Kan., Oskaloosa Until Nov. 15, by Comr 
leffersc Co building 56,641 ft road or 
Sect ( Project 48 iS ft wide nvolving 

$36 lin.ft. 18-36 in. rein.-con. pipe, 49 

ivd. Class A and 109.95 cu.yd. Ck ‘ 

nerete 0.186 Ib toe 72.619 cu.vd. eartl 

180 cu.vd. solid rock excay 13.739 

\ I uminous macadar et iat s 
I Propeka, eng! 

Kan., Oskaloosa Unt ‘ 15. bv Jef 

rson Co grading pay ind)» building 
culverts o1 19,484 ft Sect \ ind B of 
‘ cle involving 
1.4 con. pipe, 629.8 

u.yd. Class C con 
cr 150 cu.yd. eartl 
excav. and 151 

S idan Kansas 
ky) 

Missouri—lUntil Nov. 19, by State Iigl 
way Dept Salem, building 10.5 mi. stat 
“~ i f Salem westward State \id 
Project 11, Dent Co., involving 51,156 
u.vd. « 30 eu.yd.. rock exeayv., 11 


100 cu.yd. per 100 ft 
cu.yd. Class “B” and 88.4 
’ concrete masonry, 21,848 
} reinforcement for concrete masonry, 844 

t. 1°-48 in. corrugated iron pipe culvert, 

“89: rein.-con. slab superstructure 
S & plus 8 18 envda Class A’ 











and 73.1 cu.yd. Class “B" concrete, 5,140 Ib 
reinforcing 
superstructure 








Missouri—Until 


Southern Highway 





00 cucyd, 


masonry 








Ave 


or 


Ballinger—U 
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Nacogdoches 
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culverts 


Highway 





grubbing 





332, Maison 1 
Orleans, received 
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sed ovington 
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loose rock 
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278.08 cu yd 
6 concrete 
Highway 


422.9 cu.yd. 
3.28 cu.yvd. 
$249,822; 
Angelina 
grubbing, 








forcing steel, 19,043 cu.vd ravel to be fur 





$118,200; 
contingencies; 
Gonzales 


enginering and 
Highway 
f Augustine, 
grubbing, 
reinforcing 
structural 


} hill 
gravel, 688.2-cu.yd. Class “A,” 323.: i 


Sect 
concrete, 
Voted July 


$318,600. Acker, co. 





Wash., Montesano—Until Nov 


grading, clearing, grubbineg 


culverts, 


installing 
Village 


Quebec—Until 
building 


Highway. $300,000 
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ton Lumber Co., 
Lawrence Nixon 
(1) $106,137; (2) 
Peterman & Loustalot, 
977, (2) $107,607, 

O'Reilly, Camp 
Orleans (2) $120.37 
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Portsmouth 
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Aid Project 


<ainfare nt 
reinforcement 





$0.10. 


‘Harrsvill 


Highway 
let contract grading, draining and 
facing State Trunk 
Clare Co., involving 
excav., 13.956 sq.yd 
son and W. H. Allswede 


gravel, ete., to W 





ee 





0 vember 11, 1920 


rs and Roads (Continued) 


, ft. wide, to Bd. Rd. Comrs. Wayne 
petro, $115,565 Work involves 6,022 
- earth excav., at $1.25 per cu.yd. 6,100 

18 in. vitr. tile drain, $2.50, 35 lin.ft 

encased tile culvert, $4, 282.5 cu.yd 
$ concrete, $50, 6.652 Ib. steel rein 
ment, $0.08, 49,500 Ib. steel IT beam 
& 18,567 sq.yd. conerete pavement $4 
Noted Oct. 7, under “Detroit.” 








* Michigan — State Highway Dept div 
Port Huron, let contract grading and 
ing 5.322 mi. State Trunk Line Rds 
ind 21-13, Sects. A. St. Clair Co., to 
Smith Constr, Co., 110 West Fort St 
it, $26,085 Noted Oct. 14 





eI, West Frankfort—City let contract 
ing, paving, ete., 3 blocks Le n St., to 
Dorris, Harrisburg, $23, Work 
ives 3,605 sq.yd. concrete, 2,952 lin.ft 
egral curbing and 2,480 cu.yd eart! 





Wiseconsin—State Highway Comn., at div 

8, Ist Natl Bank Bldg., Superior, re- 
ved bids Oct. 6, grading Ashland-Iron 
er Rd., Federal Aid Project 121, Bay 
1 Co., from Swanson & Johnson, Suy 
ww. $176,461; MeGucken Constr. Co., 425 
‘ast Water St., Milwaukee, $2: 22; Uni- 
sal Eng. Co., Eau Claire, $244, Noted 


Sept. 30 







¢la., Muscatine—Muscatine Co, let con 
+ grading, draining and building bridges 





nd culverts on 14 mi. River to River Rd 
rom Moscoe to point near Stockton, in 


olving 115000 ecu.yd. exeav., to Littig’ 


Constr. Co, 50 1st Natl. Bank Bldg., Daven- 
port About $67,000 Noted July 29. 


*lIa., Vinton—Benton Co. let contract 
paving 9 mi, Vinton and Belle Plaine Rd.., 
to Moore-Yound Constr. Co., Waterloo, 
$420,971 


*Mirn., Hibbing — City let contract for 
°1,000 sq.yd. Warrenite-bitulithic pavement, 
to General Contg. Co., 1254 Plymouth Bldg., 
Minneapolis 


*S. D., Huron—Comrs. Minnehaha Co 
let contract graveling 6 mi. West 12th St 
Rad., to L. E. Gage Constr. Co., Huron, $25,- 
680; 11 mi. Garretson Rd., to W. R. Larson, 


Huron, $33,295 





) * Missouri—State Highway Dept., Doni- 
phan, let contracts to Doniphan Special 
Rd Dist., c/o J dD Gerlach, Doni- 
phan, building 14.45 mi. Doniphan- 
Alton State Rd. (Pine-Barclay Special Rd 
Dist.) 24 ft. wide, Federal Aid Project 21, 
, Ripley Co., cost $50,117; rein.-con, skew 
; : slab superstructure and 1 concrete pier, on 
: Sta. 735 plus 90, on above project, $6,905 
Noted Oct. 21. 


Deg OO 





Missouri — State Highway Dept., Cass- 
or ville, received bids Oct. 27, building 4.88 mi 
ts Monett-Neosha Rd. (Monett Special Rd. 
t.), Federal Aid Project 121, Sect. A 









Di : 
Barry Co., involving (a) 31,052 cu.yd. earth 
exeav., (b) 2,318 cu.yd. borrow, (c) 45,916 
sa.yd. gravel surface course, (d) 437.9 cu 
yd. Class “B” concete masonry, (e) 16.2 
uyvd. Class “C” concrete masonry, (f) 
31.168 Ib. reinforcement for concrete ma- 
sonry, ete., from M. E. Gilloiz, Monett, (a) 
$0.55 per eu.yd., (b) $0.55. (ce) $0.40. (dad) 
$22, (e) $21, (f) $0.08, total $52,730; Ozark 
Paving Co., Joplin, (a) $0.55, (b) $0.55, (ce) 
$0.40, (a) $24, (Ce) $23, (f) $0.09, total $53,- 
937 Noted Oct. 14 


Missouri — State Highway Dept., Potosi, 
received bids Oct. 29. building 2.58 mi. De 
Soto-Potosi State Rd. from Jefferson Co. 

1, line southwestward, State Aid Project S 
20.10, Washington Co., involving (a) 11,403 
cu.yd. borrow, (d) 18,712 sq.yd. specifica- 
tion C gravel pavement, (e) 32.5 cu.yd 
Class “B” concrete masonry, (f) 43 cu.yd 
Class “C"” concrete masonry, ete, from 
W. J. Knorpp, De Soto, (a) $0.55, (b) $2, 
(c) $0.40, (a) $09.30. (Ce) $25. (f) $22.50, 
total cost $22,337; W. R. Hanby, Potosi, 
(a) $0.55, (Cb) $ (ec) $0.50, (ad) $0.314, 
(e) $25, (f) $22.50, total cost $23,250. 






Tex., Cameron—Milam Co. received bids 
Oct. 28, grading, surfacing and draining 
8.769 mi. Highway 36, Temple Rd., from A. 
C Buchanan & Son, Temple, $64,243; Min- 
eral Springs Constr. Co., Mineral Springs, 
\rk., $66,005; Starkey, Smith & James, 
Houston, $69,683. Noted Oct. 21. 


Tex., Dallas—Dallas Co. received bids 
Oct. 28, grading and building rein.-con. 
bridges, culverts and viaducts on 18.08 mi. 
Highway 1, Garland Rd.,. from Womack 
Constr. Co., Houston, $331,019. _No_ bids 
received on concrete pavement. Work in- 
volves 58,425 cu.yd. borrow, 79,543 cu.yd. 
earth and 4,443 cu.yd. solid rock excav,, 
381,934 Ib. reinforcing steel, 3,356.3 cu.yd. 


ENGINEERING 


a 








Class “A” and 1,468.05 cu.yd. Class B 
conerete ete. Noted Sept 30 


*Tex., El Paso—F! 
grading and draining 


30 Co. let contract 
51 mi. Highway 1 









Fabens Rad to Lee-! Conte. Co Twi 
Republics Bldg... $54.8 including 106% for 
engineering ind contingench \W k i 
volves 86,551 cu.vd. earth borrow, 104,754 
cu.yd. earth excay {86 cu.yd. Class “A 
concrete, 32,418 » reinforcing steel i 
Noted Nov i 
Nevada — State Highway Dept Car 

City, reeeived bids Oct. 25, building portior 
of State Highway System, Bowers 
Man n and Lakeview, Wa fron 





W. J. Sehmidt, Riverside Hotel, Reno, $19, 
674; Armstrong & Baker, 655 Eureka Ave 
Reno, $24,037 


Wash., North Vakima—Yakima Co. re 
ceived bids Oet. 25, grading and paving 4 
mi. Highway from Wapato to Donald, 20 
ft. wide, from R. M. Hardy, Yakima, con- 
crete base, asphalt or concrete surface 
77 Standard Asphalt Co., Portland 





$77,801; 
Ore., concrete base, black top, $82,411 


*Wash., Seattle—City let contract build- 
ing concrete walks on Westlake Ave. et al 
to D. H. Traphagen, Walker Bildg., $29,001. 
Noted Nov. 4. 


California — State Highway Comn., 515 
Forum Bldg., Sacramento, received bids 
Oct. 25, improving (a) 5.9 mi. State High 
way, Route 15, Sect. B, Div. 3, Sutter Co. 
Federal Aid Project 62, Wadsworth Canal 
to Yuba City, (b) 8.1 mi. Route 16, Sect 
B. Kings Co., westerly boundary to 1 mi 
north of Lemoore, (¢c) 12.3 mi toute 10 
Sect. F, Div. 6, Fresno Co., Federal Aid 
Project 50, easterly boundary to Huron Rd 
from J. Doyle, San Jose, (a) $148,341; M 
Blumenkranz Farmers & Merchants Bank 
Bldg., Stockton, (a) $173,606; C. M. Ben 
son, Los Angeles, (a) $188,005; Bates & 
Borland, Oakland Bank Savings Bldg., Oak 
land, (b) $412,691; G. F. Atkinson, Port 
land, Ore., (b) $415,961, (¢c) $258,621 


*xCal., Fresno—City let contract improv 
ing various streets, involving 4,766 sq.yd 
Warrenite-bitulthic pavement on 4 in. con- 
crete foundation and 6,667 sq.yd. on 34 in 
asphaltic concrete, to Thompson Bros., 1514 
H St 

*Cal., Modesto—City let contract improv- 
ing various streets, involving 3,006 sq.yd 
Warrenite-bitulithic pavement on 4 in. as- 
phaltic concrete, to Standard Paving Co., 
9th and N Sts. 


*xCal., Riverside 3d. Supervs. Riverside 
Co. let contract paving Elsinore Corona Rd., 
to R. T. Shea Co., 169 West 7th St., $23,661 





Railways 


PROPOSED WORK 


North Carolina—Norfoik Southern R.R.., 
Norfolk, Va., having surveys made for re- 
vision of alignment and grade reduction, 
including 4 or 5 extensive separate re- 
visions, Work involves steam shovel work 
Cost, several hundred thousand ue Ba 
Nicholson, Norfolk, ch. engr 





Michigan—Michigan Elevated Ry. Co 
711 Dime Bank Bildg., Detroit, applied to 
Pub. Utilities Comn., Lansing, for permis- 
sion to construct first unit of elevated rail 
Way system from Detroit to Royal Oak 
Work involves double system of monorail 
tracks supported on columns, set in heavy 
concrete foundations About $491,000 per 
mi. 


Ontario—Hydro Electric Power Comn. of 
Ontario, University Ave., Toronto, plans to 
build about 45 mi. electric railway from St. 
Thomas to Simcoe F. A. Gaby, ch. engr 


BIDS DESIRED 


Quebee—Until Nov. 39, by F. P. Brady 
genl. megr., Canadian Natl. Ry., Bank of 
Toronto Bidg., Montreal clearing, fencing, 
grading, building bridges and culverts from 
Mile 35.16 Lachute Subdivision near Rin- 
fret Junction to Mile 23, Grenville Sub 
division near Fresniere, Two Mountains Co 
H. T. Hazen, 27 Wellington St. E., Toronto, 
Ont., ch. engr. 





PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*British Columbia—Miami Corp.. 137 
South La Salle St., Chicago, Ill, let con- 
tract building 5 mi. logging railway, in- 
cluding clearing, grading right of way, 
trestles, bridges, etc., from. Fraser River, 
to Timber Limit W., to Northern Constr. 
Co., Carroll St., Vancouver. About $400,000. 
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Excavation and Dredging 
PROPOSED WORK 





Tenn., Memphis — Dredging l Cre 
D.D Shelby Co pl t 1 i 
Creek channel and itoffs to reclain 1 ’ 
acres botton t About & C 
& Cartisle, | Is Bide eng? 

Tih, Quiney — Drainag It 
ong Island I) ID rye t i 
mi drainage work nort f here About 
FRO00 W. P. Bushnell, Quincey, ch. eng 

Wis., Manawa—Ditc! Waupac Ci 
Drainage « rejected bid rm ed Oct 

for 16,000 cu_yd. dite} f Wor b 
readvertised L. Schindler 1 Clar t 
Appleton, eng Noted © i4 

Tex... Ft. Worth—Dredging—C Dp 
to dredge Trinity River from Paddock \ 
duct to point near Lake Wortl ‘ oO 
anal to connect witl Lake PI 
include loch and dan to permit boat 
to run from here to Lake About $250,000 


W. DD. Davis, mavor 
BIDS DESIRED 
Fla., Tampa —-Dredging—Until Nov 


by Ba. of Port Comrs., dredging 300 x &1 
ft. slip Former bids rejected Bb. Thomp 
son, city engr. Noted Oct 

Miss., Cleveland—Ditches Until Nov. 18 
by Drainage Comrs. Merigolad D. D. Bolivar 
Co., excavating Ditch 1, involving 82 S 
eu.yd. execav., Ditech 14,509 cu.yd Ditch 
* 28,596 cu.vd Ditch 4, 28,028 ecuyd 
Ditech 5, 6.168 cuvd.: Diteh 6. 4.888 ecu.vd 


W. W. Boone, engr 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


Ill., Rochelle—Ditches and Drains—CGard 
ner & Gardner, attys.. Rochelle, received 
bids Oct. 26, building ditches and drains in 
Brush Grove T.1)., Lee and Ogle Countic 
from Streator Drain Tile Co., Streator 
$25,000; McWilliams Dredging Co 33 
South Michigan Ave., Chicago, $97,887: HI 
Johnson, Sterling $100,000; Carpenter 
Henderson Co i118 North La Salle St 
Chicago, $105.000. Work involves 261,000 
cu.yd. excav. and 25,200 ft. 12-27 in. tik 
Noted Oct. 14 


* Wis., Sheboygan—Drainage—Sheboy 
gan Co. Drainage Bd. let contract for labor 
for building Drainage Projects 1 and 2, to 
J. Von Deusseler Co.. Sheboygan: furnish 
ing and laying 20,000 ft. 6-10 in. drain 
tile, to Badger Cement Tile Co., Plymouth 
Total cost about $25,000. Noted Sept. 23 


*¥N. B., St. John—Dredging—Dept. Pub 
Wks., Ottawa, let contract dredging in deep 
water berths, to J. A. Gregory, West St 
John, $0.32 per cu.yd Total cost abovt 
$88,000, 


Industrial Works 


PROPOSED WORK 


Me., Old Town-——Bangor Ry. & Electric 
Co., 90 Harlow St gangor, plans to build 
story, 70 x 75 ft. brick, steel and con 
crete sub and pumping station here 
Crowell & Lancaster, Exch. Bldg., Bangor 
archts 

Conn., Jewett City Fisk Rubber Co 
Chicopee Falls, does not plan to build fac 
tory. here. This item erroneously reported 
in our issue of Oct. 28 


Conn., Waterbury—?P Chatfield, West 
Main St., soon lets contract building 4 story, 
44 x 110 ft. brick and steel warehouse, con 
crete foundation, on Riverside St Private 
plans 

N. ¥.. New Vork—-D. Kraus, c/o J. P 
Whiskeman, archt. and engr, 153 East 49th 
St.. having plans prepared for 2 story, 100 
x 150 ft.. brick and steel garage, rein.-con 
flooring. concrete foundation, on 126th St 
and Bway. 


N. J... Maurer—RBarber Asphalt Paving 
Co., Land Title Bidg., Phila, having plans 
prepared by Lockwood-Green, archts. and 
engrs, 101 Park Ave New York City, for 
power house, manufacturing and machinery 
buildings, rein.-con. and steel, rein.-con 





flooring. concrete foundation, here About 
$1,000,000 
N. J., New Brunswick— F. H. Bent, state 


archt.. 142 West State St.. Trenton, opens 
bids about Nov. 17, building 2 story, 50 x 80 
ft. ceramic plant, brick and terra cotta 
here, for State Building Comn., Trenton 
About $100,000. Noted April 29. 


Pa., Great Bend—N. H. Parke Leather 
Co. having plans prepared by Lockwood 
Green, archts. and engrs., 101 Park Ave., 
New York City, for 3 story, 75 x 200 ft. 
rein.-con. and steel tannery, rein.-con. floor- 
ing, concrete foundation, here. About 
$150,000. 
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Industrial Works (Continued) 


Pa., Pittsburgh—Pittsburgh Truck Mfg 
Co., 609 Neville St., having plans prepared 
by C. W. Hodgson, archt., Martin Bldg., 
for 1 and 2 story, 100 x 100 ft. garage and 
repair shop, brick and steel, rein.-con. floor 
ing, on 44th St., along tracks of Pennsy!l- 
vania R.R. About $75,000 


Ala., Tuscaloosa—State Health Comn.., 
Montgomery, having plans prepared by D. 
O. Whilldin, archt., Tithe Guaranty Bldg., 
Birmingham, for 1 story, 50 x 136 ft 
bakery and kitchen, rein.-con. and brick, at 
Brice Insane Hospital, here. About $75,000 


Tron Wks.. 
to build 2 
boiler and 
J De 
archt. 


Orleans— Marine 

1008-1014 Magazine St., plans 

story, 73 x 113 ft. machine, 

blacksmith shop About 75,000 
602 Canal Bank 


Tarnowsky, Annex, 
ener. 


and structural 
0., Ashtabula—City voted 
bonds to build new lighting 


plant 
o., 


La., New 


$1,000,000 
and power 


Ashts 
Mfz. Co., 2 
will probably 
$1,000,000 


0., Huron—Village voted $42,000 
improve electric light plant. 


0., New Philadelphia—Ladel Mfg. Co 
preparing plans for 1 story, 88 x 300 ft., 
rein.-con. and steel factory. About $75,000. 
Private plans. 


0., Warren—Warren Metallic 
having sketches made for 2 stor) 
con. and steel factory, on 5 acre site 
$100,000 


Mich., Detroit—Detroit Packing Co., 40 
Bushey St., having preliminary plans and 
estimates made by Packers Architectural & 
Eng, Co., archts. and engrs., Manhattan 
Bldg., Chicago, for first of 2 units of meat 
packing plant, to be 5 story, rein.-con., brick 
and steel, rein.-con. flooring concrete foun- 
dation, on Springwells Ave. About $1,000,000. 


Mich., Detroit—Orling Bros., Heidelberg 
and Elmwood Aves., having plans prepared 
by L. Kamper, archt., 751 Book Bldg., for 
3 story, 60 x 100 ft., rein.-con. and brick 
factory. rein.-con. flooring, concrete founda 
tion. About $200,000 


Mich., Detroit—-Pollmar & Ropes, archts 
and enegrs., 45 State St.. preparing plans for 
1 and 2 story, 100 x 160 ft., rein.-con., brick 
and steel factory, rein.-con. flooring, con- 
crete foundation, on Southern and Martins 
Sts About $75,000. Owners name _ with- 


held, 
Ill., Chicago 


Pierce 
a 
About 


Pierce, Butler & 
St.. Syracuse, 
plant here. 


ila— 
James 
build 


bonds 
to 


fed Co 
rein.- 
About 


Felt Tarrant, 1717 North 
Paulina St., having preliminary sketches 
made by L. G. Hallberg, archt., 116 South 
Michigan Ave., for adding machine factory, 
at 1700 North Paulina St 


Hh. Chi 
Co., 4146 
2 story, 58 x 
tory, concrete 
A A Tocha, 
archt 

Wis., 
build 


steel 


& 


ago—Universal Machine & Tool 
West Taylor St.. plans to build 
265 ft.. brick and timber fac 
foundation. About $100,000, 
225 Nortn Ashland Ave 


Antigo—Antigo Tractor Co. plans to 
150 x 200 ft.. brick, rein.-con. and 
factory. brick foundation, on North 
Edison St About $200,000. Architect will 


be selected at once 


Wis., Madison—Shebovenn Dairy Prod 
ucts Co., 936 North Water St., opens bids 
about Nov. 18, building 2 story, 70 x 140 
ft brick, rein.-con and steel dairy. rein.- 
con. flooring, concrete foundation, on West 
Wilson St About $75.000 A. G. Souma, 
mgr Private plans Noted Oct. 21 

Wis... Racine—New York Market Co 
1015 16th St., rejected bids building 2 story 
96 x 110 ft. sausage factory, concrete and 
brick, rein.-con. flooring, conerete founda- 
tion Work will be readvertised Packers 
Architectural & Eng. Co., 431 South Dear- 
born St.. Chicago, archts. and engrs. Noted 
Ont, 2 

Minn., Northfield—Theobald Flour Mills 
plan to build feed mill, concrete feed ware 
house and & concrete tanks About $100, 
000. Architect not announced 

Mo., St. Louis—Power Truck & Tractor 
Co.. Beard and Goldsmith Sts., Detroit, 
Mich., plans to build factory, on Mead S' 
and along tracks of Wabash R.R.. here 
About $250,000. Address B. B. Craven, 
Chemical Bldg., owners agt. Architect not 
selected 

Mo., St. Louis—Southern Car Wheel Co., 
Ry. Exch. Bldg., plans to build factory, on 
Marcus Ave., along the tracks of Terminal 
R.R. About $500,000. Architect not selected. 

Ark, Earle—Grenada Cotton Compress 
Co. soon receives bids building cotton com- 


8 


press 
fire. 
lected. 

Tex., Ranger—Ranger Boiler Wks. plans 
to build frame, sheet iron and brick fac- 
tory. About $100,000. L. C. McFall, pres. 

Idaho, Idaho Falls—Howard Pulp & 
Paper Co. having plans prepared for news 
print plant and power house. About $4,- 
000,000. TT. L. Tomlines, City Bank Bldg, 
Syacuse, N. Y., engr 


Wash., Seattle—J. 


one destroyed by 
Architect not se- 


plant, 
About 


to replace 
$100,000, 


R. Nevins, archt., 
Hoge Bldg., soon receives bid building 2 
story, 160 x 750 ft. steel warehouse, on 
East Marginal Way and Alaska St., for A. 
M. Castle Co., 1201 Ist St. S. Noted Oct. 14. 

Wash., Tacoma—Olympic Ice & Machine 
Co. plans to build 4 story, 100 x 130 ft. 
cold storage and ice plant, rein.-con. and 
tile on F and East 25th Sts. About 
$125,000. 


N. F., Grand Falls—A. Rothermere soon 
receives bids building extension to plant. 
About $180,000. 


Que., Laprairie—La Boulangerie du Peuple 
Ltd. soon receives bids building bakehouse. 
About $45,000, 


Que., Montmagny — Malleable Foundries 
Ltd. receive bids about Nov. 15. building 


foundry. Cost including equipment, $75,000 


Ont., East London—Stansell Motors Ltd., 
Amherstburg, plans to build factory here. 


S. A., Peru, Lima-—A. Grana, Lima, soon 
receives bids building cotton mill, rein.-con, 
and steel, rein.-con flooring, concrete foun- 
dation, here About $500,000. Lockwood 
Green Co., 101 Park Ave., New York City, 
archts. and engrs. 


BIDS DESIRED 


Boston—J. C. Spofford, archt., 
Bromfield St., receiving bids building 
story, 100 x 300 ft., rein.-con. and brick 
garage, rein.-con. flooring, concrete foun- 
dation, on Boylston St., for FE. G. Isenbeck, 
95 Milk St. 


Mass., Charlestowr (Boston P. O.)—F. O. 
Lewis, engr. and archt., 50 Bromfield St., 
Boston, receiving bids constructing 7 story, 
brick and concrete mercantile building, on 
City Sq., for Charlestown Terminal Bldg 
Co., 27 State St., Boston. 

Conn., Norwalk Emmens & Abbott 
archts., Washington Bldg., Stamford, re- 
ceiving bids building 1 story, 50 x 150 ft. 
frame and cement service station, rein.-con, 
flooring, concrete foundation, on West Ave., 
for Fairbanks Storage Battery Co., 438 At- 
lantic Ave., Stamford. About $50,000, 

O., Columbus—W. E. Lammeck Co., West 
ith Ave., receiving bids building 1 story, 
120 x 204 ft., brick addition to factory, con- 
crete flooring About $50,000. A P Lam- 
meck, secy. Private plans. 


Wis., Rice Lake—New Idea Potato Mchy. 
Co. receiving bids building 3 story, 80 x 
130 ft.. brick, rein.-con. and steel factory, 
brick foundation, on Main St. About $40,- 
ooo. R. C. Chandler, sec) Private plans. 


Mass., 36 
» 


AWARDED 
of contract) 


D. Warren & 
build 1 story, 


PRICES AND CONTRACTS 
(* Indicates 
* Me., 


award 


Co.. 
90 x 


West brook—S 
Cumberland Milis, will 
ft. brick and concrete warehouse, rein.- 
flooring. concrete foundation, here. 
$50,000. Work will be done by day 


con 
About 
labor 
*N. 
Mills 
LOO ft. 


Paper 
loo x 


Bennington— Monadnock 
let contract building 3. story, 
concrete and brick storehouse, rein.- 
con. flooring, concrete foundation, to Aber- 
thaw Constr. Co., 27 School St., Boston. 
About $125,000. 


*Mass., Worcester.—Amer, Card Cloth- 
ing Co., 93 Grafton St., let contract building 
8 story, 67 x 171 ft. factory, with 9 x 20 
and 14 x 34 ft. ells, mill construction, on 
Shrewsbury St., to G. B. Cutting, 67 Cedar 
ms About $150,000. 


*Mass., Worcester—Tait Bros., Cass St, 
Springfield, will build 3 story, 60 x 120 ft 
ice cream plant, concrete, brick and steel, 
rein.-con. flooring, concrete foundation, on 
Shrewsbury St., here. About $75,000. Work 
will be done by day labor. Noted Nov, 4. 


*N. Y., Brooklyn—Esiate of W. Beard, 
c/o Gilbert & Ashfield, archts. and engrs., 
350 Fulton St., let contract building 1 story, 
150 x 160 ft., brick and steel garage, rein.- 
con. flooring, concrete foundation, on Rich- 
ardson St., to F. J. Ashfield, 350 Fulton 
St. About $60,000. 


*N. Y., Canzenovia—Diepress Co. will 
build 2 story, 60 x 150 ft., rein.-con., brick 
and steel addition to factory, rein.-con. 


H., 
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flooring, concrete foundation. 


000, 


*N. Y., 


Vol. &5 


pom 


About 


Work will be done by day la 


New 


York—Webb Bl 


dg 


c/o Moore & Landseidel, archts. and 


3rd Ave. and 148th St., will build 
100 x 150 ft., brick and steel garag: 


con. flooring, brick and concrete foun 


on Park Ave. and 174th St. 


Abou 


Work will be done by day labor 


*N. 


1127 


Sn 
Clinton 


Hoboken—Chocolate 
St. 


,_ let contract } 


At 


enter 
uild 


story, concrete and brick factory, to 


Fireproof Co., 8 West 


City. 


kPa., 
Water St., let contract 
addition 


ing 
and 


About $12 
Pittsbu 


to 
steel, 


rein.-con. 


40th St., 


5,000. 
rgh—Heyl & 

altering < 
factory and 


flooring, on 


New 
Noted Oct 


| 


Patt 


ind } 


office 


Ist 


and Water St., to Golden & Crick Co 


5th Ave., 
*Vv 


a., 


$60,014. 
Andover—Central 


Suppl 


y Co 


contract building 3 story, 48 x 100 ft 


crete 


warehouse 


and office, t 


o Tf 


Constr. Co., 1713 Sansom St., Phila. 


$100, 


000, 


*Mich., Detroit—Consolidated Cigay 
St. Aubin Ave., let contract building 3 s: 
92. x_100 ft. brick and steel factory, |) 


founc 


Commerce 


Sept. 


*I 
Fulte 
120 


shop, concrete foundation, 


ton J 


son St. 


*Wis., 


. % 
rein. 


Main 


Abou 


* Wis.., 


lation, to 


Bldg. 
23. 

Il., 

yn 

x 


Ave., 
144 


let 
oe. 
Ave., to Car 
About 


rick, 
-con. 
, 
it $75,000. 


Manito 


rein. -c 


oO. 


Chicago—G 


Delavan 


flooring, 
oO 


Misch 
About 


Co.. €l 
$90,00 


W. Moore 
contract buildin 
mill constructior 
at 
189 


negie Co., W 


$75,000. 


Delavan 


and steel 
brick 
Hoganson, 


on. 


woe—Drost Rox 


lamber 
0. 


Co., 
g& 1 st 
1 mact 


Test 


Dairy Co 


Mfg 


1116 South 9th St., let general contract 


second unit of factory, 3 story, 


brick 
ing, 
H. 


$75,0 


* Wis., 


ner, 
let 
build 


brick 
a 


. rein.-con. 

found: 
Herrting 
00, 


Colt 
to 


archts., 
contract 
ing 2 


story, 


Ri 
and steel, rein.-« 
ition, on South 
. Dempsey 


Noted Oct, 7. 
Schleisinger ville—J udell 


»v-Abbot Bldg., 
G. Sehwamb, 


60 x 100 ft.. br 


9th 


x 
‘on 


«& 


Main 


rick. re 


con. and steel factory, brick foundation 


Main 


Milw 
Note 


*Wis., 


Nort 
tract 
crete 
floor 


Ave., 


11th 


*Wis., 


tric 
powe 


concrete 


St.., 
aukee 
d Oct 


here, 
St., 
28. 
h 12th St. 
building 
brick 

ing, 
to 
St. 


9 


an 
concret 
Ss ee 
About 
Wausa 
206 
elect 
and ste 


e., 
‘r and 


Milwauke: 


Sheboygan—South 
and 


3rd 


for Zwebell 


Abo 


Sid 
Indiana 
story, 45 x 11 
steel garage, 
foundation, o 
irasse & Son, 1 
$75,000, Noted ¢ 
u—Wisconsin V: 
St... will 
plant and 4a 
About $600, 


d 


ric 
el. 


will be done by day labor. 
*Tex., Dallas 


.. 


1301-9 Broo 


Southwestern Forwardins 
let contract building 


m St., 


Bros 


Ave, 


Co., 


it 


e 
let 
ft 

rein 


9 
n 


543 


det. 


alley Fl 
build 


am 
ooo 


2128-44 Ful 
Ma 


let 
general contract building 2 story. 40 x 1: 


o 
for 


Bo 
Milwauk 


condensory, 
foundation 
Burlingto: 


160 ft 
flo 

St., 
Bldg Aho 


St 


" 


49 


Garay 


en 


cor 


lex 


Indian 
Soutt 
28. 


1 story, 120 °x 534 ft., rein.-con. warehous 


rein 
Fe 
Sant 
*¢ 
Co. 
1 ste 
Taca 
St. 


*Que., 


Co. 1 
ft. 
crete 
Co., 


Oct. 


Ms 


tion. 


Mass., 


and 
Blev 


to build 1 story, 


Sts.. 


TAd., 33 


concrete, 
foundation, 


floorin 
to B. 
Fe Sts. 


Montr 


-con, 


a 
due., 


ry, 53 x 8 
sse St., to 
About 
et contract 
bric 


6 Cuthbert 
28. 


Montreal — Mountain 


on Harwood 
Howard, 


£. 
BE 
eal— Berliner 


8 ft. 
Atlas 


f: 


rein.-con. 
Constr 


$75,000. 


building 2 story, 
*k and steel 
to Grothe, 


St About $60,0 


Buildings 


PROPOSED WORK 


ASS., 


archt., 


brick an 


Store—J. I 
ins, archts., 


on Chelsea Sq 
Mass., East Longmeadow—Town H2 


Bd. Selectmen plans to build 2 story 
Architect not selected. 


$75,( 


00. 


Chelsea 
gogue—Congregation 
enberg, 
3 story 


Exch 


Chelsea 


(Boston P. ¢ 
Zedek, c/o 
Bldg., plan 
d timber, concre 
(Boston P. 
I. Lacey, 
9 Park St., 
concrete, brick 


> 


St. 


and 


Harwood 
About $150,000. 


actory, 


Gar 
89 x 


on 


» )- 


Ss. S 


te four 


O.)—The 
c/o Newha!! 
Boston, 


yp 


and 


Mass., Gardner—School—Town had }) 
prepared by F. I. Cooper Corp., archt: 


Cornhill St., Boston, for 


steel 


addition. 


2 story, 
About $75,000. 


brich 


garage, c 


Munn 


iT 


Sant 


+9 


Sv 


s to In 


Al 


& She 
Note 


} 


$75,000, 


water 
brick 
Wor 


Gramaphon: 
Lenoir St., let contract building 


Belmont 




















Oust 
Sant 
and 
yhor 
ding 
vy, on 
Imont 
arag 
x 138 





Sv 
Kis 
build 
unda 
heat! 
all & 
plans 
H 
Al 
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idings (Continued) 


Mass., Provincetown—Hospital—Town 
ins to build 2 story, brick and concrete 
Hout $150,000. Architect not selected. 


Mass., South Hadley Science and 
rrary—Mt. Holyoke College plans to con- 
ruct science building, cost $300,000, and 
lition to library, $200,000. M. E. Wooley, 
es. Architect not selected 


Mass., Springfield—School—Bad. Edue. 
ns to build 2 story, brick and steel, on 

erkshire St. About $190,000. Architect 
selected. 


Mass., Springfield—Station soston & 
‘Iibany R.R., South Sta., Boston, plans to 
nodel station, on Lyman St., here About 
000,000 F. B. Freeman foston, ch. 
gr. 


Mass., West Springfield (Spring field [P 
\)—Club—West Springfield Odd Fellows 
., plan to build brick and steel, on Main 
nd Park Sts. About $75,000. G. A. Chap- 
in, pres. Architect not selected. 


RK. IL. Bristol—Business—S P. Coit, 

opasquash St., plans to build 4 story, 

ck and marble, on Main St. About $200,- 
Architect not announced 


R. I... Bristol—School—Town plans to 
build 2 story, brick and concrete, About 
200,000. Architect not announced. 


R. L, Providence—College—Brown Uni- 
rsity, Prospect St., plans to build 4 story, 
merete, brick and stone addition About 
£500,000 W. W. Bosworth, 527 5th Ave., 
w York City, archts. 


R. L., Providence—Library—City plans to 
ld 3 story, stone, brick and steel addi- 
on, on Fontaine St. About $500,000 
\rehitect not announced. 


R. 1., Woonsocket-—Church—St. Michaels 
(Yrreek Catholic Church, Blackstone St., hav- 
ing plans prepared by W. F. Fontaine, 
ircht., 285 Main St., for 1 story, brick and 
teel. Cost between $75,000 and $100,000. 


R. L., Woonsocket—Church—Universalist 
hurch Congregation, Main and Church 
Sts., plans to build 1 story, brick, stone and 
steel About $125,000. Architect not an- 
nounced, 


R. LL, Woonsocket—College—Church of 
the Precious Blood plans to build 8 story, 
oncrete, brick and steel. About $100,000. 
W. F. Fontaine, 285 Main St., archt. 


Conn., Ansonia—School—tTrade School 

yn. having plans prepared by L. W. 
Robinson, archt., 42 Church St.. New 
Haven, for 2 story, brick and steel, on Clif- 
ton Ave. About $100,000 


Conn., Bridgeport—Church and Parish 
linuse—United Congregational Church, 
Broad and Gilbert Sts., plans to build stone, 
brick and steel About $500,000. W. H. 
Day, rector Architect not announced. 


Conn., Bridgeport—Schoo!l—Sts. Cyril & 
Methodius Church, Church St. plans to 
build 4 story, brick and concrete. About 
$250,000. J. Panik, pastor. Architect not 
announced. 


Conn., Derby—School—City plans to 
build 2 story, brick and steel. About $75,- 
000 F. J. Conway, 120 Hawthorne Ave., 
chn. Architect not selected. 


Conn., Milford—School—Bd. Educ. plans 
to build 2 story, brick and steel addition to 
Walnut Beach School. About $85,000. 
Architect not selected. 


Conn., New Haven—Bank—Mechanics 
Bank, Chureh and Center Sts., plans to 
huild 1 story, concrete, brick and steel, on 
Church, Center and Gregson Sts. About 
aoe ren C. S. Palmer, 114 Whitney Ave., 
archt. 


Conn,, New Haven—Church—St Brendan 
Roman Catholic Church, 380 Sherman Ave., 
plans to build 1 story, brick and stone, on 
Whalley Ave. About $150,000. Architect 
not selected. 


Conn., New Haven—Church—St. Joseph 
Roman Catholic Church plans to build 1 
Story, stone and _ steel, on Fountain St. 
About $125,000. J. J. MeGivney, 118 Foun- 
tain St., pastor. Architect not announced. 





Conn., New Haven—High School—City 
plans to build story, brick and steel, on 


Fountain St. About $150,000. Architect 
not selected. 


Conn., N@w Haven—Parish House—tTrin- 
ty Church, 442 Temple St., plans to build 
- story, brick and concrete, on George St. 
\bout $100,000. Architect not announced. 








€onn., Newington Hone Connecticut 
Childrens Aid Society, 926 Main St., Hart 
ford, plans to construct 1, 2 and 3 story 
home buildings here. About $500,000. Archi- 
tect not selected Project will mature in 
spring 


Conn., Rockville — Hospital Rockville 
City Hospital plans to build 2 story, eon 
crete, brick and steel, on H St About 






$100,000, F. T. Markwell, 9 North Park 

St., chn, com. Architect not announced. 
Conn., Southington Hospital Town 

plans to build fireproof hospital About 


$100,000. Architect not selected 


Conn., South Manchester—-Business-—G 
I. McNamara, 705 Main St... plans to build 
brick and steel, on Main and Pearl Sts 





About $75,000 Architect mot selected 
Conn., Stafford— Hieh School Town 
plang to build 3 story, merete, brick and 
steel About $250,000 Architect not. se 
lected, 
N. Y., Brooklyn— Theatre I. Allmen- 


dinger, archt. and engr., 20 Palmetto St. 
preparing sketches for brick and _ steel, 
brick foundation About $80,000, Owners 


name withheld 


N. Y¥.. New York — Clubhouse Ladies 
Christian Union, West 49th St... having 
plans prepared by Ewing & Allen, archts 
and engrs., 101 Park Ave., for altering 
brick and stone, at 151-159 East 36th St 
About $80,000 


N. Y., Rochester—-Schools—Bd. Educ, 


having plans prepared by E,. S. Gordon 
archt., 300 Sibley Blk for P. S.. 34, 2 
story, 180 x 200 ft.. cost $600,000, also 


Monroe Junior High School, on Alexander 
St.. and Madison Junior High School, on 
Bronson Ave., both 3 story, 300 x 325 ft. 
$1,500,000 each, all to be brick and steel 
Noted Jan. 22 

N. ¥., Syracuse—Schools, ete.—City plans 
to sell $260,000 bonds Noy. 46, to improve 
schools, playgrounds, ete 


N. J., Atlantic City—High School—Bd 


Educ. plans to build 8 story, concrete and 
brick About $1,000,000 Address A 
Bower, Atlantic and Pacitie Aves. Archi- 
tect not selected 

N. J., Bordentown—Sclioo FE. H. Bent 
state archt., 142 West State St., Trenton, 
soon receives bids buildinzs 1 and 2 story, 
84 x 160 ft. brick addition to industrial 
school, here, to include = dining room, 
£xymnasium and auditorium. About 


$160,000. 


N. J., Morristown—City and S. H, Gil 
lespie plan to build 5 mi. new road through 
private property from Washington St. 
across Ann St. to City Park and then to 
Bailey Hollow, 30 and 66 ft. wide. E. How- 
ell, 10 Washington St., engr. 





. d., Tenafly—High School—Bd. Educ 
rejected bids received Oct. 27, building 
school. About $100,000 Work will be re 
advertised. Noted Oct. 7 





Pa., Ebensburg—Court House—Comrs 
Cambria Co. soon receive bids building ad 
dition to brick and stone About $400,000. 
Former bids rejected J. R. Gordon, 507 
5th Ave., New York City, archt. and ener. 
Noted Oct. 14 


Pa., New Castle—High School—Trustees 
North Beaver Twp. authorized $90,000 
bonds to build 2 story, 180 x 200 ft., here. 


Pa., Phila.—Nurses Home—St Agnes 
Hospital, Broad and Mifflin Sts, having 
plans prepared by F. R. Watson, archt, 
1211 Walnut St., for 5 story, 84 x 161 ft., 
concrete and brick 


Pa., Phila. — Store, Theatre and Office — 
A. M, Nagle, Windber, having sketches 
made by H. L. Reinhold, Jr., 1513 Walnut 
St., for 3° story, 40 x 150 ft., concrete and 
brick here. About $100,000. 


Pa, Williamsport—Church—St. Matthews 
Lutheran Church plans to build 2 story, 90 
x 150 ft, rein.-con., brick and stone, on 
West 4th and Poplar Sts. About $100,000 
A. M. Hall, 2015 West 4th St., member 
bldg. com. 


Md., Baltimore—Church and Parsonage— 
First United Presbyterian Church, Madison 
Ave. and Biddle St., plans to build brick 
and stone, on Liberty Height Ave. and 
Grantley St. About $150.000. 


Md., Baltimore—Schools and Engine 
Houses—Sec “Sewers.” 


N. C., Smithfield—Courthouse—Conmrs. 
Johnston Co. plan to build 4 story, 79 x 117 
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ft.. granite and Indiana limestone, tile floor 
ing, on Market St About $500,000 H 
sarton, Greensboro, archt 

s. CC. Colambia—(Offic: and Temple 
Trustees Masonic Lodge plan to build ¢ 
story, 56 x 103 ft rein.-con., brick and 
steel About $250,000 J B Urquhart 
Palmetto Bldg... archt 

Fla., Tampa— Chur: W. S. Shull, archt., 
St. Petersburg, receives bids about Dec 1 
building 90 x 125 ft. rein.-con. or hollow 
tile and brick, rein.-con ring, conerete 
foundation, on Grand ¢ il and «ed 
Sts., for ian Science Church Cost 
between § and $100,000, HL LL. Dolive 
Box 1312, chn, building comr 

Ala., Birmingham — Hliuh Schoo 
Edue. having plan prepared by PD. © 
Whilldin, archt., Tithe Guaranty Bid; for 
first unit of Central High Seh« storys 
150 x 330 ft.. on Tth Ave. betweer do and 
24th Sts. About $600,000 

Ala., Speigners—Penitentiary State Cor 
Vict Dept., State Capitol, Montgomery, plan 
to build rein.-con. penitentiary here, to ri 
commodate between 600 and 1.000) peop 
Cost between $200,000 and $500.00 Ww. J 
Feagin, dir. 

Ala., Tuscaloosa Dormitory, et State 
Building Comn., Montgomery, having plar 
prepared by DD. ©; Whilldin, areht Titl 
Guaranty Bldg., Birmingham, and open 
bids about Dee. 15, building 2 story 107 x 
’35 ft. dormitory, also first units of dining 
hall, laundry and power house, brick and 
rein.-con., for Alabama Home for Feeblk 
Minded, here Cost $110,000 and $53,000 
respectively. 

Ala., Tuscaloosa— Hospital—local Ho 
pital Comn. plans to build hospita About 


$125,000 Ss. F. Clabaugh, chn 


Miss., Leland—Churc} Baptist Chureh 


soon lets contract building 2 story, 56 x 100 
ft. brick and stone concrete foundation 
About $75,000 R. Bo Snencer, areht. and 
H J Kramer 549 (odwven § Institute 


Memphis, Tenn., associated areht 


La., Alexandria—FExchange—Cumberland 
Telephone & Telegraph Co., Carondelet and 
Povdras Sts., New Orleans, plan to build 
fireproof exchange, her: About $100,000 
Cc. A. Stair, New Orleans, genl. mer 

La.. Baton Rouge — Exchange: Cumber- 


land Telephone & Telegraph ('o., Carondelet 
and Povydras Sts., plans to build firenroof 
exchange, here. About $75,060. C. A. Stair, 
genl mer 


La,, Lake Charles—FExchange Cumber 
land Telephone & Telegraph Co... Carondelet 
and Podras Sts, New Orleans, plans to 
build fireproof exchange, here About $60,- 


000. C, A. Stair, genl. mgr 


La., Monroe — Exchange Cumberland 
Telephone & Telegraph Co., Carondelet and 
Poydras Sts New Orleans, plans to con 
struct fireproof exchange here About 
$500,000 C. A. Stair, genl. mgr 


La., New Orleans — Exchange Cumber- 
land Telephone & Telegraph Co., Carondelet 
and Poydras Sts plans to construct fire 


proof extension to present building on Car 
ondelet and Podras Sts., cost $300,000; also 
construct another new building $50,000, 
Cc. A. Stair, genl. mer 


La., Shrevepoert—F xchange—Cumberland 
Telephone & Telegraph Co., Carondelet and 
Poydras Sts., New Orleans, plans » build 
fireproof exchange. here About 275,000. 
C. A. Stair, New Orleans, genl. ms 











Tenn., Memphis—College—Presbyterian 
Church plans to build college, here About 
$1,500,000. Address A. B. Curry, 1730 East 
Glenwood St. 


0., Castalia—High School-——City voted 
$175,000 bonds to build new high school 


0., Cleveland—Store and Office—D. H 
3urnham & Co., archts., 209 South La Salle 
St., Chicago, open bids about Dee. 1, build- 
ing 17 story, 67 x 189 ft., concrete, brick, 
steel and terra cotta, concrete foundation, 
for Taylor Stores Co., Fuclid Ave About 
$1,250,000. 


0., Columbus—Schools—— Bd. Educ... Town 
and High Sts., having preliminary sketches 
made by Riebel & Sons, archts., New Natl 
Bank Blidg., for 3 grade schools, one on 
Douglas Ave., one on Avondale Ave. and 
other on Milo Ave.: each 2 story, 110 x 
200 ft., brick and concrete. About $265,000 
each. 


0., Cuyahoga Falls—High School—City 
voted $375,000 bonds to build high school. 
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Suildings (Continued) 


o., 
000 bonds to 


0., Massiton—Bank and Office—First 
Natl Bank having plans prepared by W. R. 
Powell, archt., Rose Bldg., Cleveland, for 
6 story, 40 x 144 ft.. rein.-con., brick and 
steel, rein.-con. flooring. brick and concrete 
foundation, on Main St About $300,000 
P. L. Hunt, pres. 


0., 
build 
About 


0., Vermillion—Memorial—Village voted 
$250,000 bonds to build soldiers and sailors 
memorial. 


0., West 
voted $75,000 
school. 


Kenmore—School—City voted $200,- 


build schools 


Educ 
150 ft. 


plans to 
schools. 


Niles—Schools — Bd 
two 2 story, 150 x 
$150,000, 


School—City 
new high 


Libert y— High 
bonds to complete 


0., Youngstown—Church and Community 
— Mahoning Ave Methodist Episcopal 
Church plans to construct church and com- 
munity building About $150,000 Address 
G. A. Gibson, 15 North Brockway Ave 


Community- 
Church having 


Ind., 
First 
plans 
archts 
receives 
235 ft 
concrete 
Washington 


Gary—Chureh and 

Methodist Episcopa! 
prepared by Lowe & Bollenbocker, 
108 South La Salle St., Chicago, and 
bids about Jan. 2, building 125 x 
rein -con., brick, steel and stone 
foundation, on West 6th St. and 
Ave About »650,000. 


Ind., Logansport Bank — Logansport 
Loan & Trust Co. having plans prepared by 
Arney Co., archts., 10 South La Salle St., 
Chicago, remodeling 3 story, 50 x 125 ft., 
brick and concrete. About $100,000 

Dormitory—-S E 
Remey and C. M. Agree, archts., Whitney 
Office Bldg, Detroit, open bids about Nov 
15. constructing 4 story, 60 x 200 ft., rein.- 
con., brick, Steel and stone, concrete foun 
dation About $175,000 Owner's) name 
withheld Noted Oct. 21 


Mich., Ann  Arbor- 


Church-—Central Christ- 
ian Church, c/o J. De ‘arr, member of 
official board, Putnam Ave., plans to build 
2 story, rein.-con., brick, stone and _ steel 
rein.-con. flooring, concrete foundation, on 
2nd Bivd. About $500,000 Architect not 
selected 


Mich., Detroit 


Market-—T 
having plans 
Chaffee, 


Barlur & 
prepare 

archts, 523 
100 ft., 
concrete 


Mich., Detroit 
Sons, Cadillac Sq 
by Rogers, Bonnah & 
Farwell Bldg., for 1 story, 100 x 
brick and steel, rein.-con. flooring, 
foundation. About $75,000. 


Mich., Detroit Detroit Art 
Ave. and Hastings St., 


Museum, Jefferson 

plans to build 1 and 2 story, 150 x 300 ft., 
marble. on Woodward, Kirby, Farmsworth 
and John Sts About $2,000,000 Archi- 
tect not selected 


Museum- 


Detroit— Office Ba Educ., 50 
Bway. Ave., plans to build 20 story, 100 x 
100 ft.. rein -con., brick and steel, rein.- 
con flooring. concrete foundation, on 
Gratiot and Library Aves About $1,000,- 


o00 Architect not selected 


Mich., 


oO.) 


(Detroit P - 
Hospi- 


Osteopathic 
3rd St., 


Mich., Highland Park 
Nurses’ Hom Detroit 
tal, Highland Ave. and having plans 
prepared by M. R. Burrowes, archt., 435 
Woodward Ave., Detroit, for 3 story, 32 x 
100 ft.. rein.-con., brick. steel and stone, 
concrete foundatipn, on Highkdnd Ave 
About $75,000 


Lansing Ag- 
preliminary 
Pond, archts., 
for rein.- 
$500,000 


Mich. 
ricultural 


Lansing—( lubhouse 

College having 
sketches made by Pond & 
64 East Van Buren St., Chicago, 
con., concrete foundation. About 


-Masonic Lodge, 
John R. St., 


Mich., Redford—Templ 
c/o G. W. Graves, archt.. 43 
Detroit, having plans prepared for 3 story, 
60 x 100 ft., rein.-con.. brick and _ steel, 
rein.-con. flooring, concrete foundation, on 
Grand River Ave About $75,000. 


Mich... Royal Oak—Bank, Stores and Of- 
fices—First Commercial Bank plans to build 
2 story. 62 x 116 ft About $200,000. F 
D. Madison, archt 


Ba 
school 


Educ. soon 
About 


M., Chatsworth—School- 
receives bids building 
$160,000 


m™.. Chicago—Bank and _ Office—Lake 
Shore Trust & Savings Bank, having pre- 
liminary plans prepared by Marshall & Fox. 
arehts., 721 North Michigan Ave. for 6 
story, on Michigan Ave. and Ohio St 
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DL, Chicago—Bank and Office—Sheridan 
Trust & Savings Bank, Bway. and Lawrence 
Ave., having preliminary plans prepared by 
Marshall & Fox, archts, 721 North Michi- 
gan Ave. for 10 story, on Bway. and 
Lawrence Ave. Noted March 11. 


Ill, Chicago—Chuch 
—Evangelical Lutheran Lmmanuel Church, 
c/o E. E. Hall, archt., 123 West Madison 
St., having plans prepared for 1 and 2 story, 
123 x 210 ft., rein.-con. and brick, rein. 
con. flooring, concrete foundation, on Ellen= 
dale and Greenview Aves. About $400,000 


Ill., Chicago—Club—Chicago 
Club, 410 South Michigan Ave., having pre- 
liminary sketches made by Pond & Pond, 
archts., 64 Kast Van Buren St., for 9 story, 
104 x 120 ft., rein.-con. and steel, rein.-con. 
flooring, concrete foundation, on 1lith St. 
between Wabash Ave. and Michigan Ave. 
About $1,100,000 


Ill., Chicago—Field House—A. N. Rebori, 
archt., 410 South Michigan Ave., opens bids 
about Nov. 15, building 2 story, 80 x 120 
ft., rein.-con., steel, brick and stone, rein.- 
con. flooring, concrete foundation, in Lin- 


coln Park, for Lincoln Park Bd About 
S1ooleoa, 


and Social Center 


Womens 


I., Chicago — Home — A. S. Alshuler, 
archt.,, 28 East Jackson Bilvd., open bids 
about Dee. 1, building 3 story, mill con- 
struction, concrete foundation, for Orthodox 
Jewish Home, 1648 South Albany Ave. 

Hil, Chicago—Juvenile Home—Cook Co., 
c/o KE. E. Hall, areht., 123 West Madison 
St., having preliminary plans prepared for 
3 story, rein.-con. and brick, rein.-con. floor- 
ing, concrete foundation, on Roosevelt Rad 
and Ogden Ave. About $600,000, 


HL, Willmette—School—W. H. Pruyn, 
Jr.. archt 122 South Michigan Ave., Chi- 
cago, opens bids about Jan. 1, building 2 
story, 100 x 100 ft.. conerete and brick, 
concrete foundation, for St. Francis Navier 
School About $100,000 Bids will be re- 
ceived from selected contractors only 


Wis., Beaver Dam—School—St Peters 
Church had plans prepared and opens bids 
about Jan. 1, building 2 story, 130 x 140 ft., 
brick and tile. rein.-con. flooring, concrete 
foundation About $75,000 FE. L. Kronen- 
berg, Slichter Bldg... Madison, archt 


Wis., 
having plans 


Educ. 
Alban, 


Lake — School — Ba 
prepared by W. L 
areht., 347 Endicott Bldg., St. Paul, Minn., 
for 2 story, rein.-con. and brick, brick foun- 
dation About $75,000 BE. Enderbohn, clk. 


Clear 


Wis., Cleveland—Church and Parsonage 
Cleveland Lutheran Church, c/o Juul & 
Smith. archts.. Imig. Bldg., Sheboygan, hav- 
ing plans prepared for 2 story, 55 x 104 ft., 
brick, rein.-con. and tile, concrete founda- 
tion, on Main St., here Cost between $75.,- 
Ooo and $80,000, 


Wis., 
Theatre 


Clintonville — Theatre — 
plans to build 14 
ft.. brick, rein.-con, tile and stone, brick 
foundation .on Main St. About $75,000 
D>. T. Hobson, mer Architect will be 
lected soon 


Royal 
story, 60 x 180 


se- 


Wis... Schools— 

Dec. 
grade 
addition to 
steel, con- 


Merrill—Grade and High 
Secretary Bd. Educ. opens bids about 
15, building 2 story, 40 x 175 ft 

school and 2 story, 75 x 120 ft 
high school, rein.-con., brick and 
crete foundations About $260,000 Park- 
inson & Dockendorff, Linker Bldg, La 
Crosse, archts. and engrs Noted Sept. 30, 


Wis., Milwaukee— Theatre W. J. Sarres, 
221 Grand Ave., having plans prepared by 
Rosman & Wierdsma, archts. 424 Jefferson 
St.. for 1 story, 62 x 134 ft.. brick, con- 
crete and steel rein.-con. flooring, concrete 
foundation, on 35th and Lisbon Sts. About 


$75,000 


Milwaukee—Theatre—T. Saxe, 160 
having plans prepared by M. Tull- 
archts., 425 East Water St.. 

story, concrete, rein.-con. 
rand Ave About $100,000 


Wis., 
Sth St.. 
gren & Sons, 
remodeling 
flooring. on 


> 
G 


Wis., Oconomowoc—Theatre and Office— 
P. Benzel and A. Fisher Co. having plans 
prepared by A. C. Clas, archt., 445 Mil- 
waukee St., for 2 story, 68 x 115 ft.. brick, 
rein.-con. and steel, brick foundation, on 
5th St. About $100,000, 


Wis., Racine—Church and School—wW. C. 
Weeks, archt., 730 Ontario Ave., Sheboygan. 
opens bids about Jan. 15, building 1 and 2 
story, 92 x 107 ft., brick, rein.-con. and 
steel, brick foundation, on Albert St., here. 
for Trinity Lutheran Church. About $125,- 
ann F. L. Eseman, rector. 


Vol. 85, N 


Wis., St. Croix Falls—School—}, 
Training School Assn., Balsam La! 
plans prepared by W. L. Alban, arc} 
Endicott Bldg., St. Paul, Minn., for » 
57 x 99 ft., rein.-con. and brick, her: 
$75,000. G. Chadwick, supt. 


Ft, Dodge—Hospital—Prv 
Chureh Organization plans to buil 
pital About $75,000. 3. M. Osge 
terested. Architect not selected 


Ta., 


la., Tonda—Church and School—st 
face Roman Church having plans pr: 
and receives bids in spring remodeli: 
building addition to school and jy 
new chuch About $90,000. Slifer & 
hamson, 591 Endicott Bldg., St. Paul. 
archts, 


W alcott—School— Bd. 
prepared by W. L. Pedicord, 

Falls, for 2 story, rein.-con., } 
tile. About $75,000. H. Schr 


Ia., 
plans 
lowa 
and 
secy 


Educ. | 


Ia., Waterloo—School- 
plans prepared by M. B. Cleveland, a; 
601-5 First Natl Bank Bidg., for 2 st 
brick, rein.-con. and tile. About €115 


W. H. Brunn, 207 East 5th St., secy. N 
Oct. 7 ; 


-Ba. Educ. } 


Minn Albert Lea — Church — } 
Lutheran Congregation, c/o M. Anders 
pres. Bldg. Com., having plans prepared 
Slifer & Abrahamson, archts., 595 Endicn: 
Bldg., St. Paul, for 100 x 116 ft. rein.-: 
and brick. About $100,000. Noted Aug 


Minn., Minneapolis—M usic—State I 
Control, c/o D. F. Mullen, seey., Capit. 
St. Paul, rejected bids Oct. 28, for build 
* story, 95 x 160 ft. rein-con., brick 
State University campus, hi 
21. 


stone, on 
Noted Oct 


_ Minn., Minneapolis—Office, ete.—D. H: 
722 6th Ave. N.. having plans prepared | 
P. Crosier, archt., 3725 Dupont Ave. S.. fo 
2 or 3 story, 65 x 65 ft. rein.-con. and by 
office and warehouse on 7th Ave. anc 
St. N. About $75,000. 
Minn., Pipestone 
w Funk, clk., 
About $75,000 


Hospital—City, c/o & 
plans to build hospit 
Architect not selected 


Ba Kadu 
story, 150 x 250 ft 
About $300,000 eact 


Virginia Schools — 
build two 2 
rein.-con. and brick 


Rh. G. MeGhee, chn. Architect not 


Kan., Beverly—High School—Ba 
having plans prepared by Mann & 
archt., 722 Rorabaugh Wiley 
Hutchinson, for 2 story, 82 x 121 ft., 
and rein.-con. About $90,000. 


Kan., MePherson—Chiurch—Chureh © ot 
The Brethren having plans prepared by 
Shepard & Wiser, archts., 302 R. A. Lang 
Bldg., Kansas City, Mo., for a 1 story, ste+ 
and brick, rein.-con. fiooring. Abo 
$100,000 


plans to 


select 


Edu 


(ero\ 


Neb., Schuyler—Courthouse—Comrs. (vo 
fax Co. will let contract in January, build 
ing 4 story, 70 x 90 ft., brick, stone an 
cement. About $166,000. J. L. Woods, cll 


Neb., Thedford — Courthouse — Com: 
Thomas Co. having plans prepared by © 
J. Bowell, archt., Grand {sland, for 2 sto: 
60 x 80 ft.. rein.-con., brick and Bedford 
stone. About $125,000, C. W. Bivens, aud. 


N. D.. 
rein.-con., 
$275,000 


Fargo—yY. M. C. A. 
brick and stone, on 


plans to bu 
I St. About 


Mo., Clayton—School—Chaminade Colles 
plans to build brick and concrete, on Derr 
Ra. About $200,000. V. J. Klutho, Syn: 
cate Trust Bldg., St. Louis, archt 


Tex., Dallas—Church—Oak Cliff Ist Bap 
tist Church, 9th and Ewing Sts., had plans 
prepared by W. H. Reeves, archt., 900 Eas! 
Sth St.. for 1 story, concrete and bric! 
concrete and brick foundation. About $75 
000. B. O. Howell, pastor. 


Tex., Dallas—Hospital—-Baptist Memori 
Sanitarium, Junius and College Sts, h 
plans prepared by C. D. Hill & Co., archt 
Southwestern Life Bldg., for 5 story, 10° 
120 ft. hospital for women and childr 
also dispensary to care for 300 to = 
patients daily, rein.-con. and brick, r¢ 
con. flooring, concrete and brick fou 
tions. About $800,000, 


Tex., Dallas—Hospital—City and Dalias 
Co. having plans prepared by H. M. Greens, 
areht., North Texas Bldg., for hosp 
About $450,000. City voted $225,000 bonds 
for project. County has been requested to 
vote like amount. F. W. Wosrencr: ft, 
mayor. 
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rex., Dallas—Hospital—Federal Jewish 
rities, 1814 Ashland Ave, raising $1,- 
000 funds to build hospital. A. L 
mer, chn. Architect not selected. 


rex., Denison—Bank and (ffice—State 
1. Bank, 300 West Main St., plans to 
d 7 story, 100 x 110 ft. rein.-con., brick 
steel, rein.-con. flooring, brick and con- 
te foundation, on Main St. About $450,- 
) Architect not selected. 


\riz., Phoenix—City Hall—City election 
jv. 27, to vote on $150,000 bonds to im- 
»ve and build addition to city hall. 


\riz., Phoenix—Fire Stations——City elec- 
in Nov. 27, to vote on $65,000 bonds to 
iild@ and equip fire stations. 


Wash., Seattle—Church— Westminster 
resbyterian Church, Bway, and East Co- 

mbia St., plans to build 1 story, 120 x 145 
ft. brick, on Harvard and Howell Sts. About 
$128,000. R. H. Orr, 1301 Van Nuys Bldg., 
jos Angeles, archts. Noted Feb. 19. 


Col, Denver — Schools — Denver School 

Dist. voted $2,000,000 bonds to build and 
mprove various school buildings Noted 
Sept. 16. 


Col, Monte YVista—Schools—City voted 
$100,000 bonds to build schools. 


Cal., Los Angeles—Gymnasium—Bd. 
Isduc. having plans prepared by H. C 
Howard, archt., for gymnasium at Lincoln 
High School. About $100,000. 


Cal, National Ctty—High School—Na- 
tional City, Chula Vista, Bonita, Otay, 
Oneonta, Monument and Highland voted 
$172,000 bonds to busld union high school. 
T. C. Kistner, Central Mortgage Bldg., San 
Diego, designing arch. 


Que., Montreal—College—Governors _ of 
MacGill Univarsity, Sherbrooke St. W.. 
plan to build extensions to following build- 
ings: arts, cost $300,000, mining and elec- 
trical $500,000, pathological $460,000, bio- 
logical $325,000, library $200,000, physics 
$250,000 and commerce $250,000. 


B. C., Victoria — Theatre — United 
Theatres Ltd., 719 Seymour St., Vancouver, 
plan to build rein.-con. and. steel, here. 
About $300,000. C. H. Grane, Dime Bank 
Bldg., Detroit, Mich., archt 


S. A. Peru, Lima—Oftice—All Amer. 
Cables, 89 Broad St.. New York City, had 
plans prepared by Lockwood Green Co.. 
archts., 101 Park Ave., New York City, for 
2 story, 75 x 175 ft. brick _and stone, con- 
crete foundation. About $150,008. 


BIDS DESIRED 


R. I., Newport—-School—T. S. L. Weaver, 
archt., 14 Cranston Ave., receiving bids 
building 2 story, concrete, brick and steel, 
rein.-con. flooring. concrete foundation, on 
Bway. and Vernon St., for School Comn 
About $160,000. Noted Sept. 16. 


Conn., Goodyear (Killinely P O.)—Schoo! 

Killingly Twp. School Comn. receiving 
bids building 2 story, 90 x 150 ft Cost to 
exceed $100,000. H. L. Reinhold, 1513 Wal- 
nut St., Phila., archt. Noted Sept. 23. 


Conn., Middletown—Hospital—Buck & 
Sheldon Ine., archts., 60 Pospect St, Hart- 
ford, receiving bids building 3 story, 40 x 
108 ft., conerete, brick and steel addition, 
rein.-con. flooring, concrete foundation, for 
Middlesex Hospital, 28 Crescent St. About 
$250,000. Noted June 17. 


N. J., Atlantie City——Fire House—Until 
Dec. 6, by city, building 3 story, brick and 
stone, brick foundation. About $250,000 
Noted Nov. 4. 


0., Piqua—-School—Until Dee. 1, by Bd. 
Buc, R. F. D. 2, building 2 story, 10 room, 
87 x 92 ft. brick, in Springfield Twp., near 
here. About $100,000. J. G. Saunders, clk. 
Hall & Lethley, 807 Fairbanks Bldg., 
Springfield, archts. 


_Mich., Birmingham—School—Until Nov. 
15, by Baxter, O’Dell & Halpin, archts., 
1024 Hammond Bids. Detroit, constructing 
- story, 128 x 165 ft. rein.-con. and brick, 
rein.-con. flooring, concrete foundation. on 
o_o St. and Oakland Ave., here, for Bd. 
cduc. 


Mich,, Detroit—Engine House—Until Nov. 
15, by Fire Comn., c/o Spier & Gehrke, 
archts.. 310 Park Bldg., constructing 2 
story, 60 x 63 ft., rein.-con. brick and steel, 
rein.-con. flooring. concrete foundation, on 





Seven Mile Ra. and John R. St About 
$75,000 


Mich., River Rouge—High School—Until 
Nov. 15, by Bd. Educ. and Van Leyen. 
Schilling, Keough & Reynolds, archts., 556 
Cass Ave., Detroit, building 3 story, rein.- 
con., brick, steel and stone, rein.-con. floor- 
ing, concrete foundation, on Dearborn Rd 
here. About $750,000. Noted March 4 





il., Chicago——Oftice—A Ss Alshuler, 
archt.. 28 Mast Jackson Ave., receiving bids 
building 7 story, 80 x 140 ft. mill con- 
struction, concrete foundation, on Morgan 
and Van Buren Sts., for (* K. Spry, c/o 
architect 


HL, Chieago — Office —-G aiver & Dinkel- 
berg, archts., 80 Kast Jackson Bivd., receiv 
ing bids building 18 story, 80 x 100 ft., con- 
crete, brick and steel, concrete foundation, 
at 14-20 Adonis St. here, for J. Strok, De- 
troit, Mich. About $1,200,000. 


I., Chicago—Synagogue—Levy & Klein, 
archts., 111 West Washington St., receiving 
bids building 1 story, 126 x 165 ft., mill 
construction, concrete foundation, on Wash- 
ington Blvd. and Karlov Ave., for B'nai 
Abraham Zion Congregation, ¢/o architects 
About $250,000 


Il., Chicago—Temple—Hyde & Brown, 
archts., 8 South Dearborn St. receiving 
bids building superstructure for 4 story. 125 
x 200 ft. rein.-con. and stone, concrete 
foundation, at 6107 Cottage Grove Ave., for 
Masonic League. About £756,000. Noted 
July 15 


Tll., Milledgeville Schoo|l—Ashby, Ashby 
& Schulze, archts.. 178 West Jackson St., 
Chicago. receiving bids building superstruc- 
ture of 2 story, 80 x 134 ft.. rein.-con. and 
brick, rein.-con. flooring. for Bd. Educ. 
About $140,00. 


Wis., Webster—-High School—Until Jan. 
2, by Bd. Educ., building 2 story, 160 x 175 
ft., brick, rein.-con. and steel, rein.-con 
flooring. concrete foundation. About $175. 
000 E. J. Hancock. Lyric Bidg., Eau 
Claire, archt. and engr. Noted Sept. 30. 


Ta., Pocahontas——Court House—Until 
Nov. 23 (change of date). by C. Gilchrist, 
aud. Pocahontas Co., building 2 story, 80 
x 125 ft., brick, rein.-con. and stone. About 
$400,000. Proudfoot, Bird & Rawson, 810 
oe Bidg., Des Moines, archts. Noted 
Oct. 28. 


Minn., Long’ Prairie--Until Nov. 16 
(change of date). by Bd. Kduc.. c/o W. M. 
barber, secy., building 2 story, 75 x 160 ft. 
rein.-con., brick and stone. About $200,000. 
Cc. H. Parsons, 600 Builders Exch. Minne- 
upolis, archt Noted Nov. 4 


Minn., Aitkin—High School—Until Jan 
2. by A. Jareb, clk. Bd. Edue., building 2 
story, 102 x 125 ft.. brick. concrete and 
steel, rein.-con. foundation and _ flooring 
About $175,000 H. S. Swanson, Crosby, 
archt. and engr 


Col., Johnstown—High School—Until Dee. 
1, by Bd. Educ., building 2 story. 130 x 150 
ft.. concrete and steel, rein.-con. flooring, 
concrete foundation, About $150,000. Mont- 
joy, French & Frewen, Chamber of Com- 
merce Bldg., Denver, archts. Noted Oct. 28. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Me.. Auburn—Y. M. C. A.. 2 West 45th 
St.. New York City, let contract construct- 
ing brick and stone building, to F. A. Rum- 
ery Inc., 21 Portland St.. Portland. About 
$250,000. Noted Aug. 19. 


* Mass., Brookline (Boston P. 0.)—Hotel 
—C. A. Newhall, 18 Tremont St., Boston, 
will build 8 story, conrete, brick and steel, 
rein.-con. flooring. concrete foundation, on 
Beacon and St. Paul Sts. About $1,500,000 
Work will be done by day labor 


Mass., Springfield—H igh School—Bad 
Educ. received bid Nov. 3. building 3 story, 
concrete, brick and steel, rein.-con. floor- 
ing, concrete foundation, on State St., from 
A. E. Stephens & Co., 318 Main St., $914.- 
000. Noted Oct. 14 


*R. LL, Providence—School—City let con- 
tract building 3 story, concrete, brick and 
steel, concrete foundation, on Jastram St., 
to Interstate Constr. Co., 29 Weybosset St. 
About $82,700. Noted Oct. 28 

*N. Y., Brooklyn—Bank and Office— 
State Bank, 363 Stone Ave.. let contract 
building 4 story. 50 x 100 ft., brick, steel 
and stone, concrete foundation, on Pitkin 
and Stone Aves., to J. Schaefier, 5 West 
31st St.. New York City. Noted April 29. 
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*N. Y¥., New York—Bank——Liberty Natl 
Bank, 120 Bway., let contract altering brick 
and stone, at 100 Bway., to Thompson-Star 
rett Co, 49 Wall St.. New York City About 
$400,000 


*¥N. Y¥.. New York—Exchange—New 
York Curb Market Assn., Wall St, let con- 
tract building brick, steel and stone, brick 
foundation, on Trinity Pl.. to Thompson- 
Starrett Co., 49 Wall St About $759.000 
Noted Jan. 8 


*N. Y., New York—Hospital—Broad St 
Hospital, Broad St will build 11.) story 
brick, steel and stone addition, concrete 
foundation, on Broad and South Sts. About 
$500,000 Work will be done by day labor 
under supervision of W. N. Smith, archt 
and engr., 101 Park Ave 2 

*N. Y., New York—Loft—A. W. Tams, 
c/o J. F. Nitchie, archt., 63 Park Row, let 
contract building 6 story, 50 x 100 ft, 
brick, steel and stone, concrete foundation, 
at 318 West 46th St. to Maxis Eng. & 
Constr. Co.,, 26 Court St., Brooklyn About 
Fp50.000 


¥N. Y., Tarrytown—Mausoleum—J I) 
Rockefeller, 266 Bway., New York City, let 
contrat building stone, concrete foundation 
at Sleepy Hollow, to Presby Coykendal 
Co.. 11 East 47th St.. New York City. About 
£250,000 


*¥N. 4J., Newark—Post Office-—-Gross & 
Gross, 128 Market St., will build 1. story, 
55 x &7 ft.. terra cotta, on Roseville and 
7th Aves About $75,000 Work will be 
done by day labor Above building to he 
leased to Post Office Dept 


*Pa., Hollidaysburg—C lubhouse Blair- 
mont Country Club let contract building 2 
story. 40 x 175 ft.. brick, at Sylvan Hills, 
north of here including laying out golf 
course and excavating, to A. L. Anderson & 
Bros., Inc.. Altoona Trust Bldg., Altoona 
About $100,000 


*¥Pa., Sewickley—Mausoleum—H. R. Rea, 
Sewickley Heights, let contract building 
stone, concrete foundation, on Sewickley 
Heights, to G. A. Shedden Co... 62 West 45th 
St.. New York City About $150,000 


*Md., Baltimore—School—City let con 
tract building P. S. 76. 3 story. 76 x 271 
ft.. with 50 x 241 ft. ell, brick and terra 
cotta. on Fort Ave. and Latrobe Park. to 
Standard Constr. Co.. 1713 Sansom St, 
Phila. About $495,000 Noted Nov. 4 


*Tenn., Sevierville—Dormitory—Murphy 
College let contract building 2 story, 60 x 
100 ft. concrete and brick, to McMahon & 
McMahon Sevierville About $160,000 
Noted May 30 


*0., Elyria—School—Bd. Educ. let con- 
tract building 2 story, 98 x 200 ft., rein.- 
con., brick and steel, rein.-con. flooring, brick 
and concrete foundation, on Gulf Rd and 4 
Ohio St to Drummond-Miller Co., 4500 
Euclid Ave., Cleveland. About $300,000 
Noted Nov. 4 


*Mich., Detroit—Bank—Bank of Detroit, 
Fort St., let contract building 3 story, 50 
x 140 ft., rein.-con., brick, steel and stone, 
rein.-con, flooring, concrete foundation, on 
Fort St.. to Hazleton & Clark. Book Bldg. 
About $300,000. Noted Aug. 12 


Bow 


PaReanisa me piinion 


*Mich., Detroit—Hotel—S. Plotkin. c/o 
M. H. Finkel, archt., 333 Majestic Bldg., 
will construct 4 story, 100 x 100 ft., brick 
and steel, brick foundation, on Montcalm 
St. About $125,000 Work will be done 
by day labor Noted Aug. 12. 


* Mich., Detroit—Mercantile—Crowley, 
Milner Co., Farmer St., let contract build- 
ing 2 additional stories, 95 x 200 ft., rein.- 
con., brick and steel, rein.-con. flooring, to ca 
Bryant & Detwiler, Dime Bank Bldg. About ai 
$200,000. Noted Aug. 19. ¥ 


*&Mich., Detroit—Schools—Bd. Educ., 50 
Bway., let contract building addition to 
school on Abbott St., to A. W. Hutche, Ford 
Bidg., $217,213; addition to Marxhausen 
School, on Warren Ave., to F. N. Cooper, 7 
Penobscot Bldg., $190,000; addition to Ma- leg 
jeska School on Trombley and St. Aubin ia 
Aves., to Brayton Eng. Co., 907 Kresge Ya 
Bldg., $195,733. Noted Oct. 28 


*Il., Chicago—Bank—West Town State 
Bank, 2354 West Madison St., let contract 


SE a nent Mims ste 


— 


building 3 story, 25 x 125 ft., rein.-con. and ‘ 
brick, rein.-con. flooring, concrete founda- 9 
tion, at 2352 West Madiacn St., to J. W. ei 
Kinnare, c/o G. H. Grussing, archt., 154 1 
West Randolph St. About $85,000. ih We 
*Ill., Chicago—Sales, etc—J. F. Marz, i 


5131 Bway., let contract constructing 1 
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150 ft., 
service 
& WwW 
About 


suildings 


story, 50 x 
sales and 
tion, to B 
Salle St 


*Iil., 
Ittner, 


rein.-con 
Station 
Constr 


$100,00 ) 


Granite City—High School--N. B 
archt, Bd. Educ. Bidg., St Louis, 
Mo., let contract to R B. Higgins B & C 
Co 1143 Childress Ave St. Louis. Mo., 
building 2 story, 125 x 234 ft.. concrete and 
brick, concrete foundation, on Alton High- 
way, for School Bd. About $222.000. Noted 


eoce 
Sept. 


*IlL., Jacksonville 
let contract building 
brick, to J. De Goveia 


* Wis., 


son C'o., 


and brick auto 
concrete founda- 
Co 10 South La 


Lodge B. 
story. 63 x 
Jacksonville. 


P. © B&B. 
106 ft., 


Manitowoc—Offic 

719 Chicago St., let contract build 
ng 2 story, 50 x 100 ft brick. rein.-con 
ind steel, brick foundation, on Buffalo St. 
to T. J. Sporer, 8th St About $75,000, 


*Wis.. Two 
ury Troop, c/o 
structing story, 41 x 100 ft brick, rein 
con ind)» stucco armory ind) = community 
building, brick foundation, on North 8th St, 
to H V. Hortting, Inc, Dempsey PBldg., 
Manitowo About $75.000 


Plumb & Nel 


ete.—Cav 
contract con- 


Rivers—Armory 
N. Nash, let 


Chicago & 
kson Pivda., 


Wis., Wonewoe — Depot 
Northwestern Ry., 226 North Jac 
Chicago, let contract building story, 60 
x 98 ft.. brick, rein -con. and steel, concrete 
foundation, on Main St here. to EL R 
Herman & Son 1412 Hamilton St Mani- 
Lowoc About $75,000 
Keduc. 
260 ft.. 


Dodge—High Schoo! 3d 
eontract building 190 x 
brick, rein.-con., tile ami! stone, to Mad- 
son & Peterson, 646 Builders Exch., Minne- 
ipolis, Minn., $645,300 Noted Oct. 7. 


*xla., Mason City—Hote!—-G. Worden, c/o 
Chamberlain Hotel 7th and Locust Sts., 
Des Moines, let general contract remodel 
ng hotel, here, to J. Maine & Sons. 119 

W., Des Moines; heating rma 
plumbing, to Ft Dodge Plumbing & Heat 
Ft. Dodge Total F200, 000 


wia., Ft. 


story 


Sth St, 
ng Co 


xIa., Thurman 
contract building 
Pearl St, 


E7500 


cost 


School Ba 
school, to J. S 
Council Bluffs 


Educ. let 
Ciebuhr, 
\bout 


Store, ete Ss 


*™Minn., Albert Lea 
. South Bway will 


Chamberlain Co 
build 3 story, 25 x 146 ft., rei 
brick addition About $75,001 
he done by day labor 


Paul—Theatre and 
Ene@ler, 2511 University Ave., let contract 
building 2 story, 80 x 125 ft. brick and tile 
on Rice St. near Manitoba St to A. H 
Heimbach & Co. Ini 1611 University Ave 
\bout $75,000 


n -con 


Work will 


* ™Minn., St. Store \ 


Church Roman 
contract build- 
ind stone to 
Bank Bldg., 


*s. D.. Rik 
Catholic Church let 
ine 46 x 148 ft 
Co 


Point 

general 
rein.-co1 
406 United 
About $63 


Keefe Constr 


Sioux City, Ta 


*xCol., Denver——lligh 
general contract building 2 
ft. rein.-con., brick 
concrete foundation, on South Washington, 
South Pearl, Beard and Cedar Aves., to 
Simpson & Sullivan Inter State Trust 
Bldg About $400,000 


* Wash., 
ephone & 
Francisco, let 
work, plumbing and 
111 x 120 ft.. brick 
\ve. and Seneca St 
& Eng. Co., 


aon 


School—City let 
story, 125 x 350 
and terra cotta, 


steel 


Tel- 


Seattle—FExchange—Pacific 
, San 


Telegaph Co Grant St 
contract (exclusive of steel 
heating) for 10 story 
and terra cotta, on 3rd 
here, to Sound Constr. 
Lowman Bldg About $1,000,000, 


Federal Government Work 


PROPOSED 

Me., Bar Harbor—Radio 
4332—Rureau Yards & Docks, 
Wash., D. C., plans to construct 


WORK 


Building 
Navy 
here 


Spec 
Dept., 


Prices Neck — Radio Barracks — 
Yards & Docks, Navy 
plans to build, here. 


R. 8. 
Spec. 4331—Bureau 
Dept., Wash., D. C., 


—Steel Radio 
Yards & 
plans to 


N. W., BE. £,. Amagansett 
Towers—Spec 4335 jureau 

Decks, Navy Dept., Wash., D. C 
build two steel radio towers, here 


Va., Quantico — Building and Improve- 
ments—Spec. 4334—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., plans to improve 
here (large 


and construct buildings 


tract) 


con 


Wash., Keyport—Driving and Casing Two 
Wells—-Spec. 42330—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., plans, here 

Wash,., Puget Sound—Magazine 
ete. —S pec $332-—Bureau 
Navy Dept., Wash., D.C 
magazine building and 


(large contract) 


Building, 
Yards & Docks, 
, plans to construct 
railroad track, here 


BIDS DESIRED 


Mass., Boston-——Incincrator 
Nov. 17, by L. M. Bullock, constr. quarter- 
master, Coast Defenses, Room 102, army 
Supply Base, furnishing labor and material 
building incinerator plant, at Ft. Warren, 
Boston Harbor 


Md., Aberdeen—Steel 
Nov 18, at 
master, 


Plant—Until 


Hangar, ete.—Until 
office of Constructing Quarter- 
Proving Ground, building steel 
hangar for airship, boiler house, generator 
house, ete ; advertised in this issue. Noted 
Sept 16 

Md., Annapolis—Repainting Structure— 
Spec 329—-Until Nov 24, by Bureau 
Yards & Docks, Navy Dept., Wash. D. C 
repainting quarters for officers in 
chief petty officers, operators, 
garage locker, power house, water tank, 
flag pole, ete, at Naval High Power Radio 
Sta., Greenbury Point, here; $10 deposit re- 
quired for plans and spec. Noted Nov. 4. 


Spec. 4266— 
Yards & Docks, 
instaHing, here; 
plans and spec. 


charge, 
ete., also 


Va., Quantico—Incinerator 
Until Nov. 24, by Bureau 
Navy Dept, Wash., D. C, 
$10 deposit required for 
Noted Aug 19 


S. C., Charleston—Imnroving Boiler Plant 
— Spec. 4252 —Until Nov. 24, by Bureau 
Yards & Docks, Navy Dept.. Wash., D. C., 
improving, here, $10 deposit required for 
plans and spec Noted July 29 


Fla., Pensacola—Removing 
4314—Until Nov. 24. by 
Docks, Navy Dept, Wash., 
here $10 deposit required 
spec Noted Oct. 28 


o., Cincinnati Altering Attendants 
Quarters, ete.—Until Nov. 17, at office of J. 
A. Wetmore, superv. archt., Treas. Dept., 
Wash., D. C, altering and repairing atten- 
dants quarters and building new composi 
tion floors and base, at U. S. Marine Hos- 
pital, here 


Ill., Springfield 
Until Nov. 24, at 


Mast—Spece. 
Bureau Yards & 
D. C., removing, 
for plams and 


—-“Lighting. Wiring, ete — 
office of J. A. Wetmore, 
superv. archt. Treas. Dept., Wash., D. C., 
for lighting, conduits and wiring changes 
in Post Office and Court House, here 


Cal., San Diego — Refrigerating FEquip- 
ment—Spec. 4303—Until Dec. 1, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
furnishing, here; $10 deposit required for 
plans and spec Noted Oct. 14. 


PRICES AND CONTRACTS 
(*x Indicates 


* Mass., Chelsea—Macacdam Roads, etc.— 
Spec. 4284—Bureau Yards & Docks, Navy 
Dept.. Wash, D. C, let contract building, 
here, to M. Seretto, 3 Tremont Row, Bos 
quired for plans and spec Noted Nov. 4 


*kK. -L., Newport 
Spec. 4090—Bureau 


AWARDED 


award of contract) 


Piers and Dredging— 
Yards & Docks, Navy 
Dept.. Wash. D. C., Iet contract building 
new pier and extending 2 piers, at Goat 
Island, here, to Booth & Chase, Ine., 29 Bed- 
ford St., Fall River, Mass., $71t.967 (210 
days) 


*K. T., Providence—Dredgine-—U. S. En- 
gineer let contract dredging in Stanford and 
Norwalk Harbors, here, to J. S. Packard 
Dredging Co., 1004 Turks Head Bldg., $107,- 
000 Noted Nov, 4. 


R. LL, Providence—Remodeling Custom 
House and Post Office Treas. Dept., 
Wash., D. C., received bids Oct. 27, re- 
modeling, here, from M. Serreto, 3 Tremont 
Row, Boston, Mass., $87,500; R. M. Kearns, 
692 Washington St... New York City, $119,- 
555: King Lumber Co., Charlottesville, Va., 
$119,800 Noted Oct. 7 


*N. Y., Buffalo—Registry Room—tTreas. 
Dept... Wash., D. C, let contract enlarging 
registry room in Post Office, here, to White 
Mantle & Tile Co., Buffalo, $6,900. Noted 
Oct. 14. 


*N. J., Sandy Hook (Ft. Hancock P. 0.) 
—Barrack Buildings—Spee. 4275—Bureau 
Yards & Docks, Navy Dept, Wash., D. C., 
let contract constructing, here, to estate 
of J. Bauer, 388 Wallabeut St., Brooklyn, 
N. Y., (1) $8,148, and unit price under (3) 
also accepted 


*D. C., Wash.—Foundation and Coping 
for teflecting Pool—Col. Ridley, Pub. 
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Bldgs 
dation 
flecting 
te C. 
Noted 


& Ground, let contract buildir 
and substructure of coping 
pool, in West Potomac Par 
Tompkins, 1812 Park Ra, 
Oct, 28. 


*D. C., Wash.—Switchboard Feed 
els—U. S. Engineer let contract fur 
2 switchboard feeder panels, to Ca 
Mace Eng. Co., 18 Tremont St 
Mass., $723 


tev. 
Va., Norfolk—Quay Wall 

Bureau Yards & Docks, Navy Dept., 
D. C., received bids Oct. 27, build 
Navy Yard, here, (1) work complet: 
taymond Concrete Pile Co., 921 \M 
Bldg., Baltimore, Md... (1) $327,321 
days). (2) $325 and $275, (3) ada 
duct $20, (4) add $1, deduct $0 20 
$100, deduct $50, (6) add $175 
$0.35; H. P. Converse & Co., 31st St 
Colonial Ave., (1) $321,500 (300 days) 
$415 and $415, (3) add $36, dcdnet 
add $0.75, deduct $0.05, (5) ada $75. a 
$25, (6) add $1.26, deduct $010. M 
Contg Co. 1415 Fidelity Bldg. Batt 
Ma., (1) $341,000 (360 days), (2) $476 
add $50, deduct $10. (4) add $080 
$0.10, (5) add $80, eeduet $35 if) 
$9.80, deduct $0.40. Noted Oct. 14 


*W. Va., Wheeling—Conduit and W 
Changes—Treas. Dept , Wash., D.C. let 
tract installing conduit and making c} 
in wiring in Post Office, to D. ©. Rar 
Eureka Springs, Ark, $2,937 


*xW. Va., Wheeling—Water Pi; 
Treas. Dept, Wash., D ¢.. let contract 
stalling new water pipe in Post Office, he: 
to W. Wilby. Selma, Ala, $4,535 (90 d 
Noted Oct. 28. 


* Mich., Lansing 
Dept., Wash., D. C., let contract remode! 
Post Office, here, to Garber & Cisse}! 
West 4th St., 3ethlehem, Pa, 
Noted Oct. 7 


*Ill., Rockford—Mailing Vestibule, et 
Treas. Dept, Wash., D. (., let contact 
extension to mailing vestibule, drivew 
and interior changes, here, to Ther: 
Constr. Co., 534 Fast Johnson St., P) 
Pa., $12,319 Noted Oct. 7 


Spec 


Post Office —Tr« 


$104 


*La., New Orleans—Mine Storage Bu 
ing—Spec. 4253—-Bureau Yards & Doi 
Navy Dept., Wash. PD. C. let cont: 
building, here, to Hyde & Baxter, 1311 «> 
St, N. W., Wash., D.C, $31,045 (180 da 
Noted Nov. 4 


¥*Minn., St. Cloud—FElectriec Dumb Wai 

-Treas. Dept., Wash., D. C., let contr: 
installing complete electric dumb waiter 
making changes in hoistway, to Kimb 

gros. Co, 9th St. and 1lith Ave., Counci 
Bluffs, Ia., $3,200 


*Col., Ft. Lyon—Concrete Pavement 
Spec. 4257—Bureau Yards & Docks, N 
Dept., Wash., D. C., let contract build 
concrete pavement and installing pipe 
here, to Orman Constr. Co. Pueblo, $83 
(120 days). Noted Oct. 28 


*Wash., Port Angeles——Radio Compas 
Buildine—Spec 4304—Bureau Yards 
Docks, Navy Dept., Wash., D. C.. let cor 
tract constructing, here, to C. Olsen, Po 
Angeles, $7,813 (65 days). Noted Oct 

* Wash., - Automat 
4180 Burea 


Puget Sound 
Svrinkler Svstem—Spec 
Yards & Docks, Navy Dept, Wash., D. 
Jet contract. installing in pattern shon, her 
to Rockwood Sprinkler Co., 532 Ist Ave 
Seattle, $6,275 (45 days). 


*Cal., San Diego—Fire Alarm Systen 
Spec. 4288—Bureau Yards & Docks, Na 
Dept., Wash., PD. C., let contract building 
here, to Globe Electric Wks... 817 Timker 
Bldg., $18,900 (120 days) Noted Oct. 28 


*Cal., San Diego—Hospital Buildings 
Spec. 4300—Bureau Yards & Docks. Naw 
Dept.. Wash., D. C.. let contract construct 
ing, here. to W. E. Kier Constr. Co.. 
Amer. Natl. Bank Blde, $707,359 (45 
days). Noted Nov. 4 

Cal, San Diego—Marine Railway—SsS)» 
4297—Naval Wks. Officer received bids () 
27, removing marine railway from Navi! 
Depot at La Playa to fleet repair base «| 
head of San Diego Bay, from Ross Constr 
Co., Forum Bldg., Sacramento, $207.000 
(355 days): San Francisco Bridge ‘°. 
Nevada Bank Bldg., San Francisco. $24 
700, (300 days); Crandall Eng. Co., Bost 
Mass., $257,300, (320 days). Noted Nov } 


H. T., Honolulu—Elevator Plant—Tr 
Dept., Wash., D. C., received bids Oct 
installing at Post Office, Court House 
Custom House, here, from Otis Elevator ‘ 
613 15th St.. N. W., Wash., D. C., $29.67" 
Noted Oct. 7. 
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Miscellaneous 
PROPOSED WORK 


Bathhouse—Hartford, Conn,—City had 
ns prepared by E. T. Wiley, archt., 75 
tt St., for rein.-con. bathhouse, on Ferry 
vd. About $50,000. 


Tractors—Syracuse, N. Y.—City plans to 
| $48,000 bonds Nov. 16, to purchase 
.ctors for Dept. Pub. Wks. 


Park—Akron, 0.—City voted $2,000,000 
mds to build public park system. 


Pumps—Akron, 0.—Until Nov. 19, at of- 
» of BK. A. Zeisloft, dir. Pub. Service, Dela- 
ire Bldg., furnishing motor-driven cen- 
fugal pumps. G. G. Dixon, engr.; ad- 
ertised in this issuc. 


Plumbing System—Cleveland, 0O.—City 
ceived bids installing plumbing system in 
story, 180 x 420 ft. Convention Hall, (now 
ider construction), on East 6th St. and 
Clair Ave., from Poplowski Plumbing 
Co. East 40th St., $169,720; W. G. Cornell 
Co, Leader-News Bldg., $172,430; Feldman 
iiros., 10311 Barrett Ave.., 3,250 Noted 
sept. 2 under “Buildings.” 





Stadium—0O., Columbus—Ohio State Uni- 

ersity had plans prepared building steel 

nd conercte stadium, to have 83 entrances 

ind 63,000 seating capacity The arena 

vers 150,000 sq.ft. of space, the north or 

losed end will have a movable stage for 

open air plays, theatricals, concerts and 

tther similar events. The distance around 

outside of structure will be a little more 

than 4 of a mile, height being 107 ft. 

6) \round outside will be 87 arches, each 13 

ft. wide, 56 ft. high and one arch 72 ft. 

wide, 8&6 ft. high, making the main en- 

trance. The building requires 40,000 cu.ft 

¢ enecrete and 4,000 ton steel. About $1,000,- 
l 000, Private plans, 


an Street Flusher and Cleaner—Beloit, Wis. 
—City plans to purchase street flusher and 
cleancr G. KE. Heebink, city engr 


Cement — Minneapolis, Minn. — City re- 
W ceives bids in December for 20,000 bbl. 
cement About $80,000. K. EK. Alexander, 

pureh agt. 


Park Development—La Moure, N. D.—La 


1 Moure Co. Memorial Assn., c/o CC. Tem- 
« ple, co. aud., having plans prepared by 
ract ¢. H. Ramsdell, engr., 46 Barton Ave., S 
G ¢ k.. Minneapolis, Minn., for developing park 
as soldiers memorial. Work includes 


athletic field, swimming pool, memorial 
gates, Chatauqua auditorium, shelter 
ere houses, walks, drives, etc. 


Dam—Cottern, Arks—Dixie Po@er Co., 
Title Guaranty Bldg., St. Louis, Mo. having 
ncaa plans prepared by H. A. Allen, engr., 2° 
Metropolitan Blk., Chicago, for new hydro- 
electric dam over White River, here. Noted 





Aug. 12 
1 Transmission Line and Distribution Sys- 
line. ; tem — Locust ,Grove, Okla.—City having 


surveys made by V. V. Long & Co.. enegrs., 
Coleord Bldg., Oklahoma City. for trans- 
mission line and distribution system. About 
$35,000, 


col Parks and Playgrounds—Phoenix, Ariz.— 
Por City election Nov. 27, to vote on $150,000 
14 bonds to purchase and improve parks and 
ein playgrounds. 
ie , 
Dam, Conduit, etc.—San Diego, Cal.— 
San Diego Consolidated Gas & Plectrie Co., 
ere 935 6th St... applied to Stute Water Comn., 
\ve Sacramento, for permission to divert wa- 
ters of Pauma and Lion Creeks in San 
Diego Co., and build concrete dam and 2 
tai. vonerete conduit to develop 680 hp, 
cost $110,000, also divert waters of west 
; fork of San Luis Rey River, build concrete 
oe dam and 3} mi. concrete conduit to develop 
775 hp., cost $235,000. 





Telephone Lines and Equipment—Ontario 
f —Bell Telephone Co., 33 Temperance St., 
eA Toronto, plans to build aerial cables, under- 
i. ground conduits, switchboards, central office 
: equipment, ete., in Ailsa Craig, cost $2,000; 
Amherstburg, $8,300; Aylmer, $1,100; Ay- 





ped ton, $1,300; Blenheim, $21,000; Chatham, 
oO $47,200; Clinton, $3,300; Creiton, $1.800; 
aval Drayton, $2,700; Dresden, $4,000; Durham, 
e at $1,600; Essex, $6,200; Exeter, $8,900; 
nstr Glencoe, $3,600 ;+Goderick, $12,000; Petro- 
and lea, $3,700; Plattsville, $700; Ridgetown, 
Co. $13,100; Sarnia, $29.100; Seaforth, $6,900; 
4 Stratford, $36,100; Strathroy, $13.600; St. 
ston Marys, $2,100; St. Thomas, $26,700; Tees- 
v4 water, $1,200; Wallaceburg. $6,700; West 
Lorne, $2,100; Windsor, $291,700; Harris- 

s ton, $6,600; Harrow, $5,600; Henshall, 


"3 $3,400; Kingsville, $10,300; Leamington, 
a $25 500: Listowel. $5.300; London. $56.- 
Co 200; Palmerston,-$1,700; Milverton, $1,700: 
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Mitchell, $3,100; Mt. Forest, $5,300; Nues 
tadt, $600; Oil Springs, $1,600. Total cost, 
$634,300. 


BIDS DESIRED 


Paving Blocks—Brooklyn, N. Y¥.-Until 
Noy. 16, by Bd Purchase, Room 526, 
Municipal Bldg, New York City, furnishing 
and delivering sand, cement and granite 
paving blocks to Dept. of Parks, here 


Heating Work—Central Islip, N. Y.— 
Until Dee. 1, by State Hospital Comn., 
Capitol, Albany, for heating work and 
service connections in laundry building, 
State Hospital here. E. S. Elwood, secy.; 
advertised in this issue. 


Enclosures—New York, N. ¥.-——Until Nov 
19, by Pub. Serv. Comn., 49 Lafayette St, 
building inspection shed enclosures at 180th 
St. Yard, Route 18 


Gasoline, Paving Grits, ete.—New York, 
N. ¥.—Until Nov. 18, by H. H. Curran, 
pres. Manhattan Boro., furnishing and de 
livering 8,000 gal. gasoline (Contr. 27 
400 cu.yd. paving grits (Contr. 2) LH0.000 
gal. refined asphalt (Contr 3); 2,400 cu.yd 
binder stone (Contr 4); 39,000 granite pav- 
ing blocks (Contr. 5); 3.900 bags Portland 
cement (Contr. 6); five 24 ton motor 
trucks (Contr. 7) 


Stairway—Williamsbridge, N. VY. (New 
York P. O.)—Until Nov. 15, by Bronx Park- 
way Comn., 72 West Pondfield Rd., Bronx- 
Ville, building granite stairway on south 
side of Gun Hill Rd. Bridge, over Bronx 
Bivd., here. J. Downer, secy. and engr. 


Coal Handling Machinery—New Orleans, 
La.—Until Nov. 16, by Hd. Port Comrs., 
furnishing conveying machinery for han- 
dling coal, including shafting, gearing, pul- 
leys, take-ups, bearings, ete.; advertised in 
this issue. 


Coal Conveyor Belt—New Orleans, La.— 
Until Nov. 16, by Bd. Port Comrs.. for 380 
ft. of 36 in. coal conveyor belt; advertised 
in this issue 


Dock Equipment—New Orleans, La.—- 
Until Nov. 16, by Bd Port Comrs., Suite 
200, New Court Bldg., turnishing 1 con- 
veyor belt, motor, belt Conveyor, machin- 
ery, silent chain drive and sprockets, for 
Dock Shipping Conveyor 21, of additional 
equipment east dock gallery at public grain 
elevator, also dock shipping spouts, of ad- 
ditional equipment east dock gallery at pub- 
lic grain elevator. W. ©. Hudson, pres 
advertised in this issue 


Wharf Shed—New Orleans, La.—Until 
Nov. 16, by Bd. Port Comrs., New Court 
House Bldg.. constructing wharf shed at 
foot of 4th St. About $100,000. G. Cole- 
man, ch. engr. 

Docks—Detroit. Mieh.—\ ntil Nov. 22, by 
H. Brabyn, secy. Bd. Fire Comrs., Wayne 
and Larned Sts., furnishing labor and ma- 
terial for 335 ft. dock, 75 ft. wide, involv 
ing wood piles 4 ft. on centers each way, 
rein.-con. top and includes 40 ft. extension 
to railroad tracks and 2? rein.-con. sewer 
outlets, 100 ft. long, supported on piling 
Smith, Hinchman & Gryils, 710 Washing- 
ton Arcade, engrs. 


Ties—Detroit,: Mieh.—-Until Nov. 16, by 
G. J. Finn, comr., Municipal Court Bldg., 
furnishing f.o.b. Detroit, 8,000 twin steel 
ties for Street Ry. Comn, 410 City Hall. 
About $65,000. W. C. Markham, 410 City 
Hall, engr. 


Portland Cement—Detroit, Miceh.——Until 
Nov. 16, by Comn. of Purchases & Supplies, 
Municipal Court Bldg., furnishing  f.o.b. 
Detroit, 59,000 bbl. Portland cement. 


Crane, ete.—Vancouver, B. C.—Dept. 
Marine & Fisheries, Ottawa, receiving bids 
furnishing one 10 ton locomotive gib crane 
and one 50 ton yard locomotive and numer- 
ous hoists for new dock, here. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


* Wharf and Coal Trestle—Portland, Me. 
—Boston & Maine R.R.. North Sta.. Bos- 
ton, let contract rebuilding wharf and coal 
trestle at plant, here. to J. W. Gulliver Co., 
120 Exchange St. About $20,000. 


Dumping Scows—New York, N. ¥.—Street 
Cleaning Dept., Room 1244, Municipal Bldg., 
received bids Nov. 5, constructing 5 dump- 
ing scows from C. Hildebrand Dry Dock 
Co., $315,000 (Proposition A). $325,000 
(Proposition B); U. S. Steamship Co., 50 
3road St., $337,915 (Proposition A); $362,- 
915 (Proposition B); I. S. Bushing & Son, 
764 Court St., Brooklyn, $365,000 (Proposi- 
tion A), $407,500 (Proposition B). Noted 
Oct. 21. 
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Ferry boat—New York, N. Y¥.—G \ 
Whalen, comr. Plant & Structures, Muni« 
pal Bldg... received bids Nov. 1, constr t 


steel screw ferryboat, from U. S. Steamshi; 
Co., 50 Broad St., $812,400; S. 1 Steam 
ship Corp., $822,000; Newburg Ship Yard 


Inc., $875,100 Noted Oct. 21 


Xx Heating Syvstem—New YVork, N. V.— 
Dept. Pub. Wks, Albany, let contrac 
stalling heating system in Barge Cana 
Terminal Headhouse on Pier 93, West 
St., here, (Terminal Contr. 225-H), to 
tin Eng. Co 121 West 42nd St $4.8 
Noted Nov i 





Station Finisn—New York, N. V¥.—T? 
sit Comn. received bids Nov. 1, for mis 
laneous construction and station finish, from 
bk lallaban, $20.056; J. D. Roberts, $2 
800; D. CL. Serber, $24,000. 


*% Piers—Oswego, N. V.—rFE. 5 
supt. Pub. Wks., Albany, tet cont 
ing conercte foundation piers fo 
grain elevator on Barge Canal 
Pier, here (Terminal Contr 80), t r 
& Lowe Co. and Law Bros Foster Ave 
Schenectady, $336,412 Noted Oct. 21 








*® Foundation—Rochester, N.Y EK. S 
Walsh, supt. Pub Wks., Albany let contrac 
building toundation for proposed termina 
freighthouse, here, Terminal Contr. 229. 1 


New England Foundation Co... Iné 70 Ki 
bey St Boston, $34,826 Noted Oct. 14 


* Terminal—Rouses Point, N. Y. cE. S 
Walsh, supt. Pub. Wks., Albany, let co 
tract completing terminal, here (Termina 
Contr. 26-a), to Holler-LaDu Corp Hol 
land Bldg., Albany, $32,619 Noted Oct. 7 


* Underground Pipes — Wilkinsburg 
(Pittsburgh P. 0.), Pa.—Boro. let contract 
furnishing labor and material for ditching 
laying conduit pipes, ete.. and completely 
building system of underground pipes or 
conduits, here and in Wilkins Twp, to 
Booth & Flinn, Ltd., 1942 Forbes St., Pitts 
burgh 


Bulkheads—New Orleans, La.——New 1 
leans Levee Bd. received bids building 316 
and 200 ft. bulkheads for Algiers ferry land 
ing, (1) inner and outer, (2) inner, from 
Blakemore Constr. Co. with G. A. Fuller & 
Co., Poland and Dauphine Sts., (a) Wake 
field piling, (b) Martinez piling, (la) $15 
000, (tb) $15,000; (2a) $21,960, (2b) $21 
960; Doullut & Williams, Hibernia Ban) 
Bldg. (la) $17,040, (ib) $17,625, (2a) $28 
049, (2b) $29,993 





Wharf—New Orleans, La.-Bad Port 
Comrs., Court House Bidg.. received bids 
furnishing and erecting open wharf at foot 
of Clouset St. including complete roadway 
drainage, footings, but exclusive of paving 
from Dalgran Constr. Co., 611 Gravier St 
$94,960; Alexander & Juliana, 636 Common 
St.. $108.350; Hackett & Garsaud, Maison 
Blanche Bldg, $142,902. 


*® Foundation, ete.—Miamisburg, 0.—B4 
Educ. let contract excavating and building 
foundation for 2 story. school. to Nolge & 
Norton, Chillicothe. About $15,900 Noted 
July 15. under “Buildings.” 


* Lock—Chicago, 11.—Dept. Pub. Wks. & 
Bidgs., 25 East Jackson Blvd., let contract 
building Marseilles Lock, on Illinois River, 
to Green & Sons Co., 5623 McCormick Blde., 
$1,373,115. Noted Oct. 21. 





* Pumping Engine—Janesville, Wis.— 
City let contract furnishing pumping e: 
gine, to Murray Iron Wks., 880 Washineton 
St., Burlington, Ia., $46,538. Noted Sept. 9 


* Foundation—Milwaukee, Wis.— Bd In- 
dustrial Educ.. Manufacturers Home Bide., 
let contract building rein.-con. foundation 
for 2nd unit of continuation school, 7 story, 
145 x 268 ft. to G FE. Kahn. 114 Grand 
Ave., $123,500 Former’ bids rejected. 
Noted Oct. 28 


*Garbage Incinerators—Ft. Worth, Tex. 
—City let contract constructing 3 stoker in- 
cinerators in residential section and one 25 
ton stoker incinerator in business section, 
(all housed in brick buildings), to Superior 
Insurance Co., Dallas, $56,200. 


* Plumbing, Heating, ete.—Denver, Col.— 
City let plumbing contract for 2 story, 125 
x 350 ft. school on South Washington, 
South Pearl, Beard and Cedar Aves., to 
Johnson-Davis Plumbing & Heating Co, 
Denver, $26,887: heating, to J. Pfeiffer, 
1140 California St., $63,688; electric wir- 
ing, to Denver Electrical Co., 1642 Tremont 
St., $15,396. Noted Sept. 30. 


* Wharf—Ottawa, Ont.—Dept. Pub. Ws. 
let contract building wharf at Thetis Island, 
B. C., to Vancouver Pile Driving & Con's. 
Co., 207 Hastings St.. W., Vancouver About 
$64.000. 
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Bids: Nov. 22 
Lock and Dam Construction 


OF 
ILLINOIS WATERWAY 
CONTRACT NO. 2 
Chicago, IIL 
1. Sealed proposals for the construction 
of Starved Rock Lock and Dam, located 
in the Illinois River, two miles above 
Utica, and seven miles below Ottawa, La 
Salle County, Lllinois, will be received at 
the Office of the Director of the Depart- 
ment of Public Works and Buildings, Di- 
vision of Waterways, Room 1404, 25 East 
Jackson Boulevard, Chicago, Illinois, until 
twelve (12) o'clock noon, Central Standard 
Time of the twenty-second (22) day of 
November, 1920, and then publicly opened 
and read 
Copies of the plans, specifications, pro- 
blank, form of bond, and contract 
may be obtained by prospective bidders at 
the Office of the Department, Room 1404, 
25 Kast Jackson Boulevard, Chicago, Ll- 
linois, upon depositing a check for Ten 
Dollars ($10.00), made payable to the Di- 
rector of the Department of Public Works 
and Buildings, which sum will be returned 
within ten (10) days after the contract has 
been awarded, if the plans are returned 
in good condition within that time 
3. Each proposal shall be accompanied 
by «a certified check or draft drawn on 
some responsible bank doing business in 
the City of Chicago, and made payable to 
the order of the Director of the Department 
of Public Works and Buildings, for five 
(5) per cent of the amount of the pro 
posal In lieu of a certified check or draft, 
the proposal may be accompanied by a 
bond executed in the form prescribed by 
the Department of Public Works and 
Buildings and with a Surety Company ap- 
proved by the Department in the penal 
sum of ten (10) per cent of the amount 
of the proposal 
i. The Department of Public Works and 
Buildings reserves the right to reject any 
or all bids. The contract, if let, will be 
awarded to the lowest responsible bidder. 
FRANK |. BENNETT. 
Department of Public Works 
and Buildings 
WILLIAM L. SACKETT, 
Superintendent of Waterways 
M. G. BARNES 
Chief Engineer, 
Division of Waterways 
October 21, 1920 


THE 


posal 


Director, 


Bids: Nov. 19 


Motor Driven Centrifugal Pumps 
DEPARTMENT OF PUBLIC SERVICE 
BUREAU OF WATER WORKS 
IMPROVEMENT 
CONTRACT NO, 204 

Akron, Ohio 


proposals for furnishing 
motor-driven centrifugal pumps will be re- 
ceived at the office of the Director of Pub- 
lic Service, Delaware Building, Akron, Ohio, 
until 12 o'clock noon, Central Standard time, 
of Friday, the 19th day of November, 1929, 
and at that time and place will be publicly 
opened and read 
The contract 
delivery of two 


Sealed bids or 


furnishing and 
(2) horizontal centrifugal 
pumps, normal capacity, 2,000 gallons per 
minute against a total head of 12 ft., 
rect connected to electric motors 

All proposals must be made on the blank 
forms furnished by the city Each pro- 
posal must be accompanied by a_ certified 
check in the amount of Two Hundred Dol- 
lars ($200.) 

A satisfactory bond in the sum of fifty 
(50) per cent of the amount of the contract 
will be required of the successful bidder. 

The specifications may be seen at the 
ottice of the director, or copies may be ob- 
tained from the Bureau of Water Works 
Improvement, 102 East Mill St... Akron, 
Ohio 

The right is reserved to reject any or all 
bids 

kr. A. ZEISLOFT, 
Director of 

FROST, 
Superintendent of Wate: 

DINON, Engineer. 


includes the 


Public Service. 
W.sH 
Works 


G ‘} 


} and then publicly opened and 


| amendatory 


} 
| be obtained from 
| Surveyor at 


di- | 


Bids: Nov. 


9° 
=o. 


Construction of Bridge 
Superstructure 


Montpelier Vt. 

Sealed proposals for furnishing and erect- 
ing the steel superstructure for the pro- 
posed Booth Bridge in Bridgewater, Ver- 
mont, will be received at the Office of the 
State Highway Commissioner, Montpelier, 
Vermont, until 2 p.m., November 23, 1929, 
read. 

Lidders are asked to submit their own 
design and strain sheets and if requested, 
to furnish complete detail plans to be ap- 
proved by the State Engineer and by the 
Secretary of Agriculture, or his authorized 
agents 

Specifications may be seen at the Office 
of the State Engineer, Montpelier, Vermont, 
or obtained on the receipt of $5.00, which 


' money will be refunded on the return of the 


specifications or acceptance of the bid. 

Bidders should satisfy themselves, before 
bidding, as to the character of the work and 
the obstacles to be encountered Said 
bridge is to be 70 feet clear span and 21 
feet clear roadway and located on the main 
road from Rutland to Woodstock about 
twenty miles from Rutland or ten miles 
from Woodstock 

certified check for 
the State Highway 
accompany each bid 

The right is reserved to 
all bids 


$500.00, payable to 
Commissioner, must 
repect any and 
Ss. B. BATES. 
State Highway Commissioner. 


Nov. 16 

Canal Improvements 

STATE OF NEW YORK 

OFFICE OF SUPERINTENDENT 
OF PUBLIC WORKS 
Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until 12 o’clock noon of 
Tuesday. Nov. 16, 1920, at which place and 
hour they will be publicly opened and read, 
for improving the New York State canals, 
pursuant to the provisions of Chapter 147 
of the Laws of _1903, and of the acts 
thereof and supplementary 
thereto, and Chapter 570 of the Laws of 
1915, as follows: 


Bids : 


— 
CONTRACT NO. 186 
Erie Canal—Section 6 
For constructing head gates at the north 


end of the dam at Baldwinsville. 

Sheets 1 to 3 inclusive. 

Plans may be seen and detailed specifica - 
tions, engineer’s estimates of quantities, 
proposal blanks, form of contract and 
bonds required and other information for 
proposers may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Ro- 
chester, N. Y., and at the canal office, 
Spaulding’s Exchange, Buffalo, N. Y. 

Copies of detailed plans or drawings may 
the State Engineer and 
Albany, N. Y., upon 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a 
money deposit in the form of a draft or 
certified check upon some good banking 
institution in the city of Albany or New 
York, issued by a national or state bank 
(or trust company in the case of terminal 
contract) in good credit within the state 
and payable at sight to the Superintendent 
of Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in proposal. 

Upor execution of the contract and ap- 
proval of bonds the certified check or draft 
will be returned to the proposer unless the 


|} the 


| of Public 


| amount 


| wil 


payment | 


OFFICIAL PROPOSALS 


same shall have been presented for 
tion prior to such time in which « 
amount of the deposit will be refund 
Superintendent of Public Works 

The deposits of bidders other tha: 
one to whom the award of contract 
be made will be returned immediatels 
the award has been made. 

The bond required for the faithful 
formance of each contract shall be in 
sum as shall be fixed by the Superinte: 
Works, which sum shall not 
less than twenty per centum (20 per « 
of the estimated cost of the work, ac: 
ing to the contract price, and an addit 


| bond, known as the labor bond, in th: 


of ten per centum (10 
of the estimated 
according to the contract price, will 
required as security that the contract 
will pay in full at least once in each mont 
all laborers employed by him upon. th 
work specified to be done in the contract. 
In the event that more than one 


per cent) of 
cost of the wi 


sure 


| company is offered as surety on said bond 


co-insurance only will be accepted. 

Each proposal must be addressed to th: 
Superintendent of Public Works, Albany 
N. Y., and must be endorsed on the envy: 
lope with the name of the construction fo: 
which the proposal is made, 

Award, if made, will be made to the per- 
son or persons whose proposal shall be low- 


| est in cost to the state for doing the work, 


and which shall comply with all provisions 
required to render it formal. Before any 
award shall be made the lowest bidder will 
be required to satisfy the Superintendent 
of Public Works of his ability to provide 
suitable equipment and materials for the 
property performance of the work. 

The right is_reserved to reject all pro- 
posals and readvertise and award the con- 


} tract in the regular manner if, in the judg- 


ment of the undersigned, the interests of 
the state will be enhanced thereby 
EDWARD S. WALSH, 
Superintendent of Public Works. 
October 16, 1920. 


Bids: Nov. 16 


e ° 
Furnishing Motor 
New Orleans, La 

Sealed proposals will be received by the 
Board of Commissioners of the Port of New 
Orleans, at their office, Suite 200 New Or- 
leans Court Building, until 8 p.m., Tuesday, 
November 16th, 1920, and then publicly 
opened, for the furnishing of one motor for 
Dock Shipping Conveyor No, 21 of Addi 
tional Equipment East Dock Gallery at 
Public Grain Elevator. 

A deposit of $300.00 in cash or certified 
check is required with proposal. 

Bond of 50% of bid is required 
notarial contract 

Payment: 85° of the bid for material 
Ibe paid upon delivery and acceptance 
of same on the site. The balance will be 
paid 20 days after the motor and other 
material has been placed in operation and 
has been satisfactory to the Chief Engi- 
neer of the Board 

Plans and specifications are on file in the 
office of the Acting Chief Engineer, H. M 
Gallagher, No. 1 Canal Street, by whom 
full sets will be furnished to prospective 
bidders on deposit of $10.00, which will be 
refunded to depositors who submit pro- 
posals or return sets in good condition 

The right is reserved to reject any or «ll 
bids and to Waive informalities. 

W. O, HUDSON. 
President 








With 


Nov. 22. 


. 

Johnson Street Bridge 

CONTRACT NO. 1 

Victoria, B. C 

tenders, addressed to the Cit) 
Clerk, either on a lump sum or schedul+ 
basis, for! the construction of the greate: 
part of the substructure, will be received u 
to noon on November 22d, 1920. Plans anid 
specifications may be obtained from th: 
City Engineer on and after October 29th 
1920, by depositing the sum of ten dollars 
($10), which will be returned upon recei))' 
of a bona fide tender. 

The lowest or any tender will not neces 


sarily be accepted. 
J. LU. RAYMUR, 
Purchasing Agent 


Cc 


sids: 


Sealed 


City Hall, Victoria B, 
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PROPOSALS 


For proposals Advertised see 
icmediately following the 
News" Section. 


WATERWORKS 














the 


pages 
“Construction 


Bids ng 
Close News-Record 
nv. 22 Detroit, Mich. . Nov. 11 
Nov. 27 Denver, Col Se ake i Nov. 11 
Ady. Nov. 11 and 18. 
) Cm ar Nov. 18 
Adv. Nov. 18. 
DD 7 Saginaw, Mich. ..... Nov. 18 
D 15 Poughkeepsie, N. Y. Nov. 18 
Adv. Nov. 18 
SEWERS 
Nov. 26 Covington, Ky Nov 8 
Nov. 26 Detroit, Mich. Nov. 18 
Pac l Fie Ie. Bet a0. Nov. 18 
Adv. Nov. 18. 
Dec. 6 Little Falls, Minn Nov. 18 
Dec. 8 Ossining, N. Y. . Nov. 18 
Adv. Nov. 18 
BRIDGES 
Nov. : alamo, Ga. ... ..Mov. 4 
Nov Victoria, B. C .Nov. 4 
Noy North Carolina .Noyv. 11 
Nov. 23 Bridgewater, Vt. -wov. 11 
Noy. 24 Columbus, Kan. Nov. 18 
[deen 1 Columbus, Kan. Nov. 18 
Dec. 3 Topeka, Kans. ase .Nov. 18 
tec. 7 Grand Rapids, Minn Nov. 18 
Dec. 10 White Springs, Ila. .Nov. 18 
Jan. 8 Miami, Fla. ‘ Nov. 18 
Mar. 1 Ontario .Nov. 4 
STREETS AND ROADS 
Nov South Carolina .Nov. 18 
Nov. 22 Indiana ....... Nov. 11 
Noy. Columbiana, Ala. Nov. 11 
Noy. 22 North Carolina ..Nov. 11 
Nov 2 Michigan ..... . Nov. 18 
Nov. 22 Linden, Tex. . ; Nov. 18 
Na 23 Leavenworth, Kan Nov 1 
Noy. 23 Dangerfield, Tex. Nov. 18 
Nov. 23 Wisconsin ..... .Nov 18 
Nov. 24 BiGeOUrl ........ Nov. 11 
Nov. 24 New York, N. Y Nov. 18 
OVS Ee EEE Wed h viclte ost erelea Nov. 4 
NOVI? BU ies scene . Dee. 18 
Nov. 29 Topeka, Kan. -Nov. 4 
Nov. 30 Georgia ........ -Nov. 11 
Dec, Tt Cee, TERN, 6. fe ceees Nov. 11 
Ady. Nov. 11 and 18. 
Dee. 1 New Jereey ........6+...NMov. 19 
Adv Nov. 18 
Dee 1 Rhode Island ..... .Nov. 18 
Adv. Nov. 18. 
Dec, 2 Ft. Myers, Fila. sa es Nov. 18 
Dec. 7 Grand Rapids, Minn. .Nov. 18 
Dec. § Belvidere. N. J. ....... .Nov. 18 
Adv. Nov. 18. 
Det TP PR kc kbs ese .Nov. 18 
Adv. Nov. 18. 
Tan. 2 Duluth, Minn. mis Oct. 28 
fan 5 Colorado Springs, Col.. Oct. 21 
fan. 10 Stockton, Kan. - Nov. 18 
Mar. 30 Westboro, Ont. Nov. 11 
EXCAVATION AND DREDGING 
NOV. 33. Tampea, Bia. ............-Nov. il 
Nov. 23 Granite Falls, Minn. .....2 ‘ov. 18 
NOV. 26 Were, CR wc eae vevel vov. 18 


Bids 
Close 


Nov. 30 


Nov. 30 
Dec 1 


Nov. 22 
Nov. 
Nov. 
Nov. 
Nov. 23 
Nov. 24 











See king 


News- Rex 


RAILWAYS 


Quebec Novy 


INDUSTRIAL WORKS 


Marshfield. Wis Nov 

Metucher \ | Oct 
BUILDINGS 

Buffalo, N. \ . .Oct 

New Bedford, Mass ; Nov 

Pocahontas, Ia. ........ .Nov 


Eldorado, Kan a Nov 
Waenk., DiC Nov 


Cleveland Heights (Warrens- 





ord 


11 


18 


to 
x 


pms pe ah pet OS 
Lem mee 


a AS Se rr rr Nov. 4 
Dec. 1 Johnstown, Col ihe aeuwaee ae 
Dec i «a? : one ces ae 
Dec eo ee Nov. 18 
Dee 1 New York, N. Y. ; once ae 
Dec 3 Topeka, Kans. . Nov. 18 
Dec 3 Michell, S. D. . .Nov. 18 
Dec. 4 Key West. Fla. . .Nov. 18 
Dec 6 Ossining, N. Y. ... soe Be 
Dec. 6 Atlantic City, N. J Nov. 11 
Dec. 10 Brooklyn, N. Y. . .- Oct. 21 
Dee. 15 Frederic, Wis. . .Nov. 18 
Dec. 15 Clear Lake, Wis Perry my 
Jan. 1 Chicago, Il ie Nov. 18 
Jan. 2 Duluth, Minn. . Oct. 21 
Jan. 2 Duluth, Minn. . -Oct. 28 
Jan. 2 Cortland, N. Y. . . Oct. 21 
Jan 2 Hibbing, Minn. . ii -Nov 4 
Jan 2 Aitkin, Minn. an «eee: 4) 
Jan 2 Webster, Wis ; Sau «tee ee 
FEDERAL GOVERNMENT WORK 
Nov. 24 Quartermasters Storehouses 

Spec. 4280—San Diego, Cal.Nov { 
Nov. 24 Redredging — Galveston, 

We a0465 PEP yess, AB 

Ady. Oct. 21 to Nov. 18. 

Nov. 24 Incinerator—Quantico, Va. Nov. 11 
Nov. 24 Lighting Conduits, ete. — 

Springfield, Ill. ....... . Nov. 11 
Nov. 24 Boiler Plant Improvements 

—Spee 4$252——Charleston., 

MS 7%. 0 ase ee on oo ew. 11 
Nov. 24 Removing Mast—Spec. 4314 

—Pensacola, Fla. ... «2 Oy. ¥1 
Nov. 30 Mezzanine Floor - Ft 

Wayne, Ind. ... ss. alle ese ea” 
Nov. 30 Elevator—Lansing, Mich..Nov. 18 
Dec. 1 Refrigerating Equipment 

Spec. 4303—San Diego, Cal Nov. 11 
Dec. 1 Ordnance Buildings—Spec 

4168—Kuahua, H. T. .....Nov 1 
Dec. 1 Freight Flevator—Rock- 

ford, Tl. ict ete a seuttOv. 28 
Dec. 2 Mezzanine Floor —— Chi- 

| 2 are ‘ ; Nov. 18 
Dec 6 Mailing Vestibule, ete. - 

Spartansburg, S. C. ......Nov. 18 
Dec. 9 Surface Drainage -System 

—Galveston, Tex. ...... Nov. 18 
Dec, 20 Steel Dump Scows—Louis- 

Way LE 68 6a eee ol eve Ee 

MISCELLANEOUS 

Nov. 22 Docks—Detroit, Mich. ...Nov. 11 
Nov. 22 Lock and Dam—Chicago, 

Bs 5.66 85 wrks RR EN awk Pa Oct. 21 
Nov. 22 Pipe and Specials — East 

Orange, a Serre ere Nov. 18 
Nov. 23 Heating, ete. —Ossining, a8 


bids See Eng 
Close News-Record 
Nov 23 Dumping Scow New York 
N. ¥ Nov ‘ 
Nov. 26 Dryer Cylinder, ete —New 
a We a dee beweens Nov 1s 


Nov. 29 Underground Cables—New 
zor, N. YY. . ice oe Nov. 18 
Dec 1 Heating Work—Central Islip, 
New Work, NW. YY, ...cccces Nov. 11 
Adv. Nov. 11 and 18. 
Dec 14 Dock Wall—Buffalo, N. 
Adv. Nov. 18 


Y.Nov. 18 





Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 





official. 
\ 
Waterworks 
PROPOSED WORK 
Ky., Covington — City voted $250,000 


bond and soon receives bids building 106, 
000,000 gal. pumping unit and boilers. W 
W. Stewart, city engr. 

Ky., Harrodsburg—City voted $100,000 
bonds to improve waterworks system 
Noted Oct. 28 


0., Hamilton——City plans to extend water 
mains and drill several new wells, involving 
1,500 ft. 4-6 in. c. i. pipe About $150,000 
W. Weaver, city eng 

0., Niles—City voted $75,000 bonds to 
enlarge buildings, purchase new equipment 
and extend water mains. Noted Nov. 11 


Mieh., Benton Harbor—City plans to build 
new waterworks system of 6,000,000 gal 
daily capacity. 


Ill., Waukegan—City having plans pre 
pared for filtrating plant, pumping station 
and intake. About $600,000. Hoad & 
Decker, Ann Arbor, Mich., engrs. 


la., Dunlap—City voted $39,000 bonds to 
build waterworks extensions. 


Ia., Mason City—City voted $300,000 
bonds to enlarge waterworks system, to 
include building reservoir and new wells 
and deepening present wells. F. P. Wilson, 
city engr 


Minn., Rush City—City plans to build 
waterworks system, About $60,000. J. F 
Somers, clk. Druar & Milinowski, 512 
Globe Bldg., St. Paul, engrs. 


Minn., St. Paul —City voted $3,000,000 
bonds for enlarging water plant, involving 
& mi. pipe line to Mississippi River, pump- 
ing station, filter plant, ete 0. Claussen, 
city engr 


Kan., Topeka—City having plans pre- 
pared by Black & Veatch, engrs., Interstate 
Bldg., Kansas City, Mo., for filtration and 
softening plant Bonds for $535,000 voted 
for project. 


Neb., Rulo—City having surveys made 
by E. Archer Co., engrs., 612 New England 
Bldg., Kansas City, Mo., for waterworks 
system About $30,000. 


S. D., Yankton—City election Nov. 23, to 
vote on $70,000 bonds te extend water 
works system. J. W. Summs, clk. 


Wyo., Casper—City voted $500,000 bonds 
to extend municipal waterworks system. 
Noted Sept, 23 


Wyo., 
bonds to 
Notad Oct. 7 


$119,500 


system 


257 


Laramie—City voted 
improve waterworks 


tent 
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N. Y¥.. Poughkeepsie Until Dec 15, by 
State Hlospital Comn Capitol, Albany, 
tering and building additions to water 
supply system, to include additional filter 
change of Watermain and new reservoir 
cK Ss Elwood, seecy advertised in this 
issue 

N. ¥., Thiells-— See Sewers.” 

Mich,, Alma—-Until Nov. 30 by Ww E. 
Reynolds, city mer., furnishing one 150,000 


gal. elevated tank (alternate bids on 200,000 
1 reservoir; 
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About $21,000 
labor 


12 
from 
Work 





Sewers 


PROPOSED WORK 
N. 


Y Common 
dered 


sewers in 
Hillside and 
and segmental 
H. C. Allen, City 


Y.. Syracuse 
building of 
Ave., Court, Dale, 
Sts.. 8-10 vitr 
About $27,600 


N. 4.. Glen Rock 
Roro having plans 
dea for 


Council or 
Maplewood 
Wadsworth 
block pipe. 
Hall, engr 


(Ridgewood P 
prepared by H. J 
sewerage system 


Oo.) 
Har 


ene 


N. 
Co 
Pike 
River 
» On 


4., Trenton 
plans to build 
between 

involving 
ft. 6 in 
About $25,000 


eng 


Mercer 
Brunswick 
Millstone 


id. Freeholders 
drains along 
Clarksville and 
7,210 ft. 10-24 in vitr. pipe 
French drain, 26 inlets, ete 

i Hlarris Court tlouse 


Pa., Reading——See “Buildings 


N. ©, 
S1paHoo0e 
Streets, 


Durham 
bonds to 
H. W 


City 
extend sx 
Kueffner 


plans 
Wwers 
City 


lo 
nm 
ene 


issue 


Various 


Ky... Louisville ( 
Sewers in Various 
J. Chambers, city 


“ity 
streets 
eng 
Bedford — Village 


building 5.500 ft 


Rul iy 


to extend 
Soa 


phins 
About 


.. 
pring 
Center 


receives 
in. Vilr 
Bedford 


bids 
sewer 
engi 


lw 
Wright, 


0., 
storm 
About 
New 


Warren— ‘ity 
und sanitary 
$544,000 A 
York City, engr 


Bd. Trustees 


plans to build & 
seWers in) Red Run 
Potter, 50 Church 


44 ft 
Dist 
a 


fnd., Hobart 
inary estimates made for 
in Dist. 2, involving 10,000 
pipe About $75,000, W. J 
civil engr 


had prelim 
building sewers 
lin. ft. 10-36 in 


Krull, Hobart 


Wis... Ellsworth 
plans prepared and 
building sewerage 
inowski, 512-14 
Minn., engrs 


City had 
recelves 
system 
(lobe 


preliminary 
bids in March 
Druar & Mil 
Bldg St Paul 


Mi - Red Wing —City voted $50,000 
bond for sewers, paving and fire protection. 





Noted Oct. 21 

Kan., Scandis—City having plans pre 
pared for new sewerage system Ss. TF. 
\rcher Co., 612 New England Bldg., Kansas 
City, Mo., engrs 

Wyo, Casper—City voted $150,000 bonds 


2° 
“0. 


to extend sewerage system 


Wyo. 
bonds to 
Oct, 7 


Noted Sept 


Laramie 
improve 


$162,000 
Noted 


voted 
system 


City 
rewerare 


Tex., Austin—City election Dee 
Vote on $20,000 bonds to improve 
tend sewage disposal plant. C. EB. 


ciM engr. 
Tex., Austin—City 
vote on 55,000 


sewerage System 


12, to 
and ex 
Leonard, 


election Dec. 14, to 
bonds to extend sanitary 
C, Kk. Leonard, city engr. 








Tex., Breckenridge—City plans election 
to vote om £°50,000 bonds to build sewerage 
system 

Okla, Ft. vson——City plans to build 
new sewerage system, involving 54 mi. 8-12 
in. pipe. About $70,000 engineer not 
selected 

BIDS DESIRED 

N. Y., Ossining—Until Dec. & by C. F 
Rattigan, supt. State Prisons, Capitol, 
Albany, building sewerage and water sup 


ply systems, here. Advertised in this issue. 


Noted Oct. 21 

N. Y.. Thiells--Until Dec. 1, by F. A 
Vanderlip. pres. Bd. Mgrs. Letchworth Vil- 
lage, 7 Wall St.,. New York City, building 
underground sewer water and electric 
service connections, here Advertised in 


this issue 


Ky., Covington—Until Nov. 26, by Comn. 


Pub. Wks., building sewers in 27th St, 
Madison and Decoursey Aves., involving 
5,800 ft. 6-18 in. vitr. tile pipe, ete w WwW 
Stewart, city engr. 

Mich,, Detroit—Until Nov. 26, by J. A 
Martin, comr. Pub. Wks., building and fin- 
ishing various sections of Six Mile Rd. 
Sewer. Sect. 5, from Lumkin to Omira 


Aves., involves 4,500 ft. 10 ft. 6 in. cylinder, 
ete. ; Sect. 6, from Omira to 3rd Aves., 4,183 
ft. 29 ft. S$ im. and 9 ft. 6 in. eviinder, ete. ; 
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Sect. 7, from 3ra 
ft. 9 ft. and 8 ft. 
Hubbell, city engr 


Minn., Little Falls—Until Dec. 6 
Johnson, city. clk., building trunk we 
Dist. 2, involving 6,250 ft. 15-20 it 
13 manholes, 11 catch basins, 330 f; 
Vitr. pipe connections, 1 outlet concret, 
About $30,000 C. L. Pillsbury ¢, 


Metropolitan Life Bldg., Minneapolis 


to Linwood Av: 
3 in. cylinder, et 








Kan,, Stockton—Until Jan. 10 } 
building vitr. and ci. Sanitary sew 
Various = streets, Former bids r 
About $65,000 EK. T. Archer Co., 6: 
Kngland Blde., Kansas City, Mo 
Noted Oct. 21. 

PRICES AND CONTRACTS AW AR 
(*% Indicates award of contract 












*Me., Portland—City let contract 
structing 712 ft., 8-12 in. vitr. pin 
in Manners Ave. and right of way 
Profenno, 255 Capisie St., $5,463 1.2¢ 
24 in. vitr. pipe sewers in Allen A 
\. D. Pietrino, 67 Fore St., $11,928 

Mass., Chicopee—F. P. Cobb, city 
received only bid) completing Willi 
sewer in McKinstry Ave. and Meadow 
eexmental block, from Cordner & Mo) 

} Bay St.. Springfield About $1 
Noted Novy 4 


*Conn,, Hartford—City let ‘ 





building vitr. sewer in Gidding st t 
I) Ambrosio, 84 Silver Lane, Ka: Hi 
ford, $5,000: Chapel St.. to B. Silwesty 
(otis St $10,000 

*¥N. YY.) Middletown — Stat: Hos 
Comn., Capitol, Albany, let) eontraect 
structing underground sewer connection 
chronic building, here. to T. BE. O'Brien. bu 
65083 5th \ve., Brooklyn, $25,700 No 
Oct. 2S 

N. Y¥..) Syracuse Intercepting  S: 
Comn., City Hall, received bids Noy 
building sewers in Plum and Spencer S 
from J. Young, Bastable Blk, $258.5 
Grant, Smith & Co., Utica, $265,807; Wi 
ing-Turner Constr. Co., Stewart Bld: 
Baltimore, Md., $348,285 Noted Oct. 2! 

D. C., Wash.—Dist. Comrs. received | 
constructing sewerage system, invol 
1.000 lin.ft. of 15 in. pipe (1) exeavation « 
sewer brick masonry (3) terra cotta 5 
sewer, from G. Iivman, West Virginian Av: 
N.E., (1) $1.60 (2) $30, (3) $1.10; W. 1 
Cush, 3rd and R Sts., N. E., (1) $1.49 ¢ 
$37, (3) $1.85; G. B. Mullin Go., 33038 11th 
St. N. W., (1) $1.90 (2) $29.35, (3) $1.6 
lin.ft 

*0O., Gartield Heights (Cleveland, PO 

-Village let contracts to A. Lanese, Co 
lumbia Bldg., Cleveland, building sewers i: 
Piymouth Ave... cost $12,777, Park Heights 





Ave., $13,096, South Highland Ave., $3,2: 
Salem & George Bros., 237 Bradley Cour 
Cleveland, in Heinton Ave., East 95th, 961 
and 97th Sts., $12,245 Noted Nov. 11 


*0O., Springtield 
nishing and laying 
pipe sewer, in west 
Krumholst, Springfield, 





let contract fu 
1,200 ft. 6-12 in. \ 
side streets, to Ft 
$15,215 


*0O., Yorkville—City let contract 
involving 72 


(ity 


building 


> mi. sewer in 3 Sewer Dists., 
manholes, 21,000 eu.yd. earth trenching, to 
E. C. Baker, Uniontown, Pa., $64,484. Note 


Sept. 23 


Village let eontract fu 
sowe 


*&Mich., Milford— 
nishing labor and material building 


age system, involving 3,665 ft. 8-15 in) pip» 
1 septic tank, ete., to M. ©. Livingston 
Pontiac, $12,534; 2,500 eu. yd. earth fill, t 
Wells & Odien, Penobscot Bldg, Detro 
$1.47 per cu vd., total $3.675 Not 
Oct. 14 

* Minn, Milaca—City let contract build 
sewerage system to Milaea’ Bridge © 
Milica. About $22,500 

#Mo., Cameron—City let contract bu 
ing clay sewers in various streets, invol\ 
5,845 ft. & in. vitr, pipe, ete., to Johns 
& Kobett, Cameron, $13,467. Noted Oct 

*Tex., Dallas—City let contract for - 


000 cu.yd. earth trenching and laying 2 m 
vitr. and tile pipe sewers in connection 
Sanitary sewerage system in Parkview \ 
dition, to Klein Bros., Junius and Walt 
Sts.. $38.773; pipe, to Blackmer & Post 
Pipe Co., Dallas, $18,861. Noted Nov. + 


*Col., Haxtum—City let contract bu 
ing sanitary sewers in various streets 
Gordon Constr. Co., Century Bldg., Den 
About $60,000. 








eee 


‘evember 18, 1920 





wers (Continued) 


«Utah, Delta—City let contract building 
wers in various streets, to C. Thompson, 
Ita, $100,519. 


iz.. Yuma—City let contract building 

ba hoe system in Dist. 3, involving 69,820 

4-20 in. vitr. clay pipe, 8 flush tanks, 52 

nholes, 16 x 16 ft. concrete pump _house, 

i pumping unit complete, to C. Fisher, 

s Willetta St., Phoenix, $139,461 Noted 
lay 13. 


Bridges 
PROPOSED WORK 


\N. ¥., Albany—New York Central RR, 
‘rand Central Terminal, New York City, 
ians to build) bridge between  Shodack 
anding and Fura Bush, 10 mi. from here 
\bout $20,000,000 P. H. Dudley. consult 
er 

Fla,, Bradentown See “Streets and 
toads.” 


O,, Kenton—Hardin Co. voted $250,000 
wnds to build 14 new steel bridges, on 
merete piers and abutments, (to have 
spans varying from 100 to 140 ft.) over 
Scjoto River. S. W. Enterline, co., engr 


la., Ft. Dodge— J. UL. Hanrahan, aud 
Webster Co., soon receives bids building 
p>. 306, involving 24,100) lin.ft. 6-36 in 
ile. cost $62,247, D.D. 247, 46.590 lin.ft 
iN in. tile, $120,890 J. L. Ransom, co 
lruinage engr. 


Wis., West Allis (Milwaukee P. O.)—City 
ving plans prepared for rein.-con. span 

bridges, on 77th and Jersey Sts., and 77th 
d Arthur Sts. About $16,000, A. Schnei- 
r, City Hall, engr. 


Kan., Norton—Norton ('o. had plans pre 
ired for Bridge No_ 10, to have 50) ft. 
hrough girder span. TT. i*. Bright, Norton 
ener 


South Dakota — State Highway Dept. 
Pierre, soon receives bids building 525 ft 
bridge over Cheyenne River, in Fall River 
Co., Federal Aid Project 69, to have three 
74 ft. trusses on 2 center piers and abut- 
ments, involving 207 cu.yd. excav., 190 
u.yd. concrete, 400,000 Ib. structural steel, 
8,000 Ib. steel piling, ete About $50,200 
J. EE. Kirkham, bridge engr 





Missouri—State Highway Dept., Jeffer- 
son City, plans to build steel truss super- 
structure with I beam approaches, 2 rein.- 
con. bents, 2 mass concrete and 2 rein.-con 
piers, over White River, near Forsyth, Fed- 
eral Aid Project 163, Taney Co., involving 
57.2 cu.yd. Class “B”" and 96 cu.yd. Class 
“Cc” concrete, 8,569 Ib. reinforcing and 328,- 
100 Ib. fabricated structural steel, 4,875 Ib 
steel castings, etc., cost $62,500; steel truss 
superstructure with I beam approaches, 4 
rein.-con. pile bents, 2 rein.-con, piers, over 
Osage River, on Butler-Nevada Rd., Fed- 
eral Aid Project 166. Vernon Co., 71.2 
cuyd. Class “B” and 40.4 cu.yd. Class “C" 
concrete, 1,750 Ib. reinforcing and 77,800 Ib 
fabricated structural steel, 1,650 Ib. steel 
castings, 14,250 ft. untreated and 6,775 ft. 
creosoted timber, ete., $21,000; rein.-con 
skew slab superstrueture and faeing old 
ibutments with concrete, over Gravois 
Creek, on state road, St. Louis Co,, 22.8 
cu.yd, Class “A,” 162 cu.yd. Class “B" and 
78.5 cu.yd. Class “C” concrete, 14,630 Ib. 
reinforcing steel; rein.-con. through girder 
superstructures, facing old abutments with 
conerete and adding rein.-con. extensions to 
wings, on following bridges, over Mattis 
Creek, on Lemay Ferry Rd., Federal Aid 
Project 80, St. Louis Co., 6.1 cu.yd. Class 

A" and 193.7 cu.yd. Class “B" concrete, 
24.420 Ib. reinforcing steel; over West 
iranch of Grand Glaze Creek, on Sta. 480 
‘us 00, Manchester Rd., Federal Aid Proj- 
ect 77, St. Louis Co., 3.8 cu.yd. Class “A” 
ind 92.9 cu.yd. Class “B” concrete, 8,450 
b. reinforcing steel; over branch of Grand 
Glaze Creek, on Sta. 351 plus 00, Manches- 
er Rd., Federal Aid Project 77, St. Louis 
Co., 150.6 cu.yd. Class “B”" and 4.3 cu.yd. 
Class “A" concrete, 13,520 Ib. reinforcing 
steel; over center branch of Grand Glaze 
Creek, on Manchester Rd., Federal Aid 
Project 77, St. Louis Co., 4.8 cu.yd. Class 
A” and 217.6 cu.yd. Class “B” concrete, 
{8,860 lb. reinforcing steel; over Fish Pot 
Creek, on Sta. 581 plus 00, state road, St. 
Louis Co., 117 cu.yd. Class “B” and 4.3 
cu.yd, Class “A” concrete, 11,630 Ib. rein- 
forcing steel. 





Tex., Austin—City election Dec. 12 to 
vote on $25,000 bonds to build bridge. C 
') Leonard, city engr. 


Tex., Corpus Christi— Nueces Co. had 
plans prepared for 8.511 ft. bridge, 20 ft 
wide, over Neches Bay About $410,000 
Oo. N. Powell, co. engr 


Tex., Del Rio— Val Verde Co. having 
plans prepared building 600 ft. concrete 
low-water bridge over Rio Grande River 
About $100,000 W. E. Simpson Co., Hicks 
Bldg., San Antonio, engrs 


Tex., Orange—Orange Co. had plans pre 
pared and soon receives bids building 690 
ft. rein.-con. bridge, 18 ft. roadway, over 
Adams Bayou, to have 60 ft. through girder 
and concrete trestle approaches. Work in 
volves 1,067.7 cu.yd. 1:2:4 rein.-con., 2,508 
lin.ft. concrete piling, 109,866 Ib. reinfore 
ing and 1,106 Ib. structural steel, ete 
About $56,000. J. KE. Johnson, co. engr 





BIDS DESIRED 


Conn,, Beckley— Palmer & Ludorf, archts 
and engrs., 122 Main St., New Britain, re- 
ceiving bids constructing rein.-con. railroad 
trestle and siding, over Sebethe River, for 
Allied Trap Rock Co., here. About $15,000 


Fla., Miami-—Until Jan. 8, by city, build 
ing double leaf steel bascule span bridge 
over Miami River on Ave. G, to have 115 
ft. clear span, 30 ft. roadway and two 6 ft 
walks, rein.-con. bascule piers and retain 
ing walls. C. W. Murray, city engr Har 
rington, Howard & Ash, 1012) Baltimore 
Ave... NWansas City, Mo... consult. engrs 


Fla., White Springs—Until Dec. 10, by 
State Highway Dept., Tallahassee, building 
through steel truss bridge, 20 ft. roadway, 
228 ft. center to center pins, rein.-con 
abutments, here, involving 503 cu. yd. con- 
crete, 3.480 lin. ft. wood foundation piling 
34,500 Ib. steel reinforcing, 41,000 Ib. struc- 
tural steel, 15,200 Ib. cast steel plates, roll 
ers, etc. C. A. Browne, state highway eng 


Minn 





Grand Rapids—Until Dec. 7, by 
T. Erskine, aud. Ithaseca Co building 
Bridge 3252, over Mississippi River to have 
four 60 ft. Strauss trunnion bascule spans 
About $100,000 








Minn,, Grand Rapids—Until Dec. 7, by 
T. Erskine, aud. Ithasca Co. building 
Bridge 3303 over Prairie River, to have 
three 75 ft. low truss steel spans, 20 ft 
roadway, concrete abutments, involving 
160,815 Ib. steel, ete. About = $30,000 
Noted July 15 


Kan., Columbus—Until Nov. 29 by Chero 
kee Co., building Slough Bridge, 150 ft. 
long, to haye three 50 ft TT girder spans 
(with alternate design by Topeka Bridge 
& Constr. Co. for three 50 ft. arch spans). 
concrete or steel; Spring River Bridge, 512 
ft. long. to have eight 60 ft. T girder 
spans (alternate design by Topeka Bride 
& Constr. Co.) for seven arch spans, 67-76 
ft. and probable alternate’ by Kansas 
Bridge Co. for steel bridge (number of 
spans not determined), concrete or steel 
C. M. Cooper, Columbus, engr. 


Kan,, Columbus—Until Dec 1, by Chero- 
kee Co., building 150 ft. Marsh arch or T 
girder bridge, 18 ft. wide, cost $30,000; 550 
ft. steel or concrete bridge. Marsh arch or 
T girder, 18 ft. wide, $125,000 Cc. = 
Cooper, Columbus, engr 


Kan., Topeka—tUntil Dec. 3, by Shawnee 
Co., building marsh arch bridge on Roches- 
ter Rd., involving 1,000 cu. vd rein -con., 
40 ton steel, 3.500 lin, ft. wooden niling and 
500 cu. vd. earth approach and fill About 
$40,000. <A. C. Lagerwall, Topeka, engr 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Me., Phomaston—Maine Central R.R.., 
Portland, let contract building steel bridge. 
over Mill Creek, to Amer. Bridge Co., 120 
Franklin St., Boston. About $15,000. 


*N. Y., Long Beach—PBd. Supervs. Nas- 
sau Co., Court House, Mineola, let contract 
building bridge over Wreck Lead, here, to 
J. T. Brady & Co. 103 Park Ave., New 
York City, $979,840. Noted Oct. 28. 


*Mo., Jefferson City—Cole Co. let con- 
tract to Kansas City Bridge Co., 510 Orear 
Leslie Bldg., Kansas City, Mo., building 
steel bridge over Osage River, near Huber 
Ferry, Federal Aid Project 12, consisting 
of one 100 ft. steel truss vertical lift span, 
flanked on each side by two 140 ft. and one 
60 ft. steel truss spans, involving 2,400 
lb. wire ropes, at $0.45 per Ib. 44 cu. yd. 
concrete counterweights, $34,.570 cu. yd. 
conerete pier bases, $70, 530 cu.yd. concrete 
pier shafts, $34, 80 cu. yd. concrete end 
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piers, $34, 5,250 tin, ft foundation piles 
$2.10, 2.250 lin. ft. pile cutoffs, $0.42, 130 
cu. yd. excav.-end piers, $4.50. ete total 
cost $125,428 Noted Oct 28 


Tex., Laredo—-Laredo Bridge Co. received 
bids Oct. 29, building 810 ft. rein.-con) arch 
bridge, 39 ft. wide, over Rio Grande River 
to have five 150 ft. arch spans and one 60 
{t. girder span, from J Lh Pus Bedell 
Bidg.. San Antonio, $287,390 H. FL Fri 


stedt Co Houston FA19.000 MeNRenzie 
Constr Co Bedell Dldg San Antonio 
$425,000: including estimated cost and fee 


Noted Oct. 21 


R#Wash.. Yakima—-Yakima Co. let con 
tract building Moxce Bridge, near here, to 
have two 301 ft. steel spans, 20 ft. wide, to 
Union Bridge Co, Seatth SU4 UST Noted 
Nov. 4 





Streets and Roads 


PROPOSED WORKK 


Pa., Keading See “Buildings 
North Carolina — State Highway 

Raleigt Plans to topsoil 1] mi. road from 

Shelby to Cherokee Co. line. Federal Aid 


Comn 


Project 191, Cleveland Co, §& es NR ond 
road from Lenoir to Wilkes Co. line and 
15.72 mi. road from Lenoir to Catawba Co 
line, Federal Aid Project 130, Galawell Co 
F40,000 and $95,489 respectively : surface 7 
mi. Bakersville-Spruce Pine td... Federal 
Nid Project 135A and 7 mi. above men 
tioned road, Federal Aid Project 135B, Mit 
chell Co,, gravel or waterbound macadam. 
$100,000 each; 5 mi. Boone-Blowing Rock 
Rd., Federal Aid Project 134A and 7.5 mi 
road from Boone to Caldwell Co. line, Fed 
eral Aid Project 134B, Wautauga Co. water 
bound macadam, $90,000 and $111,916 ré 
spectively ; 17.92 mi. road from Almond to 
Topton, Macon Co., shale or gravel $260 
000; 14 mi. Federal Aid Project 141, Yancey 
Co., shale or gravel, $158,646; 13 mi. road 
from Robinsville to Topton, Graham Co 
gravel, $130,000, 10.22 mi. road from Hen 
dersonville to Transylvania Co. line Fed 
eral Aid Project 115, Henderson Co., sand 
ind gravel, $100,903 ; 6 mi. first section rond 
from Hayesville to Cherokee Co. line, Fed 
eral Aid Project 118A and 6 mi. second sec 
tion above mentioned road, Federal Aid 
Project 1186, Clay Co.. sand and gravel 
$62,000 cach W. S. Fallis, state highway 
engr 


N. C., Burlington—City plans to issu 
$22,000 bonds to pave various streets M 
W. MePherson, clk 


N. C., Durham—City plins to issue $125 
600 bonds to grade, drain and pave vari 
ous streets H W. Kueffner, city engr 


N. €., Greensboro—Guilford Co. election 
Dec. 14 to vote on $2,000,000 bonds to build 
hard-surfaced roads Noted May 27 


N. C., Lillington—Stewarts Creek Twp 
Harnett Co., plans to issue $25,000 bonds 
to grade, drain and surface 7 mi. Raleigh 
Fayetteville Highway through Stewarts 
Creek Twp W. T. Smith, Duke, engr. and 
secy. Twp. Rd. Comn 


South Carolina——-State Highway Comn. 
Columbia, plans to topsoil 15 mi. Dorches 
ter-Reevesville Rad Dorchester Co 


South Carolina—State Highway Comn 
Columbia, plans build 23.12 mi. Chester 
field-Chesaw Rad. and 3.28 mi. Washington 
Atlanta Highway. Chesterfleld Co., gravel 





South Carolina -State Highway Comn., 
Columbia, plans to build 7.92 mi. road from 
Manning toward Sumter, Federal Aid Proj 
ect 44, sand clay, Clarendon Co.; 19.77 mi 
road from Marion Co. line via Dillion to 
Marlboro Co. line, Federal Aid Project 50 
gravel, Dillion Co.; 1.76 mi. Sect. 3. Dixie 
Highway, Federal Aid Project 55, cement 
concrete and 8.1 mi. Sect. B, above named 
road, top soil, Greenwood Co.; 11.03 mi 
road from Clarendon Co. line to Kingstree. 
Federal Aid Project 80, sand clay, Williams 
burg Co.; 0.67 mi. road through St. Mat 
thews, Federal Aid Project 104, asphaltic 
concrete, Calhoun Co. ; top soil 6.52 mi. road 
from Rock Hill to Roddeys Station, Federal 
Aid Project 71, York Co.; 12.54 mi. Sections 
A and B, road from end Project 24 to 
point near Spartanburg. southeast to Union 
Co. line; Federal Aid Project 73, Spartan- 
burg Co.; 5.33 mi. road from Forest Creek 
to Spartanburg Co. line, Federal Aid Proj- 
ect 92, and 3.73 mi. road from Kelleys Sta- 
tion to end Federal Aid Project 94, Federal 
Aid Project 100, Union Co. ©. H. Moore- 
field, state highway engr. 


- 
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and Roads (Continued) 


Florida—State Highway  Comn Talla- 
jassee, plans to pave (on top present shell 
road) & mi. road south of Jacksonville to 
(ioodby Lake, 16 ft. wide, vitr. brick; grade 


Streets 


and pave 40 mi. road from Brooks Co. 
(Gjeorgia) line to Lake City, 16 ft. wide 
Sanford Co., brick or asphalt C¢. Brown, 


state highway engr 


Fla., Bradentown—City voted $160,000 
bonds to build road and bridge from here 
to Annamaria Island and Gulf Beach 

Ala., Decatur—Morgan Co. voted $4406,- 


“000 bonds to build state and Federal roads 


Ohio—State Highway Comn., Co:umbus 
cancelled following projects 
Ashland Co., Sect. “C"” Ashland-Wooster 


Rd., 0.378 mi., grading, constructing bridges 


and culverts and paving with bituminous 
concrete or brick. 

Franklin Co., Sect. “P" Columbus-San- 
dusky Rd@., 2.02 mi., grading, constructing 


drainage structures and paving with brick 

Putnam Co., Sect. “M" Van Wert-Ottawa 
Rd., 3.865 mi. grading, constructing bridges 
and culverts and paving with Kentucky 
rock asphalt on waterbound base. 

Section “Ottoville” Van Wert-Ottawa Rd., 
“.595 mi., grading, constructing bridges and 
culverts and paving with Kentucky rock 
asphalt on waterbound base. Noted Nov. 4. 


Ohio—State Highway Dept., Columbus, 
plans to build Sect. of Cleveland-Wooster 
Rd. between Seville and Medina, cost $45.- 
000, also Sect. of Cleveland-Wooster Rd., 
between Seville and Creston, $36,129, both 
in Medina Co. 

Ohio — State Highway Comn., Columbus, 
plans to build roads in following counties: 

Licking Co.. Newark-Mt. Vernon Rd., con- 
crete, cost 27,000, 

Seneca Fremont-Tiftin 


eS 
ous macadam, $30,000 


Rad., bitumin- 


Hancock Co., Findlay-Delphos Rd... con- 
crete, $20,000, 
Ross Co., Logan-Chillicothe Rd, gravel 


S38 0.000 
Guernsey Co., Cambridge-Newcomerstow! 


Rad., concrete, $38,400. 
Ohie.—State Highway 


Comn., Columbus, 


received no bids Nov. 12, grading, building 
bridges and culverts and paving 1.778 mi 
Sect. “H-1" Barnesville-Woodfield Rd., Bel- 
mont Co., bituminous macadam Noted 
Nov 4 

0., Bedford — Village receives bids in 
spring grading and paving East Haven 
Sub-division, Willis and Tarbell \ves., 


brick on concrete base. 


B. T. Wright, Bed- 


ford, engr 
0., Warren—City Council plans to pave 
$00 ft. East Market St., 40 ft. wide. About 
$45,000, 
Wisconsin—State Highway Dept., Madi- 


and surface 


son, plans to grade, drain 7.4 
mi Trunk Highway 13, Friendship- 
Wisconsin Rapids Rd., 16 ft. wide, clay or 
gravel, Adams Co., cost $66,000; 2) mi. 
Trunk Highway 13, Ashland-Mellen Rd., 
commencing about 227 ft. south of E. 3 ecor- 


ner of Sect 16, T. 45N., R. 3W, thence 
northerly, (gravel) $18,000, Trunk Highway 
13, Ashland-Mellen Rd., commencing near 
E. 3 corner of Sect. 28, T 43 N., R2 W 
thence easterly, gravel, $18,000, Ashland 
Co.; 7.8 mi. Trunk Highway 11, Spooner 
Cameron Rd., gravel, $78,000, 4.5 mi. Trunk 


Highway 11, New <Auburn-Chetek  Rd.. 
gravel, $51,000, Barron Co.; 84 mi. Trunk 
Highway 24, Drummond-Ashland Rd., 
gravel or top soil, Bayfield Co., $66,000; 
6.8 mi. Trunk Highway 35, Danbury-Su- 
perior Rd., top soil, Burnett Co., $114,000; 
7.5 mi. Trunk Highway 43. Cornell-Lady- 


smith Rd., gravel or other material, $63,000, 


2.75 mi. Trunk Highway 64, Bloomer-New 
Richmond Rd., gravel or other material, 


$27,000, Chippewa Co.; } mi. Trunk High- 
way 16, gravel, $19.500, 1.5 mi. Trunk High- 
way 12, Alma-Center-Fairchild Rd., gravel, 
$28,500, 7 mi. Trunk Highway 18, Neills- 
ville-Marshfield Rd., gravel or disintegrated 


granite, $82,500, Clark Co.; Trunk High- 
way 29, Portage-Kilbourn§ Rd.,_ gravel, 
$24,000 Trunk Highway 31 Sun Prairie- 


Columbus Rd., gravel, $30,000, Trunk High- 
ways 10 and 29, Portage-Wyocena Rd., 
$60,000, Columbia Co.; relocating. grading 
and draining Trunk Highway 60. Wauzeka- 
Prairie du Chien Rd., $176,002, grading, 
draining and culverting Trunk Highway 
60, Federal Aid Project 106, $90,000, Craw- 
ford Co.; grading and draining 8 mi. Trunk 
Highway 12 Middleton-Sauk City id., 


$50,000, 4 mi. Trunk Highway 12, Madison- 
Cambridge Rd., $45,000, 11.3) mi. Trunk 
Highway 19, Verona-Mt Horeb Rd., 
£120,000, 3.01) mi. Trunk Highway 19, 
Waterloo-Marshall Rd... $39,000, Trunk 
Hiehway 31, Sun Prairie-Columbus_ Rd., 
$6,600, 7 mi. Trunk Highway 11, Middleton- 


Plains Rd $90,000; Dane Co.: 


Cross 


ees .0—0_0—5000—0000000(aoao——oqqqsS—Ss._0080—_0—0—00N0N0N00 Oak}a*mqq*~oo>> oO 
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and. surfacing 63% mi 
Trunk Highway 118, oricon-Beaver Dam 
Rd., 18 ft. wide, concrete, Dodge Co., 
$282,000; 8 mi. Trunk Highway 78, Green 
Bay-Sturgeon Bay Rd., Federal Aid Project 
151, stone or gravel, Door Co., $85,000; 23 


draining 


grading, 


mi. Trunk Highway 35. Superior-Danbury 
Rd., gravel, Douglas Co., $39,000; relo- 
eating, grading, draining and surfacing 2.25 
mi. Trunk Highway 64, Connorsville-New 
Richmond Rd., clay or other material 
$30,000, 3.75 mi. Trunk Highway § 64, 
Bloomer-Connorsville Rd., clay or other 
material, $43,500, grading, draining and 
surfacing 2.3 mi. Trunk Highway 25, Meno- 


monie-Wheeler Rd., clay or gravel, $19,800, 


4 mi. Trunk Highway 12, Menomonie-Eau 
Claire Rd., Federal Aid Project 127, 18 ft. 
wide, concrete, $162,000, Dunn Co.; 4.5 mi. 


Trunk Highway 387, Eau Claire-Mondovi 
Rd., gravel, Eau Claire Co., $57,000; 
grading and draining 4.5 mi. Trunk High- 
way 14, Armstrong Creek-Florence Rd., 
Florence Co., $45,000; grading, draining 
and surfacing 63 mi. Trunk Highway 15, 
Fond du Lac-Milwaukee Rd., Federal Aid 
Project 154, 18 ft. wide, concrete, Fond du 
Lac Co., $258,008; 5 mi. Trunk Highways 
14 and 32, Laona-Crandon Rd., Federal Aid 
Project 155, gravel, $75,000, 4.46 mi. Pel- 
ican-Crandon Rd., Federal Aid Project 73, 
gravel, Forest Co.; 1 mi. Trunk Highway 
30, Potosi-Dickeyville Rd., concrete, $58,000, 
Trunk Highway 39, Boscobel-Fennimore 
Rd., Federal Aid Project 141, 18 ft. wide, 
concrete, $60,000, } mi. Trunk Highway 28, 
Dubuque-Platteville Rd., $48,000, grading, 
draining and bridging 1.72 mi. Trunk High- 
way 20, Dubuque-Hazel Green Rd., $45,000, 
5 mi Trunk Highway 65, Lancaster- 
Bloomington Rd., $100,000, Grant Co.; re- 
locating, grading, draining and surfacing 
8.33. mi. Trunk Highway 28, Mineral Point- 
Dodgeville Rd., $125,000, grading, draining 
and culverting Trunk Highway 19, Madi- 





son-Dodgeville Rd., $135,000, Iowa Co.; 
grading, draining and surfacing 5.5 mi. 
Trunk Highway 10, Ashland-Hurley Rd., 


xravel, $60,000, Hurley-Mercer Rd., Federal 
Aid Project 158, Iron Co.;_ relocating, 
vrading, draining and surfacing Trunk High- 
way 84, Hexton Northfield Rd., 16 ft. wide, 
shale, $30,000, 12 mi. Trunk Highway 12, 
Black River Falls-Millston Rd., 16 ft. wide, 
shale, $117,615, 1.1 mi. Trunk Highway 52, 
Black River Falls-Melrose Rd., 16 ft. wide 
concrete, $41,600, shaling sandy portions of 
Federal Aid Project 84 and grading, drain- 
ing and shaling portion of Trunk Highway 


12, Black River Falls-Alma Center Rd., 16 
ft. wide, $260,000, Jackson Co.; grading, 
draining and surfacing 2.604 mi. Trunk 
Highway 41, Jefferson-Cambridge Rd., 18 
ft. wide, concrete, $60,000, 1% mi. Trunk 
Highway 19, Watertown Plank Rd... Fed- 
eral Aid Project 72, $57,000; relocating, 
grading and draining 4.15 mi. Trunk High- 
way 41, Helenville-Sullivan Rd., $60,000, 


Jefferson Co.; grading, relocating, draining 
and surfacing 1.51 mi. Trunk Highway 94. 
Elroy-Wonewoc Rd., gravel or stone, 
Juneau Co., $48,000; grading, draining and 
surfacing 2.43 mi. Trunk Highway 96, 
Stangelville-Kewaunee Rd., stone or gravel, 
$24.000, 2 mi. Trunk Highway 54. Green 
Ray-Kewaunee Rd., stone or gravel, $20,000, 
Kewaunee Co.; La Cross-Sparta Rd., Fed- 


eral Aid Project 164, 18 ft. wide, concrete, 
la Crosse Co grading and draining 5.06 
mi. Trunk Highway 81, Blanchardville Ar- 
gyle Rd., $60,000, 6.45 mi. Trunk Highway 
28, Mineral Point-Belmont Rd... $45,000, 
Lafayette Co.; grading. draining and sur- 
facing 4.5 mi. Trunk Highway 39, Antigo- 
Rhinelander Ra gravel, Langlade Co, 
$75.000; Trunk Highway 10, Gilbert-Irma 
Rd., Lincoln Co., $75,000; 4.84 mi, Trunk 


Highway 
ft. wide, concrete, 


17, Manitowoc-Sheboygan R1.. 18 
Manitowoc Co., $146,182; 


14.1 mi. Trunk Highway 13, Marshfield- 
Abbotsford Ra 18 ft. wide gravel, 
$190,000, 5.1 mi. Trunk Highway 10, Wau- 
sau-Merrill Rd., 18 ft. wide. grave!, Mara- 
thon Co.. $75,000; 12 mi Trunk Highway 
38, Crivitz-Wausankee Rd., stone or gravel, 


Co,, $174,000; 1.63) mi 
Highwhy 19, Portage-Stevens Point 
ft. wide, gravel, Marquette Co.. 
Trunk Highway 74, Whitefish Bov-Vrown 
Deer Rd., concrete, Milwaukee Co. $255.000; 
grading, relocating. draining and surfacing 


Trunk 
Ra., 16 
$30,000; 


Marinette 


4 mi. Trunk Highway 27. Svarta-"lick 
River Falls Rd., shale, $38,000, 4.6 mi 
Trunk Highway 21, Mauston-Sparta Rd., 


Federal Aid Project 48, 16 ft. wide, shale, 
$40,000, rrading, draining and surfacing .88 


mi. Trunk Highway 21. Snarta-La Crosse 
Rd., 18 ft. wide, concrete, $36,000, La 
Crosse-Sparta Rd, Federal Aid Project 1097, 
Monroe Co.; 7.06 mi. Trunk Highway 38, 
jreen Bay-Stiles Rd., clay or = ervel, 
$100,000, Green Bay-Oconto Rd., Federal 
Aid Project 114, Oconto Co.; 6 mi. Trunk 
Highway 14, Rhinelander-Cassian R4., 


Oneida Co., $90,000; 2.84 mi. Trunk High- 
way 54, Seymour-Black Creek Rd., stone or 








Vol. 85, 





gravel, $50,000, 2.35 mi. Trunk |} 
18, Appleton-Dale-Medina Rd., 20 ¢f 
concrete, $80,000, Outagamie Co. 


Trunk Highway 85, Durand-Eau C) 
shale or gravel, Pepin Co., $16,506: 
Trunk Highway °4, Durand-Ellswo 
gravel, $76,500, 3.76 mi, Trunk High 
Ellsworth River Falls, Federal Aid 
122, 15 ft. wide, gravel, $111,000, Pje; 
3.54 mi. Trunk Highway 14, Turtk 
Milltown Rd., gravel, $69,000, 3 mi 
Highway 35, Osceola-St. Croix F; 
gravel, $30,000, Polk Co.; 3.5 mi 
Highway 160, Stevens Point-Plover 

ft. wide, concrete, $127,977, 2) mi 
Highway 18, Stevens Point-Marshfi 
18 ft. wide, coner>te, $120,000, Porta, 
grading and draining Trunk Highw 
Fifield-Radisson Rd., $25,000, — g 
draining and graveling 4 mi. Trun) 
way 13, Prentice-Ashland Rd... $3 
Trunk Highways 13 and 14, Ogema-}’r: 
Catawba Rd., $75,000, Price Co. ; relo 
grading, draining and surfacing 
Highway 15, 18 ft. wide, concrete, $ 
grading, draining and surfacing 5 mij 
Highway 57, Kilbourn Rd., 18 ft 
concrete, $179,705, Racine Co 
draining & mi. Trunk 


Highway 11, 


Ty) 


> Bradin; 









! 


land Center-Viroqua Rd., Riehland 
$75,000; grading, draining and surfacin, 
mi, Trunk Highway 14, Ladysmith-!)) 


Rad., Federal Aid Project 174, gravel, $9 


‘ 
v4 


graveling 5.9 mi. Trunk Highway 14, | 


smith-Prentice Rd., Federal Aid Proj 
$30,000, Rusk Co.; grading, draining 
surfacing 3.26 mi. Trunk 
ft. wide, concrete, $135,000, 
grading, draining and 
mi. Trunk 
terial, $18,000, 1.4 
River Falls-Hudson Rd., gravel, $1 
gravel surfacing Trunk Highway 12, 
son-Kau Claire Rd., Federal Aid 
15, $36,000, Hludson Menomonie Rd., 
eral Aid Project 126, St. 

locating, grading and draining 7.7 
Highway 28, 
$60,000, grading, 
3.01 mi. Trunk 
Reedsburg 
and draining 4 
Bruce-Radison 
ing and surfacing 7 mi. 
24, Hayward-Radisson Rad., 


draining and 
Highway 33, La 


mi. Trunk Highwa 


Trunk 


et 


Highway 12 
relocat 
partly surfacing 
Highway 64, clay or other 
mi. Trunk Highway 


Croix Co.; 





fui 


Prot 


Fed 


re 


7 mi. Trunk 
Reedsburg-Spring Green 
graveling 


Valle 


\ 


4 


Rad., $72,000, Sauk Co.; grading 


Rd., $33.000, grading, drai: 
Hiehway 
top soil, $51,000 


relocating, grading, draining and surfacing 
5.5 mi. Trunk Highway 24, Hayward-S-eles 


$60,000, Sawyer Co.; 
mi. 


Rad., gravel, 
draining and surfacing 9 
way 
gravel, Shawano 
Trunk tlighway 
wide, concrete, Sheboygan Co., 
xravel surfacing Trunk Highway 1: 
ford-Prentice Rd., Federal Aid 


{*o., $75,000; 





grading 
Trunk High- 
16, Shawano-Wittenberg Rad., ston: 
5.15 
17, Lake Shore Rd., 18 f 
$222.147 


or 


Med 


Project 


$21,000, grading, draining and surfacing 


mi. Trunk Highway 64, Medford-Corne|) 
Rad., Federal Aid Project 125. 
at east line of S. 29, T. 31, R. 


westerly, gravel or other material, $54 (1 
grading and draining 5.6 mi. Trunk Hig! 
way 64, Medford-Cornell Rd... commenci 

at N. E. corner of S. 2, T. 30, N., R. Ww, 
thence easterly, $57,000, Taylor (\ 

grading, relocating, draining and surfacing 
Trunk Highway 35, Hillsboro-Ontario K 

top soil, Vernon Co., $30,000; grading 
draining and surfacing 6.34 mi. Trunk 
Highway 51, Spooner-Cumberland Ra 
gravel, $60,000, 8 mi. Trunk Highway 11 
Snooner-Cameron Rd., top soil, $48 (00 
Washburn Co.; 2 mi. Trunk Highway 1° 
Milwaukee-Schleisingerville Ra., 18 ft. wide 
concrete, $86,819, West) Bend-Milwauke 
Rd., Federal Aid Project 159, Washingtor 


Co.; Trunk Highway 22, 


i] 


commencing 
1 E. thene 


Clintonville-New 


London Rd., Federal Aid Project_138, 18 ft 


wide, concrete, Waupaca Co., $77.57 


mi. Trunk Highway 73, Wautoma-Plainfie!d 


Rd., 16 ft. wide, 
Weyauwega Rd., Federal Aid 
Waushara Co.: 8 mi. Trunk 
Marshfield -Abbottsford a., 6 
gravel, Wood Co., $12,000. 


Wis., Grand Rapids—WVood Co. 
build 3 mi. Auburndale-Marshfield Rad. 
corner Sect. 21, T. 25 N., R. 3 
northerly to Marshfield, cost $95,000; 
eonsin Rapids-Sherry-Milladore Rd. 
Sta. 158 plus 40 to Sta. 197 plus O, 
42 F. 1920, $16,000 FE. Morris, 
comr. 


Wis.. Greer Bay — Brown Co. 
build 44 mi. Green Bay-Suamico 
Duck Creek to Suamico, 
mi. Belgian Rd. from 


gravel, $66,000, | 


Ra 


st 


? 
] 


Project 
Highway 


w 


E., tl 


cost $155,000 
Snydervill 


plans 


fr 


\\ 
fr 


\ 


high 


plans 


fr 


Wrightstown Village, $52,000; 16 mi. Gr 


tav-Moanitowoc Rd. from here_ to 


N 


1 


towoe Co. line, $335,000; 17 mi. Green 1 


Shawano Rd. from here 
line, $350,000; 3 mi. Ashwaubenon 
Rd. from here to De Pere, $100,090; 
Askeaton Brillion Rd. from 
Calumet Co. line, $70,000, all concrete 
Cormier, highway comr. 


x 


to Shawano 


R 


Greenleat 


( 


6° 


1X 


n 
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5 UE EEE SENSE EEE SEEDER 


reets and Roads (Continued) 


Wis., Jefferson — Jefferson Co, plans to 
‘ld 34 mi. Ft. Atkinson-Janesville Rd. 
ym Ft. Atkinson construction limits to 
iroad crossing ; 2 mi. Watertown-Hubble- 
n Rd. _from northwest tracks westerly, 
oo ft.; 34 mi. Jefferson-Lake Mills Rd 
om here thence 19,800 ft. westerly. R. D. 
-ovee, Ft. Atkinson, highway comr 


Wis., La Crosse—-La Crosse Co. having 
ans prepared widening macadam roads 
nd improving all trunk highways, to in 
jude 12 mi. road from here to West Salem ; 
Onalaska Rd. from point north of Holman 
ind road from Bangor to Monroe Co. line 
t Big Creek Total cost, $500,000. B.A 
jolivette, clk. 


Ia., Ft. Dodge—Webster Co. receives bids 

spring improving various roads, including 
15.5 mi. gravel surfacing on Federal Aid 
Projeot, 12 mi. grading and & mi. graveling 
on secondary road systems, also 36 mi 
vrading, involving 8,000 cu.yd. per mi 
\bout $125,000. C. B. Stephenson, co, engr 


Minn., Red Wing—See “Sewers.” 


Neb., Chadron—Town rejected bids re- 
ceived Nov. 8 paving Dists. 2 and 3. About 
$700,000. R. D. Salisbury Co., 16th and 
Downing Sts., Denver, Col.. engrs. Noted 
Nov. 4. 


Neb., Pawnee City-—Ciiy rejected bids 
received Oct. 19, paving 35 blocks, 30-40 
ft. wide, brick, concrete and asphalt. About 
£200,000. Work will be readvertised in 
January. E. T. Archer & Co., New England 
Bldg. Kansas City, Mo., engrs. Noted 
Oct. 14 


Missouri—Citizens of State voted in favor 
of amendment to State Constitution provid- 
ing for bond issue of $60,000,000 to build 
reads. Noted Aug. 5. 


Tex., Austin—City election Dec. 12 to 
to vote on $50,000 bonds for permanent 
street improvements. C. E. Leonard, city 
engr. 





Tex., Co. having 
plans prepared mane surfacing and drain- 
ing 1.5 mi, Highway 9. Mason Brady Ra., 
involving 98.4 cu.yd. Class “A” concrete. 
3,200 ecu.yd. gravel and 1,535 Ib. reinforcing 
steel. About $10,500. W. P. Doty, co 
ener 


Tex., Breckenridge—City plans election to 
vote on $300,000 bonds to pave various 
streets. 


Tex., Brenham—City plans election soon 
to vote on $40,000 bonds to pave various 
streets. 


Tex., Canyon—City having specifications 
prepared paving public square. Bonds for 
$30,000 voted for project. 


Tex., Center—Shelby Co. having plans 
prepared grading and draining 14 mi. High- 
way 22 from San Augustine east, involving 
72 acres clearing and grubbing, 93.6 cu.yd. 
Class “C” concrete, 28,709 ecu.yd. borrow 
and 43,052 cu.yd. earth excav. About $58.- 
656. TH. Dillon, co. engr. 


Tex., Center —Shelby Co. having plans 
prepared grading, surfacing, draining and 
building timber trestle on 21.5 mi. Highway 
22 from Sabine River west, involving 108 
acres clearing and grubbing, 140 cu.yd. con- 
crete, 102,879 ft. lumber in bridges, 41,850 
cu.yd. gravel to be furnished by county, 
64,578 cu.yd. earth and 43,064 cu.yd. earth 
borrow, ete. About $330,800. T. H. Dillon, 
co. engr. Noted Aug. 19. 


Tex., Childress—Childrese Co. had plans 
prepared grading, surfacing and _ building 
rein.-con. bridges and culverts on 10.11 mi. 
Highway 4, Federal Aid Project 163, in- 
volving 525.5 cu.yd. 1: 2: 4 concrete, 34,688 
Ib. reinforcing steel, 5,300 cu.yd. clay sur- 
facing, 10,756 cu.yd. borrow, 40,604 cu.yd. 
earth and 383 cu.yd. solid rock excav., ete 
About $52,888. Hess & Skinner, Southwest- 
- Life Bldg., Dallas, engrs. Noted May 


Tex., Dallas—Dallas Co. rejected bid re- 
ceived Oct. 28, paving and draining 18.8 
mi. Garland Rd., 18 and 20 ft. wide, con- 
crete. About $800.000. New specifications 
ordered. Nagle, Witt & Rollins Co., Gaston 
Bldg., co. engrs. Noted Nov. 11 


Colorado—State voted to issue $5,000,000 
bonds to build highways. J. E. Maloney, 
Denver, state highway engr. 


Idaho—State voted $2,090,000 bonds to 


build roads. D. P. Olson, Boise, state nigh- 
way ener. 
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STREET IMPROVEMENT-—AKRON, OHIO 
Bids were received (lowest 3) by Dept. of Pub. Serv., Oct. 25th, for improving 
South Maple St., from West Market to West Exchange Sts., from ¢A) T. Bb. MeShaffrey 
Constr. Co., 173 South Forge St.; (1) MeAlonan Bros «Cy Vietor Olson Conte (< 
The unit bids were as follows 


B 


845 cu.yd. grading. .... $2. 00 00 
300 lin. ft. under drainage 4in. pipe 40 30 0 


on 
nue 
2 
- 
m ©) 


1 standard manhole castings. 50.00 50 00 40 00 
100 cu.yd. concrete, class t 18.00 15.00 17.00 
2,370 sq.yd. concrete, base 6-in. deep 2.50 2.40 2.35 
155 a. concrete base, 7-in. deep 2.75 2.80 2 60 
2,830 sq.yd. concrete base, 8in. deep 3.00 3.00 2 9 
200 lin. ft. sandstone curb sac 1.75 2.00 1.90 
560 lin.ft. granite circular curb ; 4.50 4.50 4 30 
300 lin.ft. curb redressed 50 4) TI 
300 lin.ft. curb reset : 40 60 7 
20 lin.ft. stone headers kes 1.00 1.20 1.25 
400 sq.ft. cement walks ; 30 34 32 
100 sq.ft. cement driveways ; 0 0 50 
200 sq.ft. cement walks relaid 30 5 25 
10,930 sq.yd. asphalt pavement (we aring surf, only) 1.50 1.80 1 & 
10,930 sq.yd. asphaltic concer. pavement (surf. only) 1.65 1.70 7 
10,930 sq.yd. bitulithie pavement (surf. only) 2.50 1.80 
2,525 sq.yd. brick gutter (eem. filler) 3.00 3.00 3.28 
2,525 sq.yd. brick gutter (asphalt filler) 3.20 3.00 3 40 
2,525 sq.yd. brick gutter (mastic ue ver. fiber) 3.40 3.00 3.25 
1,130 tons asphaltic binder 5 12.00 12 00 13.50 
5 concrete monuments ‘Miantien ea 25.00 20 00 20 00 
1,000 Ib. reinforcing steel ; wa see 15 10 12 
15 sewer laterals iaeenas ate 50.00 40 00 45.00 
20 shade trees Rae as 20.00 20.00 12.00 
4 w.i. roof drains relaid. . . 20.00 10.00 10 00 
860 lin.ft. 36-in. brick sewer, complete. . . 15.18 17.00 18 00 
680 lin.ft. 54in. brick sewer, complete. . . 29.00 30 00 29 00 
5 manholes (std.) on brick sewers, 4 ft. dia. or less 125.00 150 00 150 00 
860 lin.ft. 36-in. reinforced concrete pipe sewer, conplete 15.00 
680 lin.ft. 54-in. reinforced concrete pipe sewer, complete 28.00 
5 manholes (std.) on rein. concer 
860 lin.ft. pipe sewer of 4 ft. dia. or less. . : 150.00 
680 lin.ft. 36-in. seg. block sewer, complete 15.00 15. 00 lo 
54-in. seg. block sewer, complete... : 27.00 28 00 27 « 
5 manholes (std.) on seg. block... ~ 
200 cu.yd. sewer of 4 ft. dia. or less... ... ‘ 150.00 150.00 150 0€ 
Concrete masonry, class 3 
50 lin.ft. &in. vitrified pipe sewer, complete 450 5.00 3 
250 lin.ft. 12-in. vitrified pipe sewer, complete 4.50 4.25 4.00 
415 lin.ft. 15-in. vitrified pipe sewer, complete 5.00 6 00 4 50 
1,090 lin.ft. 18-in. vitrified pipe sewer, complete 6.00 6.00 5 50 
30 lin.ft. 20-in. vitrified pipe sewer, complete 210.00 8.00 5.50) 
635 lin.ft. 24-in. vitrified pipe sewer, complete 5,715 00 8.50 8 00 
{2 manholes (std.) on pipe sewer 1,800.00 150.00 150. U6 
15 street inlets, complete, plan 1 750.00 60.00 WS 60 
#1 street inlets complete, plan 3 ; ; ean 550.00 75.00 4.00 
2“°T” or “Y” branches on 8-in. pipe sewer 4.00 ~ 2.00 3.50 
2°T" or “Y" branches on 12-in, pipe sewer 10.00 3.00 5 00 
2°T" or “Y” branches on 15-in, pine sewer 12.00 4.00 5 0 
2°T" or “Y” branches on 18 in. po sewer 14.00 5.00 BOD 
2°T" or “Y" branches on 24-in. vipe sewer 18.00 10.00 12 HW 
5 6in. slants in trunk sewer ag 7.50 1.00 1.00 
2 8-in. stubs in trunk sewer... . ‘ 6 00 2.00 1 ov 
{ 12-in. stubs in manhole... . pees 5.00 3.00 1 50 
1 20-in. stubs in mauhole...... ems 5.00 10 00 2 uw 
4 24-in. stubs in manhole... ...... ‘ 10.00 10 00 4 00 
6-In. Vit. Pipe House Laterals: 
100 lin.ft. reconnected, complete. ....... 1,500.00 10 00 7.06 
700 lin.ft. 12-in. vit. pipe inlet connections 1,490.00 2 20 2.75 
1,500 lin.ft. &in. underdrain, ee 750 00 50 1.00 
20 cu. yd. gravel refill ss 50.00 400 3 00 
60M. ft.b.m. sheeting left in place. .... oF 900 00 40.00 20.00 
20 cu.yd. special excavation paw 60.00 4.00 3.00 
@ Junction choember... enn os 1,500.00 800.00 200.60 
{ sanitary intercepter connection. .. 200 00 200 96 200. Ov 
100 cu.yd. concrete masonry, ¢lass ‘. 1,500 00 12.00 14.00 
§ cu.yd. brick masonry gesadabas 125 00 30.00 25.00 
50 sq.yd. brick repaving an sed inks 200.00 2.50 4.00 
E xtended total for sheet asphalt paving. , *$o1,126 $63,576 $65,678 
Extended total for asphaltic concrete paving 51,870 »1,587 52,327 
Extended total for bitulithie paving 5 61,100 52,680 
Extended total for sewers, drains and inlets-—brick $60,816 ” $63, 555 $61,786 
Extended total for sewers, drains and inlets—reinf. eoue ; eZ 60,4 ; 
Extended total for sewers, drains and inlets —seg. bi... *59,426 60, “6 58,706 
* Awarded contract 
Ont., Ottawa—Dept. Rvs. & Canals plans Twps. M. S. Faust, clk.; advertised in this 
to widen 14 mi. Canal Rd. from St. Louis issue. 
dam to Hogs Back About $20.000. WA 
Bowden, c/o Dept. Rys. & Canals. ener. South Carolina—-Until Noy. 20. by State 
Highway Comn., Columbia, graveling 12 mi 
BIDS DESIRED road from Orangeburg to Bamberg Co. line 


Orangeburg Co. About $90,000 
Rhode Island—Until Dec. 1, by State Rd. aa 
Pub. Rds., State House, Providence, recon Florida—Until Dec. 10, by State Higl 
struci‘ng section state highway in Town of Way, Dept.. Tallahassee improving and com 
Scituate, beginning 4 mi. east from village Dleting 9.9 mi. State Rd. 1, beginning at 
of North Scituate and extending west upon Lake City and extending east to Baker Co 


Danielson Pike, for distance of 5 mi.; ad- line. C. A. Browne, state highway engr 
vertised in this issue. advertised in this issue 
Y., New York—Until Nov. 24, by Park y- "8. Fort Myers—Until Dec. 2. by J 


N. ‘ ; 
Z W. Owens, city clk., paving Ist St. from 

Comrs. furnishing labor and material for . . 2 ’ 7 . -- 

7 : * os 5 Fowler St. to Billys Creek, involving 11,873 
repaving with asphalt: mastic ; walks in 80. yd. conerete, asphalt or vitr. brick. About 
Riverside Park also surfacing Jasper Oval $25,000 he oe ity 
Playground. Noted Sept. 30. 25, 4. A. Davidson, city engr. 
i . Tenn., Knoxville—Until Nov. 23, by Ba 
New Jersey—Until Dec. 1, by State City Comrs., paving, curbing, guttering and 
Highway Comn., Trenton, grading Route 3, gewering in Dists. 190, 191. 193, 194, 195. 


Ancora-Atco Sect., Camden Co. A. Il. 197 and 198 J. I. Greer, city reedr 
Grover, ch. clk.; advertised in this issue. advertised in this issue , PF 
Noted July 8. 


Indiana —-Ky Bd. Co. Comrs. vouiiding 

N. J., Belvidere—Until Dec. 8. by Bd. roads in following counties 
Freeholders Warren Co., grading Hope- Nov. 27, Vigo Co., Terre Haute, H. 34. 
Blairstown Rd, Hope and Blairstown Hausman et al Rd, gravel. C. M. Lee, aud. 
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sreets and Roads (Continued) 


i. concrete paving, 314.3 cuyd. Class “A” 

nd 37.02 cu.yd. Class ‘C" concrete, ete 

‘ost. $23,781; including 10°) for engineer- 

ng and contingencies. Work will be done 
day labor, 


xTex., Dallas—Dallas Co. let contract 
iving Dallas-Scyene Rd., 18 ft. wide, 3 in 
ravel on 8 in. native crushed rock base, to 
‘ullom & Harralson, Dallas, $120,884: 

iiding drainage structures on % mi. above 
oad, to Hoard & Seguine, Dallas, $58,128 
Noted June 3. 


wTex., Dallas—City let contract paving 
d guttering 1,500 ft. Ruskin St. from Oak 
iwn to Knight Sts., 30 ft. wide, bitulithic 
» 5 in. gravel concrete base, to Texas Bitu 
ithie Co., Praetorian Bldg. About $25,000 


*Tex., Ft. Worth—City will pave Concho 
St.. bitulithie. About $25,000 Work will 
» done by day labor. 


*Tex., Houston—Hurris Co. let contract 
mproving 4 mi. Highway 2, Washington 
td., to Haden & Austin, 727 Kress Bldg.. 
$11,734 (county to furnish gravel and steel, 
$20,314), total cost, $35,253; including 10° 
for engineering and contingencies, Noted 
vot. 14 


Tex., San Marcos—J. R. Wilhelm, judge 
lays Co., received bids Nov. 8, grading 
facing and draining 17.05 mi. Austin 
‘redericksburg Rd., from Hays Co 
$58,322; H. F. Bland, San Augustine, 
$61,849; Brown & Root, Taylor, $86,870 
\Work involves 35.2 acres clearing and 
vrubbing, 44,856 cu. yd. borrow, 28,304 cu 
vd. earth, 1,774 cu. yd. loose and 498 cu 
yd. solid rock excav., 72.5 cu.yd. 1:2:4, 
166.5 cu.yd. 1:2:34 and 90.5 cu.vd. 1:22:55 
conerete, ete. Noted Oct. 28. 


*Utah, Tremontor—City let contract pay 
ng various streets, involving 17,818 sq.yvda 
Warrenite bitulithic pavement on 6 in. con- 
crete base, to Gibbons & Reed, Kearns 
Bldg., Salt Lake City. 


xUtah, Lehi—City let contract curbing. 
euttering and paving 15,000 ft. Main St 
is ft. wide, 7 in. plain cement concrete. 
to EB. Smith, Lehi. About $16,100 


Nevada —State Highway Dept., Carson 
City, received bids building section of State 
Highway System from point 30.10) mi 
southwest of St. Thomas to 16.79 mi. south- 
west of St. Thomas, Clark Co., from Arm- 
strong & Baker, Reno, $86,372. 


*Ariz., Phoenix—City let contract im- 
roving various streets involving 1.333 
syd. Warrenite-bitulithic pavement on 4 
n. conerete foundation, to Warren Eros 
Co., Phoenix 








*eWash., Aberdeen—City let eontract 
erading, clearing, grubbing and _ installing 
cement culverts in Boone St., et al. to D. A, 
Williams, Bradley Rd. Pros Hill, Tacoma 
\bout $63,000 


Ore., Klamath Falls —City let contract 
paving various streets, involving 10,767 sq. 
va. Warrenite bitulithic pavement on 4 in. 
erushed rock foundation, to Warren Constr 
Co., East Water and Salmon Sts., Portland. 


*Cal., Los Angeles—City let contract 
improving various street, involving 10,982 
sq. yd. Warrenite bitulithic on 5 in. concrete 
foundation, to Fairchild, Gilmore & Wilton 
610 South Main.St 


*xCal., Susanville—City let contract im- 
proving various streets, involving 24,050 
sq.yd. Warrenite bitulithic pavement on 34 
nh. asphaltic concrete, to Warren Constr. 
Co., Journal Bldg., Portland, Ore. 


. 
Railways 
PRICES AND CONTRACTS AWARDED 
(x indicates award of contract) 


*New York—Roston & Maine RR. 
North Sta., Boston. let contract improving 
freight yards, relaying tracks, etc., at Me- 
chaniesville, to Wilson & English Co., 176 
Federal St., Boston. About $20,000, 


Excavation and Dredging 


PROPOSED WORK 


Miss., Batesville — Drainage — Yocona - 
Tallahatchie D.D. had_ preliminary plans 
prepared for levees and floodway channel 
55 mi. long, to reclaim 2,500,000 acres over- 
flow lands in Panola, Quitman, Tallahatchie 
and Le Flore Counties. About $9,000,000. 
~. Lang, Memphis, Tenn., chn. Elliot & 
Harman Engr. Co. 144 Fredonia St., 
Peoria, TIL, engrs 


ENGINEERING 


Wis., Whasau—PDitch—Dancy DD. having 
surveys made for 10 to 14 mi. open ditch 
in Marathon and Portage Counties. L. M 
Schindler Appleton, consult. engr 


Ia., Ft. Dodge—Drainage—J. L. Hanra- 
han, aud. Webster Co., soon receives bids 
building D.D. 306, involving 24,100 lin.ft. 
6-36 in. tile, cost $62,247, D.D. 247, 46.590 
lin.ft. 6-48 in. tile, $120,890 J. L. Ran- 
som, co. drainage engr 


Minn., Jackson — Ditches — Jackson Co. 
rejected bids Nov. 9, building Judicial 
Ditches 13 and 74, involving 12,000 ft. 6-16 
in. tile and 61,800 ft. 6-30 in. tile respee 
tively 


Minn., Moorhead—Clay Co. received no 
bids Oct. 2, building Co. Ditech 44, involving 
24,144 cu.yd. excayv., metal culverts of va- 
“ous sizes, 280 lin.ft. flood gates, 18 in 
wide, 2 wooden bridges, one with 20 ft. 
roadway, 18 ft. span, and other 20 ft. road- 
Way, 22 ft. span About $26,279. Work 
Will be readvertised in spring R. H. Slo- 
cum, Fargo, N. D., ener 








Wyo., Casper — Drainave City voted 
$50,000 bonds to build drainage ditches to 
divert water from overtaxed storm sewers 
Noted Sept. 23 


Utah, Delta Drainage Millard Co. 
(Fillmore) voted $150,009 bonds to build 
b. D. 4 About $150,000. C. H. Day, co. 
elk. Caldwell & Richards, Vermont Bldg. 
Salt Lake City, engrs. 


Utah, Hyrum—lIrrigation—Dirs. of Para 
dise Irrigation Co. and Hyrum Irrigation 
Co. voted to consolidate under latter name 
and build reservoir storing water to irri- 
gate 2,000 acres additional land About 
$100,000. T. H. Humpheries, County Court 
House, Logan, engr 


Cal, Victorville—Irrigation-—-Victor Val- 
ley Irrigation Dist. having surveys made 
for irrigation system, involving 3 storage 
reservoirs, 1 hydro-electric power plant. 
main canal, distributing system and booster 
pumping plant. About $7,000,000. F. C. 
Finkle, 448 I. W. Hellman Bldg., Los An- 
geles, consult. engr 


Cal., Willows—Irrigation—Until Nov. 24. 
by Glenn-Colusa Irrigation Dist., building 
trash rack and fish screen at headworks 
of main canal, near Hamilton; 1 rein.-con. 
steel and timber headgate in main irrigation 
canal; dredging from headgates of main 
canal to Willow Creek Syphon; 2 rein.-con 
steel and timber checkgates in main irriga- 
tion canal; rebuilding floodgate structures 
on main canal; rebuilding 3 drainage 
syphons under main canal FEF. H. Tibbetts, 
Alaska Commercial Bldg, San Francisco 
engr 

BIDS DESIRED 


Minn., Granite Falls—Diteh—-—-Until Nov 
23, by G. H. Wilson, aud. Yellow Medicine 
Co., building Co. Ditch 9, involving main 
diteh and 5 branches. Work involves 30 
mi. Opear work, 1,489,425 ecu.vd. excav., cost 
$167,973 ; 474,205 ft. 8-28 in. drain tile, one 
hundred and seventy 6-12 in. sewer pipe 
inlets with ci. gates, 21 conerete bulk- 
heads, ete., $315,208. J. Norgaard, engr. 





PRICES AND CONTRACTS AWARDED 
(#Indieates award of contract) 


*xlIa., Adel—Drainage—Dallas Co. let con 
tract building DD 76, involving 35,694 ft 
6-28 in. tile. to Hawkeye Constr. Co., Web- 
ster City, $13,648, and Hoover Lumber Co 
Dallas Center, $22,774 Noted Oct. 21. 


*xla., Marengo—Drainage—lIowa Co. let 
contract building D.D. 8, involving 457,600 
cu.yd. excav., to L. and E. G. Sternberg, 
Marengo, $95,970 Noted Oct. 14. 


*Minn., Jackson—Ditches—-Jackson Co 
let contract building Judicial Diteh 45, to 
J. W. Wilkin. Elmore, $78,544; Diteh 75. 
to A. Sanderson, Elmore, $70,496. Noted 
Nov. 4. 


*xKan., Troy—Drainage—DPoniphan (‘¢'o 
contract building DD. No. 2. to M B. 
Wilson, Ageney, Mo., $15,342 


*Mont., Great Falls—Irrigation—Cascade 
Co, let contract bulding Chestnut Valley 
Irrigation project, to F. Saner and F. Elli- 
ott, Great Falls. About $107,000 


Industrial Works 
PROPOSED WORK 


Me., Bangor—Bangor Chamber of Com- 
merce Real Estate Associates, plan to build 
3 story, brick and steel factory, on Sum- 
mer St. Crowell & Lancaster, Exchange 
Bidg., archts. 
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Vt.. Kutland—W. H. Williams. c/o G. F 
Lamb, archt., Gryphon Plidg., plans to build 
1 story, 70 x 130 ft. rein-con. and tile serv 
ice station, on West St 


Mass., East Lee—C. Wurtzbach, repre 
senting owners, High St.. Lee, plans to build 
electric power plant, along Housatoni 
River, here Architect not selected 


Mass., Provincetown Andrews, Tower 


& Lavalle, engrs. and archts, 274 Main 
St. Springfield, preparing plans for fish 
plant, at Cape Cod About $500,000, Own 


ers name withheld 


R. 1. Providence—Federal Truck Sales 
Co., 276 West Exchange St.. having re 
vised plans prepared by CC. H. Lockwood 
archt., 171 Westminster St and receives 
bids about Jan. 1, building 1 story, 100 x 
330 ft... conerete, brick and steel service 
Station, rein.-con. flooring, concrete founda- 
tion, on Reservoir Ave About $125,000 
Noted Jan. 29 


N. Y., New York—F. Savignano, archt 
and engr., 6005 14th Ave., Brooklyn, pre 
paring plans for 2 story, 75 x 190 ft., brick 
and steel garage, rein -con. flooring, con 
crete foundation, on Bedford and Com 
merce Sts About $75,000 Owner's name 
withheld 


N. J., Ridgefield-—W B Wills, Ine 
archts. and engrs., 1181 Myrtle Ave., Brook 
lyn, soon let contract building 2. story 
100 x 500 ft., rein.-con. and steel factory 
rein.-con. flooring, concrete foundation, on 
Grand Ave., and Hall St., here, for Conti 
nental Folding Paper Box Co., 122 Wash 
ington St... Brooklyn 


Pa., Nanticoke \. Freeman, archt. and 
engr., 29 West 34th St.. New York City 
soon lets contract building 3 story, 40 x 
155 ft.. rein.-con., brick and steel factory 
here, rein.-con. flooring, concrete founda 
tion, for Genl Cigar Co, c/o architect 
About $140,000 


Pa., Phila.—Chelton Co., 49th and Market 
Sts.. having plans prepared by Ballinger & 
Perrot, archts., 32% South Broad St., for 1 
story. G2 x wT ft conerete and bricl 
warehouse 





Md., Baltimore —Valtimore Mfg. Co.. con 
trolled by Fleischmann Co., Perry and 
Plum Sts... Cincinnati, O., plans to build 
additions to plants on Buren and Monu 
ments Sts. and Central Ave. and Bank 
St.. here About $1,000,000 


Ky., Louisville—Ford Motor Co., 2500 
South 8rd St.. plans to build 100 x 200 ft 
addition to plant About $500,000 


Ky., Louisville—International Harvester 
Co., 696 South Michigan Ave., Chicago, 
plans to build warehouse. here About 
$500,000 


Ky.. Louisvile—Ten Broeck Tire Co 
840 South 26th St., plans to build addition 
to plant, on 26th and Courtney Sts. About 
$1,000,000 


O,, Cleveland— Cleveland Coldrawn Steel 
Co, c/o W. W. Wallace. Nati. City Bldg., 
plans to build 1 story, 160 x 400 ft.. brick 
and steel plant. brick foundation, on Dun 
ham Rd About $250.000 Private plans, 


0., Cleveland—Frank Dry Cleaning Co 
1361 Kast 55th St.. plans to build 2 story 
44 x 76 ft.. rein.-con., brick and steel fac 
tory, rein.-con. flooring, brick and concrete 


foundation. at 6000 Bonna Ave About 
$40,000 F. J. Coghlan, 709 Union Bldg 
archt. 

0... Dayton—Dicks-Pontius Co South 
Wayne Ave.. plans to build 5 story, 60 x 
180 ft.. rein.-con warehouse, rein.-con 
flooring, conerete foundation About $85 
H00 Architect not selected 


O., Willoughby— Thor Tire & Rubber Co 
c/o R. Cc. Gary, 802 Society for Savings 
Bldg., Cleveland, plans to build 1 and &% 
story, 60 x 250 ft., rein.-con., brick and steel 
factory and power plant, rein.-con. flooring, 
brick and concrete foundation. About $300.- 
600, Private plans. 


Mich., Detroit —See “Buildings.” 


Mich., Mt. Clemens—Sauzedde Mfg. Corp. 
Evans and Rose Sts., having plans pre 
yvared by H. T. Millar, archt., Lightner 
3ldg., Detroit. for additional unit to plant 
2 story, brick and steel, brick foundation. 
About $75,000. 


Il., East St. Louis—T. J. Moss' Tie Co 
Security Bldg., St. Louis, plans to co 
struct plant, to include 3 steel buildings 
laving 6.700 ft. standard and 11600 ft 
narrow gage track, here 
laying standard gage track let to Fruin 
Colnon Constr. Co., Ry. Exch. Bldg, St 


Contract for 





: 
' 
; 
; 
: 
i 
4 
‘ 
' 
i 
b 
: 
' 
’ 
‘ 
Lie 
nee 
% ¥ 
} 
Le 
e ? te 








264 





Louis, 








Wis., 











for 1 






tion 












Wis... 










Pioneer 
and 








Kan., 












Pacific 






con, 
£80,000 






s 






building 









1925 






Ave. 
lected 







Tex., 













1 
45 ft 
1 
1 











About 








157 St 










Me., 


Co an 

















50 ft 










150 ft 
Stearns 
Phila., 








Savings 











and 











huilding 


narrow 
Union Station, St. Louis. 
000. J. S. Penney 


Sept. 30 


Fond du 
Co., 298 Forest 
by F. Stepnoski, archt., 
and 2 story, 
factory, rein.-con. flooring, concrete founda 
Noted Oct. 28 


$100,000 


pared by 


power 
Servatins, clk 


to contain 80,000 
$300,000 


Mo., St. Leuis 
Locust St., 
factory, brick and concrete, on Goodfellow 


About $1,000,000 


soon to 


eleectrie lighting plant 


About 
archt 


x oO. 
River, 
the manufacture 
$50,000 


Montreal 


Old 
Harlow St., 
building 
and steel sub and 
flooring, 
& Lancaster. 
Noted Nov. 11 


Mass., 
Charlestown Gas & 
St., receiving bids 
conerete and 
eon. flooring 
St.. French & 
ton, archts 


storage 
« 
archts 


0... Cleveland- 


154 West 


mill 
concrete 


. 


RKRacine—Grant 


Toltz, 
Hilde... St 
plant 


foundation 


Watertown- 
ing & Shipping Co. 
rein.-con., packing 
cu. ft. floor space 


1 story, 


brick, 
rein.-con, 


gage, 


Industrial Works (Continued) 
to 


yo owner, engr 
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Terminal RR., 
Total cost, $100,- 


Lae—Fond du Lac Paper 
Ave., 


having plans prepared 
144 Marquette St 


1Hu 


About 


tth St having plans 
Davis, archt.. 
x 120 ft. 
brick and steel 
Minn,., Owatonna 


x 


Penney, 


Furniture Co., 502 


300 ft., coneret« 


Wis., Granville—T Moss Tie Co... S« 
curity Bildg., St. Louis, plans to construct 
plant, to include 3 steel buildings also la) 
6,700 ft. standard and 11,000 ft. narrow 
gage track, here. Contract for standard 
gage track let to Fruin-Colnon Const: 
Co. Ry. Exch. Bidg., St. Louis. Total cost 


o owner, engi 


prepared by I) R 


Schulz Bldg., 
factory and warchouse, 


rein. -con 


$150,000 


City having plans pre- 


King 
Paul, 
About 


Atchison— A. 
“o., §$th and Commercial 
prepared by W 


Van 


South ( 
receives bids in spring 


« 


Kan., Bellevile—Chicago, 
Ry., 139 Buren St., 
Ill., having plans prepared by A. T. Hawk 
archt., care owner, for 
ice house, 


flooring, 


Day, eners., 
for electric 


1414 
light 


$475,000 cw 
Harwi Hardware 
Sts., having plans 


Sayler & Co., archts., 360 
Mutual Bldg., Kansas City, Mo., for 5 story. 
75 x 150 ft., 
warehouse, 
concrete 


stone and _ rein.-con. 
flooring, brick and 
About $154,000 


tock 
Chicago 


1 story, 32 x 80 ft 
rein.-con., steel and brick, rein.- 
concrete foundation \bout 


Dakota Pack 


house, 
About 


F. R. Hewett, pres 


Waxahachie 


Vote on 


$60,000, 


Glen 


East. 


BIDS 


2 story. 70 


Exch. 


plan to 
of 


w 


x 
pumping 
foundation 
Ridg. 


concrete 


Charlestown 
Electric Co.. 27 Main 


Bidg., 


2 story, 75 x 150 ft 
and commercial building 
at 731 Vincent St. 
field, Natl 

Ill., Chicago—R. F. Schmid & Co., 


Randolph St., 
structing two 1 story, 


station, 
Woodnut 


Smith 
plans 


—(*ity 
S100 000 


Falls—Clarke 
build plant 
fibre 
Private 


« 
10 


Davis Mfg. Co., 
build furniture 


Architect not se 


election 
build 


plans 
bonds to 


Wash., Seattl—-Auto Freight Depot, Inc., 
Marion St., 


9 


plans to build 2 story, 83 x 
brick freight depot, at 86 Dearborn 
tf. Milner 


Haight 
Gros. Ltd 


shipping cases 


plans 


Que., Montreal—Royal Duke Refining Co., 
James St., plans to build plant at 
About 


$200,000, 


(Boston P 0.)— 


building 1 
brick 


SQ 


N. d., Woodstown—Sout! 
Exeh. receiving bids building 1 story, 50 x 
concrete 
21 


Belmore 
receiving 


bids 


DESIRED 

Town—RBangor Ry. & 
Bangor, receiving bids 
75 ft.. conerete, brick 


station, rein.- 
Crowell 


Bangor, archts 


Story, 50 x 


sub station, rein.- 
concrete foundation, on Salem 
Hubbard 


Pearl St.. Bos- 


Jersey Farmers 


and brick 
Seuth 12th St., 


Co Society for 
constructing 


brick and steel garage 


construction 


foundations, } 
mal Ave., for J. Burke, c/o architects. 
£100,000 


each. 


1 story, 40 





About 
City Bldg., archt 


brick foundation, 
S50 000 A. 


Gar 


archts., 


receiving bids con- 


100 
industrial 
33rd St. and Nor 


on 


x 


10a 


x 125 ft.. brick 
buildings 


Cost, 


Wis., Marshfield—Until Nov. 30, by city. 


ft., econerete and 


Noted 


for 3 story, 8&6 


Island & 


here, for 


Blectric 


brick addition to boiler house, concrete 
floowing and foundation. Cahill & Douglas, 
217 West Water St., Milwaukee, engrs 
Noted Aug. 19. 

PRICES AND CONTRACTS AWARDED 


(wIndicates award of contract) 


*Muass., Boston—Boston Herald, 171 Tre- 
mont St., let contract building 4 story, con- 
erete, brick and steel, addition to plant, 
rein.-con. thooring, concrete foundation, on 
\very St.. to Gascoigne & Linenthal Ine, 
i) Tremont St About $125,000. 


*&Mass., New Bedford 
14 Pleasant St., let 
story, brick and 
on Purchase St, on M. 
1) Court St, Boston. 
Noted July 22. 


-Motor Sales Co.. 

contract building 2 
concrete service station 
& A. IT. Rudnick, 
About $100,000 


*%Mass., Somerset—Somerset Stove Fadry. 
Co, let contract building 1 story, 70 x 160 
ft. brick and steel foundry, rein.-con. floor 
ing, concrete foundation, to Beattie & Coa- 


nell, 33 North Quarry St., Fall River. 
About $50,000 
*R. LL, Providence—Narragansett Elec- 


tric Light Co., South St., will construct 5 
story, brick and steel storage building, on 
Melrose St. About $75,000. Work will be 


done by day labor 


*xN. Y., Brooklyn—J. Santinima, 62nd St 
and 17th Xve., will build 20 x 20 ft. stor- 
age, 35 x 40 ft. factory and two 15 x 40 ft 
sheds, all 1 story, brick and steel, concrete 
foundation. About $85,000. Work will be 
done by day labor. 


*N. Y.. Hadley—Nu Era Paper Co. let 
contract, altering and building brick and 
steel addition to machine shop, rein.-con 
flooring, concrete foundation, also housing 
facilities, to H. P. Cummings Constr. Co., 
14 Prospect St., Ware, Mass. About $100,- 
000 and $50,000 respectively. 


*N. Y., Long Island City—J. H. Rhodes 
<o., 115 Fulton St. let contract building 
abrasives and polishing material factory. 
rein.-con. and steel, rein.-con. flooring, con- 
crete foundation, to Guarantee Constr. Co.. 


140 Cedar St.. New York City. About 
$200,000, 
*N. Y.. Long Island = City Tricomi 


Constr. Co. (Ine.), 987 Boulevard, will build 
2 story, 70 x 100 ft., rein.-con., brick and 
steel factory, rein.-con. flooring. concrete 
foundation, on Webster Ave. and Academy 
St. About $50,000, Work will be done 
by day labor. 


*N. ¥.. New Vork——Ferncliffe Giarage, 
Inc.,, c/o DeRose & Cavalieri, archts., 370 
East 149th St., will build 1 story, 121 x 


123 ft.. brick and steel garage, rein.-con. 
tlooring, concrete. foundation, on 3rd Ave. 
near Franklin St. About $75,000. Work 
will be done by day labor. 


N. ¥., New York—G. A. Whalen, Comr 
Plant & Structures, Municipal Bldg.. re- 
ceived bids Nov. 11, constructing housing 
stations, on (a) Canal, West and Spring 
Sts.. (b) 17th St. and Ave. C, (c) Riving- 
ton. Tompkins and Mangin Sts., from J 
Fallon, 225 5th Ave., (a) $91,325, (b) $89.- 
953, (c) $138,392; M. F. Kelley, 51. East 
42d St.. (a) $93,990, (b) $110,490; Lustic 
& Weil, 108 Park Ave., (c) $125,100; W 
W. Constr. Co., 51 East 43d St., (a) $96.- 
422; G. Colon, 81 East 125th St., (c) $138,- 
850; F. Willetts, 2312 Prospect Ave., (b) 
SRR. 700 Noted Nov. 4. 


*N. Y¥., New VYork—Marcus & Goldstein. 
175 Kast 96th St., will build 1 story, brick 


and stecl garage, rein.-con. flooring, con- 
crete foundation on 173d St. and West 
Farms Rd About $50,000 Work will be 
done by day labor 

*N. Y.. New York—J. E. Sheehey, 256 
Rway., will build 1 story, 100 x 100 ft., 
brick and steel garage, rein.-con. flooring. 


concrete foundation, on Southern Blvd. and 
72d St.. Bronx. About $40,000. Work 
will be done by day labor. 
*xN. Y¥., New 
160 Bway., will 
ft., rein.-con. and 
flooring. concrete 
54th St About 
done by day labor 


York—Vesey Holding Co 
build 4 story, 150 x 200 
steel garage, rein.-con. 
foundation, at 254 West 
$100,000, Work will be 


*N. Y., New York —Il. F. Ward & Bros.. 


518 West 38th St.. will build 6 story, 35 x 
100 ft.. brick and steel warehouse, rein.- 
con. flooring, concrete foundation. About 


$60,000. Work will be done by day labor. 

*N. Y., Utiea—Utica Steam & Mohawk 
Valley Cotton Mills, 801 State St., let con- 
tract building rein.-con. and steel extension 


Vol 85, N. 





to boiler plant, rein.-con. flooring. co 
foundation, to Stone & Webster, 120 |} 
New York City. Abont $350,000 


*Pa., Johnstown—Johnstown s,; 
Dairy Co. will build 3. story, brici 
steel factory, brick foundation, on So: 
St Cost between $50,000 and $4 
Work will be done by day labor. 
Oct. 7 


*Pa., Phila.—Belmont Packing « 
ber Co., 133 North 2d St, let. co: 
building 2 story, 130 x 190 ft. addit; 
factory, brick on Coral and Wheat 
Sts., to G. Kessler Constr. Co., Drex: 
About $60,000, 





_&Pa., Phila,—L. Rosenau Co., Dari: 
Noble Sts., let contract building 2 
65 x 130 ft., braid factory, brick, at 


North 8th St., to ¢ 
Ridg. About $45,000, 


*Md., Baltimore—Horn Ice 
‘4 Aisquith St., let contract building 
crete and steel plant, concrete founda: 
on Low and Aisquith Sts., to Consolidat 
Eng. Co., 243 Calvert Bldg. About $300.0 
Noted Oct. 28. 


kLa., New Orleans——-Linde Air Pros) 
Co,, 30 East 42nd St.. New York City 
build 1 story, 125 x 125 ft. rein.-con 
steel factory, rein.-con. flooring, concr 
foundation, here. About $300,000. Wo 
will be done by day labor. 


Grindrod, Fri 


Cream 





_*O., Cincinnati—Williamson Heater | 
West 5th St., let contract building 1 stor 
hi) x 120 ft. brick and steel factory, bri: 
foundation, to_H. K. Ferguson Co., Vick: 
Bldg. About $40,000, 


*0O., Cleveland Heights (Warrensyill- | 
.)—City Ice Delivery Co., East 20th s 
and Euclid Ave., let contract building 7 
Story, 66 x 84 ft., tank and engine roon 
rein.-con., brick and steel, rein.-con. flow: 
ing, brick and conerete foundation, 


Cedar Ave, and Lee Rd.,_to Younger « 
Farmer, 1670 Crawford Rd., Cleveland 
About $75,000. Noted Sept. 23. 


*0O., Conneaut—See “Buildings.” 


*0., Elyria—Lakeshore Rubber Co., « 
HL. Miller, Natl City Bldg., Cleveland 
let contract building 2 story, rein.-con. 
brick and steel factory, rein.-con. flooring 
brick and concrete foundation, to Donnell 
Constr. Co., Lorain. About = $150.90: 
Noted April 22. 


*0., Sandusky—Mathews Eng. Co., Mon 
roe and King Sts., let contract building 
1 story, 100 x 150 ft.. brick and steel fac 
tory, brick foundation. to H. K. Ferguso: 
Co., Vickers Bldg.. Cleveland Abou 
75.000 


*Il., Chicago—J Burke, c/o t 
Schmid & Co., archt., 154 West Randolp! 
St., let contract constructing 1 story, 10 
x 125 ft. brick and mill construction indus 
trial building, concrete foundation, on 33 





nm .G 


re 

St. and Normal Ave., to A. Anderson. 1% 
South La Salle St. About $100,000. 

we. Chieago—Burns Craft Co., Com 


ldg., let contract building 1 story, 100x124 


ft., conerete and brick factory, concret+ 
foundation, at 2225-39 Hurden St. About 
$55,000. A Jacobs, 138 North La Salle St 
archt. 

xl, Chicago—J. Klicha, West 20th Si 
and South California Ave., let contra: 


building 85 x 125 ft. furniture factor) 
18 x 38 ft. engine house, 32 x 47 ft. boile: 
house and 13 x 32 ft. oil house, all 1 story 
mill construction, concrete foundations, t 
Stellwagen & Co., 1583 Clybourne Ave.. Ch 
cago. About $100,000. 


*Wis., Jefferson—Jefferson Rubber © 
care C. Girton, will build 1 story, 80x30 
ft., brick and mill construction factory, co) 
erete flooring and foundation. Work wi! 
be done by day labor. Noted Oct. 21 


*Wis., Milwaukee—Hercules Knitting 
Co., 1097 Greenbush St., let contract build 
ing 1 story, 30x40 ft. and 30x80 ft. bric 
and mill construction addition to factor 
conerete flooring and foundation, to Kroer 
ing Constr. Co., Majestic Bldg. Abou 
$45,000. 


*Wis.. Milwaunkee—Nackie Paper C 
268 East Water St., let contract building 
story, 95x120 ft., rein.-con. and brick war: 
house, rein.-con. flooring, concrete found 
tion, on Jefferson St., to Immel Constr. C: 
200 Main St., Fond du Lae. About $125.0! 


*Tex., Corpus Christi—W. A Chambe' 
will build oil refinery, to have daily _c¢ 
pacity 1,500 bbl About £100,000. Wor 
will be done by day labor 





————— 
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BRIDGE—CHICAGO, ILL. 


Bids were received by Sanitary Dist. of Chicago, Nov. 4th, for constructing 
nain channel on California Ave,, (1) Strauss bascule bridge with counterweight 


rolling lift bridge from (A) Green & Sons Co., 332 South Michigan Ave (B) 


bids were as follows: 


pits, 








substructure 
oe) 





RECORD 265 


and superstructure of bascule bridge across 
without counterweight pits, (3) Scherzer 


Ketler-Elliott Co 155 North Braneh St The unit 


ib (2) (3) Wy 

140 lin.ft 140 lin. ft. 140 lin.ft Removal of existing doek $9 00 
220 lin.ft 220 lin.ft 220 lin.ft Construction of new steel and concrete dock 265 00 
170 lin-ft. 170 lin.ft 170 lin.ft Construction of new pile and timber dock 8&5 00 
15,100 cu.yd. 15,100 cu.yd. 15,000 cu.yd Excavation above elevation—-30 6 75 
500 cu.yd 500 cu.yd 500 cu._yd. Excavation below elevation-—30 7 50 
2,506 lin.ft. 2,500 lin. ft 2,500 lin. ft Piles furnished and delivered 40 

2,000 lin.ft. 2,000 lin.ft 2,000 lin ft Piles driven 7 
10,000 ft.b.m. 10,000 ft.b.m. 10,000 ft.b.m. Sheeting and bracing 175.00 
1,300 cu.yd. 590 cu.yd 200 cu.yd. Class A concrete 37.50 
3,100 cu._yd. 3,310 cuyd 4,000 cu_yd. Class B conerete 30. 00 
100 cu.yd. 100 eu.yd 100 cu.yd. Class C concrete 30. 00 
2,300 cu.ft. 500 cuft 500 cu ft Cement mortar 1.25 
146,000 Ib. 120,000 Ib 112,000 Ib Reinforcing metal in substructure 08 
145 lin ft. 145 lin.ft 145 lin ft Concrete railing 18 00 
4,000 sq.ft. 4,000 sc,ft. 4,000 sq.ft Sidewalk wearing surtace 35 
Cofferdams or caissons, ete. (lump sum) ; 217,750 00 
Engineer's office (ump sum) 1,500 00 
Extended totals for substructure $567,595 
P tom and royalties (lump sum) $57,000 00 
cee e superstructure (lump sum) 489,000 00 
0 Ibs. /37,000 Ibs. /75,000 Ibs. reinfore ing metal in superstructurs 10 
7 for additional heel lock equipment and movable barriers 16,000 00 
Additional structural steel (per pound).............. 10 
Additional machinery steel and iron (per pound) . 42 
Additional steel castings (per pound) . ; 24 
Additional iron castings (per pound) . 20 
Additional bronze and babbitt metal (per pound) 60 
Additional creosoted timber and lumber (per 1,000 ft.b.m.) 240 00 
Additional counterweight metal (per pound) 04 
extended totals for superstructure $553,500 
Iixtended grand totals. $1,127,095 

* Items 21 to 25, inclusive for additions! material are not considered in comparison of proposals 

+ R. L., Woonsocket-——Church—Notre Dame 

Buildings Roman Catholic Church, 253 Social St., 

am . Plans to build 1 story, brick and _ steel 

PROPOSED WORK About $125,000. Architect not selected 

Vt., Ludlow—Hotel—Ludlow Hotel, Main Conn., Bridgeport — Bank — Commercia) 

St, plans to build concrete, brick and wank & Trust Co., 1334 Main St., plans 


steel addition, rein.-con. flooring, concrete to huild concrete, brick and steel 
foundation. About $100,000. A. H. Smith. gr near Congress St. About 
Gryphon Bldg., Rutland, archt. Architect not selected. 


Vt., Pittsford—Hospital—-State Tubercu- 
losis Assn. having plans eneres a 
Scopes & een archts., 64 Main St - ste. brick ¢ aia , 
Saranac Lake, N. for 1 story, brick and os a — — 
frame. About $75,000 T. Wagner, pres Architect fot selected. 


Mass., Cambridge—Memorial—City plans < aie Hall—Tow 
to build) memorial auditorium. About onn., Fairfield-—Hall—Town 
$300,000. Architect not selected. build 2 story, brick and steel, on 


Mass., Cambridge—Store and Office— . 
Holmes Realty Co., Central Sq., plans to Conn., Hartford—Office—Aetna 
rebuild store and office building. About surance Co., 650 Main St., plans 


story). on Trumbull St. Architect 


Mass., Dedham—Business—Knights of nounced 
Columbus plan to build brick and steel. on 


Conn., Bridgeport-—Club-—Fraternal 
der of Eagles, 1580 Main St., plans to build 


. on Main 
$100,000 


Or- 


St. near 


plans 
Post 
About $100,000, Architect not announced 


$100,000, 


to 
Rd 


Life In- 


to build 
$75,000 Architect not selected. concrete, brick and steel (probably 30 
not an- 


Washington and High Sts. About $75,000 Conn., Hartford—Office—Orient  Insur- 
Architect not selected. ance Co., 20 Trinity St., plans to build 6 
i story, 42 x 100 ft... concrete, brick and 
Mass., Holyoke—Home—Holyoke City steel, rein.-con. flooring, concrete founda- 
Hospital, Beech St., had plans prepared by tion. on Clinton St. About $200,000. W 
G@ P. Alderman & Co., archts., Peoples Sav- F. Brooks, -Lewis and Gold Sts.. archt 
ings Bank Bldg., for 3 or 4 story, brick 
and steel. Cost between $100,000 — and Conn., Hartford—-School—City plans to 
$150,000. Project will mature in spring huild 2 story, 82 x 140 ft. open air school, 
Noted June 3 concrete. brick and steel, concrete founda- 


tion, at Colts’ Park. About 


Mass., New Bedford—School St. An- whiten & McMahon, 36 Pearl St., 


thony Roman Catholic Church, 1357 Acush- Noted Sept. 30. 
nut Ave., plans to build 2 story, brick and 
steel, rein.-con. flooring, concrete founda- 


$175,000 
archt 


Conn., New Britain--Bank—Commercial 


tion, on Bowditch St. About, $100,000. prust Co., 274 Main St, soon receives bids 
on West 


W. F. Fontaine, 285 Main St., Woonsocket, uilding 6 story, brick and stone, 
R. I, archt. Main and Washington Sts. About 
Mass., Quiney—Church—Bethany _Con- 


gregational Church, 118 Presidents Lane, 
plans to build 1 story, brick and _ steel. 


archt. and engr. Noted Nov. 4 


S$200.000 
A. Hopkins, 101 Park Ave., New York City. 


a 7 Conn., New Britain—Club—Knights of 
About $76,000. Architect not sclected. Columbus. 434 Main St., had plans pre- 
Mass., Salem—Hospital—C. Grove, c/o pared by Palmer & Ludorf, archts.. Mu- 
Haven & Hoyt, archts., 220 Devonshire St., tual Bidg.. for 3 story, concrete, brick and 
Boston, plans ‘to build children’s hospital, Steel. enn Soorine. —— eeeee- 
on Derby Ave., here. Saeb.ee Franklin Sq. and Pearl] St. About 
Mass., South Hadley——Dormitory—-Mt . : 
Holyoke College had plans prepared by Conn., West Haven (New Haven P. 0.) 
Brainer & Leeds, archts., 89 Franklin St., —School—Union School Dist. town of 
Boston, for 3 story, concrete, brick and range, had plans prepared by R. W. 
stone, rein.-con. flooring, concrete founda- Foote, archt., 185 Church St.. New Haven, 
tion, on campus. About $500,000. for 3 story, concrete,. brick and steel, rein.- 
con. flooring. conerete foundation Cost 
Mass., Springfield——Club—Y. M. and Y between $350,000 and $400,000 Noted 
W. H. A. plan to build clubhouse. About Jan.'1. 
$75,000. H. Adaskin, 234 Main St., pres. 
Architect not selected. N. Y¥., Middletown—Hospital—State Hos- 


pital Comn., Capitol, Albany, soon receives 
3 story. 


Mass., Springfield—Theatre—Goldstein bids building chronic hospital, he r. 
t. 


Bros. Co., Bridge St., plane te build 1 and 44 x 320 ft.. with three 37 x 76 


wings, 


2 story, brick and steel, on State St rein.-con.. concrete foundation. About $4,- 


About $125,090. Architect not announced. 000,000. Noted April 15 


B 
q2 (hy (2) ‘3 
$9 45 $9.00 $9.45 $9.45 
278.25 265.00 278.25 278 2 
89 25 85.00 89.25 &9 25 
7.50 6.75 7.50 7 50 
10.00 7 50 10 00 10 06 
45 Po 45 45 
&5 75 &5 aS 
180.00 175 00 180 00 180 OC 
40 00 37.50 40 00 40. 00 
35.00 30.00 45 00 0 Of 
30 00 30 00 30. 00 10 00 
’. 25 1.25 1 25 1 25 
09° 08; 09 0 
20 00 18.00 20 00 20 06 
30 35 0 0 


265,000 00 210,250.00 255,000 00 240,000. 0: 
1,750.00 1,500 00 1,750 00 1,750. 0 


$650,951 $535,245 $615,311 $587,390 


$57,000 00 $57,000 00 $57,000 00 $57,000 00 
540,000 00 563,000 00 607,000 00 519,000 00 


10 10 10 10 
36,000 06 

10 10 10 10 

42 42 42 42 

24 24 24 24 

20 20 20 20 

60 60 60 60 
240 00 240 00 240 00 240 00 
04 04 04 04 


$604,500 $623,700 $667,700 «$595,700 
$1.255.450 $1,158,945 $1,283,011 $1,183.09! 


N. Y¥., New York—-Clubhouse—Friendly 
Aid Society, 246 West 34th St., receives 
bids about Jan. 2, building 3 story, 50 x 
60 x 70 ft.. brick and stone, brick founda- 
tion, at 599 Ist Ave. About $90,000 A 
J. Hemphill, pres. F. P. Kelley, 477 Att 
Ave, archt. and engr 


N. ¥., New York—Office—J. G. Johnson 
Cliff St., having plans prepared by Bal 
linger & Perrott, archts. and engrs., 47 
West 34th St., for 2 story, brick and stone 
brick foundation, on Charlton St. About 
$100,000. 


N. Y¥., Oswego—High School—Rd. Educ 
receives bids in spring building 3 story, 200 
x 264 ft., rein.-con., brick and steel, rein.- 
con. flooring, concrete foundation, on Utica 
St. About $450,000. J. A. Randall, S. A 
& K. Bidg., Syracuse, archt. and engr 


N. J., Mortelair—Church—Centra] Pres- 
byterian Church, 53 Chureh St., having 
sketches made by Carrere & Hastings 
archts. and enegrs., 52 Vanderbilt Ave, New 
York City, for brick and stone, brick foun 
dation, on Park St. About $100,000 


N. J., Trenton—Church—St. James Cath 
olic Church plans to build new church 
About $75,000. Address T. J. Walsh, 15: 
North Warren St. Architect not selected 


N. J¢., Trenton—Chureh and = Sunday 
School—F. EK. Tormey, archt., 813 Newing 
ton Ave., Baltimore, preparing plans and 
soon receives bids building 3 story, 55 x 119 
ft. steel and ‘stone, rock foundation, for 
Blessed Sacrament Church. About $125 
000. Noted Oct, 21 


N. 4., Trenton—Office—-W. Hankin 
archt., 241 South Warren St., opens bids 
about Nov. 28, building 8 story, 97 x 19: 
ft., rein.-con., brick and terra cotta, or 
East State St., for R. C. Maxwell Co., 41: 
Fast State St 


Pa., Dormont (Pittsburgh P. O.)-—Hig) 
School—Boro. voted $305.000 bonds to build 
new high school. A. C. Downs, secy. Boro 
High School. 


Pa., Reading—-Comfort Stations, etc- 
City voted $1,940,000 bonds to build com 
fort stations, house and storm sewers and 
to pave various streets. 


Pa., Reading—Theatre and Office—Wi! 
mer & Vincent, Columbia Theatre, New 
York City, having plans prepared by Hoff 
man-Henon, archts., Finance Bldg, Phila 
for 6 story, 150 x 160 ft., concrete and 
brick. on 10th and Penn Sts., here. About 
$500,000. 


Md., teeta ean —State having 
plans prepared by Sil Buckler & Fen- 
hagen, archts., 11 East Pleasant St., for 
group of brick and stone hospital buildings 
for colored consumptives, 18 mi. from here 
About $200,000. 
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Buildings (Continued) 


Md., Baltimore—Theatre—Amer. Theatre 
Co, 339 KEquitable Bldg., having plans pre- 
pared by I G. Blanke, archt., 532 North 
Calvert St.. for 1 and 2 story. brick and 
stone, concrete foundation, on Boulevard 
near 33rd_ St and Greenway About 
S200 000 


W. Va., Clarksburg—Hotel—W. P. and 
G. I) Goff plan to reconstruct hotel here, 
now containing 156 rooms. also add addi- 
tion of 150 rooms and large auditorium. 
Architect not selected 


W. Va., Huntington—Stor Oo. L, Stan- 
ard ry Goods Co., plans to build 7 story, 
rein.-con. steel, brick and concrete, to con 
tain 7.000 ft. floor space. About $100,000 
Archit. ct not selected. 


W. Va... White Sulphur Springs—Bank— 
White Sulphur Springs Bank having plans 
prepared by Simon, Brittain & English 
irchts Magee Bldg., Pittsburgh, Pa., for 

story, 40 x 60 ft., concrete, brick and 
steel, rein.-con. flooring Cost between 
$75,000 and $85,000. 


Fla., Tampa—Clubhouse—Sacred Heart 
“hureh plans campaign to raise $100,000 
for 4 story, 53 x 114 ft.. rein.-con. and 
brick, rein.-con. flooring, on Marion and 
Madison Sts. J. E. Farrell. Marion and 
Twigg Sts., pastor. Architect not selected 


Fla... Tampa—Hospital—Florida sap 
tists, c/o C. W. Duke, 109 Cardy St., plan 
to build hospital About $500,000 


Tenn., Memphis—Home Salvation Army 
having plans prepared by J. Bliss, archt., 
56 North 2d St., for 4 story, rein.-con. and 
brick, on North 2d St About $100,000 
W. Yager, adjutant 


K»., Louisville—Church—-First Presby- 
terian Church, 4th and York Sts.. plans to 
build church at Ist and Armsly Sts. About 
$100,000 


Ky.. Louisville—Temple—Labor Union, 
324 West Jefferson St., plans to build labor 
temple About $350,000 


Ky., Louisville—"' iiversiiy and Memorial 
State defeated $1,000,000 bond issue for 
university and $500,000 bond issue for 
memorial building. Project will be sub 
mitted agein to people at next regular 
election Nov. & 1921 Noted May 13. 


0., Bloomville—School—Bd. Educ. hay 
ng plans prepared by Glass & Austin 
archts., Casco Bldg., Columbus, for 2 story, 
80 x 111 ft.. brick and concret« About 
$140,000. J. P. Webster, clk. 


0., Cleveland — Church — Garfield Bivd., 
Church of God, c/o W. Honeywell, 10514 
Kimberly Ave., plans to build 1 story, rein 


eon., brick and steel, rein.-con. floorine 
brick and concrete foundation About $75 
aan Architect not selected 


o., Cleveland—Church—St. Joseph's Ro 
man Catholic Church, 14422 Aspinwall 
Ave having revised plans prepared by 
Cc. RR. Greco, archt.. Guardian Bldg.. for 
2 story, 84 x 157 ft., rein.-con., brick and 
steel, rein.-con. flooring, brick and concrete 
foundation, on East 146th St. and St 
Clair Ave About $150,000 Iw sell 
pastor Noted Aug. 19 


o., Cleveland—Commercial—W. Ambler. 
The Arcade, plans to build 3 story. con 
erete, brick and steel, rein.-con. flooring. 
brick and concrete foundation, on Prospect 
Ave. near East 22nd St About $100,000 
Architect not selected 


0., Cleveland —Commercial—-G. Bowman 
c/o N. Bowman, 224 Euclid Ave... plans to 
alter 2 story, brick and steel. at 224 Euclid 
Ave. About $75.000. A. Garfield, Natl. City 
Bldg... archt 


0., Cleveland — Commercial — W. J. De- 
laney, 1112 Crawford Rd., receiving bids 
building 1 story, 60 x 140 ft.. brick and 
steel, brick foundation, on Euclid Ave. and 
Collamer Rd. About $75,000 F. S. Fish. 
6508 Euclid Ave., archt 


0., Cleveland—Commercial, etc Hayden 
Investment Co., c/o Kangesser, Park Bldg.. 
purchased site and plans to construct 5 
story, 80 x 214 ft., commercial building and 
garage, rein-con. brick and steel, rein-con. 
flooring, brick and concrete foundation on 
East 20th St. and Prospect Ave About 
$400,090. J. L. Weinbere. Schofield Bidg., 


ureht 


0., Cleveland—Hotel—S. S. Koslen, 1977 
Mast 97th St., plans to build 7 story, 69 x 
190 ft 


rein.-con., brick and steel, rein.- 








con. flooring, brick and concrete foundation, 
on Euclid Ave. About $500,000. Archi- 
tect’s name withheld 


0., Cleveland—Restaurant and Commer- 
cial—Oriental Amer. Bldg. Co., c/o Allen- 
Osborne Co., archts., Rose Bldg., plans to 
build 5 story, rein.-con., brick and steel, 
rein.-con. flooring, brick and concrete foun- 
dation, at 1618 Euclid Ave. About $200,000. 


0., Columbus—Church—First Untversa- 
list Church, 24 West Goodall St., having 
sketches made by Mills & Millspaugh, 
archts, 67 East Long St.. for church on 
16th Ave. About $125,000 C. A. Alden, 
pastor 


0., Dayton—Clubhouse and Lodge— 
Knights of Columbus, Council 500, 27 West 
Monument Ave., plan to build 2 story ad- 
dition, including ballrooms, dining room 
bowling alleys, gymnasium, etc., rein.-con.. 
brick and steel, concrete foundation. About 
$100,000. B. Danis, c/o Danis-Hunt (Co 
Ist and Webb Sts., archt 


0., Dayton—High School—Bd Madue 
plans to build 3 story, rein.-con., brick and 
Steel, rein.-con. flooring, concrete founda 
tion, on Summit St. About $750,000 
Schenk & Williams, Mutual Home Blide.. 
archts. 


0., Dayton Hospital —- Association of 
Jewish Congregations, North Jefferson St.. 
plan to build 4 story, rein.-con. and brick. 
concrete foundation, on Forest Ave. About 
$400,000, S. Meyerberg, chn Architect 
not selected 


0., Dayton—Oftice and Sto:. West Side 
Bidg. & Loan Assn., 1100 ‘Vest 3rd St. 
plans to build 5 story. 98 x 165 ft., rein.- 
con. and brick, rein.-con. flooring, concrete 
foundation, on 3rd St. and Bway About 
$175,000 Architect not selected. 


0., Ravenna — Theatre — K. S. Sweitzer 
having plans prepared by Frank & Wagner 
archts., 602 Permanent Title & Trust Bldg., 
Akron, for 3 story. About $100,000 


0., Springfield—Gymnasium and Audito- 
rium—Wittenberg College, College Hill. 
plans to build 3 story, steel, concrete and 
stone About $500,000 Cc. Hueckert, pres 
Architect not selected 


0.. Warren—Fire Station—City plans to 
build 2 story fire station on West Side 
\bout $80,000, 


a. Youngstown— Bank and Office 
Central Bank & Trust Co., Central Sq.. 
plans to build 12 story, 40 x 180 ft.. brick 
and terra cotta concrete flooring and 
foundation About $1,500,000 


0., Youngstown — Church — First te 
formed Church, 117 West Wood St., plans 
to build 2 story, 200 x 225 ft., brick and 
terra cotta, on Wick Ave... to include audi- 
torium, several classrooms, ete. \bout 
$125,000 F. Maver, pastor. 


0... Youngstown—Hotel—F. E Skeily, 17 
South Champion St., plans to build 4 story 
100 room, 150 x 175 ft., at Lake Milton 
\bout $110,000, 


0., Youngstown—Lodge——Masonic Temple 
Co., Wick <Ave., plans to build 6. story. 
70 x 200 ft. addition. About $850,000. C. 
Owsley, 1301 Mahoning Bank Bldg... will 
probably be selected as archt 


Ind., Evansville — College Evansville 
College receives bids in December or Janu- 
ary. building 3 story. 66 x 174 ft.. college 
on Lincoln Ave. About $400,000.  Fullen 
wider & Dowling, 6 North Michigan Ave. 
Chicago, archts 


Ind., Hammond—Temple—R. G. Schmid & 
Co., archts., 154 West Randolph St., opens 
bids about Dec. 20, building 1 story, 100 
x 100 ft.. brick and terra cotta, brick and 
concrete foundation, for Masonic League. 
About $250,000 


Mich., Detroit—Hotel—Brown & Preston. 
archts. and engrs., Empire Bldg., preparing 
preliminary plans for 3 story, 76 x 160 ft. 
rein.-con., steel, stone and tile, rein.-con 
flooring, concrete foundation. About $120.- 
000, Owner’s name withheld. 


Mich., Detroit—-School—St Thomas Par- 
ish having plans prepared by Van Leyen, 
Schilling, Keough & Reynolds, archts., 556 
Cass Ave.. for 2 story, 64 x 98 ft., rein.- 
con., brick and _ steel, rein.-con. flooring, 
concrete foundation, on Thomas Ave., to 
include 34 x 48 ft. heating plant. About 
$175.000, 


Mich., Detroit—-Synagogue—‘i. Kohner 
and A. J. Seeler, archts.. Kresge ae 
preparing plans for 1 story, 40 x 109 ft., 
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brick, steel and stone, brick foundation 
East side. About $85,000. Owner’s n 
withheld. 


Mich., Detroit—Theatre and Of} 
Northwestern Bldg. Corp., 2063 West (3; 
Blvd., plans to build 2 story, (3,500 seat 
capacity) rein.-con., brick and steel, 
con. flooring, concrete foundation, on Gra 
River Ave. About $2,000,000. C. W 
G. L. Rapp, 190 North State St., Chic 
archts. 


Mich., Detroit—Y. W. C. A., Washingt 
and Clifford Sts., plans to construct 3 st, 
administration building, rein.-con., ty 
steel and stone, rein.-con. flooring, cone: 
foundation, on East Kirby Ave. Abou 
$200,000. C. R. Wilson, pres. Ba. Me 
Archiect’s name withheld. 


- 


Mich., ltronwood—Municipal—City pia 
to build 3 story, rein.-con., brick and ste 
rein.-con. flooring, concrete foundatio: 
fonds for $300,000 voted for project. Arc! 
tect not selected 


Mich., Jackson—School—Polish Catholi 
Parish having plans prepared by Donald 
son & Meier, archts., 1314 Penobscot Bldg 
Detroit, for 2 story, rein.-con., brick an: 
steel, rein.-con. flooring, concrete founda 
tion, here About $150,000 


Mich., Monroe—-School—Bd. Educ. hay 
ing plans prepared by W. S. Holmes 
archt., Lansing, for 2 story, 60 x 140 ft 
rein.-con., brick and stecl, rein.-con. floor 
ing. concrete foundation. About $170.00 


Mich., Saginuaw—School—Bad. Educ. hay 
ing plans prepared by Cowles & Mutsche! 
ler, archts., Chase Blk., for 3 story, 173 x 
282 ft., rein.-con., brick, steel and stone 
rein.-con., flooring, concrete foundation, on 
Weadock and Park Sts About $1,000,000 


tl., Chieago—Chureh and Community 
Houses-—Pilgrim Congregational Churc! 
4th St. and Harvard Ave. plans to build 
story, 100x122 ft.. rein.-con., brick and steel] 
concrete foundation About $500,000, ©C 
B. Falkner, 140 South Dearborn St., archt 


fil, Chieago—Churech and Officee—-First 
Methodist Episcopal Church, 77 West 
Washington St., having preliminary plans 
prepared by Holabird & Roche, archts., 104 
South Michigan Ave., for 20 story, 80 x 
180 ft., rein.-con., on Washington and Clar| 
Sts \bout $2,000,000 


i., Chicago Hlome Oak Haven Old 
Peoples Home Co., 64th St. and Stewart 
\ve.. plans to build two 2 story, 32 x 106 
ft.. rein.-con. and brick additions, concret« 
and rock foundations, in Oak Haven Park 
Cost, $75,000 each. Cc. B. Falkner, 140 
South Dearborn St., archt. 


iil., Chieago—Hotel—B. H. Rosen, 4854 
North Irving Ave., plans to build Farewell 
Beach Hotel, 5 story, 100x130 ft.. rein.-con., 
rein.-con. flooring, concrete foundation, in 
Rogers Park About $350,000 - < 
Harris, 19% North State St., archt. 


Lll., Winnebago—School—Bd. KEdue. Con 
solidated TD ist. 124 plans to build 2 story 
86 x 129 ft.. brick. About $125,000. Kk. A 
Payne, Carthage, archt. 


Wis., Fond du Lac—Lodge and Offic« 
Loyal Order of Moose having plans pre- 
pared by B. E. Mehner, archt., Forest Ave., 
for 6 story, 80 x 92 ft., rein.-con., brick 
steel, stone and tile, concrete foundation 
on Main St About $154,000 Ww. S. 
Dyhr, dictator. 


Wis., Kenosha — Clubhouse — German 
Amer. Home Assn., 821 Newell St., plans 
to build 3 story, brick and concrete, rein 
con. flooring, concrete foundation, on Grand 
Ave. About 75,000, Architect not sSe- 
lected. 


Wis., Kenosha—Hotel—D. T. McOwen. 
213 Park St., having plans prepared by) 
White, White & Co., archts., Pub. Serv 
Bldg., for 4 story, rein.-con., brick, tile and 
terra cotta, on Park and Church Sts 
About $200,000. 


Wis., La Crosse—Club—Elks Lodge, 5th 
and State Sts., plans to build club house. 
About $200,000. J. F. Barlow, secy. Archi- 
tect not selected. 


Wis., Marinette—High School—School 
Bd. having plans prepared by D. Hubert. 
archt., Spies Bldg.. Menominee, Mich., for 
2 story, concrete and brick junior hich 
school, rein.-con, flooring, concrete founda- 
tion. Bonds for $250,000 voted for project 


Wis., Oconomowoc—Theatre and Office- 
A. C. Clas, archt., Colby-Abbot Bidg., Mil- 
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Ruildings (Continued) 


waukee, opens bids about Nov. 20, building 

story, 70 x 115 ft, brick and steel, rein.- 
on. flooring, concrete foundation, on Main 
st.. here, for Binzel, Oconomowoc About 
$75,000. Noted Nov. 11 





Wis., Racine School — Bd. Industrial 
iddue.,, City Hall, having plans prepared 
yy A. A. Guilbert, archt., Robinson BIk., 
or 3 story, 85 x 186 ft.. brick, rein.-con 
looring, concrete foundation, on Geneva St 
About $250,000. 


Wis., West Bend—Store and Office—Fuge 
Hardware Co. having preliminary plans 
prepared by J. FE. Hennen, archt., 74 South 
Main St., Fond du Lac, for 3 story, 80 x 
160 ft., rein -con., brick and steel, concrete 
foundation on Main St About $75,000. 


H. Fuge, mer 


Ia., Cedar Rapids — High School — Ba. 
kdue. soon receives bids building 4 rein.- 
econ., brick and tile high schools. Cost, 


$1,200,000. Bonds for $1,000,000 voted for 
project. K. Mategil, secy. EF Tustison 355 
Auditorium Bldg., Minneapolis, Minn., engr. 
Rugh & Zalesky, 811 Securities Bldg., Des 
Moines, archts. . 


Ya., Mt. Dethi—-School—Bd. Educ. having 
plans prepared by Netcott & Netcott, 
irchts., 517-19 Black Bldg., Waterloo, for 2 
story, 50 x 76 ft., brick, rein.-con. and 
steel, rein.-con, flooring. concrete founda- 
tion, About $81,000 


la., Shellsburg—High School—tid. Kdue 
having plans prepared and receives bids 
ibout Jan. 15, building 3 story, 80 x 110 ft 
rein.-con., brick, steel, stone and tils About 
$160,000 A. K. Rife, secy J. G. Ralston 
709 L. & J. Bldg., Waterloo, archt 


Minn., Annandale— High Schoo!l—Bd. 
Mdue. having plans prepared by C. H,. Par 
sons, areht., 600 Builders) Exch., Minne- 
apolis, for 2 story, 110 x 154 ft rein.-con., 
brick and stone. About $250,000. 


Minn., Eveleth—High School—Ba. Edue 
receives bids about January, building 3 
story, 149 x 200 ft. rein.-con., brick, steel 
and tile. About $750000. J. M. Stearns, 
elk. W. T. Bray, 817 Torrey Bldg., Duluth, 
archt Noted Oct. 14 


Minn., Lewistown—High School—Bd. 
Educ, receives bids about Jan. 1, building 
2 story, 60 x 100 ft. rein.-con., brick and 
tile. About $135,000. W. F. Gensmer, clk. 
Croft & Boerner, 822 Palace Bldg., Minne- 
apolis, archts 


Minn., Minneapolis—Bath Houses——City 
receives bids in spring building concrete 
bath houses. About $75,000, F. W. Cappe- 
len, city ener. 


Minn., Minneapolis—High School—RBd. 
Educ. soon receives bids building main por- 
tion, 2 story, 224 x 246 ft.. and industrial 
wing, 1 story, 116 x 232 ft... rein.-con., 
brick, steel and stone. About $600,000 
Noted July 15. 


Minn., Minneapolis—Otlice—A. H. Parks, 
706 Physicians & Surgeons Bldg., is chn. 
of syndicate which plans to construct office 
building, 12 or more stories high About 
$1,000,000, Architect not selected 


Minn., Minneapolis—Police Station—City 
voted $75,000 bonds to build 2 story, 60 x 
90 ft. concrete, brick and stone, at 2915 
Bryant Ave. S. A. O. Fosher, City Hall, 
asst. city bldg. inspector. J. F. Walker, 
supt. police. 


Minn., Minneapolis—School-—-Bd. Educ. 
soon receives bids building 2 story. 104 x 
200 ft. rein.-con., brick and stone, on 38th 
St. and Harriet Ave. EK. H. Enger, 305 
City Hall, archt. 


Minn., Minneapolis—-School—Bad. Educ., 
305 City Hall, plans to build addition and 
convert grade school into junior — high 
school. at 410 James Ave N. About $250.- 
000. G. F. Womrath, business supt. FE. H. 
Enger, 305 City Hall, arent. 


Minn., Minneapolis—Theatre and Stores 
—A. Muenze & Co., 533 Palace Bldg., hav- 
ing plans prepared by S. J. Bowler, archt., 
617 Phoenix Bldg.. for 2 story, 85 x 170 
ft. rein.-con. and brick. About $160,000, 
Noted Oct. 14. 


Minn,, Spring Grove—School—Bad. Educ 
Dist. 54 had plans prepared by Sund & 
Dunham, archts., 512 Essex Bldg.. Minne- 
apolis, and receives bids about Jan. 1, 
building 2 story, 65 x 121 ft. rein.-con. and 
brick addition. About $100,000. os; ie 
Honoos, clk. 


Minn., Thief River Falls—School—Bd. 
Educ. soon receives bids building 2 story, 
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S& x 113 ft. rein.-con. and brick About 
$100,000 P. C Mvyhrum, clk Sund & 
Dunham, 512 Essex Bldg Minneapolis 
archts 


Kan., Seott City Hospital—Scott City 
Hospital Co. having plans prepared by 
Mann & Gerow, archts 722 Rorabaugh 
Wiley Bldg., Hutchinson, for 2 story, 35x 
70 ft. rein.-con., steel and brick, rein.-con. 
flooring, concrete foundation. About $75,000 


Kan., Scott City—School—Bd Edue. 
having plans prepared by Mann & Gerow, 
archts., 722 Rorabaugh Wiley Bldg., Hutch- 
inson, for rein-con., steel and brick, rein.- 
con. flooring, conerete foundation \bout 
$80,000 


Neb., Lincoln—-Municipal—City plans to 
construct 2 story municipal building on 
10th ,and Q Sts Cost, between $100,000 
and $150,au06 E. Davis. Lincoln. archt 


Neb... Norfolk—High School—Bd Kdue 
plans election to vote on $450,000 bonds to 
build 2) story, rein.-con., brick and_ tile 
B. Wolford, secy. J. C. Stitt, Norfolk. areht. 


Neb., Wymore—Hotel— Wymore Hotel 
Co., c/o J. S. Jones, plans to build hotel with 
100 rooms, rein.-con., brick and steel, rein - 
con. flooring concrete foundation About 
$350,000 Architect not selected 


S. D., Rapid City—Court House and Jail 
—Pennington Co. having plans prepared by 
W. E. Hulse & Co., archts., 309 Securities 
Bldg., Des Moines, for court house and jail 
Bonds for $500,000 voted for project Noted 
Sept. 30 


S. D.. Vermillion—Schoo!|—bBd. Maduc. hav 
ing plans prepared by W. E. Hulse & Co. 
arehts., 309 Securities Bldg Des Moines, 
la., for building 2nd unit of Jr. High School 
and 2 grade schools, rein.-con. and. steel, 
rein.-con. flooring Total cost, $150,000 
Noted Oct. 21 


N. D., Alamo-—School—-City voted $75,- 
00 bonds to build 2 story school. Archi 
tect not announced 


Wyo., Casper — Fire House — City voted 
$110,000 bonds to build and equip new fire 
house Noted Sept. 23. 


Mont., Hamilton—Theatre—L, H. Sutton 
and W. J. Hartwig, 18 North Center St., 
Helena, plans to build rein.-con.. brick and 


stee} theatre, seating capacity 1,000 About 
$100,000. Architect not announced. 


Mo., St. Louis—Clubhouse—Knights of 
Columbus, c/o L. E. Hart, La Salle Bldg, 
plan to build clubhouse, on Lindell Blwd 
About $1,000,000. Architect not selected. 


Mo., St. Louis—School—Cann & Corrubia, 
archts., De Menil Bldg., open bids about 
Dec. 1, building 3 story, 35 x 85 ft., brick 
and rein.-con., on Skinker and Lindell Sts. 
for Washington University. About $160,000 


Tex., Dathart— High School—City voted 
$125,000 bonds to build high school \d 
dress Superintendent of Schools, Independ- 
ent Dalhart School Dist 


Tex., Dallas—Hospital—Methodist HEpis- 
copal Church South, c/o W. N Ainsworth, 
Austin plans to build hospital, here, in 
connection with Medical College. About 
$1.000,000. Architect not selected. 


Tex., Weatherford — High School -— City 
plans election soon to vote on $200,000 
bonds to build high school 


Tex., Woodville—High School—Independ- 
ent School Dist. voted $75,000 bonds to 
build high school 


Okla.,, Norman—Fraternity House—Nu 
Omega Housing Assn. of Phi Gamma Delta 
plans to build 2 story, 45 x 100 ft., rein.- 
con., brick and stone rein.-con flooring, 
brick and concrete foundation on Boyd Ave. 
About $75,000 K. Nomland, 312 S. W 
Natl. Bank Bldg., Oklahoma City, archt. 


Col., Denver — Hospital — State Bd. Re- 
gents plan to build hospital and laboratory 
for curable insane here. Bonds for above 
project were authorized at last election, 
Nov. 2 


Wash., Seattle — Club — University of 
Washington, Y. M. C. A., Men’s Blidg., Uni- 
versity Campus, will receive bids in Janu- 
ary building 4 story, 65 x 85 ft., rein.-con. 
and brick on North 42nd and 15th St. N. E. 
About $250,000. Baker, Vogel & Evans, 
Pacific Blk., archts 


Cal, Stockton-—Hall, Exhibit, etc—San 
Joaquin Co. defeated $350,000 bond issue 
to construct buildings at Agricultural 
Park. Noted Oct. 14 
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Ont., West Toronto— Restaurant and Critics 


Childs Co, 200 5th Ave., New York City 
soon lets contract building 6 story, 50 ~ 17 
ft.. brick, steel and stone, at 9 King St 
here About £200,000 1. C. Westervilt, 36 
West ith St New York City ircht in 
ener 


Ont... Windsor—Volice Station—City hac 
juans prepared by G. J. F. Jacques, archt 
le Sandwich St. W for 2 story, 69 x & 
tt rein.-con., brick and steel, rein.-cor 
flooring, concrete foundation, on City Hall 
Sq About $175,000. 


BIDS DESIRED 





Mass., Boston — Church — Woodbury a« 
Stuart, arehts.. 581 Boylston St., receiving 
bids building 1 story, brick and steel, rein 
con. flooring, rock foundation, for Italia 
Methodist Episcopal Church, Hanov:e s 


About $75,000 


Mass... Boston—Instituts cS ¢ Loring 


archt 7 Water St.. receiving bids altering 
mercantile building on Chauney St fo 
Whitman Bldg. Institute, 78 Chauney st 


About $100,000 


Mass., Linwood—School—Churech of Good 
Shepard receiving bids building 2 story, 6 


x 88 ft brick and steel, concrete four 
dation, on Linwood Ave About $75,000 
Private plans Noted Sept. 3060 


Mass., New Bedford—School—Until No 
22, by Rd. Educ. building 2 story, 171 x 184 
ft.. concrete, brick and steel, rein.-con. floor- 
ing. concrete foundation, on Summer St 
About $600,000 Smith & Howland, Part 


lett Bldg. archts Noted Aug. 26 


Mass... New Bedford—Schools—Until Nov 
22. by Bd. Mduc building P.S. 1 on Rochan 
beau St and FP S. 2 on Mt. Pleasant St 
each to be 2 story, 170 x 250 ft. brie 
steel and concrete, rein.-con. flooring, con 
crete foundations Cost $800,000 each 
LaBrode & Bullard, 251 Union St., archts 
Incorrectly noted in our issue of Oct. 28 


N. ¥., New York—Club and Office Until 
Dec. 1, by Slee & Bryson, archts and engrs. 
154 Montague St., Brooklyn, building 4 
story, 50 x 75 ft. brick and stone, brick 
foundation, at 250 West 25th St. for 
Auditorium Assn., ¢/o architects. About 
$250,000 Noted June 10 


D. C,, Wash.——School—Until Noy. 25, by 
Dist. Comrs., building 2 story, brick, steel 
and stone, on 18th, 20th, Monroe and Ash 
ford Sts. About $150,000. S. Ashford, Dist 


Bldg... archt Noted Aug. 19 


Fla,, Key West—Clubhouse, etc Until 
Dec. 4, by KE. Martinez, engr., c/o Secretaria 
de Obras Publicas, Havana, Cuba, and 
Cuban Consuls office, here, building 3 story, 
106 x 105 ft. rein.-con. and brick, rein.-con 
flooring. for San Carlos Club. About 
$200 000 


IIL, Chicago — Home — Until Jan. 1, by 
C¢. B. Falkner, archt., 140 South Dearborn 
St.. building 3 story, 100 x 100 ft., rein 
con.. brick und stone, concrete and rock 
foundation, in Oak Haven Park, for Oak 
Haven Old Peoples Home, 66th St. and 
Stewart Ave \bout $100,000. 





ML, Oak Park—High School—Holmes & 
Flinn. archts., & South Dearborn St., Chi- 
cago, receiving bids building 4 story, 100x 
200 ft., rein.-con. addition, concrete founda 
tion, for Oak Park and River Forest Tw) 
About $200,000. Noted Jan. 1 


IM., Rockford—Theatre and Office—.J. Ic 
O. Pridmore, archt., 38 South Dearborn St., 
Chicago, receiving bids building 2 story 
100x200 ft., rein.-con. brick, concrete found 
ation, here, for Frekiksen & Calvert About 
$200,000 


Wis., Clear Lake— Schoo! Until Dee. 15 
by Bd. Edue., building * story, rein.-con 
and brick, brick foundation About $75 
000 W. L. Alban, 374 Endicott Bldg, St 
Paul, Minn., archt. Noted Nov. 11 


Wis., Frederie—High School—-Until Dee 
15, by Secretary School Bd., building 
story, 100 x 175 ft., brick, steel, and tik 
rein.-con. flooring, concrete toundation 1D 
J. Hancock, Lyric Bldg., Eau Claire, archt 
and engr. Noted Oct. 14. 


Wis., Oconomowoe — Armory—W isconsi: 
Natl Guard receiving bids building 2 story 
72 x 120 ft., reim.-con. and brick, concret: 
foundation, on Main St. About $120,000 
H. C. Hengels, 1st Wisconsin Natl Bank 
Bldg., Milwaukee, archts. Noted Oct. 28 


Kan., Eldorado—Auditorium—Until Nov 
23, by city building 2 story, 65 x 135 ft. 
concrete and steel. Washburn & Stookey. 
Ottawa, archts. About $100,000. Noted 
Sept. 30. 
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Buildings (Continued) 


Kan., Glasco—School—Until Dec. 1, by 
Bd. Educ., Dist. No. 2, building 2 story, 60 
x 96 ft., rein.-con., steel and brick, rein.- 
con. flooring, concrete foundation About 
$100,000. W. H. Sayler & Co., 306 Mutual 
Bldg., Kansas City, Mo., archts. Noted 
Sept. 9. 

Kan., Topeka—Hospital—Until Dec. 3 by 
Shawnee Co., building % story, 40x55 ft., 
rein.-con., steel and brick, rein.-con. floor- 

concrete foundation About $75.000 


ing 


C. Squires, 628 Kansas Ave., archt 
Mitchell—Auditorium—Until Dec 
3. by F. MeGovern, city aud. building 1 
story (70 ft. high), 182 x 200 ft., rein.-con. 
ind brick, on North Main St. and 6th Ave. 
About $300,000. Former bids rejected . 
W. and G. lL. Rapp, 199 North State St., 
Chicago. archts. Noted Sept. 30. 


Ss. D., 


Okla,, Tulsa—Temple—Masonic League, 
18 South Main St., receiving bids building 
6 story, 100 x 140 ft.. rein.-con, brick and 
stone addition, concrete foundation. About 
$650,000 R. G. Schmid & Co., 154 West 
Randolph St., archts. 

PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 
Newport—Armory—State Bldg. 
“omn., Montpelier, let contract building 1 
story. brick, cgncrete and steel, rein.-con 
flooring, concr@te foundation, to H. O. 
Smith, Newport. About $75,000 


«Vt. 


* Mass., Boston—Office—W. Whitman Co 


Inc., 78 Chauncy St.. let contract remodel- 
ing exterior and interior, to Whidden- 
Reekman Co,, 100 Boylston § St. About 


$100,000 


*N. Y., Great Neck—Schools—Bd. Educ. 
let contract building two 2 story, brick 
and stone, brick foundations, on Middle 
Neck Rd. to M. C. Tredennick, 331 Madi- 
son Ave. New York City. About $400,000. 
Noted Oct. 21. 


*N. Y¥., Hadley—Housing—See “Indus- 
trial Works.” 

*N. Y., New York—Store and Office 
Sidem Bldg. Co., c/o Gronenberg & Leuch- 
tag, archts. and engrs., 303 5th Ave.. will 
build 6 story, 50 x 100 ft. brick, steel and 
stone, concrete foundation, at 123 West 
8d St. About $200,000. Work will be done 
by day labor. 

*Del., W ilmington—Theatre—Parkway 


“o., Box 46, tet contract building brick and 
stone, to J. S. Hamilton & Co., 829 Orange 
St. About $107,900 


*™Md., Baltimore — Synod Hall — Protes- 
tant Episcopal Cathedral of Incarnation, 
University Parkway, let contract building 2 
story, 50 x 70 x 140 ft.. stone and granite, 
concrete foundation, to Morrow Bros., 1201 
Fidelity Bldg. About $270,000 


*Va., Norfolk——-Synacogue—Beth Fl 
Congregation, c/o Herts & Robertson, 
archts. and engrs., 331 Madison Ave., New 
York City, let contract building brick, stone 
and steel, brick foundation, here, to E. W. 
Minter Co., Ine., 115 Bway. New York 
City About $250,000. Noted Jan. 29. 


*0., Cleveland—Bank and Commercial— 
Cleveland Trust Co., c/o A. McCaslin, East 
“th St. and Euclid Ave., let contract build- 
ng 2 story, 40 x 80 ft., rein.-con., brick 


ind steel, rein.-con. flooring. brick and con- 
erete foundation, on Fulton Rd. and Poe 
Ave.. to G. A. Rutherford Co., 2729 Pros- 


pect Ave. About $75,000. Noted Oct. 28. 

r0., Cleveland—C lubhouse—Carpenters 
Dist. Counsel, c/o H. C. Miller, West 3rd 
st. and St. Clair Ave., let contract remodel- 
ng brick, steel and concrete clubhouse, on 
Kast 14th St. and Central Ave., to Concrete 
Constr. Co., 2325 Riverside Rd About 
$80,000 


*0., Cleveland—Commercial and Office— 
S. Kaplan, 1418 Prospect Ave., let contract 
building 2 story, 62 x 90 ft., brick and steel, 
brick foundation, at 1428 Prospect Ave., to 
\. Hausman, 18014 Gooding Ave About 
$75,000. 


*0., Cleveland—Hospital—Babies & Chil- 
dren’s Hospital Assn., c/o A. Garfield, 
archt., 915 Natl City Bldg., let contract 
building 9. story, 60 x 150 ft., rein.-con., 
brick and steel, rein.-con. flooring, brick 
and concrete foundation, at 11020 Euclid 
Ave.. to Crowell & Little Constr. Co., 1951 
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HIGHWAY—CALIFORNIA 


Bids were received by State Highway Comn., Sacramento, for constructing highwa 
from Wadsworth Canal to Yuba City, Sutter Co. from (A) John Doyle, San Jos; 
(B) M. Blumenkrantz, Stockton; (C) C. M genson, Los Angeles. The unit bids wer 
as follows: 

A B ( 

15,000 cu. yd. excavation without classification $1.13 $1.65 $1 4 

7,280 cu. yd Portland cement concrete class ‘‘A"’ (pavement) 17.60 19.90 22 2 
45 cu. yd. Portland cement concrete class ‘‘A.’ (culverts and monu- 

ments...... 32.00 45.00 50 0 

456 lin. ft. 12 in. corrugated metal pipe. 2.75 3.00 4 00 

102 lin. ft. 15in. corrugated metal pipe 3.00 3.50 5 0 

8 lin. ft. 36in. corrugated metal pipe 7.00 5.00 8 00 

96 lin. ft. guard rail 1.00 1.25 2 oO 

37 monuments (hauling and setting) 3 00 2.00 5 00 

Extended totals $148,341 $173,606 $188.00 


East 57th St About $500,000 Noted 
Sept 2 

*0., Cleveland Heights (Warrensville, P. 
O.)—School—RBd. Educ., Lee Rd., let con- 


tract building 2 story. to have two 35 x 70 


ft. wings, rein.-con., brick and steel, rein.- 
con. flooring, brick and concrete founda- 
tion, on Fairfax Rd., to J. A. Moffett Co., 
1836 Euclid Ave., Cleveland. About 
$140,000 

*0O., Conneaut — Exchange, ete. — Con- 
neaut Telephone Co. let contract building 
2 story, 40 x 80 ft., exchange and garage. 
rein.-con., brick and steel, rein.-con. floor- 


ing, brick and concrete foundation, to Hor- 


ton Constr. Co., Conneaut About $75,000. 
Noted Oct, 14. 

*0., Lakewood (Cleveland P. O.)— 
Schools—RBd. Educ. Warren Rd., let con- 


tract building 2 story, rein.-con., brick and 
steel additions, to McKinley, Lincoln and 
Franklin Schools, to Schirmer-O’Hara Co., 


2031 Euclid Ave., Cleveland. About $359,- 
000. Noted Aug. 12. 
*0., Marion—Bank—Marion Natl. Bank 


let contract building 2 story, 47 x 132 ft.. 


stone and steel addition, on Main St., to 
BE. Elford, 307 Kast Gay St., Columbus. 


About $75,000. Noted Aug. 5. 


*xInd., Lafayette—Office—Brotherhood of 
Painters, Decorators & Paperhangers let 
contract building 4 story, 60 x 120 ft., 
rein.-con., brick and terra cotta, on 4th 
and Ferry Sts., to A. KM. Kemmer, 644 
North 7th St. About $125,000. Noted 
Sept. 2. 

*Ill., Chicago—Office and Store—Asso- 


ciated Silver Co., 5 South Wabash St., let 
contract building 2 story, 75 x 75 ft., rein.- 
con. and brick, concrete foundation, on 
Sunnyside St. and West Ravenswood Park, 
to H. F. Friestedt, 327 South LaSalle Ave. 
About $80,000. 


*Ill,, Milledgeville—School—Ashby, Ash- 
by & Schulze, archts., 178 West Jagkson 
St., Chicago, let contract to Schmidt Con- 
str. Co., 105 North Clark St., Chicago, build- 
ing 2 story, 80x134 ft.. rein.-con. and brick, 
rein.-con. flooring, concrete foundation, for 
Bd. Educ. About $140,000. Noted Nov. 11. 


*Wis., Fond du Lace—Hotel—Forest Ave. 
Hotel, 170 Forest Ave., let general contract 


building 4 story, 90 x 120 ft., rein.-con., 
brick, steel and tile, brick foundation, on 
Forest Ave. and Harrison Pl. to L. Schroe- 


der, Main St. Total cost, $259.000. 

*Mo., Kansas City — Church — Epworth 
Methodist Episcopal congregation let con- 
crete contract for 2 story, 53 x 73 ft., on 
45th and Bell Sts., to O. Tindahl, Kansas 
City. Mo. Balance of work to be done by 
day labor. 


*Col, Denver — High 
contract building Morey Jr. High School, 
2 story, 158 x 340 ft., rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion. on 13th and 14th Aves., Emerson and 
Clarkson Sts., to J. R. McDonald, 2205 For- 
est St. About $427,000. Noted Sept. 30. 


Dormitory—University 
of Arizona let general contract building 
boys’ dormitory, brick and_ stone, on 
campus, to English & Pierce, Phoenix, $122,- 
300; plumbing and heating, to Corbett Co., 
Tucson, $19,268. Noted May 6. 


wx Ariz., Tucson 


*Cal., Pasadena—Laboratory and Hal! 
—Throop College of Technology, East Cali- 
fornia St., let contract building laboratory 


and hall, rein.-con. and_ steel, rein.-con. 
flooring, concrete foundations, to W. C. 
Crowell, Chamber of Commerce. About 
$150,000 and $75,000 respectively. Noted 
Feb. 26. 


School — City letf 





Federal Government Work 


PROPOSED WORK 


Va., Langley Field — Roofing Dirigib\ 
Hangar—Constr. Div., War Dept., Wash 
D. C., plans, here. Bids will be opened by 
Construction Quartermaster at above posi 


TL, Kock Island — Recuperator Shop — 
Constr. Div., War Dept., Wash., D. €., plans 
to build at arsenal, here Bids will b< 
received by Construction Quartermaster at 
above post. 


P., Ft. Mills—Water System and Tank 
Constr. Div., War. Dept., Wash., D. C., plan 
to build salt water system and rein.-co) 
water tank. Bids will be opened by Con 
struction Quartermaster at above post. 


BIDS DESIRED 


s. C., Spartanburg—Mailing Vestibul: 


ete.—Until Dee. 6, by Treas. Dept., Wash 
Db. C., building new mailing vestibule, ex 
tending driveway and making interior 
changes in Post Office, here. J A. Wet 
more, superv. archt 

Ky., Louisville—Steel Dump Scows- 
Until Dec. 20, by U. S. Engineer, Box 72 
furnishing and delivering 2 steel dump 
scows. Noted Aug. 5. 

Ind., Ft. Wayne—Mezzanine Floor—Unti! 
Nov. 30, by Treas. Dept., Wash., a 


building, in U. S. Post Office, 
Wetmore, acting superv. archt. 


here. J. A 


Mich., Lansing—Elevator—Until Nov. 30 
by Treas. Dept., Wash., D. C., installing in 
Post Office, here. J. A. Wetmore, superv 


archt. 

lil., Chicago — Mezzanine Floor — Until 
Dec. 2, by Treas. Dept., Wash. D. C., 
building, in U. S. Post Office, here. J. A 


Wetmore, acting superv. archt. 


Mlll., Rockford — Freight Elevator — Until 


Dec. 1, by Treas. Dept., Wash., D. C., in- 
stalling complete electric freight elevator 
in Post Office, here. J. A. Wetmore, superv 
archt. 

Tex., Galveston—Surface Drainage Sys- 


tem—Until Dec. 9, by Treas. Dept., Wash., 
D. C., building new surface drainage sys- 
tem, new spray apron, repairing riprap, etc. 
J. A. Wetmore, superv. archt. 

AND AWARDED 


PRICES CONTRACTS 


(*Indicates award of contract) 


Mass., South Boston (Boston P. O.)— 
Steam Locomotive Crane—Spec. 4263—Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., received bids Nov. 10, installing at 
Naval Dry Dock, here, (1) work complete 
from McMyler Interstate Co., Bedford, O., 
(2) $193,264, (240 days), (4) $178,520, (240 
days), (5) $22; V. R. Browning, 1770 Lake 
Shore Blvd., Cleveland, O., (1) $235,000 
(270 days), (2) $220,000, (270 days), (3) 
$215,000 (260 days), (4) $200,000, (5) $20 
(260 days), alternate (1) $210,000. Noted 
Oct. 28 


*N. Y.. Ellis Island (New York P. 0.)— 
Hot Water Supply and Circulation System 
Treas. Dept., Wash., D. C., let contract re- 
newing entire hot water supply and circula- 
tion system, at Immigration Sta., here, to, 
Cc. F. Mentzinger Sons, 354 Bway., Brook- 
lyn, N. Y., $15,620. 

N. W¥., New York—Electric Traveling 
Bridge Crane—Spec. 4250—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., received 
bids Nov. 10, building for bulkhead handling 
ways No. 1 here, (1) work complete, from 
A. D. Grainger Co., 15 Park Row, (1) $56.- 
400, (150 days), (2) -$36,555, (150 days) 
(3) $19.900, (150 days). (4) $1.80; Niles 
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Mederal Government Work (Continued) 


tement-Pond Co., 111 Bway., (1) $57,900, 
180 days), (2) $40,400, (180 days), (3) 
$17,500, (180 days), (4) $3, alternate 1, 
$51,200, (180 days). (2) $33,700; Manning, 
Maxwell & Moore, 119 West 40th St. (1) 
$69,774, (98 days), (2) $48,652. (98 days), 
3) $21,122, (84 days), (4) $1.60 Noted 
yet. 28. 


N. ¥., New York—Restoration of Assay 
\ffice—Treas. Dept., Wash.. D. C., received 
jids Nov. 4, restoring damaged portions of 
’. S. Assay Office, here, from North Eastern 
‘onstr. Co., 101 Park Ave., $45,840; R. H. 
Brown, New York City, $46,214; B, Knopp, 
131 West 41st St., $47,000. Noted Oct. 21 


*N. J., Perth Amboy—Extending Drive- 
way, ete —Treas. Dept., Wash., D. C., let 
‘ontract repairing and extending driveway, 
ste., at Post Office, here, to W. J. Meagher, 
211 Market St., $2,459 


*Pa,, Washington — Mailing Vestibule — 
Treas. Dept., Wash., D. C., let contract 
uuilding, in Post Office, here, to W. Me- 
Donald Constr. Co., Odd Fellows Bldg., St 
Louis, Mo., $3,939. Noted Oct. 21. 


dD. ©.. Wash.—Conduit, Wiring, ete.— 
Treas. Dept. received bids Novy. 11, furnish 
ng conduit, wiring and lighting fixtures in 
Rutler Bldg., from Detroit Electric Co., 2155 
Champlain St. N. W.. $1,810 (35 days): 
Standard Eng. Co., 2129 I St.. N. W., $2,040 
(45 days); J. R. Proctor, Jne., 74 Cortlandt 
st. New York City, $2,099 (120 days) 
Noted Oct. 21. 


D. C., Wash.—Motor Generator Sets, etc. 

U. S. Engineer, 305 Southern Bldg., re- 
eived bids furnishing motor generator sets, 
transformers, pumps, etec., (1) work com 
plete, from Worthington Pump & Mehy 
Corp., Homer Bldg., (1) $38,759, alternate, 
leduct, $140, (2) $10,205, (3) $7,003, (4) 
$6,037, (5) $12,841, total, $74,845, (275 
lays); De Laval Steam Turbine Co., North 
Clinton St. and Pennsylvania R.R. tracks, 
Trenton, N. J., (1) $41,100, alternate, deduct 
$150, (2) $11,990, alternate add $400, (3) 
529, (4) $6,560, (5) $13,700, total $79.870, 
00 days); Ellicott Machine Corp., Bush 
and Severn Sts., Baltimore, Md., (1) $52.- 
844, (2) $14,059, (3) $6.840, (4) $5,895, (5) 
$12,540, total, $90,300, (315 days); West- 
inghouse Bilectric & Mfg. Co., Hibbs Blidg., 
total for De Laval pumps, $74,845, Worth- 
ington pumps, $75,919, alternate bid, deduct 
$1,200. Delivery: ship all apparatus except 
pumps for sand washing and motors and 
motor generator sets within 10 months, 
complete ereetion in 11 months, and can ship 
motors for sand washing pumps and motor 
generator sets in 13 months, complete erec- 
tion of same in 14 months. 


*Va., Cape Charles—Sewer Pipe—tTreas. 
Dept., Wash., D. C., let contract installing 
sewer pipe at Quarantine Sta., here, to J. 
Stewart & Co., 30 Church St., New York 
City, $3,100. 


Ind., Indianapolis—Mezzanine Floor— 
Treas. Dept.,. Wash., D. C., received bids 
Nov. 10, building in Post Office, here, from 
Brandt Bros.,,Co., Chamber of Commerce 
Bldg., $1,740; W. McDonald Constr. Co.. 
$400 North Main St., St. Louis, Mo., $2,190 
(90 days): R. L. Elder, 219 North Dela- 
ware St, 2,220 (75 days). Noted Oct. 28. 

Il, Bloomington—Loading Shed—Treas 
Dept., Washi, . &., received bids Nov. 9. 
installing it’ Post Office, here, from G. Gild- 
ner, Bloomingt6n, $998; C. J. Wilderstreet, 
$1,050; West Side Planing Mill Co., Bloom- 
ington, $1,218. Noted Oct. 28. 


Cal., Mare Island — Heating System— 
Spec. 4189—-Bureau Yards & Docks, Navy 
Dept., Wash., D. €., received bids installing 
in Navy Yard, here. (1) work complete, 
from Empire Steam & Hot Water Heating 
“o., 600 North Howard St., Baltimore, Md., 
(1) $54,880, (2) $2,500, (3) $1,500 (150 
days); Austin Eng. Co., 121 West 42nd St., 
New York City, (1). $63,475 (150 days), (2) 
$1,800, (3) $1,900; T. Conlin Plumbing & 
Heating Co., 3978 Cottage Grove Ave., Chi- 
‘20 TIL, (1) $65.413, (2) $1,600, (3) $1,175 
(i120 days). Noted Oct. 28. 








Miscellaneous 
PROPOSED WORK 


Coal Pocket—Micdleton, Mass,—-Comrs. 
Essex Co., Court House (Salem), plans to 
build rein.-con. coal pocket, here. About 
$15,000. J. H. Bickford Co., 6 Beacon St., 
Boston, archts. 


Generators, Turbines, etc.—Dayton, 0.— 
Dayton Power, & Light Co., 4th and Jeffer- 
son Sts., authorize $1,000,000 bond issue, to 
purchase enerators, turbines, transmission 
material, transformers, ete 


Park—Dayton, 0.—City plans to build 
new park in Dayton View on west side 
Miami River, including grading paving 
roadways, erecting buildings and  play- 
ground apparatus, etc About $250,000. Ly 
Lott, Dayton, archt 


Fract Development—Osborn, O, Village 
purchased 267 acres and plans to remove 
whole village to new site Work includes 
construction of streets, sewers and water- 
works system and removal of present build- 


ings About $300 000 M. D. Rice, Osborn, 
atty 

Tunnel — Detroit, Mich, — Ba Water 
Comrs., 232 East Jefferson Ave., having 
plans prepared by T. A. Leisen, engr., 2532 


East Jefferson Ave., for §-mi. tunnel under 
Mt. Elliott and Elmwood Cemeteries, in 
volving 48 in. c. i. watermains, electric con 
duits, wire, cables, ete 


Grain Elevator — Minneapolis, Minn, — 
Central Milling Co., 828 18th Ave. N. EB. 
plans to build concrete grain elevator to re- 
place one destroyed by fire About $75,000 
M. F. Payne, pres 


Fire Protection—Ked Wing, Minn.—See 
Sewers." 


Stadium—Lawrenece, Kan,——State Build 
ing Comrs., having plans prepared by L 
Bailey. archt., Lawrence, for rein.-con. and 
steel stadium, rein.-con. flooring, concrete 
foundation, here About $100,000 


Breakwater, Pier, ete.—Missoula, Mont,— 
Missoula Light & Water Co., Masonic Tem 
ple Bldg., plans to build 150 ft. breakwater. 
also concrete and steel pier, ete. About 
$20,000. Work will probably be done by 
diay labor. J. C. Phillips, secy. Power Eng. 
Co., 621 Metropolitan life Bldg.. Minne 
apolis, engrs 


Incinerator—Austin, Tex,—City election 
Dec. 12, to vote on $25,090 bonds to build 
garbage incinerator. CC. Kk. Leonard, city 
ener. 


Swimming Pool—Austin, Tex.—City 
election Dec. 12, to vote on $20,000 bonds 
to build swimming pool Cc. FE. Leonard, 
city engr 


Dam—Price, Utah—Mammoth Reservoir 
Co. plans to rebuild dam. About $150,000. 
c. J. Ulrich, State Capitol, Salt Lake City, 
ener 


Incinerators—Montreal, Que, -City soon 
receives bids building 3 incinerators. About 
$1,000,000. A. EF. Doucet, city engr 


Tunnel—Montreal, Que.—-City plans to 
build tunnel from site of Bonsecours Mar- 
ket to Craig St. at City Hall Ave., about 
600 ft. long, 100 ft. wide. About $250,000, 


Koad Machinery—St. Lambert, Que.—C. 
E. Drinkwater, engr., soon receives bids for 
road machinery. About $20,000. 


Steel Pipe—Vancouver B. C.—City re- 
eceives bids about Nov. 2% furnishing 2,650 
ft. 16 in. steel riveted pipe. F. L. Fellowes, 
City Hall. engr. 


BIDS DESIRED 


Dock Wall—Buffalo, N. Y¥.—Until Dee. 
14, by E. S. Walsh, supt. Pub. Wks., Cap- 
itol, Albany, building portion of dock wall 
around Ohio Basin, here, Terminal Contr. 
53-A Reversed; advertised in this issue. 
Noted Oct. 21. 


Dumping Scows—New York, N. Y.— 
Until Nov. 23, by F. A. Eschmann, acting 
comr. Street Cleaning Dept., Room 1244, 
Municipal Bldg., furnishing and delivering 
5 dumping scows. Former bids rejected. 
Noted Nov. 11. 


Dryer Cylinder, etc.—New York, N. ¥.— 
Until Nov. 26, H. Bruckner, pres. Bronx 
Boro., Municipal Bldg., Crotona Park, Tre- 
mont and 8rd Aves., furnishing and deliv- 
ering 1 dryer cylinder complete to fit Cum- 
mer Rad. plant, 1,507 bags Portland cement 
and 2,000 cu.yd. hard coal clean steamed 
boiler ashes. 


Under Ground Cables—New York, N. Y. 
—Until Nov. 29, by R. E. Enright, police 
comr., 240 Centre St., installing new under- 
ground cables and telephone cable on Man- 
hattan Bridge structure between Man- 
hattan and Hrooklyn anchorages to said 
bridge. 


Pipe and Specials—East Orange, N. J.— 
Until Nov. 22, by Bd. Water Comrs., fur- 
nishing 100 ton c.i. pipe and specials. R. 
M. Roper, 436 Main St., engr. 


Rock Crusher, etce,—Black Creek, Wis.— 
Outagamie Limestone Co., 75 30th St., Mil- 
waukee,. receiving bids on rock crusher, 
bucket @law-tor and pulverizer for quarry, 
here 


_Spreckels Bros. Commercial Co., 
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Gas Mains ete.—Fort Atkinson, Wis.— 
H. H. Smith, city elk. receiving bids on 
7,000 ft. 6 in. ci. gas mains, 6 ft water 
gas generator set, statio meter purifier 
and air blowers About $25.000 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 


*Crane Kunway — Worcester, Mass, - 
Morgan Constr. Co., 15 Belmont St let 
contract building steel crane runway ) 
ft. long, 60 ft. wide, on conerete piers, at 
Crescent St. plant, to Eastern Bridgee & 
Structural Co., 88 Crescent St \bout 


$25,000 


& Gasoline Storage ranks—Bridgeport 
Conn.—Tidewater Oil Corp., Bostwick Ave 
let contract constructing 2 gasoline storage 
tanks, one to be 55 ft. diameter, 30 ft. hig) 
and other 30 ft. diameter, 30 ft. high. econ 
crete foundations, to Eastern Eng. & Constr 
Co., 886 Main St About $25,000 


ysteel Kunway, ete.—Bridgeport, Conn 

Igeport Serew Co., Union Ave let 

cor * constructing steel runway, mono 

rail un. crane, to Porcupine Co., 730 Wor 
din Ave. About $15,000 


&Conduit: System—New Britain, Conn.— 
City will build 50,000 lin. ft. vitr. hollow tik 
and wood conduits in Park St Work will 
he done by day labor 


Entrance — Brooklyn, N.Y. Transit 
Comn., 49 Lafayette St... New York City 
received bids Nov. 11, improving entrance 
to Boro. Hall Sta., through Isle of Safety 
from J. Schlesinger, 259 West 30th St.. New 
York City, $19,835; J. Ro Roberts Co., $20 
485; S. F. Jones, $22,987 





Heating and Ventilating Apparatus— 
New York, N. Y¥.-—-Iid. Educ. received bids 
Nov. 9, repairing and altering heatine and 
ventilating apparatus in (a) P. S. 74 
(b) P. S. 81, from Miller & Brady, Ine.. 210 
Mast 388th St., (a) $6,000, (b) $17,399; J 
Dames Co., 199 Nostrand Ave., Brooklyn, 
(a) $6,278; D. J. Rice, 405 Lexington Ave., 
(a) $7,223, (b) $17,182; L. Ruetzle Co 
Ine.. (b>) $16,422. 


Kepairing Roofs, Ete.—New York, N. Y. 
-~Bd. Welfare received bids Nov. 12, re 
pairing and replacing roofs, gutters and 
leaders of Nurses Home, Metropolitan Hos- 
pital, from Northern Waterproofing (Co., 
170 East 73rd St., $23,417; Central Cornice 
Wks., $36 West 37th St., $27,165; Anchor 
Corrugating Constr. Co., 140 Washington 
St., $34,850. 


wAmusement Park—Atlantic City, N. J. 
—Boardwalk Park Co., Continental Bldg., 
Baltimore, let contract building amusemen 
park, steel, concrete and stucco, to W 
Beaumont, 12 South Tennessee Ave. About 
$300,000. 


Splice Bars—Detroit, Mich,—-Street Ry 
Comn., Marquette PBldg., received bids fur- 
nishing 10,000 pair splice bars, from White 
head & Kales Iron Wks., Beecher Ave. and 
along tracks of Michigan Central Ry., $24.,- 
900; Lorain Steel Co., 53 West Jackson 
Blvd., Chicago, $27,000; Bethlehem Steel 
Co., Bethlehem, Pa., $35,000 


* Foundation—Milwaukee, Wis.—-Stand- 
ard Oil Co., Brumder Bldg., let contract 
constructing rein.-con. foundation for 4 
story, 75x100 ft. rein.-con. and brick office 
and service building, on Sycamore St., to 
Universal Constr. Co.. 79 Wisconsin St 
Total cost, $300,000. Noted Sept. 2 under 
“Buildings.” 


*® Foundation — Milwaukee, Wis. — F.. 
Schuster & Co., 6th and Mitchell Sts., let 
contract constructing concrete foundation 
for 4 story. 69 x 120 ft. store building, 
on Mitchell St., to T. Stark & Co., 425 Hast 
Water St. Noted Sept. 23 under “Buildings.” 


*Steel and Operating Machinery, Ete.— 
Jefferson City, Mo.—State Highway Dept. 
let contract furnishing 750,000 Ib. fabri 
cated structural steel, for bridge over Osage 
River, near Hubers Ferry, Federal Aid 
Project 12, Osage and Cole Counties, to 
Stupp Bros., Bridge & Iron Co., Friseo 
Bidg., St. Louis, $46,275, also furnishing 
9,000 Ib. sheaves, shafts and bearings, 1,000 
ib. equalizers and pins, and 6,000 Ib. op- 
erating machinery, for above project, to 
Federal Bridge & Structural Co., Lincoln 
Ave., Waukesha, Wis., $5,056. See item 
under “Bridges.” 


Portland Cement—San Diego, Cai,—A. H. 
Wright, clk., received bids Nov. 3, fur- 
nishing 25,000 bbl. Portland cement for 
Barrett Dam (prices include freight to job), 
from U. S. Potash Co., 608 Hibernian Bldg., 
Los Angeles, at $4.20% per bbl; J. S 
Schirm Commercial Co., 268 4th St., $4.364 ; 

Sante Fe 





Wharf, and California Portland Cement 
Co., Dougias Bldg.. Los Angeles, each $4.37. 


——— 
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Bids: Dec. 1. 


Grading 

OF NEW JERSEY 

HIGHWAY COMMISSION 

Trenton, N. J. 

Notice is hereby given that seated bids 

will be received by the State Highway Com- 

mission of New Jersey for the following: 
Completion of grading on State Highway 


STATE 
STATE OF 


Route No. 3, Ancora-Atco Section, Cam- 
den County, estimated 15349 cu.yds. of 
excavation and 13,418 cu yds. of extra em- 


bankment 


Bids will be opened and read in public 
at the Statc House. ‘Trenton, New Jersey, 
on Wednesday. ['ecember Ist, 1920, at 
2 P.M 

Drawings, specifications and form of bid 
contract and bond for the proposed work 
are on file in the oftlice of the State High- 
way Department, Trenton, New Jersey, and 
at the office of J. A Williams, Division tn- 
zine 503 Market Street, Camden, New 
Jersey, and may be inspected by prospec- 
tive bidders. Plans and specificati ons will 
be furnished on deposit of Ten Dollars 
($10.00) upon application to the Division 
Engincer, 503 Market Street, Camden, New 
Jersey Bids must be made on tne stand- 
ard proposal forms in the manner desig 


nated therein and as required by the speci- 


fications, same to be enclosed in sealed cn- 
velopes bearing the name and address of 
bicder and the name and section of the 
oute on the outside, addressed to State 
High vay Commission, Broad Street Bank 
Bldg., Trenton, N. J., and must be ac- 


certified check for not 
less than ten per cent (10°) of the amount 
of the bid, and be delivered at the above 
place on or before the hour named. Copies 
of the standard proposal form will be fur- 
nished on application. 

Each bidder must accompany his bid 
with a certificate from a surety company, 
duly authorized to do business in this State, 
stating that such surety company will pro- 
vide said bidder with a bond in such sum 
as is required in and in accordance with 
the provisions of said specifications, con- 


companied by a 





ditioned for the faithful performance of 
the provisions of the contract and specifi- 
cations. 

BY ORDER OF THE STATE HIGH- 
WAY COMMISSION. 

A. LEE GROVER, 
Chief Clerk 

Bids: Dec. 14 


Canal Improvements 


STATE OF NEW YORK 
OFFICE OF SUPERINTENDEN 
PUBLIC WORKS 
Albany, N. Y. 

Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o’clock noon 
of Tuesday, December 14th, 1920, at which 
place and hour they will be publicly opened 
and read, for the construetion of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911 and 
amendatery laws, and Chapter of the 
Laws of 1920, as follows: 
TPRMINAL CONTRACT NO. 53-A Revised. 

For ye certain portions of the 
dockwall around Ohio Basin, Buffalo. 

Contract plans, sheets 1-7. 

Plans may be seen and detailed specifica- 
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tions, engineer’s estimates of quantities, 
proposal blanks, forms of contract and 
bonds required and other information for 


proposers may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the_ office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter, N. ¥., and at the canal office. Spauld- 
ing’s Exchange, Buffalo, N. Y 

Copies of detailed plans or drawings may 
be obtained from the State Engincer and 
Surveyor at Albany, N. Y.. upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 


said work must be accompanied by a money 
deposit in the form-of a draft or certified 
check upon some good banking Tastitution 











The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than loca! bidders. 

It is also a guarantee that 
maximum competition is in- 
vited bceause Engineering 
News-Record is the one nation- 


ally recognized medium for 
Proposal! advertising. Its 
Searchlight Section is read 


each week by nearly every 
worth-while contractor in this 
country who bids on _ public 
work outside his own city. 


Official Proposals reaching our effice 


in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day. Special 


price for Official Proposals, 40 cents a 
line. 





in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to. the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 


the Superintendent of Public Works. 
The deposit of bidders other than the 
one to whom the award of contract shall 


be made will be returned immediately after 
the award has been made. 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price will be re- 
quired ag@# security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y¥.. and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the 
person or persons whose proposal shall be 
lowest in cost to the state for doing the 
work, and which shall comply with all 
provisions required to render it formal 
Pefore any award shall be made the lowest 
bidder will be required to satisfy the Su- 
perintendent of Public Works of his ability 
to provide suitable equipment and materials 
for the proper performance of the work. 

The right is reserved to reject all pro- 


posals and readvertise and award the con- | 


pact in the regular manner if, in the judg- 
ment of the undersigned, the interests of | 
the state will be enhanced thereby. 


EDWARD S. WALSH, 
Sepertnreeent of Public Works. 
November 
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Mids. Dee. 7. 


Furnishing and Laying Pipe 


DEPARTMENT OF LIGHT, WATER 
AND SEWERS 

Saginaw, Mich 
Sealed proposals will be received by 1 
City of Saginaw until Tuesday, De« 
1920, at 7.30 P.M., for furnishing, layi 
connecting, testing and making water-tig 
& pipe connection from Porter Street 
Ww ashington Avenue, including crossing 

Saganaw River 
_ Plans may be seen, and specificati« 
form of proposal, bond and contract o 
tained, at the office of the City Engin 
and at the office of Hazen, Whipple & F 
ler, Consulting Engineers, 30 Kast 
Street, New York City. 

The proposal for said work shall be a 
companied by a certified check drawn upo 
a state or national bank, for $5,000. pay 
able to the order of the City of Saginaw. 

The checks deposited by the unsucces 


ful bidders will be returned by the Cit 
The amount of the check deposited by t 
successful bidder shall be forfeited in 
event that said bidder shall fail, within 1} 
time herein set forth, to execute the formal 
contract and deliver the bond hereinaft 


required. A bond in the sum of forty thou- 
sand ($40,000) dollars will be required to 
be executed by the party to whom the con- 
tract is awarded, with an_ incorporate 
surety company duly authorized to cxecut: 
the same. 

All bids will be 
of the Engineer's 
tities of work done, 


basis 
quan- 


compared on the 
estimate of the 
as follows: 


Item 11,000 cubic yards of preliminary 
dre dging. 

Item 2: 8,000 cubic yards of dredging. 

Item 3: 300 cubic yards trench excavation 
below grade. 

Item 4: — cubio yards trench excava- 
ion 

Item 5: 800 cubic yards of tamping. 

Item 6: 900 cubic yards of fill. 

Item 7: 703 feet double 24” river cross- 
ings, lump sum. 

Item 8: 345 feet single 30” river cross- 
ing, lump sum 

Item 9: 2,440 feet 36” steel pipe. lump 
—_ 

Item 10: 50 feet of 30” steel pipe, lump 
oe 

Item 11: Cast iron pipe and specials; 65.- 
120 Ibs., furnished and placed, 

’ lump sum. 

Item 12: Placing gates, furnished by City, 
lump sum, 

Item 13: 100 cubic yards concrete in bags 
below water. 

Item 14: 500 cubic yards concrete in 
trench. 

Item 15: 100 cubic yards all other con- 
crete. 

Item 16: 5,000 pounds steel reinforcing. 

Item 17: Supporting tracks, hump sum. 

Item 18: Appurtenances, lump sum. 

These quantities are approximate only, 


being given as a basis for the comparison 
of bids, and the said City reserves the 
right to increase or decrease the amount of 
any class or portion of the work as may be 


deemed necessary by the Enginecr. Th: 
contract will be awarded to the lowest and 
best responsible bidder, but the Cit: re- 


serves the right to reject any or all bids. 
should it deem it for the interest of th: 
city to do so. 

Bids will be considered for optional meth- 
ods of doing certain parts of the work 
which options shall be declared in the hid 
the 


and in considering the bids received 
City will consider not only the prices bid 
but also the strength and reliability and 
durability of the materials and designs and 
methods, that are propored in tbe ids 
under these options. s 

The work shall be commenced within 
sixty (60) days, and shall be complete: 
November 1, 1921 

All proposals for the above work shall 


be addressed to the City of Saginaw. Michi 
gan, and shall have indorsed _on the en- 
velope “Proposals for Saginaw River Cross- 


ing.” 
R, F. JOHNSON. 


Commissioner of Light, Water and 
Sewers of the City of Saginaw. 


Nov. 1), 1920. 


























Bids 3 See ee. 
PROPOSALS “EXCAVATION AND DREDGING 


For proposals Advertised see the pages Nov. 


30 Rockwell Ci a. .Nov. 25 
immediately following the “Construction Dec 15 at _ la oe o5 
News” Section. > ae ‘ a, Is I 2 
7 é 4 Pi iS 
WATERWORKS RAILWAY 
Bids See Eng Nov. 30 Quebee Nov. 11 
Close News-Record 
Nov. 30 Alma, Mich Nov. 18 y y ’ 
Adv. Nov. 18 and 25 INDUSTRIAL WORKS 
Dee. 7 Saginaw, Mich. .... -.-Nov. 18 Nov. 30 Marshfield, Wis Nov. 18 
Dec. 15 Poughkeepsie, N. Y. ‘ Nov. 18 Dee 1 Metuchen, N. J Oct 28 
Adv. Nov. 18 and 25. 
BUILDINGS 
SEWERS : ; 
Nov. 27 Burlington, N. J. ....... Nov. 25 
Dec.1 Thiclls, N. Y. .............Nov. 18 Nov. 30 Cleveland, O. . : .. Nov. 25 
Adv. Nov. 18 and 25. Dec. 1 Johnstown, Col .Nov. 11 
Dec. 6 Little Falls, Minn. ......Nov. 18 Dec. 1 Piqua, O. . Nov. 11 
Dee CO Cmeetas, NM. Be < ovivccces Nov. 18 Dec. 1 Glasco, Kan. ........ -Nov. 18 
Adv. Nov. 18 and 25. Dec. 1 New York, N. Y. Nov. 18 
Dec. 3 Topeka, Kan ulate Nov. 18 
Dec. 3 Mitchell, S. D. ; Nov. 18 
BRIDGES Dec. 4 Key West, Fla. . Nov. 18 
A Dec 4 Hot Springs, Ark. . ....eNov. 25 
Nov. 29 Columbus, Kan. .........2 Yov. 18 pec 6 Ossining, N. Y. ..........Oct. 21 
Dre, Be eens, Be Oo ccc cece Nov. 25 pec 6 Atlantic City, N. J Nov. 11 
Dec. 1 Columbus, Ban........... Nov. 18 pec. 6 Brooklyn. N. Y. .... Nov. 25 
Dec. 1 Greensboro, Ga. ......... Nov. 25 Pee. 7 Detroit. Mich. .. Nov. 25 
Dec. 3 Topeka, Kan. pe ecitn ee ite . Nov. 18 Dec. 10 Brooklyn, N. Y. . Oct. 21 
Dee. 3 Topeka, Kan. cabana a bb ae - Nov. 25° Dec. 13 Lakewood (Cleveland P 
Dec. 3 Breckenridge, Tex. ....... Nov. 25 ato... Nov. 25 
Dee. 7 Chapman, Kan. veterans - Nov. 25° Dee. 14 Hyde Park (Boston P. O.), 
Dec. 7 Grand Rapids, Minn. ....Nov. 18 oS Re ea .... Nov. 26 
Dee. 8 Manning, S.C. ........... Nov. 25 Dec. 14 Storrs (Eagleville P. 0.) 
Dec. 10 White Springs, Fla. .....Nov. 18 ERR nde Nov. 25 
_Adv. Nov. 18 and 25. _ Dee. 15 Frederic, Wis. ..... Nov. 18 
Dec. 14 Winnipeg, Ms <p ars oleae Nov. 25 Dee. 15 Clear Lake. Wis Nov. 18 
Dec. 17 Detroit, SL kt cae cde Yov. 25 Dee. 15 Pocahontas, Ia. ... _.Nov. 25 
Jan. 8 or — a -.++++Nov. 18 pee. 15 Wabash, Ind. ... ....-Nov. 25 
Adv. Nov. 209. Dec. 21 Detroit, Mich. . -Nov. 25 
Feb. 7 Bainbridge, Ga .......... 8 te thn oe 
Mar. 1 Ontario... Pare ip dai& o's .-Nov. 4 Jan. 1 Chicago. Tl Nov. 18 
Jan. 1 Little Rock, Ark. +. NOV. 35 
” Jan. 1 Chicago, Ill. . Nov. 25 
STREETS AND ROADS Jan. 2 Duluth, Minn Oet. 21 
‘ 9 lay? j y , OF 
Nov. 29 Topeka, Kan es cc ev. 4 Jen. 9 a ~ ee eat ae 
pe : a eee, Jan 2 Puluth, Minn. . .Oct 28 
Nov. 29 Littlefield, Tex. .........Nov. 25 Jan. 2 Cortland, N. Y Oct. 21 
Nov. 30 Georgia ....... ...-Nov. 11 ] ane as » aoe tobe 
as See r.. oe van. 2 Hibbing, Minn. Nov 4 
Nov. 30 Maryland | ve ence eee sas oes -Nov. 25 Jan 3 Aitkin. Minn. ... Nov. 11 
5 . a. ay 18 and 25, iil cos Jan 2 Webster. Wis Nov. 11 
ec. Columbus, Kan. ........ . Nov. Pe’ oe emer ; ity : 0 aa a 
, Jan. 4 Greeley, C Sas ; I r. 25 
Des. 1 New Jersey .............Nov. 16 °8™ * Gresley, Col wow. 36 
Adv. Nov. 18 and 25. : 
Dee; i Nnode Isiand ......... .Nov. 18 FEDERAL GOVERNMENT WORK 
Adv. Nov. 18 and 25 
Dec. 1 Greensboro, Ga. ......... Nov. 25 Novy. 27 Repairing Plumbing and 
Dec. 2 Ft. Myers, Fla. ..... .Nov. 18 Heating Systems, etec—Ft 
DOG, 2 SORERONt, TH. cc civicecves Nov. 25 Slocum, N. Y. ....... ...Nov. 25 
Adv. Nov, 25. Nov. 29 Frame Cottage — Denver, 
SO PRR? <\s'S So 4050's orm e'de's @ Nov. 25 te ier ie gon Nov. 25 
Dec. 3 Missouri ...... eae ein ee Yov. 25 Nov. 30 Mezzanine Floor — Ft 
Sh STINE, das ancaasaseeovas Nov. 25 SR SR a Nov. 18 
Dec. 7 Grand Rapids, Minn....... Nov. 18 Nov. 30 Clevator—Lansing, Mich..Nov. 18 
Te, Oe SO ewes wes .-Nov. 25 Dee. 1 Refrigerating Equipment — 
i 7 era -Nov. 25 Spec. 4393—-San Diego, Cal Nov. 11 
N,N I crys ave, 4 eee ere Nov. 25 Dee. 1 Ordnance Buildings—Spec. 
Dec. 8 Belvidere, N. J. ..........Nov. 18 4168 —Kuahua, H. T......Nov. 4 
Adv. Nov. 18 and 25. Dec. 1 Freight Elevator—Rock- 
Dec. 10 Florida ..... thd kn: act ce ae SONG, UO es isnas «Nov, 13 
Adv. Nov. 18 and 25. Dee. 1 Steam Distributing .System 
DOG; 26 BEMROUTE occ ce te den es Nov. 25 —Norfolk, Va. ....... Nov. 25 
Jan. 2 Duluth, Minn. ....... ..Oct. 28 Dec. 2 Mezzanine Floor Chi- 
Jan. 5 Colorado Springs, Col......Oct. 21 cago, Ill. ..... oe ait Nov. 18 
Jan. 10 Stockton, Kan. ...... ...Nov. 18 Dec 6 Mailing Vestibule, etc. — 
Mar. 30 Westboro, Ont. ... .Nov. 11 Spartansburg, S. C. ...... Nov. 18 


Bids See Eng 
Close News-Record 
Dee. 6 Smoke Stack—Washington 

dD. ¢€ Nov. 25 
Adv. Nov. 25 
Dex 8 Remodeling Post Office 
Kalamazoo, Mich. . Nov. 25 
[ane % Surface Drainage Svstem 
Galveston, Tex Novy 1s 
Dec. 10 Mailing Vestibule—Pattl 
Creek, Mich. Nov. 25 
Dec. 10 Roofing and Repainting 
Phila., Pa. Nov. 25 
Dee. 15 Radio Building—Port Arthur 
Tex Nov. 25 
Dee. 15 Hydraulic Turbine Flor- 
ence, Ala Nov. 25 


Adv. Nov 18 and 25 
Dec. 15 Gate and Valve Operating 
Machinery—Louisville, Kyv.Nov. 25 
Adv. Nov. 18 and 25 
Dec. 16 Alterations, Repairs, Plumb 
ing, etc.—Covington, Ky Nov. 25 
Dec. 20 Steel Dump Scows—Louis 
ville, Ky a Nov. 18 


MISCELLANEOUS 


Nov. 29 Underground Cables—New 


York, N. ¥ : Nov. 18 
Dec. 1 Heating Work—Central Islip, 

New York, N. Y, ~eoreaw, BY 
Dec. 1 Refined Asphalt, 3inder 

Stone, ete Brooklyn 

NN. ¥ ‘ Nov re 
Dec. 10 Water Tube, Boilers and 

Mquipment — Milwaukee 

Wis Nov. 25 


Adv. Nov. 18 and 25 

Dee 14 Dock Wall—Buffalo, N. Y.Nov. 18 
Adv. Nov. 18 and 25 

Jan. 26 Wall—Chesterville, Ont .Nov. 25 












Where name of official is not given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 





Waterworks 
PROPOSED WORK 


Pa., Altoona—City Comrs. plan to build 
30 x 60 ft. concrete reservoir, 15 ft. deep, 
200,000 gal. capacity, on 31st Ave. and 12th 
St., also lay 3,500 ft, 8 in. pipe and install 
2 electrically driven, automatically con 
trolled pumps. About $20,000 H. G. Hin 
kle, city mgr. FE. D. Hain, City Hall, engr 


Md., Frostburg —City voted $250,000 
bonds to improve water supply systen 


N. C., Franklinton—Town plans to build 
new waterworks system About $115,000 
G. L. Cooke, clk 


PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 


Pa., Sharpsburgh (Pittsburgh BP. O.)— 
Boro received bids Nov. 15, building pump 
ing station from Pitt Constr. <‘o.,, Fulton 
Bldg., $41,900; D. T. Riffle, Keenan Bildg., 
$45,763; Ft Pitt Constr. Co., Martin Bidg 
$46,370; Dravo Contg. Co., Diamond Bank 
Bidg., $49,000; J. F. Casey Co., Union 
Areade Blide., cost plus percentage basis 
All above in Pittsburgh 
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Waterworks (Continued) 


*0O., Dayton—Comrs. Montgomery Co. let 
contract furnishing and laying 30,000 ft. 
4-18 in. ci. water mains in Mt. Auburn 
Dist., to C. J. Wetzel, 146 Washington St., 
$195,031, Noted July 15. 


*Minn., Cloquet—City let contract build- 
ing water mains and sewers in H Ave. and 
Laurel St., to Pasret Constr Co., 308 Sell- 
wood Bldg., Duluth, $12,554 


Sewers 
PROPOSED WORK 


N. J.. Glen Rock (Ridgewood P. 0.)— 
Boro, receives bids in March, building 6 mi 
8-18 in. sewers and sewaze disposal plant. 
About $300,000 H. J. Harder, Paterson, 
ener. 


N. C., Franklinton—Town plans to build 
sewerage system About $45,000 G L. 
Cook, clk 


O., Silwer Lake (Cuyahoga Falls P. 0.) 
Village vlans to build sewer in Hastings 
Ave, involving 2,100 ft 8-56 in. vitr. pipe 
About $22,000. E. A. Thewksbery, clk. 
Cc, W. Courtney, Leader-News Bldg., Cleve- 
land, engr 





Mich., Detroit—City had plans prepared 
for Michigan Ave. Sewer from Westfield 
Ave. to point 100 ft. west of Lonyo Rd 
involving 2,301 ft. 5-6 ft. cylinder, ete 
Cc. W. Hubbell, city engr 


Wis., Ellsworth — City had preliminary 
plans prepared furnishing material, excavat- 
ing and laying 2 mi. sewer in Main St., 
et al, involving 25,000 ft. 8-15 in. vitr. pipe. 
About $50,000. Druar & Milenowski, Globe 
Bidg., St. Paul, engrs 


la., Ames—City opens bids in February, 
building sewage disposal plant and outfalls, 
to include mains, tank and pumping station. 
About $125,000 Former bids rejected 
!’. F. Hophens, Ames, engr. Noted May 13. 


Tex., Husten—City voted $100,000 bonds 
to build sanitary sewerage system. J. C 
McVea, city engr. Noted Oct. 14. 


Ore., Portland—City had plans prepared 
and soon receives bids building sewers in 
Stephen to East 60th Sis., cost $1,474; Polk 
to Fessenden Sts., $6531; East 20th St 
from Prescott to Alberta Sts., $4,804; Fow- 
ler Ave. to proposed sewer of Lombard St 
and Willis Bivd., $9,265; Delaware Ave. 
ind Kenton Blvd. Trunk System, $107,783 ; 
Killingsworth Ave. and Walnut Park Sys- 
tem, $30,016; 52nd St. S. EK. and 42nd Ave 
System, $13,993; Killingsworth Ave. and 
Vernon Ave, System, $28,802; Holman St 
and East 114th St. System 2,208. O. 
Laurgaard, 155 Royal Ct., city 












PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


* Mass., Chicopee—F. P. Cobb, city ener., 
let contract completing, Willimansett sewer 
in McKinstry Ave. and Meadow Rd., seg- 
mental block, to D. H. Young, Willimansett. 
About $165,000. Noted Nov. 4. 


*N. Y., Syracuse—-City let contract 
building sewer in Hiawatha St., to J. 
Young. Bastable Blk., $258,551. Noted 
Nov. 18. 


N. J., Paterson—Passatt Valley Sewerage 
Comn 128 Market St.. Newark, received 
bids Nov. 16, for earth excav. and refilling 
in trench for 16 in. c.i. pipe, for portion of 
Sect. 21, North, Prospect St. Branch Sewer, 
from Arnolt-More, Inc, 45 Clinton, St 
Newark, $12,464; L. B. Harrison & Co, 141 
Bway., New York City, $31,465 ; Culp & Co., 
386 East 32nd St., $33.448. Noted Nov. 4. 


Mich., Detroit—City received bids furnish- 
ing labor and material, except iron man- 
holes, rings and covers. buildings 3rd Ave 
Sewer (a) Sect. 4, Gubson, Lysander and 
Commonwealth Aves., from Calumet to Kir- 
by Aves., involving 4,130 ft. 6 ft. 9 in. and 
9 ft. 6 in. cylinder, etc., (b) Sect. 5, Com 
monwealth, Kirby and Marquette Aves., 
2.696 ft. 3 x 4 ft. 6 in. 9 ft. cylinder, 
from J. A. Mercier, 216 Hammond Bldg., 
(a) $231,975, (b) $127,572; R <A. Mercier, 
746 Hammond Bldg., (a) $282,675, (b) 
$162,420; Jaynes & Affeld, 1 
(a) $328,547, (b) $189,220. 


Mich., Detroit—City received bids fur- 
nishing labor and material for building, 
finishing and backfilling (a) Lateral Sewer 
3,300, (b) 3,814, (ce) 8,377, (ad) 3,385, (e) 
3 386, from Western Constr. Co. 1208 Ford 
Bldg., (a) $35,361, (b) $29,990, (c) $11,992; 


208 Ford Bldg., 





Liberty Constr. Co., 917 Chamber of Com- 


(a) $38,000, 
Blanck & Co., 
J. S. Ventrelli, 
(b) $32,180, 
Lennane & MclIlvenna, 
(e) $3,750; 
Constr. Co., Royal Oak, (d) $4,000; R. & S. 
393 Hendricks St., 


(c) $13,000, 


(d) $4,291; 


(e) $3,900. 
Noted Nov. 


Detroit—Dept. 
Ave. Sewer from 
1,100 ft. northeast of Glenfield Ave. to 
About $425,000. 
done by day labor. 


Work will be 


Lac—City let contract 
material, excavating and laying 


Sibley Sts., 
About $30,000. 


* Wash., Yakima—City let contract build- 


Bernett, 389 


downtown streets Hardy, Yakima, 


5, Sect KE, 345,742. 
Ore., Portland—City received bids build- 
and Stanton 


North 2nd St., vitr. pipe, $15,043. 


Bridges 


PROPOSED WORK 


bridges on 
Hanover Co., structural steel with creosoted 
wood flooring and asphalt wearing surface, 
32 small bridges 
long) on Federal Aid Project 99-“R”", 
ham Co., rein.-con., $125,000. 
state highway engr. 


W. S. Fallis, 


Blackshear—Pierce 
rein.-con. bridge and 8 93 mi. 


McWhontcr, Waycross, engr. 


Ga., Darien—MclIntosh Co 
4.500 ft. bridge over Altamaha River, wood 
mi. approach. 
resurfacing 


plans to build 


Work also 


Bank Bldg., 


“Mich., Bad Axe—State Highway Comn., 


bids building substructure of State 
Reward Bridge 321,501, over Pigeon River, 


McKinley Twp Contract for steel super- 


Beecher St., $6,455. Noted Oct. 28. 


Detroit—City having plans 
estimates made for removing present struc- 
erecting structural 
placing neces- 


fabricating 


wide, over tracks of Michigan Central Ry.. 
on Howard St, involving rein.-con. flooring 
and Gunite covering for exposed steel sur- 
About $55,000 
Separation and Bridges, engr. 


Sheboygan—City 
bonds to build conercte bridge on 8th St. 
Cc. U. Boley, city engr. 


Claire—City and State 


About $225,000. 


Lawrence—Lawrence Co. 
plans prepared by P. I 
rence, for Belvoir Bridge 
steel span and rein.-con. abutments, 


Tex., Houston—City voted $425.900 bonds 
to build several bridges. 
Noted Oct. 


J. T. Hurd, city engr. 


Wolf, Enegr., Law- 
ft. 


J. C. McVea, city 


DESIRED 


Until Nov. 29, by State 
Columbia, building bridge 
Aid Project 47, 
involving 188 cu.yd. dry and 293 cu.yd. wet 
excav., 23,068 lb. steel reinforcement, 2,730 
untreated piling, 113.7 cu.yd. Class 
“A,” 138.1 cu.yd. Class “B” and 94 2 cu.yd. 
Florence Co. 
appropriate toward cost. W. S. Lewis, Flor- 
ence, engr. 


Ga., Bainbridge—Until Feb. 7, by M. G. 
Harrell, chn. Decatur Co. Comrs., building 
bridge over Flint River. 

E. J. Smith, Thomasville, engr. 


Ga,, Greensboro—tT'ntil Dec. 1, by Bd. 
and Revenues Greene and 





8. C. Florence 
Highway Comn.,, 





“ 








Putnam Counties, building concrete a) 
steel bridge over Oconee River, being pa 
of Federal Aid Project 67, Contract 

Work involves 741.24 cu.yd. Class “A 
171.75 cu.yd Class “B” and 53 cu.yd. Cla 
“C” concrete, 2,649 lin.ft. conerete pil: 
125,739 ib. structural steel in spans, 50,2 
lb. structural steel stringers, 83,808 Ib. r. 
inforcing steel, 74.2 cu.yd. wet and 32 cu., 
dry excav., 1,344.65 sq.yd. bituminous pay. 
ment. R. T. Goodwyn, Court Hous 
Athens, div. engr. 


Ga., Greensboro—Until Dec. 1, by B 
Comrs. Rds. and Revenues, Greene Co 
building concrete and steel bridge acros 
Richland Creek, part of Federal Aid Pro 
ect 67, Contract 3. Work involves 17.2 cu 
yd. wet and 48.6 cu.yd. dry exeav., 5.) 
cu.yd. Class “A” and 18.1 cu.yd. Class "B 
concrete, 972.1 lb. reinforcing steel, 8,325 
ft. lumber, 5,100 lb. fabricated steel, 32,2: 
Ib. structural steel stringers, 1,515 Ib. ga! 
vanized pipe and fittings, ete. R. T. Good 
wyn, Court House, Athens, div. engr. 


8. C., Manning—Until Dec. 8, by Comrs 
Clarendon Co, building several creosoted 
timber bridges on the Manning-Turbevill: 
and Manning-Paxville Rds., total lenet} 
1,134 ft. Lee, Pennell & Murray, Sumter, 
engrs. Noted Oct. 21. 





Fla., White Springs—-Until Dec. 19, by 
State Rd. Dept., Tallahassee, building 22% 
ft. steel truss bridge, over Suwanee River 
near here, to have rein.-con. abutments and 
20 ft. clear roadway, involving 503 cu.yd 
Class “A” concrete, 34,800 Ib. reinforcing 
and 410,000 lb. structural steel, ete. C. A 
Browne, Tallahassee, engr. 


Mich., Detroit—Until Dec. 17, by Dept 
Pub. Wks., building Belle Isle Bridge, 2,200 
ft. long, 84 ft. wide, to have 20 concrete 
and steel spans resting on pile foundations 
Bids to be received on 4 groups, (a) in- 
volving 26,000 cu.yd. exeav., 345,000 lin.ft 
wood piling, 34,700 yd. rein.con. footings, 
903,000 Ib. reinforcing steel, together with 
docks, sewers, cofferdams, ete.; (b) 3,300 
ton structural steel, 20,000 Ib. bronze bear- 
ings; (c) 28,000 cu.yd rein.-con., 22,900 sq 
yd. concrete paving base, 1,980,000 Ib. stee) 
74,000 lin.ft. wooden piling, 3,000 cu.yd 
wet and dry excav., 220,900 sq.ft. water- 
proofing, sewers, drains, precast concrete 
lamp standards, cte ; (d) 4,160 lin.ft. metal 
handrailing, 116 lamp frames. About $3.- 
000,000.  Esselstyn, Murphy & Hanford, 
810 Marquette Bldg., engrs. Noted Nov. 11. 


Kan., Chapman—Until Dec. 7, by Bd 
Comn., Dickinson Co. (Abilene), building 
160 ft. bridge, 18 ft. wide, here. Alternate 
bids on steel truss bridge to have two 50 
ft. and one 60 ft. girders or Marsh rein.- 
con. rainbow arch. About $46,000. L 
J. Rees, Topeka, engr. 


Kan., Topeka—Until Dec. 3, by Bd 
Comrs. Shawnee Co., building four 20 ft 
span slab bridges, 1-40 ‘ft. T girder span 
bridge, rein.-con., cost $22,000; one 110 ft 
steel span, $10,000; one 3 span bridge, to 
have two 30 ft. steel girders and 140 ft 
span, known as High School Bridge, $30,- 
000. <A, C. Lagerwall, Topeka, engr. 


Ter., Breckenridge—Until Dec. 3, by W 
C Veale, judge Stephens Co., building 229 
ft. bridge, 44 ft. roadway, over Gonzales 
Creek, at foot of Walker St., to have six 
31 ft. and one 43 ft. girders, piers, etc, 6 
in. concrete flooring. concrete railing orna- 
mental posts, etc. Work involves 1,249 cu. 
yd. structural excav., 1,119 sq.yd. bitumi- 
nous concrete pavement flooring, 175.734 
lb. reinforcing steel, 902.22 cu.yd. Class 
“A” and 201.16 cuyd. Class “B” concrete, 
ete. About $78,000. Nagle, Witt-Rollins 
Eng. Co., co. engrs. Noted Nov. 4 


Man., Winnipeg—Until Dec. 14, by W. 
P. Brereton, city engr., building 515 ft. 
bridge over Assiniboine River, on Maryland 
St. Work involves 2.764 cu.yd. concrete in 
abutments, 4,526 cuyd. concrete for arch 
5.164 cu.yd. dry, 2,163 cu.yd. wet and 325 
cu.yd. rock excav., 160,000 ft. cofferdam, ete. 
About $300,000. J. F. Greene, Calgary, 
Alta, engr. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Vt., Montpelier—State Highway Dept. 
let contract building concrete and timber 
bridge, here, to F. H. Guilds, Springfield. 
About $15,000. 


*Mass., Greenfield—Town and Franklin 
Co. let contract ens timber bridge 
over Green River, between here and town of 
Deerfield. to E. C. Perry, 34 Federal St., 
Greenfield. About $15,000. 


tcc A 
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ridges (Continued) 


N. C., Kinston—Comrs. Lenoir Co. re- 

ived bids building several 30 ft. rein.-con. 
pan bridges, from Luten Bridge Co., Ashe- 
lle, $62,263; Eagle Eng. Co., New Bern, 
$71,020; Porter & Boyd, Charlotte, $75,736. 
Noted Nov. 11, 


*xAlabama—State Highway Dept., Mont- 
omery, let contract bulding two 175 ft. 
nd two 120 ft. steel spans over Talla- 
woosa River, near Judkins Ferry, Mont- 
omery and Elmore Counties, to Virginia 
Bridge & Iron Co., Roanoke, Va., $59,589; 

concrete piers with 451 lin.ft. concrete 
approaches, to Sartan, Smith & Dobson, 
Montgomery, $103,344. Noted Nov. 4. 


*xMichigan—State Highway Comn, Lans- 
ing, let contract building Trunk Line Bridge 
771,603, over Black Creek, Kenochee Twp., 
to B. C. Lord, Clayton, $32,550 Noted 
Nov. 4 


*Okla., Enid—City let contract building 
rein.-con. bridges over Boggy Creek on 
South Washington and South Adams Sts., 
to Hyde Constr. Co., Enid, $11,250 and $15,- 
137 respectively. Noted Sept. 30 


Streets and Roads 


PROPOSED WORK 


Mass., Lynn—City plans to pave various 
streets. About $50,000 W. L. Vennard, 
city engr. 


W. Va., Grafton—Comrs. Taylor Co. soon 
receive bids building 2 mi. Blueville-Thorn- 
ton Rd., waterbound macadam. About $54,- 
000. J. A. Sinsel, co.-engr. 


North Carolina—State Highway Comn., 
taleigh, soon receives bids improving 3.71 
mi. Federal Aid Project 33, between Mt. 
Gilead and Wadeville, Montgomery Co., 
involving 1 acre clearing and grubbing, 
9,200 cu.yd. common and 700 cu.yd. rock 
excav., 652 ft. 18-24 in. terra cotta_ pipe, 
61 cu.yd. cement rubble masonry, 8.750 cu. 
yd. top soiling, etc. About $16,000. W. S. 
Fallis, state highway engr. 


N. C., Burgaw—Comrs. Pender Co. plans 
to build 15 mi. New Bern-Wilmington High- 
way, 16 ft. wide, gravel, cost $75,000; 20 
mi. Wilmington-Fayetteville Rd. 16 ft. 
wide, gravel, $135,000. H. C. Scott, Bur- 
gaw, engr. 


N. C., Dobson—Comrs. Surry Co, plan to 
build roads. About $75,000. H. Wolfe, clk. 


N. C., Greensboro—Guilford Co. election 
Dec. 14, to vote on $2,000,000 bonds to build 
roads. 


8. C., Columbia —Comrs. Richland Co. 
plan to build hard surfaced roads in spring. 
About $2,000,000. J. R. Pennell, Columbia, 
engr. 


Ga., Columbus—City plans to pave various 
streets. About $500,000. S. Goody, city 
engr. 


Fla., Vero—Town plans election to vote 
on $40,000 bonds to build 3 mi. asphalt 
road, 24 ft. wide. Address the Mayor. 


ll., Marion—Carterville Twp., Williamson 
Co., having plans prepared building 13 mi. 
concrete road, 10 ft. wide, south from Car- 
terville. About $50,000. C. M. Sherertz, 
Marion, engr. 


Wis., Green Lake—Green Lake Co. plans 
to improve Princeton-Montello Rd. from 
city limits of Princeton westerly, 16 ft. 
wide, gravel, cost $12,000; Princeton-Nesh- 
koro Rd. from city limits of Princeton 
north, 16 ft. wide, gravel, $7,500; Prince- 
ton—Neshkoro Rd., 16 ft. wide, gravel, 
$16,500. D. C. Williams, comr. 


Ia., Clinton—City plans to pave 6 blocks 
Main St. About $50,000. L. S. Abbott, city 
engr. 


Ia., Marshalltown — Marshall Co. opens 
bids in December paving 6 mi. Lincoln 
Highway, 14 mi. east and west, and north 
and south on 8rd Ave. N., and south on 
Center St. S., 18 ft. wide. About $200,000. 
H. O. Hickok, Marshalltown, engr. 


Minn., Red Lake Falls—Red Lake Co. 
voted $250,000 bonds to improve roads next 
year. H. E. Palmer, Red Lake Falls, engr. 


South Dakota—State Highway Comn., at 
office of Clay Co. Vermilion, received bids 
grading and draining 13.034 mi. Yankton- 
Vermilion Rd., 36 ft. wide, “ederal Aid 
Project 67, Clay Co.. from Stevens i3ros., 
Piedmont Bldg., St. Paul, Minn., $125,004; 
G. W. Humphrey, Aberdeen, $126.772; W. 
R. Shipman Constr. Co., Iowa Bldg., Sioux 


City, Ia., $137,359 Above bids rejected 
F W. Schreiber, Pierre, state highway 
engr Noted Oct. 21 


South Dakota — State Highway Dept 
Yankton, received bids grading and drain 
ing 13.11 mi, Yankton-Vermilion Rd 36 
ft. wide, Federal Aid Project 65, Yankton 
Co,, from Steven Bros., Piedmont Blidge. 
St. Paul, Minn., $67,656; W. R. Shipman 
Constr. Co., lowa Bldg, Sioux City. Ia., 
$73,035; G. W. Humphrey, Aberdeen, $80, 
823. Above bids rejected. F. W. Schreiber, 
Pierre, state highway engr. Noted Oct. 21 


Montana—State Highway Dept., Helena, 
rejected bids building 5 mi. Federal Aid 
Project 88, Sanders Co About $30,000 
Noted Oct. 28. 


Missouri—State Highway Dept., Jefferson 
City, plans to build 8.24 mi. Potosi-Steel 
Ville Rd. between Waiton and Breton 
Twps., Federal Aid Project 160, Washing 
ton Co., involving 48,000 cu.vd earth and 
700 cu.yd. rock excayv., construction of cul 
verts, cost $43,093; 7.2 mi. Lamai-Spring 
fleld Rd. (Rock Prairie Twp. Sect.), Fed 
eral Aid Project 159, Dade Co., 150 cucyd 
rock and 25,478 cu.yvd. earth exeav., 43,488 
sq.yd. macadam surfacing, 16 culverts, ete., 
$37,640; 7.7 mi. Lamai-Springtield Rd 
(Polk Twp. Sect.), Federal Aid Project 159, 
Dade Co, 500 cu.yd. rock and 26,926 cu.yd 
earth excav., 19 new culverts, extension 
to 4 old culverts, 1 conercte bridge, to have 
two 20 ft. spans, $25,240; 7.21 mi. Spring- 
field-Hollister Rd., Federal Aid Project 134, 
Stone Co., 19,165 cu.yd. earth excav., 19,373 
sq.vd. gravel surfacing, 2.68 cuyd. Class 
“BRB” concrete, 270 Ib. reinforcement for con- 
erete masonry, 83.2 cu.yd. cement and 55.5 
cuyd. dry rubble masonry, ete., $18,355; 
1.75 mi. East and West Rd., Federal Aid 
Project 164, Putnam Co., 3,000 cu.yd. earth 
excav., 15.840 sq.yd. brick pavement, $85,- 
239: 96 mi. Lamai-Springfield Rd. (Center 
Twp. Sect ), Federal Aid Project 159, Dade 
Co., 500 cu.yd. rock and 35.000 cu.yd. earth 
excav, 23,440 sq.yd. gravel surfacing, 19 
new culverts, extensions to 10 old culverts, 
$31,519. 


Missouri—State Highway Dept., Spring- 
field, received no bids Nov. 12, building 
1654 mi. Sect. A and 14.79 mi. Sect. B 
Oklahoma-St. Louis Rd, 24 ft. wide, Fed- 
eral Aid Project 150, Greene Co., cost $111.- 
268 and $110,256, respectively. Noted 
Nov. 4. 


Tex., Anahuac—Chambers Co. rejected 
bids received Nov. 8, grading, surfacing and 
draining 11.3 mi. Highway 35. Turtle Bayou 
Rd.. 14 ft. wide. About $130,081. H. J. 
Walger, Orchard, co. engr. Noted Oct. 21. 


Tex., Houston—City voted $200,900 to 
pave various streets. J. C. McVea, city 
engr. Noted Oct. 14. 


Tex., Vernon—Chillicothe Comrs. Pre- 
cinct. Wilbarger Co., voted $50,000 bonds 
to build roads. J. B. Nabors, co.-engr. 


Okla., Dewey—City had plans prepared 
and will receive bids in spring grading and 
paving 15% blocks 7th, 9th, 10th, 11th, 12th 
and Shawnee Sts., 24 and 30 ft. wide, in- 
volving 16,130 sq. yd. concrete, 10,300 lin. 
ft. concrete curbing and 2,900 cu. yd. earth 
excav., etc. Wood & Witten, Tulsa, engrs. 


Okla., Hartshorne—City had preliminary 
plans prenared by V. V. Long & Co., engrs., 
Coleord Bldg., Oklahoma City, paving Dist 
3. involving 15,000 sq.ft. concrete. About 
$75,000. 


Okla., Weatherford—City having surveys 
made bv V. V. Long & Co., engrs., Colcord 
Bldg., Oklahoma City, for paving 13 blocks 
About $181,000. 


Ore., Portland—City soon receives bids 
grading and paving Greeley St. from Wil- 
lamette Blvd. to Killingsworth Ave., cost, 
$7.647; Woodward Ave. from Grand Ave. 
to Milwaukee St., $27,146. O. Laurgaard, 
155 Royal Ct., city engr. 


Ont., Ottawa — Suburban Rds. Comn. 
plans to surface 4 mi. Marivale Rd. and 4 
mi. Montreal Rd., asphalt. About $175,000, 
A. Hay, Thistle Bldg., engr. 


Ont., Ottawa — Suburban Rd. Comn., 
Thistle Bldg., plans to widen and surface 
5 mi. Metcalfe Rd., asphalt. About $150,- 
000. A. Hay, Thistle Bldg., engr. 


Ont., Pembroke—Renfrew Co. sold $150,- 
000 bonds to build roads. R. J. Rooney, 
clk, 


BIDS DESIRED 


Maryland—Until Nov. 30, by State Rds. 
Comn., Baltimore, aveling section state 


highway from end of Contr. CH-15 to Bene- 


dict for distance of 3.9 mi. J. N. Mackall 
chn. ; advertised in this issue 


Ga., Greensboro——Until Dec 1, by Te 
Comrs. Rds. and Revenues Greene Co.. ir 
proving Eatonton-Greensboro Rd., part of 
Federal Aid Project 67, Contract 2. Work 
involves .7808 acres clearing and grubbing, 
28,242.2 cu._yd. common and 100 cucyd. rock 
exeayv., 932.7 cu_yd. top seil surfacing and 
196.7 tons rip-rap RK. T. Goodwyn, Court 
House, Athens, div. engr 


Indiana—LBy Ka. Co. Comrs, buildin: 
roads in following counties 

Dec. 4, Vigo Co., Terre Haute, Wallac 
Ave Rd... Harrison Twp xeravel; Fruit 
Ridge Ave. Rd Harrison Twp gravel 
Fr. S. Hawley Rd., Harrison Twp., gravel 
Ft. Harrison Rd Harrison Twp 
( M. Lee, aud 
Dec. 7, Boone Co., Lebanon, T. W. Pad 
gett et al Rad Marion Twp., gravel i 
Stephenson, aud 

Pulaski Co., Winamae, 15.750 ft. Dillard 
Dberryman et al. Rd, Harrison Twp... gravel 
J. ©. Howe, aud 

_ Hancock Co., Greenfield, 14,690 ft. Wo F 
Kleiman et al. Rd., Buck Creek Twp kK. A 
Cooper, aud 


eravel 


IL, Lockport —Until Dec. 2, by city. pay 
ing Hamilton St, et al About $230,874 
Py. Yost, secy. Ud. Local Impvt 


; advertised 
in this issue 


_Ta., Creston — Until Dee. 8, by Comrs 
Union Co., improving 14.503 mi, country 
highway, involving 177,999 ecuyd. earth 
excav., 10,866 ft. 6-12 


in. tile, ete GA 
Perry, Creston, engr 


Missouri—Until Dec. 2 (change of date) 
by State Highway bept., California, build 
ing: various sections of Southern Highway 
State Aid Project 820.14, Moniteau Co., .98 
mi. (Cole Co. line relocation), cost $10,381: 
84) mi (McGirk relocation), $3,025; .69 
mi. Sect. A (Clarksburg Project), $3,240; 
8 mi. (Sect. B Clarksburg Project), $3,557 ; 
95 mi. (Brants relocation), ($4,692. Noted 
Nov. 14. 


Missouri—Until Dec. 10, by State High- 
way Dept., Farmington, building 3.25 mi 
State road from Madison Co. line toward 
Libertyville, State Aid Project S 20.13, St 
Francois Co., involving 2: 2 cu.yd. earth 
and 1,415 cu.yd. rock excay., 1,894 ecu.yd 
borrow, 138.6 cu.yd. Class “B” and 40.3 
cu.yd. Class “C" concrete masonry, 960 Ib 
reinforcement for concrete masonry, 22,866 
sq.yd. specification C gravel pavement, ete 
About $34,038. 





Missouri—Until Dec. 7, by State Highway 
Dept., Nevada, building 2.06 mi. state road 
from Horton northward, State Aid Project 
S 20.12, Vernon Co., involving 5,123 cu.yd 
earth excav., 18,074 cu.yd. borrow, 34.1 cu 
yd. Class “B” and 2.8 cu.yd. Class “C” 
concrete masonry, 2,501 Ib. reinforcement 
for concrete masonry, ete., cost $15,467; 
rein,-con. skew slab superstructure, on Sta. 
280 plus 00, 2.1 cu.yd. Class “A” and 9.2 
cu.yd. Class “B" concrete, 5,780 Ib. rein 
forcing steel, etc., $4,461; rein.-con. slab 
superstructure, on Sta. 20 plus 45, 2.1 eu 
yd. Class “A" and 152.3 cu.yd. Class “RB” 
concrete, 10,650 Ib. reinforcing steel, $6,999, 
both on above project. 


Missouri—Until Dec. 3, by State Highway 
Dept, Shelbyville, building 1.1 mi. state 
road from Hunnewell westward, State Aid 
Project S 20.17, Shelby Co., involving 23,861 
cu.yd. earth excav., 50,000 cu.yd. per 100 
ft. overhaul, 103.6 cu.yd. Class “B" econ- 
crete masonry, 7,457 lb. reinforcement for 
concrete masonry, ete. About $27,200. 


Tex., Littlefield—Until Nov. 29, by W. C 
Hopping, judge Lamb Co., grading, surfac- 
ing and draining 26.06 mi. Highway 7 from 
Hockley Co. line to Soudan, involving 384.5 
cu.yd. Class “A” concrete, 34,823 Ib. rein 
forcing steel, 33,973 cu.yd. natural roadbed 
surfacing, 2.599 cu.yd. borrow and 11,446 
cu.yd. unclassified earth excav. About 
$70,000 Cc. L. Hasie Eng. Co., Amarillo, 
engrs 





PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*Mass., Holbrook—City let contract pav- 
ing South Franklin St., concrete, to Powers 
Bros., 167 North Montello St., Brockton 
About $20,000. 


*R. LL, Providence—Water Supply Bd., 
City Hall, let ccptract surfacing 3.4_ mi. 
Plainfield Pike between Clayville and Fos- 
ter, bituminous concrete, to Perini & Sons, 
Inc., Ashland, Mass., $103,270. Noted 
Oct. 28. 
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Streets and Roads (Continued) 


N. Y¥., New York—H. Bruckner, pres. 
Bronx Boro., Municipal Bldg., Crotona 
Park, Tremont and 8rd Aves., received bids 
Nov. 18, regulating, ete., Sackett Ave. from 
Williams Bridge to Eastchester Rds., from 
Spadero Contg. Co., 827 East 217th St, 
$36,366, LaMura Conte. Co., $36,934, L 


Cavalluzzo, $43.292; protecting with rock 
fill, outlet of sewer at White Plains Ave 
and East River, from M. Delbalso, 1434 
Bryant Ave., $3,250, S. Purificato, $4,450, 
IP. Litehfield, $4,475. Noted Nov. 11 


*Md., Cumberland—City Council let con- 
tract grading various streets to K. C. 
Constr. Co., Cumberland, $31,060. 


D. C., Wash.—Dist. Comrs., 
received bids grading 16,500 
necticut Ave. N.W. from 
Chapel Rds., from G. Hyman, West Vir- 
ginia St. and Morse St., N.E., $0.49 per 
cu.yd.; G. B. Mullin Co., Inec., 1236 Upsur 
St. N.W., $0.53; W. F. Brenizer, 101 New 
York Ave., N.E., $0.65. Noted Nov. 11. 


N. C., Pittsboreo—Comrs. Chatham Co 
received bids excavating, grading, draining 
and surfacing 24 mi. road between Cape 
Fear Twp. line, via Lexington, to Durham 
Co. line, from Lancaster & Son, Winston- 
Salem, $44,300; C. A. Helig, Winston-Salem, 
$46,800; M. Bland, $47,800. Noted Oct. 21. 


*s. C., York—Comrs. York Co. and State 
Highway Dept., Columbia, let contract 
grading 4 mi. road from Fishing Creek to 
Chester Co. line 16 ft. wide to Austin 
Ritchie, Badin, N. C., $.474§ per cu.yd. 


Alabama—State Highway Comn., 
gomery, received bids grading, 
surfacing 18.16 mi. 


Dist. Bidg., 
cu.yd. Con- 
Pierce Mill to 


n., Mont- 
draining and 
road from Guntersville 


to Boaz, Marshall Co., 2 in. penetration 
bituminous macadam, from A. F. Bearden, 
Birmingham, $550, 422; ; C. G. Kershaw 


Constr. Co., Woodward Blk., $690,469; W. 


T. Taylor Constr. Co., Talladega, $717,729. 
Noted Oct. 21. 
*Ohio—State Highway Comn., Columbus, 


let contracts grading, 
culverts and 
counties 


and 
following 


building bridges 
paving roads in 


Belmont Co., Sect. “I” Barnesville-Woods- 
field Rd., 2.061 mi., bituminous macadam, 
to C. E. Wilson, Barnesville, $74,015. 


Hamilton Co., 
Rd., 2.561 mi., 
Co., 1st Natl. 


Sect. “X" Glendale-Mlford 
concrete, to Gradison Constr. 

: Bank Bldg., Cincinnati, $153,- 
94 


Licking Co., Sect. “F” Newark-Mt. Ver- 
non Rd., 5.030 mi., with plain concrete, to 
eer ait Paving & Constr. Co., Newark, 
242.117. 

Montgomery Co., 
Rd., 1.099 mi., 
é: olumbus, $! 58, 84 

Sects. “Q” and 
1.707 mi., 
Dayton, $90,881. 

Seneca Co., Sect. “D-1" Columbus-San- 
dusky Rd., 2.038 mi., bituminous macadam, 
CC a Gray, Waterville, $77,919. 

Sect. “R” Lima-Sandusky Rd., 2.167 mi., 
bituminous macadam, to J. H. Murphy & 
Son. Burgeon, O., $76,394. 

Sect. “F-1" Bueyrus- Tiffin Rd., 0.884 mi., 
a macadam, to J. W. Carey, Ada, 
31.004. 


Sect. ‘‘P” 


Dayton-Troy 
brick, to R. H. 


Shafer Co., 


“Vandalia” Dayton-Troy 
concrete, to Cliffton Hooli- 


Sect. “G" Tiffin-New Haven Rd., 2.007 
mi., bituminous macadam, to D. W. Botkins 


& Son, Columbus, $58,136. 

Putnam Co., Sect. “A” Findlay-Delphos 
Rd., constructing new concrete block floor 
and waterbound macadam approaches - 
bridge, to Standard Eng. Co., Toledo, $2.54 

Noble Co., Sect. “N” € Sanbeadenthbaoet 
Ra., 3.594 mi., grading roadway and con- 


structing drainage sectaaen, to W. M. 
Gray, Columbus, $89. 
Fulton Co. Sect “i Ro Archbold-Fayette 


and con- 
4. we. 


td., 1.018 mi... grading roadway 
structing bridges and culverts, 
Gray, Waterville, $26,314. 
Geauga Co., Sects. “V-2” and “W" Chag- 
rin Falls-Greenville Rd., 9.4 mi, grading 
roadway and constructing bridges and cul- 
verts, Henderson Bros., Chagrin Falls, 


$74,806 
Sect. “O" Pomeroy-Athens Rd., 


Meigs Co., 
3.303 mi., grading roadway and construct- 


ine bridges and culverts, McElfresh, Dan- 
ford Co., Caldwell, $87.117 
Lorain Co, Sect. “N” Twinsbure-Elyria 


Rad., constructing concrete superstructure to 


bridge, to Schroeder & Lafgren, Lorain, 
$2,248. Noted Nov. 18. 


*0., Cleveland—Wallace Realty Co., En- 
rineers Bldg., let contract grading Randall 
Heichts. involving 30,000 cu.yd. earth excav., 
to Sanbourne & Brown, c/o owner. About 
$25,000. 


dist. 
contract grading and 


* Michigan — State Highway Dept., 
Escanaba, let 


office 
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surfacing 5.971 mi. Federal Aid Project 3, 
portion of Sect. C, 15 ft. wide, Baraga Co., 
to M. J. Bacco, Iron Mountain, $26,536. 
Noted Nov. 4. 


*Michigan—State Highway Dept., Lans- 
ing, let contract grading, draining and 
surfacing 3.492 mi. State Trunk Line Rd. 
13-9, Sect. A, 16 ft. wide, Wexford Co., to 
Pierson & Allsmede, Hersey, $58,385. Work 
involves 33,306 cu.yd. earth excav, at $0.70 
per cuyd., 1,377 Ib. steel reinforcement, 
$0.10, 32.579 sq.yd. base and top course 
gravel, 80-5 55 and $0.42 respectively, 11 cu. 
yd. 1:2:4 and 55.4 cu.yd. 1:3:6 concrete, 
$30 LA $25 respectively, etc. Noted Oct. 28. 


*Michigan—State Highway Dept., Mus- 
egon, let contract grading and draining 
7.936 mi. Federal Aid Project 43, Sect. C, 
Muskegon Co., to Kalamazoo Constr. Co., 
Kalamazoo, $49,577. Noted Oct. 28. 


*South Dakota—State Highway Comn., 
at office of Bon Homme Co (Tyndall), let 
contract grading and draining 12.942 mi. 
Tyndall-Lake Andes Rd., 36 ft. wide, Fed- 
eral Aid Project 38, Bon Homme Co., to 
Peterson, Shirley & Gunther, Omaha, Neb., 
$48,811. Noted Oct. 21. 


Tex., Fredericksburg—Gillespie Co. re- 
ceived bids Nov. 11, grading, surfacing and 
draining 9.99 mi. Highway 9 from here 
south to Kendall Co., line from B. S. 
Davison, 1110 Harold Ave., Houston, $62,- 
037; Rice & Winder, Cameron, $67,915; M. 
M. Craven, Bellaire, $69,883. Noted Oct. 21. 


*Tex., Rockport—Aransas Co. let con- 
tract improving 9.51 mi. Rockport-Aransas 
Rd, 16 ft. wide, (a) reshaping shoulders, 
grass sodding and surfacing with mud shell, 
(b) furnishing mud shell, to Miller Constr. 
Co., Port Lavaca, (a) $51,395; Heldenfels 
Bros., Rockport, (b) $16,124. Noted Oct. 28. 


*Ariz., Tueson— Pima Co., Highway 
Comn., New City Hall, let contract building 
6 mi. Sect. 2 Arivaca Rd., to R. Mackay 
& Co., 312 East 4th St., $57,327. Pima Co. 
furnishes culvert pipe, cement and steel. 
Noted Oct. 28. 


*Wash., Dayton—Columbia Co. let con- 
tract macadamizing 5 mi. Hogeye Whisky 
Rd., to G. L. Stickler, Dayton, $36,050. 


*Wash., North Yakima—Yakima Co. let 
contract paving 4 mi. Wapato Donald High- 
way, to R. M. Hardy, Yakima, $76,584. 
Noted Nov. 11. 


* California — State Highway Comn., 515 
Forum Bldg., Sacramento, let contract im- 
proving Route 10, Sect. B, Div. 6, Kings 
Co. from westerly boundary to 1 mi. north 
of Lemoore, to Bates & Borland, Oakland 
Savings Bank, Oakland. Noted Nov. 11. 


*California—State Highway Comn., 515 
Forum Bldg., Sacramento, let contract im- 
roving 5.9 mi. Route 15, Sect. B, Div. 3, 
between Wadsworth Canal and Yuba City, 


Sutter Co., to J. Doyle, San Jose. Noted 
Nov. 11 
*Cal., Modesto—City let contract paving 


various streets, involving 9,553 sq.yd. War- 
renite bitulithic on 2 in. concrete founda- 
on. to Standard Paving Co., 9th and N 
ts. 


Cal., San Diego—Common Council re- 
ceived bids Nov. 15. paving Lytton and 
Voltaire Sts., Chatworth and Catalina 
Blvds., from Fairchild-Gilmore-Wilton Co., 
25 14th St., $98,684. Work involves 14,419 
cu.yd. excav, at $1.18 per cu.yd. 14,001 cu. 
yd. embankment, $0.01, 316,965 sq.ft. War- 
renite bitulithic wearing surface on asphalt 
concrete base, $0.239, 247 lin.ft. concrete 
curbing, $0.70, 3,528 sq.ft. oiled guttering, 
$0.10, double strength cement pipe culverts, 
catch basins, etc., $3,960, etc. Noted Nov. 4. 


Excavation and Dredging 
PROPOSED WORK 


Ia., Tama—Drainage—Tama Co. plans 
to build 2 mi. drainage project north of 
here. About $16,000. 


Wis., Fond du Lac—Drain—Fond du Lac 
Drainage Bd. having preliminary surveys 
made excavating and laying 30,000 ft. large 
drain tile, about 16 in. pipe at outlet, in 
Fond du Lilac Co. About $25,000. L. M. 
Schindler, 721 Clark St., Appleton, engr. 


Wis., Waupaca—Drainaze—Waupaca Co. 
rejected bids received Oct. 25, building D. D. 
1. L. M. Schindler, 721 Clark St., Apple- 
ton, engr. Noted Oct. 21. 


S. D., Woonsocket—Ditch—Comrs. San- 
born Co. rejected bids received Oct. 5 build- 
ing Ditch 34. Work involves 385.000 cu.yd. 
open ditch excav. and 128,850 ft. 8-36 in. 


















Vol. 85, No 


tile. Work may be readvertised. <A 
$100,000. C. A. Trimmer, Madison, en 


BIDS DESIRED 


Ia., Clarinda—Ditch—Until Dee 15 
V. Freed, aud. Page Co., building « 
4,800 ft. long, 2.4 ft. to 8.7 ft. deep 
D. D. 18. A. S. Van Sandt, engr. 

Ia., Rockwell City—Drainage—Unti! 
30, by Bd. Supervs. Calhoun Co., furnis 
labor and material building D. D. 245 
volving 12,318 ft. 14-26 in. tile, ete. R 
Dixon, aud. 


PRICES AND CONTRACTS AWARD! | 
(*xIndicates award of contract) 


*Md., Baltimore — Channel — West 
Maryland Ry. Co., Charles and Sarat 
Sts., let contract deepening to unif) 


depth 18 ft. 
nel leading 


and widening to 400 ft., ch: 
into ferry slip of railway 
Bear Creek shore, Sparrow Point 

Arundel Corp, 2 Pratt St. About $45. 


*Minn., Park Rapids—Ditch—Hubbnar 
and Cass Counties let contract buildin. 
Judicial Ditch 1, involving 84,983 cuy 





excav., 12.6 acres clearing, three 18 
timber bridges, ete., to Rood Constr. (: 
Wisconsin Rapids, Wis., $17,769. 


Ia., Emmetsburg—Drainage—Palo Ajj, 
Co. received only bid improving PD. D. 1 
involving 38,895 ft. 6-18 in. tile and 54,000 
cu.yd. excav., from Berkler & MeNult: 
Emmetsburg. 


*Ia., Maquoketa—Drainage Ditch—Jac| 
son Co. let contract building drainage ditch 
between Sterling and Prophetstown, to 
Clark Constr. Co., Clinton. About $50,000 


Industrial Works 


PROPOSED WORK 


Me., Houlton—P. J. Sullivan, 74 Broad 
St., Boston, is representing company which 
plans to build 1 story, 80 x 300 ft. frame 
fertilizer plant. Private plans. 


Mass., Dedham—Third Natl. Film Co., 67 
Milk St., Boston, plans to build large plant 
and laboratory, ere. Architect not se 
lected. 


Mass,, New Bedford—F. W. Greene, Jr, 
252 Union St., having sketches made }y 
LaBrode and Bullard, archts., 251 Unio 
St, for two 1 story garage and repair 
stations, on Mill and Ash Sts., respectively. 


Mass., Springfield — Natl. 
Parking Co., 145 State St., 
prepared by R. B. Warner, archt., 168 
Bridge St., for 5 or 8 story, 100 x 200 ft 
concrete, brick and steel garage, rein.-con 
flooring, concrete foundation, on Dwight, 
East Court and New Sts. Cost between 
$500,000 and $700,000. O, P. Thompson 
pres. Noted Sept. 30. 


Conn., Devon—Belpedio & Co., 925 Main 
St.. Bridgeport, plans to build 3 story, 60 
x 200 ft., brick and mill construction plant, 
here. H. EF. Koerner, 164 State St., Bridge- 
port, archt. 


Conn., South Glastonbury—Wasuc Mills 
Co., plans to rebuild paper plant recently 
destroyed by fire. About $50,000.  Archi- 
tect not selected. 


N. J., East Orange—Jephson-Scott Body 
Co., 24 Sterli St., had plans prepared by 
M. N. Shoemaker, archt,, 15 Central Ave., 
Newark, for 2 story, 58 x 63 ft. factory 
here. About $70,000. 


Pa., Phila. — Kingan Provision Co., &th 
and Callowhill Sts., plans to build 50 x 105 
ft. addition to warehouse, concrete and 


Automobile 
having plans 


brick. About $100,000. Architect not 
selected. 

Pa., Pittsburgh — Methodist Episcopal 
Church, 6th and Smithfield Sts., having 


plans prepared by T. B. and L, Wolf 
archts., Century Bidg., for 4 story, 50 x 100 
ft. “Good Will Industrial” building on 28th 
St. and Leer? Ave. Cost between $90,000 
and $100,00 


Md., Baltimore—Maryland State Tobacco 
Warehouse plans to build concrete, brick 
and steel warehouse, concrete foundation, 
on Charles and Conway Sts. State appro- 
priated $400,000 for project; will mature in 
spring. 


Md., B 
410 Keyser Bldg., 
and tanks, on Key 
000. W. W. Pagon, Lexington Bidg., 


Baltimore—Red “C” Oil Mfg. Co.. 
lans to build refinery 
ighway. About $250.- 
ener. 
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Industrial Works (Continued) 


w. Va., Huntington—Fordlette Engine 
‘o. plans to build plant. About $100,000. 


N. C., Kinston—City plans to enlarge 
ower and light system. About $300,000. 
'. Dawson, mayor. 


N. C., Raleigh—State Highway Dept. 
ans to build two 100 x-200 ft. timber 
structures, to be used as mechanical equip- 
ment shed and repair shop. About $75,000. 
\W. S. Fallis, state highway engr. 


N. C., Scotland Neck—City plans to build 
electric light plant. About $50,000. 


Ga., Trion—Trion Co. plans to build 3 
story, 25 x 40 ft., rein.-con., brick and steel 
addition to power house, rein.-con. flooring, 
eonerete foundation. About $100,000. Jack- 
son & Moreland, 387 Washington St., Bos- 
ton, Mass., engrs. 


Fla., Apalachicola—City voted $50,000 
bonds to build electric light plant. J. H. 
Cook, mayor. 

Fla., Tampa—Tampa Drug Co, Florida 
and Washington Sts., plans to build 4 or 5 
story, 105 x 105 ft. wholesale drug house, 
rein.-con. and brick, rein.-con. flooring, on 
Pierce and Polk Sts. About $150,000. 


0., Cleveland—See “Buildings,” 


0., Cleveland—B. Fenniger, Society for 
Savings Bldg., plans to build 1 story, brick 
and steel garage, brick foundation, on Su- 
perior Ave. near East 33rd St. About $50,- 
000. Private plans. 


O., Cleveland—Tenfel Bros., c/o C. E. 
Tousley, archt., 4500 Euclid Ave., had plans 
prepared for 1 story, 40 x 130 ft., brick 
and steel garage, brick foundation, on West 
65th St. About $40,000. 


0., Youngstown—Retail Grocers Assn., 
1201 Wick Bldg., plans to build 2 story, 
100 x 100 ft. bakery. About $80,000. 


Ind., Columbus—Indiana Oil Refining Co. 
plans to build 1 story oil refinery. 1 000 bbl. 
capacity, brick and steel. About $500,000. 


Mich., Detroit—Mildner & Eisen, archts., 
924 Hammond Bldg., open bids about Dec. 
10, building 3 story, rein.-con., brick and 
steel addition to plant, rein.-con. flooring, 
concrete foundation, on 14th St., for New- 
ton Packing Co., 1044 14th St About 
$75,000. 


Mich., Detroit—L. Kamper, archt., 749 
Book Bldg., opens bids about Dec. 8, build- 
ing 3 story, rein -con., brick and steel plant, 
rein.-con. flooring, concrete foundation, on 
Elmwood Ave., for Orling Bros., 522 Elm- 
wood Ave. About $200,000. Noted Nov. 11. 


Mich., Detroit—G. W. Graves, archt., 43 
John R. St., opens bids about Dec. 10, 
building 1 story, 90 x 200 ft., brick and 
steel foundry, rein.-con. flooring, concrete 
foundation, for Zenith Fdry. Co., Miller 
Ave. 


I., Chicago—Joseph Bros. Lumber Co., 
3393 Archer Ave., plans to build 1 story, 
75 x 150 ft., concrete and brick garage, 
concrete foundation. About $50,000. Archi- 
tect not selected. 


Ill., Chicago—W. FE. Perry, archt., 64 East 
Van Buren St., soon lets contract building 
150 x 180 ft., brick. concrete and _ steel 
garage, concrete foundation, on Monroe 
St. and Racine Ave., for Parmalee Trans- 
fer Co., 202 South Clark St. 


Wis., Hartford—Storm King Mfg. Co. 
plans to build 2 story, 60 x 150 ft., rein.- 
con., brick and steel factory, brick founda- 
tion, on West Main St. About $100,000. 
- Montgomery, mgr. Architect not se- 
ected. 


Wis., Helenville—Blochowiat Diary Co., 
1364 4th Ave., Milwaukee, plans to build 
2 story, 80 x 140 ft., rein.-con., brick and 
steel factory, rein.-con. flooring, brick 
foundation, on Main St., here. About $75,- 
000. Architect not selected. 


Wis., Kaukauna—Kaukauna Motor Serv- 
ice Co. having plans prepared and opens 
bids about Dec, 1, building 4 story, 50 x 
100 ft. garage and show room, brick, rein.- 
con. and steel, rein.-con. flooring, brick 
foundation, on 3d and Main Sts. About 
$75,000. Juul-Smith, Imig Bldg., Sheboy- 
gan, archts, 


Wis., Kewaunee—Kewaunee Mfg. Co. pre- 
paring plans for 4 story, 24 x_102 ft., rein.- 
con., brick and steel factory, brick founda- 
tim on Main St. About $50,000. Private 
plans. 





Wis), La Crosse—Wisconsig-Minnesota 
Light & Power Co., 120 North 5th St., plans 


to build steam power plant, with 10,000 kw 
capacity, and extend electric lines to 
Ilokah, Minn., and Sparta. About $50,000. 
Fr’. G. Felton, mgr. 


Ia., Centerville—Albia Packing Co. had 
plans prepared for packing plant. About 
$125,000. C. W. Monroe, pres. Architect 
not announced. 


Que., Montreal—Canada Heaters Co., Ltd., 
St. Laurent, plans to build 1 story, brick 
and steel plant, concrete foundation, here. 
About $250,000. 


Que., Three Rivers—Wabasso Cotton Co. 
soon receives bids building 4 story. 75 x 
100 ft. brick and steel plant, concrete foun- 
dation. About $125,000. 


Ont., Brockville—Laing Produce & Stor- 
age Co., Water St. E., plans to build addi- 
tion to plant here. About $490.000 J. G. 
Gardner, pres. Architect not selected. 


Ont., Dungannon—Riverside Creamery 
Co. plans to rebuild plant destroyed by fire. 
About $65,000. 


Ont., Goderick — Goderick Mfg. Co., 
Angelsea St., plans to build factory. About 
$80,000. A. Baechler, mgr. 


Ont., Kincardine—Kincardine Evaporator 
Co. plans to rebuild plant recently destroyed 
by fire. About $60,000. W. McRorie, mgr. 


Ont., Londogp—Featty Bros.. York St... re- 
ceives bids about March 1, building 2 story, 
260 x 300 ft. rein-con. addition to factory, 
on Chelsea Green. About $200,000.  Pri- 
vate plans. 


Ont., London—Utilities Comn. plans to 
build 2 story, 45 x 7° ft. substation on 
Cabell St. About $85,009. E. V. Buchanan, 
Hydro Office Bldg., engr. 


Cuba, Havana—M. Diaz havine plans 
prepared by Ophuls, Hill & McCreery, 
archts. and engrs., 112 West 42d St., New 
York City, for bottling plant here, con- 
crete, brick, steel and stone, concrete foun- 
dation. About $1,000,000. 


BIDS DESIRED 


Ill,, Chicago—Dubin & Eisenberg, archts., 
139 North Clark St., receiving bids building 
3 story, 48 x 100 ft., mill construc‘ion 
factory, concrete foundation, for M. Block 
& Son, 1123 Newberry Ave. About $50,000. 


Ill., Waukegan—See “Buildings.” 


Wis., Fond du Lac —Sheboygan Dairy 
Products Co., South Water St., Sheboygan, 
and B. E. Mehner, archt., 8 East Division 
St., receiving bids and open same about 
Dec 6, building ? story, 60 x 112 ft., brick, 
rein.-con. and steel factory, rein.-con. floor- 
ing, concrete foundation, on South Main St., 
here. About $75,000. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*N. H., Keene—A. E. Fish & Co, 8 Elm 
St., will build 3 story, 49 x 60 ft. iron and 
frame addition to factory, concrete founda- 
tion. Work will be done by day labor. 


*Mass., Charlestown (Boston P. 0.) — 
Charlestown Gas & Electricity Co., 27 Main 
St., let contract building 1 story, 40 x 50 
ft. concrete, brick and steel substation, rein.- 
con. flooring, concrete foundation, on Salem 
St., to W. M. Bailey, 88 Broad St., Boston. 


*Mass., Sandwich—Sarcamore Co, 53 
State St., Boston, let contract building 1 
story pulp mill, brick and steel, rein.-con. 
flooring, concrete foundation, here, to T. 
Kelleher. About $100,000. 


*Conn,, Versailles—Federal Paper Board 
Co. let contract building 2 story, concrete, 
brick and steel addition to plant, rein.-con. 
flooring, concrete foundation, to H. Wales 
Lines Co., 134 State St., Meriden. About 
$250 000. 


xN. Y., Brooklyn—B. Clayman, 37 Van 
Buren St., will build 1 story, 100 x 150 ft, 
brick and steel garage, rein.-con. flooring, 
concrete foundation, on De Kalb Ave., near 
Tompkins Ave. About $40,000 Work will 
be done by day labor. 


*N Y., Brooklyn—Forest Box & Lumber 
Co., c/o Gilbert & Ashfield, archts. and 
engrs., 359 Fulton St., let contract building 
1 story, 100 x 140 ft., brick and steel f2c- 
tory, rein.-con. flocring, concrete foundation, 
at 4°09 Oakland St., to Barney & Ahlers, 
119 oo 40th St., New York City. About 
$50, e 


*¥N. Y., Brooklyn—Hub Knitting Mills 
1007 Buchman aAve., will build additional 
story, also 2 story side addition to factory. 
brick and steel, rein.-con. flooring, concrete 
foundation About $50,000 Work will be 
done by day labor 


*N. Y., Glendale (Brooklyn P. O.)—KEast. 
ern Eng. & Constr. Co., c/o Gilbert & Ash 
field, archts. and engrs., 350 Fulton St 
Brooklyn, let contract building 1 story, 120 
x 300 ft.. shop, rein.-con. and brick, rein.- 
con flooring, concrete foundation, to Lever- 
ing & Garrigues Co., 552 West 23d St.. New 
York City. About $80,000 


*N. Y., New York—-Baker & Williams 
Co., 126 Leroy St., let contract building 
9 story, 75 x 100 ft. addition to warehouse, 
rein.-con. and steel, rein.-con. flooring, con- 
crete foundation, at 110 Leroy St., to Cauld- 
well-Wingate, 381 4th Ave 


_&N Y., New York—A. L. Guidone, 52 
Vanderbilt Ave., will build 2 story. 50 x 100 
ft., brick and steel garage, rein.-con. floor- 
ing, concrete foundation, on Jerome Ave. 
and Redford Park Blvd., Bronx About 
$85,000. Work will be done by day labor 


*N. Y., New York—Klieg! Bros, 249 
West 50th St., let contract building 4 story, 
60 x 100 ft. electrical goods factory. rein - 
con., brick and steel, rein.-con. flooring, 
concrete foundation, at 321 West 50th St... 
to M. J. Conrady, 475 Greenwich St. About 
$65,000. 


*N. Y., S. I. West New Brighton—Dept 
Pub. Welfare, Municipal Bldg, New York 
City, let contract constructing addition to 
boiler house, at Sea View Hospital, here 
to G. Colon Co., 81 East 125th St... New 
York City. About $42,000. Noted Nov. 4 


*Pa., Meadville— Phoenix Iron Wks 
Mercer and Railroad Sts., let contract build 
ing 1 story, 50 x 300 ft. extension to fac 
tory and 5 story, 49 x 100 ft. extension 
to pattern works, brick and _ steel, brick 
foundation, to H. K. Ferguson Co., 6523 
Euclid Ave., Cleveland. About $200,000, 


*¥Pa., Phila.— Amer. Ice Co. 6th an’! 
Arch Sts., let contract building 2 story, 75 
x 100 ft. plant, brick on 10th and Callow 
hill Sts., to Monaghan & Losse, 3016 Chest 
nut St. About $120,000 


*W. Va., Beechbottom (Wellsburg P. O) 
——-West Penn Power Co., Hartje Blk., Pitts- 
burgh, Pa., let contract building 1. story 
power and storage plant, covering 10,000 
sq.ft. floor space, concrete, brick and steel, 
concrete foundation, to Austin Co., Union 
Arcade Bldg., Pittsburgh. About $40,000 


*N. C., Charlotte—O. J. Thies let con- 
tract building 2 story, 46 x 146 ft. brick 
garage, to Thies, Smith Co., Charlotte 
About $65,000. 


*¥N. C., Greensboro—Carolina Steel & 
Iron Co. will build first unit of plant, 110 
: _ ft., steel. Work will be done by day 
abor. 


*S. C., Beaufort—Seacoast Packing Co 
let contract building 3 story, 85 x 110 ft. 
packing plant, rein.-con., concrete flooring. 
to Brooks Eng. Co., Moultrie, Ga. About 
$100,000. 


*0., Cleveland—H. W. Morgan, 637 
Bway., let contract building 2 story, 50 x 
100 ft., brick and steel warehouse, brick 
foundation, at 1108 Central Ave., to A. A. 
Lane Constr. Co., 1869 Kast 55th St. About 
$75,000. Noted Nov. 4 


*0., Cleveland—Reliable Auto Top & 
Fender Co., 4310 Carnegie Ave., let con- 
tract building 2 story, 88 x 100 ft.. rein - 
con., brick and steel garage, rein.-con. 
flooring, brick and concrete foundation, at 
8011 Lake Ave. to L. Heimberger, 15114 
Detroit Ave. About $60,000. 


*0., Dayton—Miami Ice Delivery Co., 
Ludlow Blidg., let contract building 1 story, 
60 x 60 ft. ice plant, rein.-con., brick and 
steel, rein.-con. flooring, brick foundation, 
to Blanchard Bldg. Co., Dayton. About 
$50,000. 


*Ill., Chicago—Independent Packing Co. 
41st and Halstead Sts., let contract build 
ing 1 stroy, 75 x 125 ft., concrete and brick 
plant, concrete foundation, at 4119-23 Em- 
erald Ave., to C A. Juhl, 7759 South 
Lawrence Ave. About $50,000. 





*Ill., Chicago—New Way Laundry, Mont- 
rose and Francisco Sts., let contract build- 
ing 2 story, 64 x 152 ft. rein.-con., terra 
cotta and brick laundry, concrete founda- 
tion, to Great Lakes Constr. Co, 304 South 
eo Ave. About $100,000. Noted 

ov. 4. 
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Industrial Works (Continued) 


*il, Chicago—J. Press Sons, 300 North 
Halstead St.. let contract building 1 story, 
i125 x 140 ft., concrete and brick factory, 
concrete foundation, at 3338-60 Normal 
Ave., to A. and E. Anderson, 19 South La 


Salle St. About $150,000. 


*Wis., Appleton— Fox 
let contract building story 
paper mill, to Appleton Constr 
Fellows Bldg. 


xia., Ft. Dodge 
Co., 606 South Michigan 
let contract constructing 1 story, 80 x 170 
ft., rein.-con.,, brick and steel motor truck 
service station, here, to Larson Constr. Co, 
Ft. Dodge 


*Col., Denver 
Ideal Bidg., will 


Paper Co. 
165 ft. 
Odd 


River 
26 x 
Go., 


International Harvester 
Ave., Chicago, UL. 


Denver & Salt Lake R.R., 
build and equip 90 x 250 
ft railroad shop frame superstructure, 
rein.-con, foundation, to replace one de- 
stroyed by fire About $800,000 Work 
will be done by day labor V. B. Wagner 
engr. A. L. Cochran, purch. agt 


*Col., Wellington—Du 
€27 19th St.. Denver, let 
sugar factory, here, concrete and 
have 600 ton daily capacity, to 
iKng. Co., 310 Mack Bldg., Denver 
$1.000,000, 


Sugar Co, 
building 
steel, to 
Schwartz 
About 


Pont 
contract 


Patterson & 
W.. Mont- 


concrete, 


*Ont., Pembroke—McGuire 
Palmer Ltd., 343 Dorchester St 
real, Que., let contract building 
brick and steel factory, concrete founda- 
tion, to Fraser Brace & Co. Ltd., 83 Craig 
St. W., Montreal, Que. About $5,000,000 


Buildings 
PROPOSED WORK 


Vt... Montpelier—Office—Nat. Bldg 
Insurance Co. plans to build large 
concrete, stone and steel, on State St 
& Ferguson, 15 Beacon St., Boston, 


Life 
brick, 
Cram 
archts 


Mass., Cohasset Municipal — City had 
sketches made by G. F. Newton, archt., 6 
Leacon St., Boston, for 24 story, brick and 
stone rock foundation About $500,000. 


Mass., Dorchester (Boston P. O.)—Thea- 
tre—Blue Hill Ave. Theatre Corp., c/o 
Funk & Wilcox Co., archts. 1148 Old South 
Blidg., Boston, plans to build 1 and 2 story, 
eoncrete, brick and steel, rein.-con. floor- 
ing, concrete foundation, on Blue Hill and 
Woodrow Aves. About $200,000 


Mass., Great Barrington—Hotel—J. M 
Vance, archt., 24 North St.. Pittsfield, draw- 
ing plans for brick and concrete. About 
$150,000. Owners name withheld 

Mass., Springfleld—Hotel—oOaks Tiotel, 
Thompson and State Sts.. had plans pre- 
pared by Associate Architectural & Eng 
Co., 145 State St.. for 4 story, brick and 
tile addition, containing 125 rooms and 65 
baths. Cost to exceed $200,000 

Mass., Springfield——Oftice— Massachusetts 
Mutual Li Insurance Co, 500 Main St., 
plans to build large brick, steel and rein.- 
con. addition, on Main and State Sts. 
Architects not selected. 

Mass., Ware Hospital Mary Lane 
Hospital rejected bids building 2 story, 40 
x 120 ft. brick and concret: on Main St 
About $100,000; project indefinitely post 
poned EK. F. Stevens, 9 Park St., Boston. 
archt. Noted Oct. 21 

Mass., Whitinsville — School Town of 
Northbridge, Whitinsville School Comn., 
plans to build addition About $200,000 
Architect not selected. 

R, L, Newport School — City rejected 
bids received Noy 18, building 2 story, 
brick and concrete, rein.-con. flooring. con- 


crete foundation, on Bway. and Vernon Sts., 


About $160,000 Project indefinitely post- 
poned, T. S. L. Weaver, 14 Cranston Ave., 
archt. Noted Nov. 11 


Conn., Bridgeport—Club— Knights of Co- 
lumbus, 460 Washington Ave, plans to 
build large addition on Washington Ave 


and Congress St. Cost between $150,000 and 


$200,000. Architect not selected 
Conn., Hartford Gymnasium, ete. — 
Knights of Columbus. 28 Prospect § St., 


plans to build brick and steel gymnasium, 
swimming pool and assembly hall, on pros- 
pect St. Architect not selected 


Conn., Hartford—Hotel—Heublein Hotel, 
98 Wells St., having plans prepared by 
Lockwood, Greene & Co., archts., 60 Fed- 
eral St., on 
Wells and Mulberry Sts. 


Boston, for remodeling hotel 
About $75,000. 
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Conn., Hartford — Hotel-—S. 8S. Nelson, 
290 Trumbull St., plans to build large hotel 
(containing 150 to 160 rooms with baths), 
on Church St. Architect not selected. 


N. Y., Brooklyn—Y. M. H. A., 189 Mon- 
tague St., plans to build 13 story, brick, 
steel and stone, concrete foundation, on 
ith Ave. and Dean Sts. About $1,000,000. 
A. Moscowits, Pres) Architect not selected. 


N. J... Hackensack—School—Ba. 
plans to build 12 room _= school. 
$275,000 


Educ. 
About 


N. d., Jersey City—Hospital—City is con- 
ducting campaign to raise $100 000 to build 
33 x 95 ft. concrete and brick wine to 
Greenville Hospital Architect not selected. 


Pa., Beaver—High School—Citv 
$90,000 bonds to build centralized 
school North Beaver. 


Pa., Butler—Hospital 
Hospital plans to construct 3 
and stone, brick foundation, on 
About $500,000. T. M. Maxwell, 
l. Tilton, 52 Vanderbilt Ave., 
City, archt. and engr 


Pa., Phila.—School—Bd 
Chestnut Sts.. opens bids 
building 3 story, 145 x 170 ft 
brick, on 7th and Norris Sts 


voted 
high 
in 
-Butler Memorial 
story, brick 
Brady St. 
pres E 
New York 


Educ., 19th and 
about Dee. 4, 

concrete and 
Noted April 1. 


Pittsburgh—Convent and School—St. 
Catholic Church, c/o J. T. 
, Renshaw Bidg., plans to build 
2 story, 80 x 90 ft. convent and 100 x 200 
ft. school, brick and steel. rein -con. floor- 
ing, on Forward St. and Beechwood Blvd. 
Cost between $400,000 and $500,000. 


Pa., 
Philomenas 
Comes, archt 


Pa., Washington—Theatre—S. Kosmos, 
Pine and Maine Sts., having plans prepared 
by P CC. Dowler, archt, Magee Bidg., 
Pittsburgh, for 2 story, 72 x 165 ft., brick 
and _ steel, rein.-con flooring. About 
$150,000 


Md., Baltimore—Chureh, cte.—Immacu- 
late Conception Church plans to build brick 
and stone church, school, rectory and sister- 
house, on Liberty Heights Ave. and Hilton 
St. About $500 000. F. Baldwin, 328 North 
Charles St., archt. 


Md., Baltimore—Church and 
House—St. Thomas Protestant Episcopal 
Church plans to build 1 and 2 story. brick 
and stone, stone foundation. on Alameda 
Ave. and 31st St About $150.000. Mottu 
& White, 324 North Charles St., archts. 


Md., Baltimore — School — Bd. Educ. re- 
jected bids building PS. 64. on Gnrrison 
and Penhurst Aves. Bd. Awards having 
revised plans prepared. Noted Nov. 4. 


Md., Baltimore School — Bd. Educ. re- 
jected bids building P.S. 76, on Fort Ave. 
and Lathrobe Park, Bd. Awards has ruled 
that schoolhouses hereafter built must be 
fireproof throughout; original plans did not 
call for these specifications. New specifica- 
tions have been ordered. Incorrectly noted 
in our issue of Nov. 


Md., Catonsville (Baltimore P. 0.)— 
Hospital—Hospital for Criminal Insane, 
State Lunacy Comn., 330 North Charles St., 
plans to build brick, here. About $150,000. 
Hes =6P. Hopkins, 347 North Charles St., 
archt 


PD. C., Wash.—Church—Catholic Univer- 
sity, Brookland, having plans prepared by 
Maginnis & Walsh, archts.. 100 Boylston 
St., Boston, for 100 x 600 ft. stone. on 
University grounds. About $5,000,000. 


w. 
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Va., Charleston—Hospital—United 
Mine Workers of America, Dist. 17, Malden, 
plan to build hospital, here. About $200,- 
000 EF. Mooney, dist. secy. 


W. Va., Philippi—Hall—Broaddus College 
retained E. J. Wood & Son, archts, Clarks- 
burg. to prepare plans for 2 story, 75 x 
95 ft. physical culture hall, here About 
$75,000. 


N.'C., 


Y Asheville—School—City plans to 
build 4 or 5 schools. 


Cost $100,000 each. 


Ss. C., Florence—Hospital—J. D. Smycer 
plans to build brick and concrete hospital. 
About $75,000. L. MacD. Hicks, Florence, 


archt. 

Fla., Tampa—Office—C. H. Brown and 
F. Hensley, 5103 Franklin St. plans to 
build 12-15 story, 90 x 105 ft stcel and 
concrete, rein.-con. flooring, rock founda- 
tion, on Franklin St. Architect not se- 
lected. 

Ky., Frankfort — Church — Christian 


Church having preliminary sketches pre- 
pared by L. L. Oberworth, archt. Frank- 
fort, for new church. About $150,000. 
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Ky., Lexington — Church — Wood! 
Christian Church receives bids in = spr 
building church. About $75,000. H 


Churchill, Fayette Natl Bank Bldg., ar: 


0., Cleveland—Office—Cleveland Cath: 
Diocese, c/o A. Scullen, 1007 Superior A 
plans to build 6 story, rein -con., brick a 
steel addition, rein.-con. flooring, brick a: 
concrete foundation, on East 12th St. nm 
Euclid Ave. About $250,000. Private pla: 


O., Cleveland—Restaurant—The Peaci 
Inn Co., c/o L. Park, 304 Superior Av, 
plans to remode! 1 story, steel and mart 
at 2010 Euclid Ave. About $100,000. Py 
vate plans. 


0., Lorain—High School—Bd. 
6th St. and Washington Ave., having pla 
prepared by F. C. Warner, archt., Hip; 
drome Annex Bldg., Cleveland, for 2 stor 


Educ.,Eas 


14 room, rein.-con., brick and steel, rein 
con. flooring, brick and concrete found 
tion, on East 20th St. and Oakdale Ay, 


About $350,000, 


0., Springfield—-School—Bd. Educ. havin, 
plans prepared by O. D. Howard, archt., » 
Fast Broad St., Columbus, for 2 story, 16) 
x 110 ft., brick and concrete, on Limeston: 


St. About $140,000. 

Mich., Detroit — Church St. Thoma 
Church, c/o C. W. Short, archt. and engr 
25 West 44th St.. New York City, having 


pone prepared for addition, brick and stone 
yrick foundation. About $125,000. 


Mich., 
Catholic 


Detroit—Clubhouse—League of 
Women, 47 Watson St., plans to 
build 4 story, 120 x 140 ft., rein.-con., brick 
and steel, on Parsons St. About $500,000 
Architect not selected. 


Mich., Detroit—Parish House—-Columbia 
Church, c/o C. W. Short, archt. and engr., 
25 West 44th St.,. New York City, soon lets 
contract building 3 story, 85 x 95 ft., brick 
and stone, brick foundation, on Jefferson 
and Manistique Aves. About $150,000. 


Mich., Monroe—Bank—Weary & Alford, 
archts., 1732 South Michigan Blvd., Chi- 
cago, open %ids about Jan. 15, building 


rein -con., brick and terra cotta, rein.-con 
flooring, concrete foundation (height and 
size to be determined by result of bid), 
here, for Dansard State Bank, Monroe 
About $250,000. 


Mich., Muskegon—PBank and Office— 
Weary & Alford, archts., 1732 South Michi- 
gan Blvd., Chicago, open bids about Jan 
15, building rein-con., brick. terra cotta 
and granite, rein.-con. flooring, concrete 
foundation (height and size to be deter- 
mined by result of bids), here, for Natl 
Lumbermans Bank, 13 West Western Ave 
About $300,000. 


Mich., Saginaw—High Schoel—Bd. Educ. 
receives bids in spring building Junior High 
School. Election in January to vote on 
bonds for project. Cowles & Mutscheller, 1 
Chase Blk., archts. Noted March 18. 


Wis., Amherst—High School—Bd. Educ., 
c/o F. E. Metcalf. having preliminary plans 
prepared by W. C. Alban. archt., Endicott 
Bldg.. St. Paul, for 3 or 4 story, 60 x 150 


ft.. brick, tile and stone, brick foundation, 
on North Main St. About $200,000. 


Wis.. Chippewa Falls—Sales and Office— 
G. Pannier & Son. 914 Prairie St., hav- 
ing plans prepared by Schlinz & Bailey, 
archts., 53 North Jackson Divd., Chicago, 
for 2 story, 130 x 200 ft. rein.-con. and 
brick. About $120,00. F. C. Pannier, pres 


Wis., Evansville—School—Bd. Educ. had 
plens prepared by Claude & Starck, archts., 
Fridge Annex Bldg., Madison, for 2 story, 
brick, rein.-con. and stone. About $100,000. 
N. G. Patterson, secy. Noted Aug. 19 


Wis.. Two Rivers—High School—Bd. 
Fdue. receives bids about Dec. 1, building 
3 story. 80 x 155 ft. rein.-con., brick and 
stone About $400,000. F. Walf, 2307 Jef- 
ferson St., pres. J. D. Chubb, 109 North 
Dearborn St., Chicago, archt. Noted 
July 1. 


Ia., Clarinda—School—City election Nov 
30, to vote on $90,000 bonds to build 2 story 
school. B. J. Sunderman, secy. 


Ia., Corydon—High School—Bd. Educ. 
receives bids about Dec. 15, building 3 story. 
67 x 121 ft, steel, brick and tile. About 


EK 





$160,000. W. Gordon, Hubbell Bldg., Des 
Moines, archt. Noted May 6. 
Minn., Mankato—Hospital—Immanuel 


4th and Washington Sts.. 
plans to build 2 or 3 stoxy_ rein -con. and 
brick addition. About $150,000. A. F 
Winter, chn. plan com. Architect not an- 
nounced. 


Hospital Assn., 
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Buildings (Continued) 


Minn. Minneapolis — Hotel — Radison 
Hotel Go., 7th St. between Nicollet and 
Hennepin Aves., plans to build 375 room 
ddition. About $1,800,000. S. Kruse, pres. 
\rchitect not announced. 


Minn., Virginia—Church—Bd. Trustees 
Peoples Congregational Church, receives 
jids about Jan. 15, building 2 story, 75 x 
(45 ft. rein.-con, brick and stecl, rein.-con. 
ijooring, concrete foundation in South Vir- 
vinia, About $110,000. C. F. Frybort, 502 
th St., archt. and engr. 


Kan., Kansas City—Court House— 
Wyandotte Co. having plans prepared by 
tose & Peterson, archts., Barker Bidg., 
Kansas City, for court house Bond for 
$1,000,000 voted for project. Noted Sept. 30. 


Kan., Pittsburg—Memorial—City election 
Dec, 16 to vote on $250,000 bonds to con- 
struct memorial building. 


Ss. D., Mitchell—Music Store—Redine 
Piano Co. plans to build 2 story, 25 x 80 ft. 
rein.-con. and brick. About $75,000. Archi- 
tect not announced. 


Mont., Billings—Church—Baptist Congre- 
vational Church raising funds to build 
chureh, on Division St. and 4th Ave. N. 
Ahout $85,000. McIvor & Cohagen, 310 
Electric Blk., archts. 


Mo., Carthage—Soldiers Hall—Bd. Trus- 
tees plans to build soldiers hall. About $75,- 
000. €. C. Kellogg, pres. Architect not 
selected. 


Mo., Kansas City—Court House—Jackson 
Co. defeated $5,000,000 bond issue Nov. 2, 
for building court house. Noted Sept. 16. 


Tex., Beaumont—Schools — City plans 
election to vote on $500,000 bonds to build 
schools. 


Tex., Houston—Schools—City voted $150,- 
000 bonds to build schools. A. E. Ammer- 
man, mayor. Noted Oct. 14. 


Col., Grand Junction—Court House—Mesa 
Co. voted $150,000 bonds, and is having 
plans prepared by E. Groves, archt., Foster 
Ridg., Denver, for court house. Total cost 
about $200,000. 


Col., Rifle—School—School Dist. 2 voted 
$100,000 bonds to build new school. 


Col., Steamboat Spring —Court House— 
Routt Co. voted $98,000 bonds to build 
court house. C. A. Smith, co. comr. 


Wash., Mt. Vernon—School—School Dist. 
plans to build 2 story, 120 x 190 ft., con- 
crete, brick and stone. About $250,000. 
Stephen, Stephen & Brust, New York Bldg., 
Seattle, archts. 


Wash., Yakima—Church—St. Pauls Par- 
ish plans to build 2 story, 47 x 124 ft. 
concrete. About $130,000. Beezer Bros., 
Seaboard Bldg., Seattle, archts. 


Que., St. Lambert—Fire and Police Sta- 
tion—Town receives bids in December 
building and equipping fire and police sta- 
tion. About $150,000. 


Ont., Ottawa—Club House—St. Anne's 
Parish plans to build 55 x_120 ft. parish 
club house and hall, on St. Patrick St. 
About $150,000. A. Myrand, Murray St, 
rector, 


Ont., Belleville—College—Albert College 
plans to build 3 story, concrete, brick and 
steel, concrete flooring and foundation. 
About $500,000. Chapman, Oxley & Bishop, 
Harbor Bldg., Toronto, archts. 


Ont., Kingston — Dormitories — Roman 
Catholic Church plans to build additions to 
dormitories of Regiopolis College. About 
$200,000. <A. Spratt, rector. Architect not 
Selected. 


Ont., Ottawa—Fire Station—City plans to 
build 3 story fire station. About $100,000. 
A. F. Macallum, city engr. Architect not 
selected. 


Ont., Ottawa—Hospital—Bd. Control re- 
ceives bids early in 1921 for addition to 
Royal Ottawa Sanitarium, on Carling Ave. 
About $300,000. A. F. Macallum, city engr. 
Architect not selected. Noted Aug. 12. 


Ont., Toronto—Skating Rink—Toronto 
Skating Club, Excelsior Life Bldg., plans 
to build 1 story, brick and steel, concrete 
foundation, on Dupont St. About $200,000. 
Architect not selected. 


BIDS DESIRED 


Mass., Boston—Municipal-—Desmond & 
Lord, archts., 15 Beacon St., receiving bids 
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building 4 story, 65 x 1*0 ft., brick and 
stone, in Hyde Park sectiva, for city. 


Mass., Boston—School—Schoolhouse Dept. 
receiving bids building 4 story, 220 x 250 
ft., concrete, brick and steel, vein.-con. floor- 
ing concrete foundation, on Louis Pasteur 
Ave. About $1,000,000. J. E. McLaughlin, 
88 Tremont St., archt. 


Mass., Hyde Park (Boston P. O.)—Mu- 
nicipal—Until Dec. 14. by Pub. Bldg. Dept., 
constructing 3 story, 75 x 165 ft. concrete, 
brick and steel, rein.-con. flooring, concrete 
foundation, on Central Ave. and Winthrop 
St. About $350,000. Desmond & Lord, 
15 Beacon St., Loston, archts. 





Mass., Worcester — Chapel— Sheehan & 
Colleary, archts., 120 Boylston St. Boston, 
receiving bids building 1 story, 49 x 100 ft., 
stone and steel, rein.-con. flooring, con- 
crete foundation, on campus, for Holy Cross 
College. About $300,000. J. J. Carlin, pres. 
Noted Oct. 14. 


Conn., Storrs (Eagleville P. O.)—Dormi- 
tory—Until Dec. 14, by Connecticut Agri- 
cultural College, building 3 story, 53 x 110 
x 186 ft., concrete and brick, rein.-con. 
flooring, concrete foundation, on campus. 
About $335,000. D. K. Perry, 27 West Main 
St.,. New Britain, archt. Noted Oct. 28 


Conn., Waterbury — Armory — Military 
Emergency Bd., State Armory, Hartford, 
receiving competitive plans and will soon 
select architect to prepare plans for 4 story, 
brick, concrete and steel, on Field St., here. 
About $400,000. Noted Aug. 12. 


N. Y., Brooklyn—Synagogue—Until Dec. 
6 «3 Slee & Bryson, archts. and engrs., 
154 ontague St., building 1 story, 60 x 85 
ft.. brick and stone, brick foundation, on 
Bay Parkway, for Congregation Beth 
Cholem, c/o architects. About $100,000. 


N. Y., New York—Office—Densmore & 
LeClean, archts., 88 Broad St. Boston, re- 
ceiving bids altering 5 story, brick and tim- 
ber, on Water St., for Whittall & Co., 135 
Front St. About $75,000. 


N. J., Burlington—Temple—Until Nov. 
27, by W. T. Arnold, archt. and engr., 
Meriden, Conn., building brick and stone, 
brick foundation, here, for Masonic Order 
of Burlington, 15 West Union St. About 
$300,000. 


0., Akron—Y. M. C. A., 259 South Main 
St., receiving bids building 3 story, 60 x 130 
ft.. rein.-con., brick and steel, rein.-con. 
flooring, brick and concrete foundation, on 
Summit and Perkins Aves. About $100,000. 
Harpster & Bliss, Nantucket Bldg., archts. 
Mayer & Valentine, Bangor Bldg., Cleve- 
land, engrs. Noted Sept. 30. 


O., Cleveland—Synagogue—uUntil Nov. 30, 
by M. Altschuld, archt., 5116 Woodland 
Ave., building 1 story, 58 x 60 ft., brick and 
steel, brick foundation. on East 119th St. 
and Union Ave., for Mt. Pleasant con 
gation, c/o architect. About $75,000. 


0., Lakewood (Cleveland P. O.)—High 
School—Until Dec. 13, by Bd. Educ., War- 
ren Rd., building 3 story, 82 x 144 ft., rein.- 
con., brick and _ steel, rein.-con. flooring, 
brick and concrete foundation, on Jackson 
Ave. About $350,000. G. W. Grill, clk. 
C. W. Hopkinson, Rose Bldg., Cleveland, 
archt. Noted Apr. 20. 


0., Marietta—Bank and Office—Until 
Jan. 1. by Weary & Alford, archts., 1732 
South Michigan Blvd., Chicago, building 11 
story, 51 x 114 ft., rein.-con., tapestry brick, 
Bedford stone and terra cotta, rein.-con. 
flooring, concrete foundation, here, for 
Peoples Banking & Trust Co. About 
$750,000. 


Ind., Wabash—Bank—Until Dec. 15, by 
Weary & Alford, archts., 1732 South Michi- 
gan Blvd. Chicago, building rein -con., 
brick and stone, rein.-con. flooring, con- 
crete foundation, here, for Wabash Natl. 
Bank. About $250,000. 


Mich., Detroit—\ibrary—Until Dec. 7, by 
Library Comn., Library Bldg., constructing 
2 story, 60 x 100 ft., rein.-con., brick and 
steel, concrete foundation, on Mack Ave. 
About $7§.000. J. B. Kennedy, pres. G. V. 
Pottle, 1644 David Whitney Bldg., archt. 
Noted July 29. 


Mich., Detroit—Technical High School— 
Until Dec. 21, by Bd. Educ, 50 Bway., 
building 5 and 7 story, 250 x 350 ft. addi- 
tion, rein.-con. brick and_ steel, rein -con. 
flooring, concrete foundation, on 2nd Ave. 


and High St., to include separate gas en-'‘ 


ne laboratory and arch viaduct. Bids will 
e received on all or part of above project. 
About $2,500,000. | Malcolmson, iggin- 








— 





botham & Palmer, 405 Moffat Bldg., archts 
Noted March 11. 


mll., Chicago—Bank—Until Jan 1, by 
C. Hatzfeld, archt., 7 South Dearborn St 
building 1 story, 59 x 125 ft., concrete and 


brick, rock and concrete foundation, on 
Milwaukee Ave. and Lawrence St., for Jef 
ferson Park Natl. Bank, 4815 Malwaukee 
Ave. About $125,000. 


Mil., Chicago — Church —S. M. Seator. 
archt., 35 North Dearborn St., receiving 
bids building 2 story, 110 x 125 ft.. brick 
and concrete, concrete foundation, on Lake 
wood and Berwyn Aves., for North Shore 
Baptist Church, c/o architect About $300, - 
000. Noted April 


Ti., Waukegan — Hospitai — Schmidt 
Gardner & Martin, archts., 104 South Michi- 
gan Ave., Chicago, receiving bids building 
2 story, 40 x 340 ft. hospital and 1 story 
25 x 90 ft. power house. rein.-con. and 


brick, concrete foundation, here, for Vic- 
tory Memorial Hospital, c/o architects 
About $300,000. 


Ia., Pocahontas—School—Until Dec. 15. 
(change of date), by W. E. Hulse & Co 
archts., 309 Securities Bldg.. Des Moines 
building 2 story, 56 x 110 ft., rein.-con.. 
brick and stone, for Bd Educ. About 
$100,000. F. Jensen, secy. Noted Oct. 21 


Minn., Duluth—Church—Until Jan. 2. by 
J M. Davidson, chn. bldg. comn. United 
Protestant Church, building 2 story, 75 x 
140 ft. rein.-con., brick and steel, concrete 
flooring and foundation, in Morgan Park 
About $90.000. W.C. Agnew, Morgan Park 
archt. and engr. 


Ark., Hot Springs—Rath House—tntil 
Dec. 4, by Woodmen of the World, 2223 
Valley St., building 3 story. 95 x 120 ft 
About_ $100,000. W. T Bailey, 358 Beale 
Ave., Memphis, Tenn., archt. 


Ark., Little Rock—Lodge—Until Jan. 1 
by Mosaic Templars, 501 West 9th St.. 
building 3 story, brick and terra cotta 
About $100,000. W. T Bailey, 358 Beale 
Ave., Memphis, Tenn., archt. 


Col., Greeley—Hospital—Until Jan. 4, by 
Comrs. Weld Co., building 3 story. 40 x 
130 ft., rein.-con.. brick and steel addition, 
rein -con flooring. concrete foundation. 
About $110,000. W. N. Bowman Co., Cen- 
tral Savings Bank Bldg., Denver, archts. 


Cal., Santa Monica—Theatre—Until Dec 
6, by D. W. Faucett, secy. Bd. Educ. High 
School Dist., furnishing labor and material 
building and finishing memorial open air 
theatre, on high school grounds. Allison 
& Allison, 1405 Hibernian Bldg., Los An- 
geles, archts. 


PRICES AND CONTRACTS AWARDED 
(*Indicates award of contract) 
Mass., Springfield—High School—School 


Somn. received bids building 8 story, con-' 


crete, brick and steel, rein-con. flooring, 
concrete foundation, on State St., from A. 
BE. Stephens Co., 318 Main St. $914.000; 
E. J. Penney Inc., 374 Main St., $986,400; 
F. T. Ley & Co., Inc., 499 Main St., $1,077.- 
850. Above bids rejected. Will probably 
receive new bids. Noted Nov. 11. 


*N. Y.. New York—Office—L. C. Gilles- 
pie, 159 Front St., let contract altering 4 
story. brick and stone to Whitney Go, 
101 Park Ave. About $80,000. 


*N. Y., New York—Theatre—J. Cort. 
Cort Theatre, will alter brick and stone. at 
22 West 63rd St. About $75,000. Work 
will be done by day labor. 


*N. Va Valhalla—Institution—Com- 
munity of St. Marys, c/o C P. H. Gilbert, 
archt. and engr., 1 Madison Ave., New 
York City, let contract building Institution 
for Incorrigibles, brick, steel and stone, 
brick foundation, here, to E. J. Walsh, 
Peekskill. About $250,000. 


*Md., Baltimore—School—City let con- 
tract aang P. S. 112, 3 story, 46 x 150 
ft, concrete, brick and steel, concrete foun- 
€ation, on Laurens and Calhoun Sts., to 
J L. Robinson Constr. Co., 1139 West 
Lafayette Ave., $322,582. Noted Oct. 28. 


*Fla., Clearwater—Church and Sunday 
School — Peace Memorial Presbyterian 
Church let contract building 1 story (with 
3 domes and 1 tower), 40 x 95 ft. and 50 
x 95 ft., rein.-con, tile, stucco and stone, 
to Frisbie & Walker, Dawson - Thornton 
Bldg., Tampa. Cost between $85,000 and 
$90,000 ; percentage basis. 
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suildings (Continued) 

*0., Cincinnati—Theatre and Office—B 
F. Keith, c/o Rapp & Rapp, archts., 190 
North State St.. Chicago, let contract build- 
ing 12 story, 123 x 200 ft., rein.-con., brick, 
steel and terra cotta, rein.-con. flooring, 
concrete foundation, to Ohio Bldg. & Constr 
Co., Burnet St. About $1,250,000 


*0., Cleveland—PBank—Cleveland Trust 
Co., East 9th St. and Euclid Ave et con 
tract remodeling bank, marble and terra 
cotta, on East 22nd St. and Woodland Ave., 
to G. A. Rutherford Co., Prospect 
Ave. About $75,000 


*0., Cleveland 
niture Co., 6303 Franklin 
building 3 story, 56 x 
brick and steel, rein.-con. flooring, brick 
and conercte foundation, at 3185 Bridge 
Ave., to P. Nenzil, 9715 Denison Ave. About 
$90,000. 


*0., Cleveland—Market and Commecial— 
Woodland Ave. Market Corp., 5808 Wood- 
land Ave., let contract building 2 story, 65 
x 80 ft., brick and steel, brick foundation, 
it 7400 Woodland Ave., to M. Sadai, 2578 
East 46th St. About $75,000. Noted Oct. 18. 


*0O., Cleveland—Restaurant—Euclid-East 
17th Co, c/o J. Laronge, 214 Williamson 
Bldg., let contract remodeling 2 story, steel, 
at 1523 Euclid Ave., to Fleischman Constr. 
Co., 1836 Euclid Ave. About $75,000. 


*0., Cuyahoga Pete neneo Central 
Union Telephone ¢ 33 North 3d St... Co- 
lumbus, let manana building 2 story, 71 
x 33 tt, brick and steel, rein.- 
con. flooring, brick and concrete foundation, 
to Clemmer & Johnson Co., 406-07 Metro- 
politan Bldg.. Akron. About $75,000. Noted 
Nov 


Mich., 


2779 


Commercial—VPark Fur- 
Ave., let contract 
107 ft, rein.-con., 


rein.-con., 


Detroit — Engine House — Fire 
Comn. Wayne and Larned Sts., received 
Novy. 15, for masonry work building 2 
story, 60 x 63 ft, rein.-con, brick and 
steel, rein.-con. flooring, concrete founca 
tion, on Seven Mile Rd., from M. Bartholo- 
maei & Son, 446 Warren Ave., $46,794, C. 
R. Schewe, 521 Chamber of Commerce, 
$48,156, Spicer & Shook, Sun Bldg., $50,000 ; 
carpentry work, from_A. Hild, 680 Orleans 
St.. $14.872 Winckler & Auch, 400 Penobscot 
Bldg., $14.430, C. Keller Co., 210 Moran 
St., $15,305. Noted Nov. 11. 


*Mich., Lansing—High School—Pd. Educ. 
let contract building Junion High School, 
3 story, 90 x 306 ft, rein.-con., brick and 
steel, on Jerome St., to Reniger Constr. 
Co., Lansing. About $250,000. Noted Aug. 
12. 


*xWis., 


bids 


Amherst—Bank and Ottice——Inter- 
national Bank of Ambherst, let contract 
building 3 story, 60 x 115 ft., brick. rein.- 
con. and steel, concrete foundation, on East 
Main St., to H. P. Knutsen, Main St., Wau- 
paca, About $75,000. 


*xWis., Sheboygan—Hospital — St. Nich- 
olas Hospital Assn, 1426 North 8th St, 
will build 3 story, 60 x 115 ft., brick, rein.- 
con. and steel, brick foundation, on_ 9th 
St. and Superior Ave. About $75,000. Work 


will be done by day labor Noted Sept. 9. 


*Mo., Kansas City—Temple—Congrega- 
tion B’Nai Jehudah, Linwood and Flora 
Sts, let contract building 2 story, 88 x 109 
ft., rein.-con., brick and steel annex, brick 
and concrete foundaton, to Hoffman Constr. 
Co., Kansas City, Mo. About $150,000. 
Noted Oct. 28. 


Federal Government Work 


PROPOSED WORK 


Phila.—Steel Dump Scows—U. S. 
War Dept., Wash., D. C., rejected 
bids reca§ved Oct. 14. furnishing 2 steel 
dump scows, here. Noted Oct. 28 


-s.. Wash.—Puildings—J. S. Carson, 
Constr. Div., War Dept., opens bids about 
Jan. 15, constructing brick and stone army 
medical school buildings, at Walter Reed 
Hospital About $1,000,000.+ 


Va., Norfolk—Conduit, Dredging, etc.— 
U. S. Engineer, War Dept., Wash., D. C., 
rejected bids received Oct. 11, building con- 
duit, ete. and dredging in Appomattox 
River, here. Noted Sept. 29. 


Wash., Puget Sound—Nurses Quarters— 
Spec. 42983—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., received no bids Nov. 
17, building, ‘here. Noted Oct. 28. 


BIDS DESIRED 


N. ¥., Fe Slocam—Repairing Plumbing 
and Heating Systems, etc.—Until Nov. 27, 
by Quartermaster, Recruit Depot, repairing 


= 
Pa., 
Engineer, 
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plumbing and heating systems, plastering, 
sheet metal work, e.c., at Post Hospital 
Bldgs. Nos. 32-A and 93. 


Pa., Phila.—Roofing and Repainting, etc. 
—Until Dee. 10, by Treas. Dept., Wash., D. 
C., building new roof, repainting, ete., at 
U. 8. Mint, here. J. A. Wetmore, superv. 
archt. 


D. C., Wash.—Smoke Stack—Until Dec. 
6, by Treas. Dept., building smoke stack 
for boiler house of U. S. Public Service 
Hospital, 32 J. A. Wetmore, superv. archt. ; 
advertised in this issue 


Va., Norfolk—Steam Distributing System 
—Spec. 4255—Until Dec. 1, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
installing, here. 

Ala., Florence—Hydraulic Turbine—Until 


Dec, 15, by U. S. Engineer, furnishing and 
delivering hydraulic turbine; advertised in 


this issue. 

Ky., Covington—Alterations, Repairs, 
Plumbing, ete.—Until Dec. 16, by Treas 
Dept., W ‘aah. b. C., altering, repairing, 
plumbing. ete., here. J. A. Wetmore, 
superv. archt. 

Ky., Louisville—Gate and Valve Oper- 
ating Machinery—Until Dec. 15, by U. S. 
Eenginecr, furnishing and delivering for 


Lock No. 48 


issue. 


Mich., 


Ohio River; advertised in this 


Battle Creek—Mailing Vestibule— 
Until Pee 19, by Treas. Dept., Wash. D. C., 
building mailing vestibule and_ installing 
wire screening, in Post Office, here, J. A. 
Wetmore, superv. archt. 


Mich., Kalamazoo — Remodeling Post 
Office—Until Dec. 8, by Treas. Dept., Wash., 
ID. €., remodeling, here. J. A. Wetmore, 
supery. archt. 


Col., Denver—Frame Cottage—Until 
Nov. 29, by Dept. Interior, U. S. Recl. Serv., 
Wash., D. C., building 3 room frame cottage 


at Vandalia Dam, here. 


Tex., Port Arthur—Radio Building—Spec. 
4228-——U'ntil Dee. 15, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., construct- 
ing 1 story, 14 x 39 ft radio building terra 
cotta stuccoed, concrete foundation, also 175 
ft. structural steel self-supporting tower on 
concrete foundation. Noted Nov. 4 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


Mass., Chelsea—Alterations and Addi- 
tions to Main Building, etec.—Spec. 4273— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., received bids Nov. 17, altering and 
building additions to solarium of main 
building and 1 story addition to heating 
plant, at Naval Hospital, here, (1) work 
complete, from Cunningham & Duncan Co, 
31 Exch. St, Lynn, (1) $19 769, (2) de- 
duct $360; B. J. Hickey, 335 East 149th 
St.. New York City, (1) $22,395 (100 days). 
Noted Nov. 


wR. L., 
Office, Court 
Treas. Dept., 
remodeling, here, 
Row, Boston, $92,650. 


0 &N. Y., New York—Restoration of Assay 
Oftice—Treas. Dept., Wash., D. C., let con- 
tract restoring damaged portion of U. S. 
Assay Office, here, to R. M. Brown, 350 
Fulton St., Brooklyn, $46,214. Noted Nov. 
18. 


Pa., Allentown — Mezzanine Floor, etc. — 
Treas. Dept., Wash., D. C., recived bids 
Nov. 16, building in Post Office, here, from 
W. MacDonald Constr. Co., Odd Fellows 
Bldg., St. Louis, Mo., $4,476; Garber & Cis- 
sll, Bethlehem, $4,700; G. E. Wright, Inc., 
Chicago, TIL, $5,175. Noted Nov. 4. 


*D. C., Wash.—Cable Hangars—U. S. 
engineer, War Dept., let contract furnish- 
ing cable hanrars, to Fee & Mason, 81 
Beekman St., New York City, $1,397. Noted 
Oct. 14 


*D. C., Wash.—Controller Devices—U. S. 
Engineer, War Dept., let contract furnist- 
ing 4 sets of controller devices for 5 h.p. 


Providence — Remodeling Post 
Hious> and Custon Hous>— 
Wash., D. C., let contract 
to M. Serrato, 3 Tremont 
Noted Nov. 11. 


motors, to Cutler-Hammer Mfg. Co., 50 
Church St., New York City, $978. 
*D. C, Wash.—Lead Cable—U. S. Engi- 


neer, War Dept., 
rubber insulated 
Bishop Gutta Percha Co., 
St., New York City, $28,137. 


D. C., Wash.—Millwork—Treas. Dept. re- 
ceived bids for millwork, at Pub. Health 
Hospital, at Mt. Alto, (1) knock down, (2) 


let contract furnishing 
lead covered cable, to 
420 East 25th 


assembled at mill, from Washington Wood- 
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200 12th St. N. W., (2) 1 


working Co., 


ment, lst and 2nd floors, $4,050; Bart 
Ross, llth and G Sts., N. W., (2) $4 
(2) $5,000; Amer. Woodworking C: 
Uhler St., (1) $6,617, (2) $5,867. 

*D,. C., Wash.—Office and Laborato 
Spec. 4301—Bureau Yards & Docks, N 
Dept., Wash., D. C., let contract const: 
ing naval and experimental res 
laboratory building, railroad track ex: 
sions, also foundations for radial } 
chimney, at Bellevue, here, to ee 
Robertson, Evans Bldg., $652,711. N: 
Oct. 21. 

*D. C., Wash.—Switchboard Fe: 

Panel—U. S. Engineer, War Dept.. let « 


tract furnishing 1 switchboard feeder par 
to Western Electric Co., 195 Bway., N: 
York City, $588. Noted ‘Nov. 11. 


D. C., Wash.—Terra Cotta—Treas. De; 
received bids furnishing terra cotta fi 
Public Health Hospital Reservation, at M 
Alto, from Asher Fire Proofing Co, Sout 
ern Bldg., $21,623; R. KE. Milor, Woodward 
Bldg., $24.450; Natl. Eng & Contg. Corp., 
16th and W Sts., $29,112. 


Va., Ft. Myer—Plumbing,. 
—War Trade Bd., Room 2416, Wash., D. C 
received bids for plumbing, heating and 
electric work in laundry building, here, (1) 
work complete, from Federal Heating Co 
310 13th St. N. W.. Wash. D. C.. (1) 
$33 957 (140 days), (2) $1,614, (3) $5.67: 


Heating, etc 


begin work in 10 days; Standard Eng. Co 
2129 Fye St., N. W., Wash., D. C., (1) $38.- 
600 (140 days), (2) $1,950. (3) $5,600 (60 


days): Biggs Eng. Co., 1310 14th St., N. 
W, Wash., D. C., (1) $40,857, (2) $1,646, 
(3) $4,900. 


*Va., Norfolkk—Quay Wall—Spec. 4306 
—Bureau Yards & Docks, Navy Dept., 
Wash., PD. C., let contract building quay 
wall, here, to H. P. Converse & Co., 31st 
St. and Colonial Ave, $234,909 (300 days) 
Noted Nov. 11. 


*Va., Norfolk—Dredging—U. S. Engi- 
neer, War Dept., Wash., D. C., let contract 
dredging Sects. 1 and 2, Appomattox River, 
here, to W. H. French. ‘Dredging & Wreck- 


ing Co., Arcade Bldg., $20,916. Noted 
Sept. 29. 
Va., Quantico—Fence and Gate—Spec 


4316—Bureau Yards & Docks, Navy Dept 
Wash., D. C., received bids building, at 
Marine Flying Field, here, (1) work com- 
plete, from Cyclone Fence Co., 403 Stock 
Exch. Bldg., Phila. Pa, (1) $6,930 (60 
days), (2) $2.23; Wick Wire Spencer Stee! 
Corp., 69 Hammond St., Worcester, Mass., 
(1) $7,424 (60 davs); Wayne Iron Wks.. 
818 Commercial Trust Bidg., Phila., Pa 
@) . 480 (60 days), (2) $2.45. Noted 
Ct. Bae 


W. Va., 
System—Spec. 


South Charleston—Distributing 
4294—-Bureau Yards & 
Docks, Navy Dept, Wash., D. C., received 
bids Nov. 3, installing direct current dis- 
tributing centers in machine shop at U. S 


Naval Ordnance Plant, here, (1) work 
complete, from Genl. aa Co., River 


Rd., Schenectady, N. Y., (1) $14, 565 (17 
days), (2) $370 (185 days), (8) $24; West. 
inehouse Flectric Mfe. Co., 803 Hibbs 
Bldg. Wash., D. C., (1) $18.382 (140 days). 
(2) $137.85 (alternate, $165.34, alternate, 
$229.53), (3) $15. Noted Oct. 28. 


*La., New Orleans—Steel Hull—vU. S. 
Engineer, War Dept.. Wash., D. C., let con- 
tract furnishing steel hull, for dredge 
“Grossette.” here, to Nashville Bridge Co.. 
sort eke Shelby Ave., Nashville, Tenn., 


0. Akron—Extending Mailing Vestibule— 
Treas. Dept.. Wash., “ received bids 
Nov. 15, building extensions to mailing ves- 
tibule, mezzanine floor, etc., in Post Office. 
here, from J. Devault, Massillon Rd., Can- 
ton, $14.531; W. MacDonald Constr. Co.. 
Odd Fellows Bldg., St. Louis, Mo., $19,988: 
Cc. W. & P. Constr. Co., Akron, $20,014 
Noted Oct. 21. 

0., Cincinnati — Altering Attendants’ 
Quarters, etc.—Treas. Dept., Wash., D. C.. 
received bid Nov. 17, altering and’ repair- 
ing attendants’ quarters also building com- 
position flooring. in Marine Hospital, here, 
from D. Gordon Constr. Co.. Burnet St 
and Northern Ave., Avon, 1. 970 and $3,009 
respectively. Noted Nov. 11. 


0., Portsmouth—Extending Mailing Ves- 
tibule—Treas. Dept., Wash., D. C., received 
bids Nov. 16, building extension to mailing 
vestibule, etc., in U. S. Post Office, here, 
from Donald Constr. Co., Odd Fellows Bldg. 
St. Louis, Mo., $12,777; Garber & Cissell, 
Bethlehem, Pa.. $13,200. Noted Oct. 28. 
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‘oderal Government Work (Continued) 


xCal, Mare Island—Heating System— 
spec. 4189—Bureau Yards & Docks, Navy 
kept, Wash., D. C., let contract installing 
n structural shop at Navy Yard, here, to 
scott Co., 243 Minna St., San Francisco, 
‘al, $41,380 (150 days). Noted Nov. 18. 


Cal., Sacramento—Remodeling Post Of- 
fce and Court House—Treas. Dept., Wash., 
» &., received bids Nov. 17, remodeling, 
ere, from Hillard & Pearce, San Francisco, 
(1) $37,900, (2) $3,789, (3) $2,000, (4) 
36.000; W. Murcell, Ochsner Bldg, (1) 
347.533, (2) $5,376, (3) $1,710, (4) $5 067; 
i. M. Sommer, San Francisco, (1) $18,964, 
(2) $2,322, (3) $689, (4) $3,866. Noted 


Oct. 21 


*Cal., San Francisco—Borings—U Ss. 
Engineer, War Dept., Wash., D C. let 
eontract for borings in Sacramento River, 
ard Dist., here, to Linscott Drilling Co., 
Balboa Bldg., $15,473 

xCal., San Francisco—Dredging—U. 5 
Engineer, War Dept., Wash., D. C., let con 
tract dredging 1st Dist. in Petaluma Creek, 
here, to Amer. Dredging Co., 255 California 
St., $35,910. 


Miscellaneous 
PROPOSED WORK 


Conduit—Syracuse, N. Y.—City plans to 
build 19 mi. underground c.i. conduit from 
here to Skaneate!es Lake, 30 in. pipe. About 
$3,000,000. H. C. Allen, City Hall, engr. 


Incinerator—Hoboken, N, J.—City Comn 
soon receives bids building incinerating 
plant. Cost to exceed $50,000. 


Velodrome—Newark, N. J.—J. Mayers, 
637 South Orange Ave., plans to bui'd veloe- 
drome, With 25,000 seating capacity, and 
athletic field, heavy timber mill construc- 
tion, at 637-681 South Orange Ave. About 
$250,000, IL. Schlesinger, Inc., 27 Clinton 
St., archt. 


Power Development—Spruce Pine, ... C. 
—D. W. Adams, Old Fort, plans hydro 
electric development on Toe River, near 
here. Cost several hundred thousand dol- 
lars. 


Transmission Line—Greer, S. C.—City 
receives bids early part next year, building 
transmission line. About $30,000. J. A. 
Law, Spartanburg, engr. 


~ Levee—Chattanooga, Tenn.—City plans 
to build levee system to eliminate floods. 
About $500,000, N. Wingfield, Chattanooga, 
engr. 


Poles and Wire—East Cleveland (Cleve- 
land P. O.), O.—City receives bids about 
Dee. 15, furnishing 1,000 electric light poles 
and electric wire. About 90,000. C. M. 
Osborn, city mer. 


Road Machinery — Grecn Lake, Wis. — 
Green Lake Co. appropriated $33,000 to 
purchase road machinery, to include gravel 
loaders, crushers, trucks, etc. m c¢. 
Williams, comr. 


Road Machinery — Lancaster, Wis. — 
Grant Co. appropriated $11,000 to purchase 
machinery, to include engine, large grader, 
10 patrol graders, 10 road plows, 10 road 
drags and 10 drag scrapers. H. Mink, comr. 


Portable asphalt Plant—Milwaukee, Wis. 
Milwaukee (Co. plans to purchase light 
portable asphalt plant. W. F. Cavenaugh, 
Pereless Bldg., comr. 


Road Machinery — Phillips, Wis. — Price 
Co. Bd. appropriated $15,000 to purchase 
road machinery for 1921. B. M. Griffin, 
comr. 


Road Machinery — West Bend, Wis. — 
Washington Co. appropriated $15,000 to 
purchase road machinery for 1921. C. J. 
Johnson, Kewaskum, comr. 


Sea Wall—Aransas Pass, Tex. — City 
voted $225,000 bonds to build seawall. 
Noted Oct. 28. 


Wharves and Port Improvements—Hous- 
ton, Tex.—City defeated $1,425,000 bond 
issue for building wharves and improving 
po E. Ammerman, mayor. Noted 
ct. 5 


Tunnel, Dam and Ditches, etc.—Welling- 
ton, Col..— Wellington Reservoir Co., c/o 
L. E. Bishop, engr., 1st Natl Bank Bldg., 
Denver, soon lets contract building 430 ft. 
rock outlet tunnel, valve and accessories ; 
raising dam, placing 200,000 cu.yd. earth, 
21,000 cu.yd. rock and 85,000 ft. piling; 4 


ENGINEERING 


ditches, 10,000 cu.yd. earth exeay., 3,500 ft 
metal flume, headworks, ete About $400,- 
aoe 


Shed—Portland, Ore.—l'ub. Dock Comn 
soon receives bids building shed on Pier 2 
at Municipal Terminal No, 4 Former bids 
rejected 


Fire Hydrants—Ottawa, Ont City plans 
to expend $50,000 to purchase and install 
fire hydrants \. F. Maecallum, city engr 


Stone Quarry Equipment and Machinery 
—Ottawa, Ont.—City plans to expend $25 
000 for stone quarry equipment and ma- 
chinery, including crusher, derricks, ete. 
A. F, Macallum, city engr 


BIDS DESIRED 
Refined Asphalt Birder Stone, ete.— 


Brooklyn, N. ¥.—Until Dec. 1, by EK. Riegel- 
mann, boro pres., furnishing and delivering 


This Week 


' Bids are wanted on 109 
jobs: 
Buildings - - 
Streets and roads - 
Federal Government - 
Water-works and sewers 
Industrial works - 
Bridges - 
Miscellaneous 


Contracts were let to the | 


amount of $17,917,000: 


Industrial works $9,382,000 | 
Buildings - - 3,092,000 

Streets and roads 1,830,000 | 
- 1,194,000 | 


Water-works and 
sewers - - 1,132,000 


~ 191,000 
1,096,000 


Government 


Bridges - 
Miscellaneous 


Consider the above figures 
—not alone because of the 
amounts involved—but also 
because over one half of 
it is Industrial Works— 
a thought well worthy of 
the deepest ccnsideration of 
every civil engineer and con- 
struction authority inter- 
ested in the present oppor- 
tunities in the field. 
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ral. ‘refined “asphalt, 50,000 asphalt 

t ks 4 ! deep, 1.4 ecu.ya 

neler ston LO ¢ vel 13 it s vel or 
broken stone, 1,000 cu.yd, paving ina. 


Machinery—dJersey Citw, N J.—tI! 


‘ Biva. Comn. receiving bids) installin 
W nd renovating old machinery in con- 
ctien with Hudson Co. Blvd. Power Plant 

eost $60,000 y new generators to cost $36 


on J. O'Connor, comr 


Water Tube Boilers an€® Equipment— 


Milwaukee, Wis. Ur 1 Dec 10, by Sewer 
age Comn., furnishing and building 4 hor 

zontal water tub boilers and equipment 
J. H. Fowles, secy advertised in this issue 


W all—Chesterville, Ont. Until Jan. 26, 


by A. I. Macdonell, elk Stormont Co., Corn- 


wall, building rein.-con. retaining wall here 
involving 500 cu.yd. excav., 1,500 eu.yd 
grading, 400 cu.vd. mass concrete and 21 
tons steel About $20,000. J. G. Cameron, 


Cornwall, engr. 


PRICES AND CONTRACTS AWARDED 
(wxIndicates award of contract) 


* Asphalt——Mass., Boston—City let con 
tract furnishing 75.000 gallons winter patch 
asphalt, to The Barrett Co., 35 Wendell St 
$0.21 per gal. 


* Tank—South Barre, Mass.—-Barre 
Wool Combing Co. let contract building 20 
x 120 ft. reiu®con. storage tank, to H. P 
Cammings.s Constr, CC 14 Prespec. St 


Ware. — 


*&Stables—Topsfield, Mass.—FE. Wiggles 
worth, 234 Berkeley St., Boston, let contract 
building 1 story stable and barn, concrete 
rein.-con flooring, concrete foundation 
here, to L. McAloon, North Andover, About 
$75,000 


*Bulkhead—New York, N. Y¥.—Lehigh 
Valley R.R., 143 Liberty St., let contract 
making necessary repairs to bulkhead 
along North River, to Barney-Ahlers, 110 
West 40th St. About $100,000. 


Paving Grits, ete—New York, N. ¥.—H 
H. Curran, pres. Manhattan Boro., received 
bids Nov. 18, furnishing and delivering 400 
cu.yd. pavig grits, from G. Eaton, 231 Pear! 
St., $1,600, Lenox Sand & Gravel Co., Hud 
son River and 157th St., $1,800; 100,000 
gal. refined asphalt, from Standard Oil Co., 
26 Bway., $10,220, Warner Quinlan Co., 79 
Wall St, $10,500; 2,400 cu.yd. binder stone, 
from New York Trap Rock Co., 101 Park 
Ave., at $2.50 per cu.yd., total $6,000: 30,- 
000 granite paving blocks, from J. Meehan 
& Son, 74 Cort St., $4,125, I. Liepold, 
$4,200, Booth Bros., 206 Bway., $4500; 
3,000 bags Portland cement, from J. P 
Duffy Co., 207 East 138th St., $3,570, J. A 
McCarthy, 551 Exterior St., $3,780 (each 
bid $0.25 for return of bags); 5 motor 
trucks, from Herman Motor Co., $13.724, 
J. Simmons Co, 2130 Bway., $15,500, Man 
hattan Mofors Co. 238 West 19th St., 
$17,039. Noted Nov. 11 


* Improving VYard—Phila., Pa,—City 
Transit, 1211 Chestnut St., let contract 
grading Bridge St. Yard, building concrete 
abutments, retaining walls and 10 column 
foundations, adjacent to Frankford Ave 
and Bridge St., to T. Connor, 3329 North 
5th St. About $49,000. 


* Foundations — Pittsburgh, Pa. — St. 
Philomenas Catholic Church, e/o J. T. 
Comes, archt., Renshaw Bldg., let contract 
building brick and concrete foundations for 
2 story, 80 x 90 ft. convent and 100 x 200 
ft. school, on Forward St. and Beechwood 
Bivd., to J. H. McQuade & Sons, Bakewell 
Bldg Total cost between $400,000 and 
$500,00.0 


* Mausoleum—Denver, Col.—Crown Mill 
Cemetery Assn., 2600 16th St., let contract 
building concrete. marble, brick and stuceo 
mausoleum of 620 erypts, to Denver Com- 
munity Mausoleum Assn., 835 Cooper Bldg. 
About $112,000. 


* Manusoleum—Trinidad, Col.—I. Iaelo and 
R. A. Hall let contract building concrete and 
marble community mausoleum, here, to Den- 
ver Community Mausoleum Assn., 835 
Cooper Bldg., Denver. About $198,000. 


* Lumber — Portland, Ore.—Pub. Dock 
Comn. let contract for 188,200 ft. of lumber 
for bulk ore storage bunkers at Municipal 
Terminal No. 4, to Inman Poulsen Lumber 
Co., foot of East Caruthers St., $30 per M. 


*Portland Cement —San Diego, Cal — 
Common Council let contract furnishing 
25,000 bbl. Portland cement for Barrett 
Dam, f.o.b. here, to U. S. Potash Co., 608 
Hibernian Bldg., Los Angeles, $4.20 per bbl. 
Noted Nov. 18. . 
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(| SEARCHLIGHT SECTION [| | : 


Qeeeccerccesscaccesess 


Dec. 16 P 
Road Construction 


Tallahassee, 
Sealed proposals will be received by 
State Road Department of Talahassee, 
Florida up to 4 o'clock p.m., on the 10th 
day of December, 1920, for the improvement 
and completion of a section of State Road 
No. 1, beginning at Lake City and extending 
east to the Baker County line, being ap- 
proximately 9.9 miles in length 
The proposed improvement involves 
proximately 
194.415 sq.yd. Rock 
wide ; 
92,814 sq.yd 
Asphalt 
wide ; 
Drainage Structures, 16 culverts, from 
15” x 15” to 8’ span, requiring 
104.7 cu.yd. Class “A” concrete ; 
20.0 cu.yd, Class “B" concrete; 
5.380 pounds Steel Reinforcement 
All rock used in the base course to be 
furnished by the State Road Department, 
f.o.b. Lake City and such other stations as 
may be established along the S. A. L. Ry 
for this construction 
Proposals will be considered as follows: 
(a) For Rock Base, complete in place. 
(b) For Bituminous or Asphaltic Wear- 
ing Surface, complete in place 
(c) For Drainage Structures, 
in place 
(d) For Completed Pavement, including 
Prainage Structures, Rock Base course, and 
Bituminous or Asphaltic Wearing Surface, 
all as provided for in the plans and speci- 
fications for the proposed improvement. 
Maps, plans, specifications and estimates 
are on file at the office of the State Road 
Department, Tallahassee, Florida, for ex- 
amination, and Proposal Forms may be ob- 
tained upon application to the State High 
way Engineer 
The right is reserved to reject any 
bids 
All proposals must be accompanied with 
a certified check, made payable to Forrest 
Lake, Chairman, State Road Department, in 
the sum of five (5) per cent of the proposal, 
as evidence of good faith and entering into 
contract by the party to whom the work 
may be awarded 
Any bidder who shall, after fifteen (15) 
days’ notice being given of the acceptance 
ff his or their proposal or proposals, fail to 
execute the contract and furnish the re- 
quired hond shall forfeit his or their claim 
to the work, and his or their certified check 
shall be retained and used by the State of 
Florida as liquidated damages 
STATE ROAD DEPARTMENT 
FORREST LAKE, 
BROWNE 


Chairman. 
Highway Engineer. 
1920. 


tids: 


Fla. 
the 


ap- 


Base Course, 18 ft. 
Bituminous Macadam or 
Wearing surface, 16 ft 


complete 


or all 


CHAS. A. 
State 
November ‘9th, 


Dec. 14 


Canal Improvements 


STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF 
PUBLIC WORKS 

Albany, N. Y¥ 

Sealed proposals will be received by the 
undersigned at his office in the C apitol at 
Albany, N. Y., until twelve o’clock noon 
of Tuesday, December 14th, 1920, at which 
place and hour they will be publicly opened 
and read, for the construction of Barge 
canal terminals pursuant to the provisions 
of Chapter 746 of the Laws of 1911 and 
amendatory laws, and Chapter 402 of the 
Laws of 1920. as follows 
TERMINAL CONTRACT NO. 53-A Revised. 

For constructing certain portions of the 
dockwall around Ohio Basin, Buffalo. 

Contract plans, sheets 1-7. 

Plans may be seen and detailed specifica- 
tions, engineer’s estimates of quantities, 
proposal blanks, forms of contract and 
bonds required and other information for 
proposers may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y., at the office of the Assistant Super- 
intendent of Public Works for the Middle 
Division at Syracuse, N. Y., at the office 
of the Assistant Superintendent of Public 
Works for the Western Division at Roches- 
ter. N. Y., and at the canal office, Spauld- 
ine’s Exchange, Buffalo, N. ¥ 

Copies of detailed plans or drawings may 
he obtained from the State Engineer and 


Bids 


The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on public 


work outside his own city. 


Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day Special 
— for Official Proposals, 40 cents a 
ine 


Surveyor at Albany, N. Y., upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be accompanied by a money 
deposit in the form of a draft or certified 
check upon some good banking institution 
in the city of Albany or New York, issued 
by a national or state bank or trust com- 
pany in good credit within the state and 
payable at sight to the Superintendent of 
Public Works for five per centum (5 per 
cent) of the amount of the proposal. 

The person whose proposal shall be ac- 
cepted will be required to execute a con- 
tract and furnish bonds within ten days 
from the date of notice of award delivered 
to him or them in person or mailed to the 
address given in the proposal 

Upon execution of the contract and ap- 
proval of bonds, the certified check or draft 
will be returned ‘to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time, in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposit of bidders other than the 
one to whom the award of contract shall 
be made will be returned immediately after 
the award has been made 

The bond required for the faithful per- 
formance of each contract shall be in such 
sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work, according 
to the contract price, and an additional 
bond known as the labor bond, in the sum 
of ten per centum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specifiec to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
rene only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the en- 
velope with the name of the construction 
for which the proposal is made. 

Award, if made, will be made to the 
person or persons whose proposal shall be 
lowest in cost to the state for doing the 
work, and which shall comply with all 
Eesitens required to render it formal 
2efore any award shall be made the lowest 
bidder will be required to satisfy the Su- 
perintendent of Public Works of his ability 
to provide suitable equipment and materials 
for the proper performance of the work. 

The right is reserved to reject all pro- 
posals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 

EDWARD S. WALSH. 
Sunerintendent of Public Works. 
November 9th, 1920. 


reg 


Bids: Nov. 30, 


Reservoir and Tank 


Alma, Mic 

Sealed proposals will be received by, 
undersigned at the City Hall in the Cit) 
Alma, Mich., at 5 o’clock p.m., on Tuc 
the 30th day of November, 1920, for 
furnishing of one elevated tank of 150,000. 
gallon capacity, mounted on a 140-ft. ste} 
tower, with an alternate bid on a 200,90\- 
gallon tank mounted the same. One 1,()0.- 
600-gallon reservoir to be constructed of 
either steel or reinforced concrete, of suc} 
dimensions as have proved practical and 
will best fit in for the service intended 
namely, of impounding water for emergenc\ 
purposes and not to give an excessive head 
The elevated tank shall be of the latest 
approved design and type and shall p 
the inspection and requirements of the Na- 
tional Board of Fire Underwriters; it shal! 
be provided with at least a 12-in. discharg 
pipe sufficiently protected against freezing 
The whole structure shall be proportioned 
to safely withstand the following forces 
acting separately or in combination: Weight 
of the water in the tank, weight of the 
structure, and wind stresses inc urred by a 
hurricane blowing at the rate of 100 miles 
per hour from any direction. 

Complete detail specification shall accom- 
pany each bid. 

Before contracts are awarded for any of 
the improvements advertised above the suc- 
cessful bidder will be required to a 
evidence that he can secure deliveries of ; 
necessary materials, and that he can prog . 
gress and finish the contract promptly. 

A certified check for 5 per cent of the 
amount of the bid will be required. 

The right is reserved to reject any or all 


ids. 
W. E. REYNOLDS, City Manager 


Bids: Dec. 10. 
Bridge Construction 


Tallahassee, Fla. 


Sealed proposals will be received by the 
State Road Department at Tallahassee, 
Florida, up to 5 o’clock p.m. on the 10th 
day of December, 1920, for the construction 
of a bridge, on State Road No. 2, over the 
Suwanee River, near White Springs, Florida 

The proposed structure consists of a 
through Steel Truss, 228 feet c. to c. pins. 
on reinforced concrete abutments with a 
clear roadway of 20 feet. 

The proposed improvement involves ap- 
proximately : 

.480 lin.ft. Wood Foundation Piling; 
503 cu.yd. Class “A” Concrete ; 

34,500 pounds Steel reinforcement ; 

410,000 pounds Structural Steel; 

15,200 pounds Cast Steel Plates, rollers, 


ete. 
456 lin.ft. Hand Rail. 

Plans and specifications are on file at the 
office of the State Road Department, Talla- 
hassee, Florida, for examination, and may 
be obtained upon application to the State 
Highway Engineer for the sum of $10.00. 
When returned with a bonafide bid $5.00 
will be returned to the bidder. 

Proposals may be submitted as follows: 

(a) On substructure, complete in place 

(b) On Steel Superstructure, complete 
in place. 

(c) On completed bridge as provided for 
in the plans and specifications. 

5 The right is reserved to reject any or al! 
ids. 

All pro opesals me be accompanied with 
a -ertified check, made payable to Forrest 
Lake, Chairman, State Road Department. 
in the sum of five (5) per cent of the pro- 
posal, as evidence of good faith and enter- 
ing into contract by the party to whom the 
work may be awarded. L. 

Any bidder who shall, after fifteen (15) 
days’ notice being given of the acceptancs 
of his or their proposal or proposals, fai! 
to execute the contract and furnish the re- 
quired bond shall forfeit his or their claim 
to the work, and his or their certified check 
shall be retained and used by the State of 
Florida as liquidated damages. 

STATE ROAD DEPARTMENT 
FORREST LAKE, 
CHAS. A. BROWNE, 


Chairman 
State Hichwav Engineer. 
November $th, 1920. 











CONSTRUCTION 


UPS AND DOWNS OF THE MARKET 


PIG IRON.—Prices cut on the steel-making grades to stimulate 


demand. 


STEEL RAILS—The Steel Corporation’s announcement that rail 
prices will not be changed has not affected independent quotations 
PIPE—No price changes on wrought or cast-iron pipe. Market 


practically the same as last month on sewer pipe 
WOOD BLOC KS—lDecreases in New York and Minneapolis 


CONCRETING MATERIALS—Prices maintained in New York, 
in Which district sand and gravel properties will operate until 
Jan. 15. Low demand in Minneapolis has reduced sand and crushed 
stone 25ce. 


Hydrated lime up in Boston and Cincinnati; down 


in Minneapolis and Detroit Cement up in Boston, Minneapolis 


and Cincinnati 


COMMON BRICK—Practically no changes since last month. A 
decline is expected in Baltimore within 30 days 
HOLLOW TILE—Decreases in Boston 


more; advance in Minneapolis The Baltimore decrease is drastic, 


Cineinnati and Balti 


<n a “ < i -* 
. «" \ ~~ 

¢ oa . »! %) 

rane \ - 


NEWS 


| 





being S@13hke. per tile; a further decline is expected within 30 


days 


STRUCTURAL MATERIAL 


Nov, 30 that they would adhere to the Steel Corporation price 


Jones « Laughlin stated = on 


schedule. The other independents have made no statement and 
reinforcing rods, for example, are being quoted as high as $3 


New York warehouse prices have declined sharply 


LUMBER—General drop of $3 on Douglas fir in San Francisco 


Decreases in Boston, New Orleans, Baltimore Cincinnati and 


Denver Baltimore reports good stocks of yellow. pine light 
demand, and further drops expected “EB and better pine flooring 
which 30 days ago sold for $100, is now $95; maple flooring, 


clear, Was $167.50, now $160; interior finish No. 1, was $100, now 


he 


90; Z-in. sheathing, was $57.50, now $50 New Orleans dealers 
expect no further decline in their territory On Nov. 20 J. E 


Rhodes, secretary-manager of the Souther: Pine Association, 


states that the average weekly production of the mills of the 
association members is 380,000 ft.. against 520,000 ft. at this 





time a year ago, yet production is still in excess of demand. Since 


March, prices have declined 30@50% 


LABORKR—Continues to be increasingly plentiful 





Price advances are indicated by heavy type 


PIG IRON—Quotations compiled by The Matthew Addy Co.: 


Current 

CINCINNATI 

No. 2 Southern.... oe waneeae neal $46.50 $36.60 

Northern Basic...... PSN vacaee he clot ws 40.00 34.00 

Southern Ohio No. 2...... cabanas 47.00 36.55 
NEW YORK, tidewater delivery 

2X Virginia (silicon 2.25 to 2.75) 52.40 39.40 

Southern No. 2 (silicon 2.25 to 2.75).... as 52.10 41.40 
BIRMINGHAM 

ae I a aid vw saya 40 04/48 4.008.888 42.00 33.00 
PHILADELPHIA 

ec whe bak aen a See baend vot ee-es 46. 00* 38 10* 

NIE on 0 sc n'y Wale @ 6k b 60. o> ow SS9 00 6 46. 25¢ 39 10F 

PU i ke Tug 4 6b bho 65.0 OR Oe bao 44 00% 34, 60* 

MIN 5. eG is0 cis vieien domes’ 45. 50* 34. 60* 
CHICAGO 

No. 2 Foundry Local.......................+ $3.00@ $5.00 36.25 

No. 2 Foundry Southern.................... 46. 00@ 48.00 38.00 
PITTSBURGH, including freight charge from the 

Valley 

No. 2 Foundry Valley..... . ; 44.00 4 

MI Sb bs 0 F5 ve Sina et WA ick Aupinno 4-94 oe 38.00 34.40 

Bessemer... . 42.00 35.40 


* F.o.b. furnace. t Delivered. 


One Year Ago | 


declines by italics 


RAILWAY SUPPLIES 





STEEL RAILS—The following quotations are per ton f. o. b. Pittsburgh 
and Chicago for carload or larger lots. For less than carload lots 5c. per 100 Ib. is 
charged extra: 





Pittsburgh — —— — Chicago —-— 
One One 
Current Year Ago Current Year Ago 


Standard bessemer rails, .$45.00@ $55.00 
Standard openhearth rails 47.00@, 57.00 
Light rails, 8to 10lb.... 2.88 @ 4.00* 
Light rails, 12 to 14lb... 2.84 @ 3.84* 
Light rails, 25 to 45 lb.. 2.75 @ 3.75* 


* Per 100 lb. 


$45.00 $45.00@$55.00 $45.00 
47.00 47.00@ 57.00 47.00 
2.585* 2.45 @ 3.00* 2.585 
2.54% 2.41 @ 2.95* 2.54 
2.45* 2.32 @ 2.85* 2.45 











RAILWAY TIES —For fair-sized orders, the following prices per tie hold 


7 In. x 9In 6 In. x 8 In 

by 8 Ft. 6In by 84 Ft 
Chicago Plain $2 00 $2.25 
Chicago Creosoted 2.25 2.50 
San Francisco Douglas Fir—Green 1.35 96 
San Francisco Douglas Fir—Creosoted 2.70 1.92 


Prices per tie at mills in St. Louis district: 
Untreated A Grade White Oak Untreated A Grade Red Oak 


6x8x8 6x8x8 
Ne eae Dana wate dk A $0.80 No. 1 a De oats $0.60 
No. 2.. wane heteaeae .90 MCE S 4U sb 4.44 (ees adhe ees 70 
Ore ..-« Po eer Toes MUG Ye pcweekabedtacuaenes 80 
No. 4 i eecaseakaewaws 1.25 
Nh ac tee eee cea aaa ea kee 6 iba ceeee ie 1.05 
7x9x8 red oak (No. 4)......... $0.80 Ne. 5... . 87 


Note :——Prices delivered in St. Louis, white oak 6 x 8 x 8, best grade. 
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TRACK SUPPLIES—The following prices are base per 100 Ib. f.o.b. Pitts- 
burgh for carload lots, together wi*h the warehouse prices at the places named: 


— Pittsburgh — San 

One Year Fran- 

Current Ago Chicago St. Louis cisco 

Standard spikes, fy-in. and larger $4 (@ 4 25 $3.35 $3.40@4 00 $5 47} $7.75 
Track bolts 6 006.50 4.35 4.60@5.00 Premium 8.75 
Standard section angle bars 3.004 00 3.00 2.75@3 40 Premium 5.45 





PIPE 








WROUGHT PIPE—The following discountsJare to jobbers for carload lots 
on the Pittsburgh basing card 


BUTT WELD 


Steel Iron 

Inches Black Galv Inches Black Galv 

Ito3......... 54to0 57) 41} to 44 3 . 15} to 25} tsi 
} lee 19$t 0 294 I}toll 
2 tol} 24 = 34\ 8 to 18} 
LAP WELD 
2 47 to 50! 34} to 38 2 20} to 28} 6} to 14} 
Zt to6b 50 to 53} 37} to 4l 2} to 6 22} to 30} 9} to 17! 
7to 12 47 to 50) 33} to 37 7to 12 19} to 27} 6} to 14) 
13and 14 374 to 41 
15 35 to 38) 
BUTT WELD, EXTRA STRONG, PLAIN ENDS 
to Ih 52to 55} 39} to 43 ito tl} 24} to 34} 9} to 194 
to 3 53to 565 40} to 44 
LAP WELD, EXTRA STRONG, PLAIN ENDS 

2 45to 484 33) to 3? 2 21} to 294 8) to 163 
2ito4 48 to 51h 36} to 40 2}; to4 23} to 31} 1} to 19} 
44 to 6 47 to 50' «35! to 39 4) to 6 22} to 30} 10} to 18} 
7to 8 43 to 46) 29) to 33 7to8 14) to 22} 2 to 104 
9to 12 38 to 41) 24} to 28 9to 12 9) to 17} 54 to+2} 





STEEL—From warehouses at the places named the following discounts hold 
for steel pipe: 
— Black ———— 





New York Chicago St. L ouis 
j to 3 in. butt welded ee 38%, 54@40% 37% 
Ob hh ie IIs oo ninovesdcseenenss 33% 50@ 40% 334% 
-———— Galvanized —— —_ 
Ne »wfY ork Chicago St. Louis 
¢ to 3 in. butt welded ; 22°; 403@ 30% 22% 
2} to 6 in. lap welded 18°, 374° (273 190% 


Malleable fittings, Class B and C, from New York stock sell at + 32°% list 
prices. Cast iron, standard sizes, net 





CAST-IRON PIPE—The following are prices per net ton for carload lots: 
—New York- 


One Month One St San Fran- 
Current A gi Year Ago Chicago Louis cisco 
4in $87.22 $87 22 $57.30 $88.10 $84.70 $110.70 
6 in. and over 77 ¢" 77.22 54. 30 83.10 80.70 105.70 
Gas pipe and Class “A,"’ $4 per ton extra; 16-ft. lengths, $! per ton. 











CLAY DRAIN TILE—The following prices are per 1000 lin.ft 
— New York -—~ 


One San 
Size, In. Current Year Ago St. Louis Chicago Francisco Dallas 
3 . $62.00 $35.00 $60.00 $60.00 ; $60.00 
4 shee 77.50 51.00 70.00 80.00 $90.00 62.00 
5 Cake eae 110 00 65.00 100.00 115.00 84.00 
6 140 00 90 00 125.00 120.00 150.00 110.00 
8 228.00 130.00 195.00 180.00 250.00 181.00 





SEWER PIPE —The following prices are in cents per foot for carload lots: 


New Y ork — 
Current Year Ago San 
Delivered Delivered St. Louis Chicago Francisco Dallas 


Size, In 
3 $0.24 $0.102 $0.15 $0.14 . 
4 24 102 15 .175 $0.25 
5 . 36 153 225 .21 
6 36 153 = $0.21 225 .245 35 
~ 56 238 30 35 ae -50 
10 .84 357 42 .525 0 ae 
12 1.08 459 54 625 . 63 .90 
15 1.61 612 806 90 1.05 5 did 
18 2.30 85 1.054 1.25 1.47 re 
20 2.76 1 02 1.426 1.50 [coe ~caireems 
22 3.68 1.36 2.00 Seas caeae's 
24 Z 4.14 1.53 1. 86 2.25 2.52 
27 2.45 3.00 3.50 3.50 
3U 2.664 3.605 4.00 4.20 
33 ; 3.51 4.60 4.75 som 
36... 3.9975 4.90 5.50 owe 
3 5 8 12 24 36 
Boston $1 68 $0 252 $0.392 $0.756 $2.52 $6. 457 
Minneapolis 47 85 2.33 6.16 
Denver Quotations not available 
Seattle ; 40 80 2.88 
Kansas City. No prices emer iy 
Los Angeles........ 0975* 1525* 27 60* 
New Orleans....... 18 425 7925 2.7625 
Cincinnati......... 156 234 364 712 2.34 
Atlanta.... . 16* 24* 37) 64 2.44 
Montreal, delivered . 30 45 85 1.35 4 50 
ES OES . 147 22 345 665 2 30 5.23 
Baltimore, delivered 351 546 =1 053 3.51 


* 4-in., 6-in., 30-in. respectively. 











New York (Bayonne, N. J.) 


San Francisco 





PAVING STONE 


, 5-in. granite 
{| About 4x8x4 dressed 
\ About 4x8x4 common 


San Francisco. Basalt block 4x7x8 








FLAGGING 





WOOD BLOCK PAVING— 


a 
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ROAD AND PAVING MATERIALS 





ROAD OILS—Following are prices per gallon in tank cars 8000 ga! 
f.o.b. place named 

New York, 45% asphalt 
New York, 65% asphalt. 
New York, binder... 
New York, flux. . 
Liquid asphalt 

St. Louis, 40% asphalt... .. ‘ 
Chicago, 40-50% asphalt... . 
Chicago, 60-70% as 
Dallas, 40-50% asphalt 
Dallas, 60-70% asphalt 
Dallas, 75-90% asphalt 

San Francisco, binder, per r ton 


Current 
$0.12 


15.00 


» 264 blocks per ~ vd. 


|! Manhattan, 4 ft 
) Queens, 5 ft. .. 

| 6x20-in. cross-ws alk... 
18 in. wide ia 


Treatment 


CONSTRUCTION MATERIALS 








Se Seatite, per ton 


wenn 


S: an Francisco 





Atlantay per ton 


Baltimore, ‘pe rton....... 
Montreal, per ton. 
* Fine white sand, Pacific and Ottawa, per ton $6. 
+ Kaw River sand is $1.75 per yd. 


ae YR WRN N= — wr 
-—wN—n=—— 


tperton. Idelivered 





One ¥ 
$0 





ASPHALTUM —Price per ton in onsen (350-Ib. bbls. or 425-Ib. drums 
bulk in carload lots 








Bluestone per lineal foot, in New York, costs 70c. for 5x16 in., 





Per Sq. Yd 


3.75@ 4.00 
3.25(@3.5 


off mar! 


SAND AND GRAVEL—Price for cargo or carload lots is as follows, per cu.yd 


— Gravel —— 


——} In. —— ——Sa 
Current " Current 
$3.00 .50 

1.80 .60 
2.70 a2 
3.75 .25t 
1.70 — 
1.25 .25 
2.50 00 
ths .00 
2.00 00 
2.50 65 
2.60 60 
one 85 
1.25 15 
oo 62 
1. 85* . 501 
res .70 

.25t 








——————e7= 
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CRUSHED STONE—Price for cargo or carload lots is as aoe per cu.yd 
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| TRIANGLE MESH —Price per 100 sqft. in ecarload lots 





| 


| 
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PLAIN 4-INCH by 4-INCH MESH 


Sectional Area San 

Style Square Inches Pitts- New St Fran 
Number per Ft. Width burgh York* Chicagot Louis Dallas cisco 

Q32 0.032 $1.24 $1.35 $0.98 $! 03 $1.13 $1.32 

049 0.049 1.56 1.95 1.26 1.32 1.43 1.67 

068 0. 068 1.88 2.35 1.53 1.61 1.79 2.06 

093 0.093 2.38 2.98 1.97 2 07 2.41 2.65 

126 0.126 2.93 3.67 2.43 2.57 2.92 3.28 

153 0.153 3.47 4.34 2.90 3 06 3.48 3.93 

180 0.180 3,97 4.97 3.33 351 3.99 

245 0.245 5.21 6.52 4 40 4.64 5.27 

287 0. 287 6.60 7.50 5.08 5.36 6.10 6 86 

336 0.336 6,93 8.67 5.89 6.21 7.06 

395 0.395 8.02 10.03 6.83 7.20 8.19 

PAVING 

036P 0.036 $0.98 $1.23 $0.76 $0.79 $0.80 

053P 0.053 1.34 1.68 1.06 1.12 1.12 

072P 0.072 1.66 2.08 1.34 1.4! | 46 

097P 0.097 2.11 1.76 1.73 1.82 1.88 

049R 0.049 1.34 2.08 1.06 1.'2 1.12 

067R 0.067 1.66 2.64 1.34 1.49 1.46 

O89R 0.089 a.ue 1.73 1.82 1.88 


Made in 16-, 20-, 24-, 28-, 32-, 36-, 40-, 44-, 48-, 52- and 56-in. width in rolls 
150-, 200- and 300-ft. lengths. Galvanized is about 10% higher 


EXPANDED METAL LATH 


Prices in carload lots per 100 yd. for painted 
are as follows: 


-———New York*-— 
Current St San 
Gage Weight Carloads Less Carloads Chicago Louis Francisco Dallas 
27 233 $32.10 $32. 20* $33.60¢t $35.00 $37.25 $32.75 
26 250 33.45 33.65* 35 20¢ 36.00 34.50 
25 300 34.90 35.00* 36. 90t 40.50 36.75 
24 340 36.50 36.65* 40.00¢ 39.00 46.25 39.25 
22 450 39 60 39. 80* 45. 10f ee 43 30 


* Delivered on job 


tGalvanized is $8 per§100 yd, additional 


BARS, CONCRETE REINFORCING—-Following quotations are per 100 Ib 


ROLLED FROM BILLETS 
Warehouse, Uncut 


New York 
Mill Cur- San 
In Pittsburgh rent Chicago Dallas Francisco 
} and larger. $2.35(@@$3 50 $3 oe 70 $3. 48@ $3.87 $3 87 $4.75 $5.30 
; 2.40@ 350 3.68 75 =. 3..53@ 3.92 392 480 5.35 
Se 2.45@ 3.50 3.73@ ; 80 =3.§8(@ 3.97 397 4.95 5.40 
Ris ‘ 2.60@ 3.50 3.88@ 3.95 3.63@ 4.12 412 5.00 5.55 
ae 2.85@ 3.50 4.13@ 4.20 4.18@ 4.57 457 5.05 5.80 
Twisted bars cut to length take extra of 27$c. per 100 lb. 
ROLLED FROM RAILS 
St t 

Chicago Louis Dallas Chicago Louis Dallas 

jin. andlarger $4.00 $4.00 $4.25 1 $4.25 $4.25 

0s 4.05 4.8006«C4 


; 4.10 4.10 


BRICK—To contractors price per 1000 in cargo or carload lote is as follows: 


~ —— Common 


One One Year -Paving Block — 


Current MonthAgo Ago 3-inch 4-inch 
New York (del) coves Qanae $22.70 poe $57 20* $63 30° 
New Orleans. . £5.50 25 50 $19.00 : 

aa eer 15.00 15.00 12.00 45.00 

St. Louis, salmon........ 17.004 17.00 12.00 
Denver cobs 15.00 15.00 14.00 
SC codes wnaes tee 25.00 25.00 18.57 
San Franciseo........... 18.00 18.00 12.50 44 38 
Los Angeles 13.50 13.50 12.50 
PEE C.caGeeda ania 30.00 30.00 18.00 59.25* 66 25* 
Minneapolis ‘del.)...... 24(@26 24.00 14.50 
Kansas City 22.00 22.00 16.00 . 
rrr rrr er 19.00 19.00 15.00 48.00 53.50 
CARGBOE sisi e's Snien 22(@ 23 24.00 17.00 
Montreal (del.)......... 20.00 20.00 15.00 
Detroit 20.00 22.00 teas 46.00 52 00 
Baltimore (del.) .. ".20.00- 4 00 22.50 18.00 ; 44.00t 


| 
| 


k -- 14 In.——_—_ — — jIn _ 
Bs Current One Year Ago Curre! -nt One Year Ago 
Y New York....- .$1.90@2.00 $1.65@! 75 $2. 7 $! sy > 85 
E “hie ia 2.75 2.00 2 2. 
ee cs 2.00 1.50 2.00 1.50 
Es Dallas * 2.50 2.90 2.50 2.80 
3 in Franciseo.... 2.50 1.50 2.50 1.50 
ston RPE 3. 00* del) 2.75 3.00 (del) 2.75 
inneapolis........ 2.00t 1.85 2.25t 1.25 
Denver. ...-.eeeee+% . . | 60 
r Kansas City 2.35 2.25 2.35 3.35 
Seattle (Del.) 3.50 2.00 3 50 2.00 
Atlanta ais 2.55 a 2. 65 
' pag ven 1. 60* 1.20 1.70* 1.12 
Detroit 2.00 ‘.z3 2.00" 1.75 
Batainors 1.75* 1.25 1,75° 1.50 
Montreal ‘ 2.30* 1.90 2.55* 2. 15 
«Per ton. t Limestone: traprock, $1.60 and $1.80 per ton for 1} and }-in 
CRUSHED SLAG—Price of crushed slag per net ton in carload lots 
1h-In ?-In Roofing Sand 
Lebanon or Bethlehem, Pa $1.00 $1.00 $2.50 $0.90 
each ea 120 1 20 3 00 110 
Buffalo, N. Y 125 100 2.00 1.00 
East Canaan, Conn coe 1.35 350 1.10 
Birmingham, Ala 1.25 2s 2 05 1.00 
Toledo, Ohio 150 1.50 2 35 
LIME — Warehouse prices 
Hydrated per Ton Lump per 200-Lb. Barrel 
Finished Common Finished Common } 
Mow YOR. cic as csc ves $21.00 $20.00 $3 80*-at plant-$3 60* 
Kansas City........ . 27.20 26.20 2.50 2.40 
Chicago. .i..ceceee: > 1.65 
ere ee 27.00 21.00 2.75 
Beth ices ccteckss 28 00 27.00 3.95) 
ENN, dca cavesncdes ; 25 00 2 507 
Cincinnati. ......000. 17.60 17.60 2 10% 
San Francisco......... 25.40 22.00 ; 2.25 
Minneapolis......... 28 .00 #1.00 2.10 1. 80 
Denver : 32.00 1.05 (bu.) 
Detroit....: ee 22.00 19.00 2.00+ 1.8) 
Seattle........ 30.00 2.854 
Los Angeles.........- 2.75t 2.20t 2.75 2 00+ 
SE See 23.50 (ast) ..... : 13.00 
Nontreal...... 25.00 25.00 15.00} 15.00t 
Atlanta. ......: aes ; 3 00; 2.751 
New Orleans......... 24.50 24.50 3 00 2.85 
* 300-lb. barrels tPer 180-Ib. barre! t Per t 
NOTE—Refund of 10c. per barrel with 25¢ per ton off on hydrated 
NATURAL CEMENT-— Price to dealers for 500 bbl. or over, f. 0. b., exclusive 
of bags: Current One Year Ago 
) Minneapolis (Rosendale). . $1.85 $1.45 
Kansas City (Ft. Scott) 1.60 1.50 
New Orleans : 3.36 2.52 
Atlanta (Magnolia) 1.90 1.85 
Cincinnati (Louisville) 2.85 1.35 
Boston (Rosedale) 2 35 
PORTLAND CEMENT Current prices are for barrels in carload lots, without 
bags, to contractors: 
Current One MonthAgo One Year Ago 
Without Bags Without Bags | 
De ee cect tesseecnre $4.10 $4.10 $2.80 
SET ED 66005400 aetesaces 3.55 4.39 2.47 
DN dV oand 5644-4 Wed skew k tar wedke 3.63 3.32 2.42 
CRs hice aie oua'es ca eedceens 2.35 2.35 2.00 
PS nade oy se deveeew sees e8's 2.42 2.42 2.05 
CG. Gaceeua ees dh ote bhavee ds 2.73 2.73 2.32 
RNIN hee ciaaiaswae wasn veut ee 2.78 2.71 2.08 
SEES Stk Nae se ons eeeeaea's 2.61 2.61 2.27 
WE ec iedkedsecdnskpeeakeel 2.71 2.71 2.12 
5 IN SS 5 a'did so 00s wredncn aeeaiars 2.59 2.59 2.11 
) ; PIES Scares ainX% 60k Gk Sele Gees 2.35 2.35 2.10 
; NE arc aatencas tina cik se cis 2.63 2.63 2.12 
) SE MII des cnc dncdanwn<secda 2.71 2.71 2.18 
8 GWU on oa exdnddeensds canes 2.67 2.67 2.14 
; hE OOO OT ern 3.45 3.45 2.20 
) ; De I ee oa a Nk adictiiversdeis 3.09 3,09 2.43 
. POO NG assoc d-6d Di gic da kvewaes 4 60 4.60 2.36 
) ; POM Sie: ece-scsb-vie<u.c wc 3.50 3.30 2.22 
SN Ais doce) Guk onus 4s aa wee be 3.25 eae 3.12 
) PIII, Sandee kb wees <ewsneees 2.76 2.76 2.26 
) GUM a es akcyebeckuesiedivesaes ein 3.12 S12 2.68 
; DE cw N Uo hGe sake ¥a0tckxcrevdas 3.85 3.85 2.03 
BUBBA 555 03 8 0 090660500 ows saeedes 342 3.75 2.50 
} WINNER itch dcieks neavchc esse 3.32 2.85 2.35 
RM ie i agri erin non Chae 3.10 3.10 2.78 
Baltimore (del)... . ciel Sanaa 4-08 08 4.59 2.90 
Montreal (ineluding bags)...-....... 3.00 2.50 


NOTE—Bag charge is generally 25¢. each. 


Atlanta...... 20.0 20.00 


*For paving hlesks 34x84x3 rr 3,x8ix4 respectively. 


tHard brick $20 50 in 
St. Louis. {[Vitrified, f. 0. b plant, Te altimore 


HOLLOW TILE-—Price per block in carload lots for hollow building tile: 


--New York-— Factory 
Current One San Perth 
on Year Chi- St Fran- Amboy 
Trucks Ago cago Louis cisco NN. de 
4xt2x12...... $0.2444* $0.11475 $0.1347 $0,145 $.145 
Gut Rels. .c0es 3259* . 153 . 2021 21 
SPUR B esc nss 4345* . 204 2425 245 .29 4358 
PGEEGL dues. Shee hens ‘a . 3032 Pecra! Seiden es 5447 
SRR Sede e | Kas cdose era eee . 8638 36 aan 6537 
‘Partition title. less 5% for cash, 15 days 
4x12x12 8x12x12 12x12x12 
NE ods. ae weaaee $0.19 $0. 343 $0. 78 
Minneapolis.......... ; . .121 .2117 . 3314 
RNIEES S o ccw ceases : o 125 2 
Kansas City......... ; eekuces No prices obtainable 
ee EE ee raee 7 7 Quotations withdrawn 
Seattle...... \ 2 175 
Los Angeles. wdaetas aveoeees .10 .175 ve 
DN MI SoC oh oveeaas chca awn . 30 . 40 -60 
Tobe DX:2 hdd elena 00 csu hae hoe 15 27 39 
Montreal... .... . 22 0 6 
Baltimore She es coanaean ‘ 16 .27 6 
Atlanta ; . 142 237 te 





it ne 4 te epaliR POE cpt ca 
Wiliteeevenetnae 
ag eae a 
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“ 
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STRUCTURAL MATERIAL—Following are base prices f.o.b. mill, Pittsburgh. 
together with quotations per 100 lb. from warehouses at places named: 


Mill New York San 
Pitte- Cur- 1 Yr. St. Chi- Fran- 
burgh rent Ago Louis eago cisco 
Reams, 3 to 15 in....$2.45@$%. 00 $3.80 $3.47 $4.04 $3.58 $5.55 
Channels, 3 to 15 in 2.45@ 3.00 ?.80 3.47 4.04 3.58 5.55 
Angles, 3 to 6 in., } in. 
thick 2.45 3.00 3,80 3.47 4.04 3.58 5.55 
Tees, 3 in. and larger. 2.45@ 3.75 85 3.52 4.09 3.58 5.55 
Sree Se 5.00 3.67 4.24 3.78 5. 80 


RIVETS—The following quotations are per 100 Ib.: 
STRUCTURAL 


- — Warehouse — 
New York— San 


Mill Current One Chi- St Fran- 
Pittsburgh Yr. Ago cago Louis cisco Dallas 
§ in. and larger. $4.50 $6.11 $472 $5.00 $5.69 $7.05 $7.50 


CONE HEAD BOILER 


8 in. and larver... ; 4.60 7 10 $4.82 518 5 OTS CTS 
fand i} 735 Vs 4:97 5.25 5.94 7.40 7.50 
4 and % d 5.00 7.50 5.32 5.60 6.19 7.65 7.75 


Lengths shorter than I in. take an extra of 50c. Lengths between ! in. and 2in 
take an extra of 25c. 


NAILS—The following quotations are per keg from warehouse: 


Mill San Mon- 
Pittsburgh New York Chicago Francisco Dallas treal 

Wire $4.25 $8 50 4 45 $6.45 $6.90 $4.95 | 
a 10 00 8 00 11.00 8.95 6 40 5 00 


PREPARED ROOFINGS-—-Standard grade rubbered surface, complete 
with nails and cement, costs per square as follows at maufacturing points 


New York . Philadelphia — 
1-Ply 2-Ply 3-Ply I-Ply 2-Ply 3-Ply 
el. Lel cl el. Le.L el, 
No. | grade.... $2 50 $3 00 $3 55 $2.40 $2.90 $3.45 
No. 2 grade. 2 25 2 70 3 20 2.15 2.60 3.10 


Slate-surfaced roofing (red and green) in rolls of 108 sq.ft. costs $4 50 per roll 
in carload lots and $4.75 for smaller quantities 


Shingles, red and green slate finish, cost $10.00 per square in earloads; $10 25 
in smaller quantities, in Philadelphia. 


ROOFING MATERIALS—Prices per ton f.o.b. New York and Chicago: 


Tar felt (14 tb. per square of 100 sq.ft.) per roll ee $3.55 
Tar pitch (in 400-Ib. bbl.) per 100 Ib.. ean 2.25 
Asphalt pitch (in barrels) per ton..... 56. 50 
Asphalt felt (light) per ton........ ; ‘ :<eewee 132.00 
Asphalt felt (heavy) per ton... ‘sae Saeuee 


SHEETS—Quotations are in cents per pound in various cities from warehouse 
also the base quotations from mill: 


Large San —-New York 
Mill Lots St Fran- One 

Blue Annealed Pittsburgh Louis Chicago cisco Current) Yr. Ago 
No. 10...........$3.55@$7.00 $7.09 $6.13 $8.65 $5.90@$8.00 $4, 82 
ss exka deus 3.60@ 7.05 7.09 6.18 8.70 5.95@ 8.05 4.87 
ee BO xcs sca 5 3.65@ 7.10 7.09 6.23 8.75 6.00@ 8.10 4,92 
No. 16... .. 3.75@ 7.20 7.09 6.33 8.85 6.10@ 8.20 5.02 
Black 
*Nos. 18 and 20.. 4.20@ 6.20 8.10 6.90 10.60 7.65@ 9.80 5,80 
*Nos. 22 and 24.. 4.25@ 6.25 8.10 6.95 10.65 7.70@ 9.85 5.85 
ee 4.30@ 6.30 8.10 7.00 10.70 7.75@ 9.90 5.90 
Te isenatanee 4.35@ > B 7 7 





Galvanized 
PO aaceattee 4.70@ 7.00 9.60 7.25 ; 8.05@11.50 6.25 
No. 12 4.80@ 7.10 9.60 7.30 11.35 8.15@11.50 6.30 
No. 14... 4.80@ 7.10 9.60 7.45 11.35 8.15@11.50 6.35 
Nos. 18 and 20 5. 10¢ 7. 40 9.60 7.758 11.65 8.40@11.90 6.65 
Nos. 22 and 24 5.25@ 7.55 9.60 8.15 11.80 8.55@12.05 6.80 
*No. 26 . 5.40@ 7.70 9.60 8.320 11.95 8.70@12.20 6.95 
*No. 28 .. 5.70@ 8.00 9.60 8.60 12.25 9.00@12.50 7.25 

*For painted corrugated sheets add 30c. per 1000 Ib. for 5 to 28 gage; 25c. for 


+ 


19 to 24 gages; for galvanized corrugated sheets add 15c., all gages. 


LINSEED OIL—These prices are per gallon: 


New York—— —— Chicago ——- 
One One 
Current Year Ago Current Year Ago 
Raw in barrel (5 bbl.)..... $0.95 $2.15 $1.25 $2.37 


5-gal. cans 1.10 2.30 1.50 2.57 





ee = 
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WHITE AND RED LEAD—Base price per pound 


Current 





Dry In Oil Dry 


5 13 00 


100-Ib. keg... .....14.25 15.7 

25 and 50-Ib. kegs...14. 50 16.00 13.25 
124-lb. keg aha 16,25 13.50 
5-Ib. cans . 17.96 18.75 15.00 
1-Ib. cans..... 19.25 90.75 16.00 


500 Ib. lots less 10% discount; 2000 Ib. lots less 10-23¢ 





L 


UMBER 


Red ———— 
| Year Ago 


——— 


In Oil I 
14.50 1 
14.75 1 
15.00 1 
16.50 1 





Dry 
and 
n Oil 


4.5 
4.75 


) 
Y of 
( ) 


17.50 19.25 





% discount 


— 





Whit 
Current 1} \ 





San Francisco—Prices of rough Douglas fir No. 1 common, in mors 
| carload lots 


Lumber Prices in Yards at San Francisco 





6-8-12 and 10-16-18 and 22 and 
14 Ft 20 Ft 24 Ft 25 to 32 
3x3 and 4 $30.00 $30.50 $31.50 $2 
3x6 and 8 31.00 31.50 32.50 , 
4x4-6 and 8 31.50 32.50 83.50 
3x10 and 12 31.50 32.50 33.50 35 
3x14 32.00 383 00 5.00 3 
4x10 and 12 $1.50 82.50 33.50 5 
4x14 82.50 33.50 5.50 3 
24 Ft. and Under 25 to 32 Ft 33 to 40 Ft 
6x10 $81.00 $33.00 $34.01 
I aoe inl aialgdne GG dee Mi 82.50 34.50 35.0 
HORN) so: saa aneaeix fu 31.00 33.00 34.0 
8x14 32.50 34.50 35. 01 
New York, Chicago and St. Louis 
—————Southern Pine —_— — Yellow Pine 
— New York*— Chicago _— St. Louis 
20 Ft 22-24 20Ft 22 20 Ft 22 
and Under Ft. and Under 24Ft and Under 24Ft 
3x 4to 8x8 $52 00 $53.00 $60 00 $61 00 46 50@56.75 48 25@58 00 
3x10 to 10x10 57 00 16 00 62.00 63.00 48.75@60.75 50 00@62 0 
3x12 to 12x12 63 00 6200 6400 65.00 53 25@65 25 54 50@66 50 
3x14 to 14x14... 68 00 67 00 67:00 68.00 62 00@73.75 63. 00@75 OI 
3x16 to 16x16 75 00 74 00 200 ~=73.00 68.00@80.00 69 00481 00 
3x18 to 18x18 87 00 86.00 77.00 78 00 
4x20 to 20x20 9? 00 91 00 82 00 83. 00 





*For long leaf pine 


Short leaf pine up to 14 x 14 costs $15 per M. less 


Over 24 ft Add $1 for each additional 2 ft 


in length up to 30 ft.for sizes 


12 x 12 and under, for sizes over 12 x 12 add $2. for merchantable add $2 to sizes 
10x 10and under. For prime add $2 to the price of merchantable for all aizes 














Other Cities 12x 12-In 
——8 x 8-In. x 20-Ft. and Under ——— 20 Ft. and Under 
P Fir Hemlock Spruce P. Fir 
Bowtom....:..-. $65.00 $65.00 $52.00 $58.00 $82.00 $68.00 
Kansas City.... 51.00 51.25 54.23 51.25 60.00 51.25 
Seattle 32.09 32.00 
New Orleans.... 38.00 =... 1... nuceee 42.00 
Baltimore EN SSRSae CCA” | Sea 80.00 
Cincinnati . 37.50 5% ee 45.00 
Montreal .. 87.00 87.00 70.00 85.00 79.00 110.00 
Los Angeles t ee” Saeei~ 8 8 cbemwe Pe 59 00 
Detroit 57.00 SGP) “neediest , -tbeadte 67.25 67. 25 
Denver 42.75 baie, 9" pia « ~ auneae $2.75 
Minneapolis. . 46 00 43.00 46 00 


Atlanta 


DRS .rek c06s08 
Kansas City 

Seattie 

New Orleans... 
Baltimore 

Cineinnati : 
Montreal (eviwe 
Los Angeles .. 

Detroit 

SS eee 
Minneapolis 


Atlanta 


l-In. Rough, 10 In. x 16 Ft. 
and Under 


P Fir 
$62.00 $74.00 
102.00 106.50 

37.50 
65.90 cee 
50@57 50 
34.00 
80.00 80.00 
58.00 
43 00 
37.75 
36 00 
50.00 


Hemlock 
$47.00 
106.50 


70.00 
43.00 
42.25 





2-In. T. and Gr. 


10 In. 
Pp. 


$63.00 
113.00 


40.00 
54@ 60 
35.00 
85.00 


“45.00 


x l6Ft 
Fir 
$7 
112.7 
38. 5 


50.00 
85.00 


44.00 
35.25 
347 


* Montreal—Up to 32 ft.: over which. *3.00 per M. increase up to 30 ft. 
t Base price, 2x 3’s and 2x 4's, 8 to 14 ft., is $54.00 
Detroit—4 x 4 12, fir D, $50; rough fir, $53; 


2x 12x 18, rough fir, $52 50; 2x 12x 12, rough fir, $52; 


2 x 6x 6, hemlock D sides, $50 


2x 4x 16 fir D, $50 





SSH__2:_,%e%x—°—.xx".UuxuXxz_]XKe_—qq~s————x—_—_———— eee? 


December 2, 1920 ENGINEERING 


FREIGHT RATES 


On finished steel products in the Pittsburgh district, including plates, struc- 
tural shapes, merchant steel, bars, pipe fittings, plain and galvanized wire nails, 
rivets, spikes, bolts, flat sheets (except planished), chains, etc., the following 
freight rates are effective in cents per 100 Ib., in carloads of 36,000 Ib: 





Roston -o+ $0.41} New Orleans .. $0518 | 
Ruffalo a er we 294 New York... : 38 
hicago. CC dvKCCd eo e.e swe Pacific Coast (all rail)..... 1. 6641 
Cincinnati ne 3 Philadelphia 45 
Cleveland ee vee aleee .24 St. Louis 47 
Denver ; Sete ta oe a . §.35* St. Paul .694 
Ramen Cs. ces cs sence ccas 814 Detroit 33 
Baltimore 334 
Note—Add 3% transportation tax. * Minimum carload, ‘0,000 Ib 
Minimum carload, 50,000 lb, struet ! steel only 





* ’ y 
CONTRACTORS’ SUPPLIES 
STEEL SHEET PILING—The following¥price is base per 100 Ib. f. 0. b 
Pittsburgh, with a comparison‘of a month and a year ago 
Current One Month Ago, One Year Ago 
$4.00@$4 50 $4.00@.5.00 $2.55 





WIRE ROPE—Discounts from list price on regular grades of bright and 





galvanized are as follows: 
New York 

Hercules red strand, all constructions 20% 
Patent flattened strand, special and cast steel 206 
Patent flattened strand, iron rope 5° 
Plow steel round strand rope 30! 
Special steel round strand rope 30°; 
Cast steel round strand rope 221% 
Iron strand and iron tiller 5¢ 
Galvanized iron rigging uy rone +-12% 


San Francisco: Galvanized [ron Rigging and (uy 
Ropes, +174%; Bright | low, 25% off 


Chicago, + 10 on galvanized, 22) — 2} off on bright. 
Western and California territory, 20°) plow steel 


tN 


galvanized iron 
rigging and guy rope 
Montana, Idaho and Arizona, 15% plow steel 


und guy rope 


271% galvanized iron rigg 


MANILA ROPE—For rope smaller than }-in. the price is } to 2c. extra: while 
for quantities amounting to less than 600 ft. there is an extra charge of Ic. The 
number of feet per pound for the various sizes is as follows: }-in., 8 ft., }-in., 6; 
j-in., 44; It-in., 2 ft. 10in.; U4-in., 2 ft. 4in. Following is price per 
pound for }-in. and larger, in 1200-ft. coiis 


l-in., 34: 


Boston. ... $0.28 Kansas City $0. 303 
New York.. 7 New Orleans . 264 
Chicago : .273 1 os Angeles 31 
Minneapolis 7 Seattle 28 
San Francisco sane 25 St. Louis . 26 
Atlanta..... saudewee .30 Montreal ; . 354 
Denver .30 Detroit 26 
Cincinnati wes 37 Baltimore g5h 
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EXPLOSIVES —Pric 


keg for black powder 


e per pound of dynamite in small lots and price per 25 Ib 


Low Freezing - Gelatin Black 
20 40° 60% 80°, Powder 
New York $0.33} $0. 363 $2.80 
Boston 265 282 322 $.352 
Kansas City 2475 27 30 34 2.40 
Seattle 18 204 294 60 
Chicago .2175 .2525 2975 34 2.45 
Minneapoli .2272 \? 31 2, 90 
St. Louis .25 285 315 35.75 2.60 
Denver 2250 6 29 33.25 » 80 
Dallas 26 275 3025 2.60 
Los Angeles 22 27 31 2.95 
Atlanta 2575 2925 3225 3650 
Kaltimore . 2525 2875 3175 s¢ 2.10 
Cineinnati . 2275 2525 2725 2. 30 
Montreal 30 .32 oe 38 4.10 
New (rleans 2650 .295 325 3925 » 90 
* 30 Per Cent 
POI ES For spruce and plain pine poles, delivered New York, the price is as 
follows 
~pruce 10-in. butts, 5-in. tops, length 20-30 ft $8.50 
Spruce 12-in. butts, 6in. tops, leneth 30-40 ft 10.50 
Pine 12 butts, 6-ir ps, leneth 41-50 ft 13.75 
bi 14in. butts, 6 1-o0 ft 22.50 
Pine 14in. butts, o-in ngth ol-71 ft co Sica 
Dallas 
6-in. x 20-ft $4.60 
6 x 30 7.10 
x -fi 8 45 
8 -ft 10. 38 


OLD MATERIAL 
producers in New Ye 


The prices following are per gross ton paid to dealers and 


rk In Chicago and St. Louis the quotations are per net 


ton and cover delivery at the buyer's works, including freight transfer charges 


New York Chicago St. Louis 
No. | railroad wrought $20 $17.00 $17.00 
Stove plate 19.5 1.50 19.00 
No. | machinery cast 3 ) ) 
Machine shop turnings 11.0 8.50 
Cast borings 14 11.00 8 00 
Railroad malleable cast ) ) 20 00 17 00 
Re-rolling rail 0 +00 
Relaying rails WH 55 pG 45 0@ 45 
SHIP SPIKES—Current prices per 100 Ib. 
San Francisco Seattle 
In Galv. Black Black 
i $9.20 $8.50 $8.55 
i 8.75 6.75 8.25 
8,60 6.60 8.30 


Pittsburgh base, $4.75 $5 00 per 100 Ib 


LABOR RATES AND CONDITIONS THROUGHOUT THE COUNTRY 


S means scarce; E, enough; P, plentiful 


Structural 


Brick- Car- Hoisting Hod Pile Iron 


Cities layers penters Engineers Carriers Drivers Workers Common Labor 
Atlanta....... $1.35E $0.90E $1.00E $0. 35E 4 $0.35E 
Baltimore.... 1.00E .80-90E .874E .46-.54E $0.74E $1.00F .35@ . 40E 
Boston. ...... 1@1.25P 1.00P §.90@1.00P .70@.80P =. 80@.90P_ 1.05@1.25P —.65@70P 
Cincinnati.... 1.258 .90E -45E .70E lea .87}E . 608 
Chicago ; hee 2% ‘ ; ‘ 1.25 1.00 
Cleveland.... 1.008 .908 1.00E .574E .B0E 1.00E 574E 
Dallas........ 1.25P 1.00P 1.00E .60E 1.00E 1.258 .50@ 1.00? 
Denver....... 1.25E 1.164E 1.163@1.182E .75@814E ee .50@ 56.4 
DOwelEs. 6.6.6 1.25P 85@1.00P 1.10P .70F 1.10P 1.25F .0@ .60E 
Kansas City.... 1.124 1.00 1.00 90 1.00 1.10 75 
Los Angeles.... 1.25P .873P .874P 1,00P -873P .87}P .563@ .624E 
Minneapolis 1.25 1. 00P 1.00 75 secce Se 60 
Montreal. .... -90 .858 -658 .50S .55 -65 .4735 
New Orleans.. 1.00E .95E 1.00E .65E 1.00E 1,00E . 408 
New York... 4.25 1.123 1.25 -873 1.125 1.923 .75@ .80 
Pittsburgh... 1.50P 1.25P 1.124P 1,00P 1.00P 1.25E .80P 


8t. Louis..... 1.25E 1.25E 1.25E .85E 1.00P 1,.25E 


San Francisco. 1.25E 1.12}E 
Seattle ..... 1.2 1.00 


1.124E 1.00E 1.123E 1.10jE 
1@1.12 .87 1.00 1.00 


-52@ .75E 


.814E 
-75P 


Remarks 

Atlanta—Plenty of work 

Baltimore —Carpenters voted not to accept an advance 
from 90¢. to $1 per per hour 

Boston—Labor supply plentiful 

Cincinnati—Common labor scarce. 

Chicago— Labor plentiful but independent Contractors 
report increased efficiency 

Cleveland—Situation same as last month 

Dallas —All labor plentiful 

Denver—No strikes Labor supply not excessive V ork 
going forward satisfactorily 

Detroit-——Labor plentiful in all trades Not much build 
ing in immediate prospect. Work already under con 
tract is going forward 

Kansas City—We report no change since last month 

Los Angeles—Rates shown are union; non-union a little 
less; but union scale prevails generally. 

Minneapolis—-Considerable unemployment; common labor 
as low as 5Ce ! ogging camps have taken up some of 
the excess labor due to close of the harvest season 

Montreal—Common labor now plentiful 

New Orleans—Building trade stagnant, owing to high cost 
of labor and materials 

New York—Agreement of Nov. 20, 1919, was modified as 
shown, effective May 1, 1920. Excavators, 75c.; Con- 
crete workers, Sljic 

Pittsburgh—Conditions normal 

St. Louis—HNoisting engines receive $1.37) on double hoist 
Plaster hodcarriers receive 94}c. Labor situation easy 
in all building trades. 

San Francisco—Sufficient labor. 

Seattle—Not much building construction in prospect 
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PROPOSALS Bids satan See Eng Close an, 


Close News-Record Dec, 17 Water Tube, Boilers and 
For proposals Advertised see the pages Dec Ossining, N. Y. 21 anes — Milwaukee 
immediately following the “Construction Dec Atlantic City, N. . ; 11 mia sae 
A ” ~ti 20 . r y , Toy OF oo ~ 
News” Section. oo . oa eke Ye eeeee eee el s -. Foundations—Phila., Pa 
r ’ KS Dec 7 Detroit, Mich , N 25 wae” Sana ‘i Hartford 
WATERWORKS th ee wu. a Filter San artford 
See Eng. Dec 3 Lakewood (Cleveland Adv. Dec. 2 
News-Record o0O).0 or Ady ec, 2 
° f Ae a Motors and Pumpys—Sacra 


New York, N. Y ay Dec. 2 Dec. 13 Cincinnati, O. . eee Dec. : mento, Cal. aes 

Saginaw, Mich Nov. 18 Dec. 13 Detroit, Mich. .... ‘ Dec 26 Wall—Chesterville, Ont N 

Milwaukee, Wis Dec. 2 Dec Hyde Park (Boston P ) 

P ughkeepsi« NY. ¥ Nov. 18 Mass Fh ae ae oe Nov 
‘Ady "Nov. 18 to Dec. 2 Dec Storrs (Eagleville P.O.) 


Fall River, Mass Dec 2 Conn tees Nov 
Hartford, 


Conn. ‘’ pee. 2 Dee. 15 Frederic, Wis. ..... Nov 
- Nov. 25 and Dec. 2 Dec. 15 Clear Lake, Wis. ..... Nov 
Adv. Nov. « _ Dec 5 Pocahontas, Ia. ...... ...Nov 
Dec. 15 Wabash, Ind. Nov 
SEW RS Dee } sethlehem > ee pas . Dec. 
SEWE Dee. 15 Chicago, Tl Dec 
sitth Falls, Minn Nov Dec, 5 Cloquet. Minn Dec 7 i ws 
St Ge a a 7 a 2... oe Stee Brainerd, Minn. .... Dec Waterw orks 
Long Island City, N. Y....Deec Dec Detroit, Mich. .. ‘ Nov 
Ossining, N. Y. .--- Nov Dee. ¢ Cleveland Heights (Warrens- PROPOSED WORK 
AAD? ok ausea ves ees ; ville P. O.), Dec 
Lima. © oe > 2 Jan Marietta, O. . Nov 
Adv. Dec. 2. Jan Chicago, Tl os Nov 
Jan. Little Rock, 
saa Jan Chicago, Tl 
BRIDGES Jan. Sprinefield, 
; ose Jan Duluth, Minn 
Chapman, Kan. o>. wean Duluth, Minn 
rane a oo ‘ > Jan Duluth, Minn 
Gran tapids, Minn. 7 
Manning, Ss. C ee ans ¥ 
hite Springs de a 
ientben Man. Aitkin, Minn 
Portsmouth, N. Webster Wis : 
cit. Mich Tan. Jamestown, N. D ) 
am tre eo . s § Jan Creelev. Col ee . Nov 
Phila : , Jan Emporia. Kan Dee. 


Adv. Dec. 2 “mM a .o $60,000 to improve waterworks and 
D vton, O ‘ Tan ase argre Wis. an age system.s M. B. Humphrey, mayor 
a i¢ . ° ° aa © g 7 , 5 Pe . ws: . - 
Adv. Dee. 2 Jan = ae sé . Mich. Owosso—-City Comn. sold $58 4 
Racine, Wis ree Weh 16 38 Paso. Tex Dee bonds to build extensions to watermain 
Morgan, Ga, ens oe =O ):é‘<(Mar.”«=éo. Duluth. Minn.... : Dec Il., Elgin—City election in January 
Elizabeth, N J. cece = vote on $150,000 bonds to improve \ 
Adv. Dee s works system, to include sinking 


a+ = FEDERAL GOVERNMENT WORK Wells. Hl. L. Zook, clk. 
Adv sec “ 7 ‘ity . ivec ; 
Miami, Fla ce. 2 Dec. 6 Mailing Vestibule, ete _ IL, Hanover—City receives bids 
"Adv. Dee. ! Spartansburg, S. C. ......Nov Feb. 1, improving waterworks system, 
Jacksonville, ‘ , 2 bee. 6 Smoke Stack—Washington, clude deep well, pump house, pump 
Bainbridge, G: Tov. ! dD Cc : Nov. 2 vated tank and water distribution svst. 
Ontario La . N . ; Remodeling Post Office — About $30,000. Holland, Ackerman & H 
a Stay aa eae ss ke: ee Mich Pe Nov land, Ann Arbor, Mich, consult. engrs 
Seg ee Be ed le Wis., Park Falls—City 


Where name of official is not gi\, 
inquiries should be addressed to (; 


Clerk, County Clerk or correspondin 
official. 


robots 
Vi bo tobe be OTST wer 


to 


Mass., Groveland (Haverhill P. 
Town plans to build water mains in var 
streets, Cost to exceed $10,000 
Wales, clk. Private plans 

N. C., Burlington—City plans to « 
$25,000 for waterworks system M 
McPherson, clk. 

N. C., Raleigh—City plans to issue 
000 bonds to extend waterworks s\ 
J. B. Bray, comr pub. wks. 

N. C., Wilson—Town plans to issuc 
500 bonds to extend waterworks syst 
T. A. Hinnant, clk. 


N. C., Zebulon—City plans to ex; 


boro to 


ro bIngto 


LOLI et Orme 


Tan 
Tan 
Jan 
Tan 


2D tm be ee O99 09 09 09 09 OD OD at et et et 
to at et 


— 


rote 


i = - : a‘ SRT gis : age Sate ‘ plans to lay 2 n 
STREETS AND ROADS ‘c. 9 Surface Drainage System Water mains and install new ! 


. sai . ’ pump 
—Galveston, Tex : Nov equipment. About $50,000. R. T. Fr 
Mailing eee ne ; eity clk. Probably private plans 
Seo eae Repainting r ss Wis., Racine—-City plans to improve 
toofing = vepainting—— ——ege~=—séuild) extensions to waterworks syste! 
Phila., Pa. .... . Nov. 25 About $1,936,000. P. H. Connolly. « 
Radio Building—Port Arthur, ener. Noted Oct. 28 
Tex. ... s s ‘i Nov. 2! Minn., Annandale—See “Sewers.” 
Hydraulic Turbine—Flor- y eal pete ete a 
aa ee Nov : Minn., Rush City City had plans pr 
ra Nai ae an thee pared by Druar & Milinowski, engrs., 
nC Adv. } ov F A ladle Globe Bldg., St. Paul, and soon receive 
Yate and \ alve ( pera ing . 4 bids building waterworks system, involving 
Machinerv—Louisville, Ky.Nov. 25 95.000 ft. 4-8 in. ci. or wood stave pi! 
Creston, Ia. Adv. Nov. 18 to Dec. 2. : About $60,000. J. F. Sommer, clk. 
Belvidere, N. J. ...... Alterations, Repairs, Plumb- Minis 

Adv. Nov. 18 to Dec 2. ing, ete —Covington, Ky...Nov. ° soon to vote on $60,000 bonds to impro 
Marshalltown, Ia. Steel Dump Scows—Louis- waterworks system. L. P. Wolff, 1000 
San Antonio, Tex. ville. Ky . ss Nov Guardian Life Bldg., St. Paul, engrs. 
Florida Refrigeration Building — 
ee : ae pared for waterworks system to. includ 
serONKXV e . é “me 6 , > r suG PAS mir +1 
ron: s - oo cae 3 hoo new supply system, dam, reservoir filters 
wy Ty. . ‘ Electric ‘Towin Locomotive basins, force main, distributing reservoirs 
Adv ; —Washineton. TD. ¢ De a Hol as . 220 ao >, 
aronant Cal Adv. Dec. 2 ete. olway Eng. Co., 230 Lynch Bld 
Merced, Ca 4 = Tulsa, engrs. 

Childress, Tex. : ; - 
Canadian, Tex ‘ Ont., Brockville—Provincial Bd. Healt 
El Paso. Tex MISCELLANEOUS Toronto, authorized construction of filtra 


ee =e tion plant, here. About $50,000. 
Princeton, W. Va Brass Strainers, ete—Phila 


Des Moines, Ia Pa Dec Ont., Ottawa—City plans to expend $11! 
New Mexico Pier Fender. etc.—New York : 000 for extending water mains in various 
Duluth, Minn, ......... N.Y ; : Dec streets and $40,000 for purchasing and in 
Sackten _ ot Ferryboat — New York. stalling water meters. A. F. Macallum, cit) 
Stockton, a :- : : ong 
Ontario N.Y. ....-.--.:- a Pies oe . — ‘ : , — cet 
Westboro, Ont Equipment — New 7 . Ont., Port _ Credit—Municipal Cou 

r Me 4 , soon receives bids building waterworks sys 

tem. About $150,000. 


EXCAVATION AND DREDGING Wh s Ont., Richmond Hill—City having plans 


prepared by E. A. James Co. Ltd.. engr 
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7 Jefferson, Ta. 5 Cc.  s \ : 36 Toronto St.. Toronto, for com 

8 Creston, Ia. .... --Dec. « > Paving 1 waterworks system, consisting of w: 

5 Clarinda, Ia. ... eore I 2 apolis, Minn doa eles vs _ Dee. centrifugal pumps, pumphouse, reser\ 

0 Wapello, Ia. . Dock Wall—Buffalo. N. o Nov. 1 and distribution system, involving 10.0 
Adv. Nov. 18 to Dec. 2 ft. 6-12 


: in. c.i. pipe. About $95,000 
Incinerator—Long Branch, pi . ~ 
N. J 


/ TAYS Ont., Shelburne—Town plans to ex! 
Sstew ATS " Adv. Dec. 2 waterworks system, to include distribut 
10 New York aC. Wire—New Orleans, La. . system, centrifugal pumps, pump hous« 

Adv. Nov. 25 and Dec. 2 10,000 ft. 6 in. c.i. pipe About $100,000 
INDUSTRIAL WORKS Laundry Equipment—Hud- E. A. James Co., 36 Toronto St., Toro: 
ae ee eee si Dec engrs. 
6 Ridgefield, N. J. .. .Dec. 2 Adv. Dec. 2 Ont., Smiths Falls—Town Council soo! 
8 Youngstown, O. . a Dec. Laundry Equipment—"rcok- receives bids building new filtration plat 
9 West Brownsville, Pa Dec. 2 el, aes eee wen ...- Dee About $15,000. J. A. Lewis, clk. 
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rerworks (Continued) 


BIDS DESIRED 
Mass., Fall River—Until Dec. 15, by 
juechan River Comn., City Hall, build- 
sand bar dam, foundation for pumping 
ion and dredging, Contr. A, superstruc- 
of sand bar pumping station, including 
ting, plumbing and heating equipment, 
ntr. B; equipment and piping for sand 
pumping station, Contr. C. 2 
rrows, 6 Beacon St., Boston, engr 


Conn., Hartford—Until Jan. 10, by Bd. 
ter Comrs., Municipal Bldg., furnishing 
sroximately 21,000 cu.yd. filter sand and 
cing 12,000 cu.yd filter sand in filter 
‘is C. M. Saville, Pilgard Bldg., 1026 
‘in St.. ch. engr.; advertised in this issue. 
N. ¥., New York—Until Dec. 6, by N 
t Hayes, comr. Water Supply, Gas & 
etricity, Room 2351, Municipal Bidg., 
rnishing, delivering and installing addi- 
il discharge lines at 179th St. Pumping 
i Noted Oct. 7. 
0, Euclid—Until Dec. 18, by village, lay- 
vitr. and ¢c.i. water mains and building 
orm and sanitary sewers in Oakhill Dr. 
from Glenbrook Blvd. to westerly end, 
jiawthorne Dr. from Beverley Hills sub- 
iivision to easterly line, Yosemite Dr. from 
Beverley Hills Dr. to northerly line, Idle- 
hurst Dr. from Chatworth to Argyle Drs., 
\revle Dr. from Beverley Hills Dr. to cen- 
er line, Beverley Hills Dr. from Euclid 
Ave. to Argyle Dr., cost $60,000 ; Chatworth 
Dr. from Giennbrook Blvd. to Beverley 
Hills allotment, Glennbrook Blvd. from 
Beverley Hills allotment to easterly line, 
Mallard Ave. from Upson to Hardwick Rds 
and Shoreview Ave. from Upson to Harwick 
t F. A. Pease Eng. Co., 804 Marshall 
Bidg., engrs 
Wis., Milwaukee—Until Dec. 7, by Comr 
Pub. Wks., furnishing 2 circular” sluice 
gates for Linwood Ave. water tunnel. Cost 
$4,000 each. Noted Oct. 14. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


Ind., South Bend—Bd. Water Comrs. re- 
ceived bids. Nov. 17, furnishing labor and 
material and installating c.i. suction and 
discharge mains ete. for new Central 
Pumping Sta., from Paschen Bros., 11 West 
Washington St., Chicago, $140,420; J. V. 
MeGovern, Chicago, $155,174; Natl. Heat- 
ing Co. 119 East Monroe St., South Bend, 
$174,196 Noted Oct. 21. 


*Mich., Oxford—City let contract im- 
proving waterworks’ system, to Gangl 
Constr. Co., 737 2d Natl. Bldg., Akron, O 
About $29,000 Noted Oct. 21. 


*xMich., River Rouge—Village let con- 
tract furnishing labor and material for 
building Watermain extensions, involving 
13,610 ft. 6-12 in. ci. pipe, 20 fire hy- 
drants, valves, connections, ete., to L. C. 
Clancy, c/o G. Jerome, 1331 Majestic Bldg.. 
Detroit. About $60,000; cost plus percent- 
age basis. Noted Oct. 21. 


Kan., Liberal—City let contract building 
2 centrifugal pumps, to Amer, Well Wks., 
319 Reliance Bldg., Kansas City, Mo., 
$20,300. 





Sewers 
PROPOSED WORK 


Pa., Susquehanna— See “Streets and 
Roads.” 

N. C., Raleigh—City plans to issue $100,- 
600 bonds to build 6] mi. sewers J. B 
Bray, comr. pub. wks. 

N. C., Wilson—Town plans to issue $32, 
500 bonds to extend sewerage system. T. A. 
Hinnant, clk. 


Tenn., Manchester—Town will sell $45,- 
900 bonds Dec. 20, to improve waterworks. 

Tenn., Nashville—City plans to build 
sewers in various streets. About $200,000. 
W. W. Southgate, city engr. 


0., Cincinnati—City plans to build sewers 
in 7ist St. and Willard Ave. About $40,- 
000 F. Krug, City Hall, engr. 


0., Dayton—Montgomery Co. plans to 
build storm and sanitary sewers in various 
streets and alleys in Fairview Sewer Dist. 
1, involving 20,000 ft. 6-24 in. vitr. pipe, 
and 3,000 cu. yd. earth trenching. About 
$85,000. K. B. Allen, U. B. Bldg., engr. 


Mich., Detroit—City had plans prepared 
for Lateral Sewer 3,264 between Fairview. 
Engel, Marsh and Edlie Sts., 3,389 between 
Linwood, LaSalle and Tuxedo Sts., 3,390 
between Mitchell, McDougal, Carpenter and 
Davison Sts., 3,395 between Jos. Campau, 
Mackay and Davison Sts. and Six Mile 
Rd., 3,396 between Lawton, Linwood, Beuna 
Vista and Tyler Aves., involving 15,677 ft. 
12-33 in. brick and vitr. crock, ete. C. W. 
Hubbell, city engr. 
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Mich,, River Rouge—Village having plans 
prepared by G. Jerome, engr., 1329 Majes- 
tic Bldg., Detroit, for sump for sewerage 
system, involving 1,450 cu.yd. exeav., 280 
cu.yd. rein.-con. and 10§ ton reinforcing 
steel About $15,000. 

Minn., Annandale—G. G. Shierts, city clk., 
receives bids about Jan. 15, building sew 
erage and waterworks systems About $44, 
000. Druar & Milinowski, 512 Globe Bldg., 
St. Paul, engrs. 

Minn., West St. Paul (St. Paul P.O.) City 
having plans prepared by J. bk. Carroll, 
enegr., 1682 Lincoln Ave., St. Paul, and © 
Claussen, engr., 469 Laurel Ave., St. Paul 
and will probably receive bids in February 
for 5 mi. sanitary sewerage system Works 
involves 9-12 in. pipe About $80,000 


Tex., Beaumont—City plans election to 
vote on $200,000 bonds to build sewers 
G. J. Roark, city mgr 

Okla., Bartlesville—City plans to build 
sanitary sewerage system and sewage dis 
posal plant, in western section of city, in 


volving 68,000 ft. vitr. clay pipe About 
$200,000 KE. PD. Kirkpatrick, Bartlesville 
engr 


Ont., Eastview—-Town plans to build 
sanitary sewerage System, involving 5,000 
ft. 6-15 in. vitr. tile pipe About $20,000 
Patterson & Byrne. 714 Sparks St., Ottawa, 
eners. 

Ont., Ottawa—City plans to build relief 
sewer from point at or near Pinard St.. 
thence across Rideau River to junction with 
main sewer at or near Dufferin Rd. About 
$20,000. A. F. Macallum, city engr 


BIDS DESIRED 


N. Y., Long Island City—Until Dec. 7, 
by M kx. Connolly, pres Queens’ Boro., 
Queens Subway Bidg., Hunterspoint Ave., 
constructing sewer and appurtenances in 
Seuth St. from Long Island R.R. to Rocka- 
way Turnpike and in Rockaway Turnpike 
from South St. to Lincoln Ave.; receiving 
basin and appurtenances on northerly cor- 
ner of Elmhurst Ave. and Hampton St 

N. Y., S. I. St. George—Until Dec. 6, by 
Cc Dp. Van Name, pres. Richmond Boro., 
building temporary sanitary Outlet sewer in 
Cromwell Ave. from point 130 ft. north of 
mean high water line to point 80 ft. north 
of pier head line 

0., Lima—Until Jan. 5, by KF. McClain, 
dir. Pub. Serv., building relief trunk sewers, 
Contrs. 3 and 4, also lateral relief sewers, 
Contrs. 5 6 and 7 Bb. F. Darling, superv. 
engr.; advertised in this issue. 





PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 

*Conn., Bridgeport—City let contract 
furnishing and installing machinery and 
equipment in sewage disposal plant 9 on 
Harborview Ave., Black Reck Sta., to Sani- 
tation Co., 50 Church St., New York City, 
$19,500. 

*N. J., Paterson—Passaic Valley Sew- 
erage Comn., 128 Market St., Newark, let 
contract for earth excav. and refilling in 
trench for 16 in. ci pipe, for portion of 
Sect. 21 North Prospect St. Branch Sewer. 
to Arnolt-More Co., 45 Clinton St... New- 
ark, $12,464 Noted Nov. 25. 


Mich,, Detroit—City received bids fur 
nishing labor and material building Michi- 
gan Ave. sewer from Lonyo Rd. to West- 
field Ave., from J. A. Mercier, 206 Ham- 
mond Bldg., $62,911; W. Blanck & Co, 
827 Ford Bldg., $63,118; Detroit Drainage 
Constr Co., Penobscot Bldg., $68,767. 
Noted Nov. 25. 

*Mich., Detroit—City let contract to 
Western Constr. Co., 1208 Ford Bldg., fur- 
nishing labor and material for building 
Lateral Sewers 3,300 and 3,314, $35,361 and 
$29,990 respectively; to Lennane & Mell- 
venna, 1206 Book Bldg., 3,377, 3,385 and 
3,386, $11,000, $5,750 and $3,750 respec- 
tively. Noted Nov. 25 

*Mich., Detroit—City let contract build- 
ing 3rd Ave. Sewer, Sects. 4 and 5, to J. 
A. Mercier, 206 Hammond Bldg., $231,975 
and $127,572 respectively. Noted Nov. 25. 

*Wis., Beaver Dam—City let contract ex- 
cavating and laying sanitary and storm 
sewers in Chatham and Main Sts., involving 
2,190 ft. 6-12 in. vitr. pipe, to Brogan & 
Burns, East Main St., Green Bay. About 
$22,000. 

*xOkla., Miami—City let contract building 
outfall sewer and sewerage disposal plant, 
involving 1,200 ft. 4-24 in. vitr. pipe, 4.750 
cu.yd. earth and 650 cu.yd. rock trenching, 
ete., to J. S. Shoe, City Hall. About $141,- 
000. Noted Oct. 21. 


*Wash., Seattle—City let contract build- 
ing sewers and grading Juneau St. et al., 
involving 13.900 cu.yd. earthwork, 1,450 lin. 
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ft. 8 in. clay pipe, seventy-three 6 in. Wyes 


to Hansen & Hauge. Green Bide, $32 i 
*Ont., Port Dalhousie—Town kt con 
tracts building complete sewerage System 


is follows: 8,000 ft. 8-15 im. vitr. tile pipe 
to Clay Products Agency, & Colbourne St 


Toronto; laying same, to R. M. Smitl 8 
Howard St Toronto; manhole cover to 
Drummond MecCall 373 Front St I 

Toronto Total cost $45,000 Noted 


April 15 


Bridges 
PROPOSED WORK 


O., Youngstown—City receives bids early 





in spring, building 350 to 400 ft. rein.-con 
and steel bridge, 60 ft. wide, on Belmo 
Ave About $450,000 G. F. Turner, Cit 
Hall, engr 


Minn., Hammond—Wabasha Co. (Waba 
sha) had plans prepared by (C. M. Mat 
thies, e1 Wabasha, for Bridge 3471 o 





Zumbro River, to have two 120 ft teel 
spans, two 30 ft. approaches, 18 ft. 1 i 
way About $35,000 


Minn., Theilman—G. J. Ginther, aud. W 
basha Co., (Wabasha) receives bids in Feb 
ruary, to have one 100 ft. steel span, 18 ft 
roadway, concrete foundation and floor $ 
About $25,000 Cc. M. Matthies, Wabasha 


engr 


Wis., Prescott—Prescott Bridge Co. plans 
to build 450° ft concrete and steel toll 
bridge, 18 ft. wide, over St. Croix River, 
to have rolling lift span About $125,000 


H. Fiedler, pres engineer not selected 


Wis., Sauk City—Sauk Co. plans to build 
1,000 ft. bridge, 20 ft. wide, over Wisconsin 
River, to have steel superstructure and 
concrete substructure About $210,000 
Eingineer not selected 


Tex., Corpus Christi— Nueces Co. soon 
receives bids building 1.65 mi. conerete and 


timber causeway, 18 and 20 ft. wide, over 
Nueces Bay Work involve 34.760 lin ft 
wooden piling, 12,590 lin.ft. concrete piling 





1,472 sq.yd. bituminous macadam, 4,367 sq. 
yd. asphaltic concrete, 836.958 ft untreated 
lumber, 35,150 ft. 12 Ib. and 1.248 ft. 24 Ib 


treated lumber, 339,230 Ib. reinforcing steel 
4929 





8,423.2 cu.vd. Class “A” and 154.3 eu.va 
Class RB” concrete, ete About $405,552 
including 10% for engineering and contin 
rencies ©. N. Powell, co. engr Noted 
Nov. 18 


BIDS DESIRED 


N. H., Portsmouth—Until Dec. 14, by 
Piscataqua River Bridge Comn, City Hall. 
building superstructure for bridge over 
Piscataqua River between here and Kittery) 
Me. Former bids rejected Private plan 
Noted Sept. 23 


N. J., Elizabeth--Until Dec. 22, by Bad 
Freeholders Union Co., Court House, build 
ing new lift Strauss Trunnion bascule type 
bridge, over Elizabeth River, South Front 
St. J. L. Bauer, co. engr advertised in 
this issue. Noted March 4 


Pa., Phila.—Until Dec. 17, by Joint In 
terstate Delaware River Bridge Comn.,Room 
1140, Widener Bldg, making test borings 
at proposed sites of bridge to be constructed 
over Delaware liver between here and 
Camden. R. Modjeski, chn. Bd. Engrs. ; ad 
vertised in this issue. Noted Sept. 30, 
under “Camden.” 


Ga., Morgan—Until Dec 21, by Bad 
Comrs. Rds. & tevenues, Calhoun Co, 
Court House, furnishing labor and material 
building 5 rein.-con. bridges and 1 rein 
con. slab top culvert, on Federal Aid Proj 
ect 171, State Aid Project S-2-8, Morgan 
Edison Rd., Route 37, involving 473 
cu.yd. Class “A”, 147.9 cu.yd. Class “RB” 
and 28.68 cu.yd. Class “C” concrete, 73.094 
Ib. reinforcing steel, 760 sq.yd. rock asphalt, 
ete. R. H. Bostwick, chn. 


Fla., Miami—Until Jan. 6, (change of 
date) by city, building double leaf steel 
bascule span bridge over Miami River on 
Avenue G Cc. W. Murray, city engr Har- 
rington, Howard & Ash, Jacksonville, con- 
sult. engrs; advertised in this issue 


0., Dayton—Until Dec. 18, by Comrs 
Montgomery Co. building steel superstruc- 
ture for Bridge No. 104 over Miami River, 
Harrison Twp About $150,000 PrP § 
BKookwalter, co. surv 


Mich., Detroit—Until Dec. 23, by Dept 
Pub. Wks., removing present iron truss 
bridge and fabricating and erecting steel 
part of superstructure of proposed bridge 
over Michigan Central R.R. tracks, on 
Howard St J. A. Martin, comr.; adver- 
tised in this issue. Noted Nov. 25. 


Minn., Grand Rapids—Until Dec. 7, by 
T. Erskine, aud.Itasca Co. building 6 con- 
crete bridges on State Rd. 9, Pridges 3359, 
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Bridges (Continued) 
3362 and 3363, 20 x 20 ft 
3358, 30 x 20 ft. through girder, Bridge 
3361, 40 x 20 ft. deck girder About $30, 
000. H. A. LeSueur, Grand Rapids, engr. 
Wis., Racine—Until Dec. 18, by Bd. Pub 
Wks., building 343 ft. steel bridge, with 
concrete abutments, on State St About 
$350,000. Strauss Bascule Bridge Co., 194 
South Michigan Ave., Chicago, engr. Noted 
Nov il 


slabs, Bridge 


PRICES AND CONTRACTS AWARDED 


(x Indicates award of contract) 


Portsmouth—Piscataqua River 
Comn., City dall, let contract building sub- 
structure for bridge over Piscataqua River 
between here and Kittery, Me., to Holbrook, 


*N. Be. 






Cabot & Rollins Corp., 6 Beacon St., Bos- 
ton About $830,000 Noted Sept. 23 

*eGa., Chatsworth—Murray Co. let con 
tract building bridge over Rock Creek, 
about 6 mi. from here, also constructing 
10,000 yd. approach work, to Luten Bridge 
Co 59 Stokes Ave, Atlanta About 
$25,000 

North Carolina——-State Highway Comn., 
Kaleigh, received bids building (1) bridge 
on Federal Aid Project 93, Franklin Co., 
involving 1,147 cu.yd. Ck A concrete, 130,- 
990 Ib. reinforcing steel, 1,780 Ib, expansion 


plates and bolts, ete., (2) bridge on Federal 








Aid Project 48-8, Northampton Co., 250 
cu.vd, Class A concrete, 28,710 Ib. reinfore 
ing steel, 810 Ib. plates and bolts, ete., from 
Stern LEtros., Statesville, (1) $63,486, (2) 
$14,297 Luten Bridge Co 405 Mast 4th 
Ave Knoxville, Tenn.. (1) $68,362, (2) 
$14,897; Porter & Boyd Realty Bldg., Char- 
lotte, (1) $69,046, (2) $12,745 Noted 
Oct. 28 

*Michigan—State Highway Dept., Lans- 
ing, let contract building Bridges 611, 102, 
611, 103 and 610, 201, on Federal Aid Rd 
43, Muskegon Co., each 35 ft. long with 
20 ft. roadway, to Hilding & Rabe Co., 
Grand Rapids, $19,489 Noted Nov. 4 

Ile.. Manchester—Delaware Co. received 
bids Nov. 18, building rein.-con. arch bridge, 
to have two 8&7 ft. spans, 26 ft. roadway 
and two 5 ft. sidewalks, involving 1,402 
cu.yd. rein.-con. and 50.7 ton steel, from 


Go. « & J tank 


Constr ‘ 
Widell Co., 1st 


Miller-Fifield 


Ridg., Waterloo, $43,988; 
Natl Bank Bldg., Mankato, Minn., $44.- 
890; F. KE. Marsh & Co., Jefferson, $45,500. 
Noted Oct. 28 

Tex., F. Worth—Tarrant Co. receives bids 
Nov. 18, building bridge, to have 2 steel 
spans and abutments on concrete pliers, on 
Lake Worth Rd, from C. T. Hodge. Ft 
Worth, cost plus 15 per cent; Austin Bros., 
1815 Coombs St... Dallas; Illinois Steel 
Bridge Co. Laclede Gas Bldg., St Louis, 
Mo. Engineers estimates, $60,000. Noted 
Nov. 11. 

- 

Streets and Roads 
PROPOSED WORK 
Vermont—Stite Highway Dept.. Mont- 
pelier, plans to improve state road through 


town of Guilford to state line of Massachu- 


setts. Cost between $60,000 and $65,600 
Massachusetts—State Dept Pub. Wks 
Div. Highways, Boston, soon lets contract 


7.500 ft. state highway. Westfield 


macadam 


paving 
bituminous 


N. ¥.. New York—H. H. Curran, pres 
Manhattan Boro, rejected bids received 
Nov regulating and repaving Chambers 


and Canal Sts. Noted Nov. 11. 

N. ¥., New York—H. H. Curran, pres. 
Manhattan Boro. rejected bids received 
Nov. 4. regulating and repaving West 54th 


St. from 7th to 9th Aves Noted Nov. 11. 

N. ¥.. New YVerk—H. H. Curran, pres 
Manhattan boro rejected bids received 
No. 18, regulating and repaving West 
End Ave. and 33d St. Noted Nov. 11. 

N. J... Freehold—Monmouth Co. election 
Dec. 21, to vote on $440,000 bonds to pave 
4 mi. Ocean Ave. from Long Branch to 
Deal. G. 1). Cooper, Broad St., Red Bank, 
ener 

Pennsylvania — State Highway’ Dept., 
Harrisburg, rejected bids received Oct. 13, 
improving Route 142, Dowington Boro., 


Chester Co. Noted Oct. 21. 


Pa., Susquehanna—City election Jan. 12, 
to vote on $80,000 bonds to pave and build 


sewers in various streets. A. I. Baybss, 
secy. . 
North Carolina—State Highway Comn., 


Raleigh, had plans prepared and soon re- 


ceives bids paving 1% mi. road fom bridge 
over Richardsons Creck via Monroe to Ben- 
tons 


Heights (omitting section through 
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Monroe), 16 ft. 
on 5 in. plain 
course, Federal 
About $50,000. 
engr 
North 
Raleigh, 


wide, 2 
cement 
Aid Project 
W. S. 


in. Topeka surface 
base and header 
39, Union Co. 
Fallis, state highway 


Carolina 
plans to 





State Highway 
improve road 


Comn., 
from a 


point 2 mi. west of Carthage to Moore-Lee 
Co. line, Federal Aid Project 98 B, 26 ft. 
wide, Moore Co., involving 17 acres clear- 
ing and grubbing, 35,630 cu.yd. common 
excayv., 23,100 cu.yd. topsoiling, 915 ft. 15- 
30 in. terra cotta pipe, 59 cu.yd. Class B 
headwalls, ete., cost $52,600; 44 mi. road 
beginning at Moore Co. line and running 


north east, Federal Aid Project 98 C, 26 ft 
wide, Lee Co., 13 acres clearing and grub- 
bing, 19,070 cu.yd. common excav., 12,000 
ed.yd. top soiling, 640 ft. 15-24 in. terra 
cotta pipe, 35 cu.yd. Class B concrete head- 
walls, cte., $27,000; 5.8 mi. road between 
Durham and Wake Co. line, Federal Aid 
Project 122, 16 ft. wide, Durham Co., 8 
acres clearing and grubbing, 13,200 cu.yd. 
common excay., 312 ft. 15-24 in. terra cot- 
ta pipe, 56 cu.yd. Class B concrete head- 
walls, 54,510 sqyvyd. combination cement 
concrete header and base course 51,100 sq 








yd. bituminous surface, ete., $150,000. W. 
S. Fallis, state highway ener. 

N. C., Fayetteville—City plans to issue 
$80,000 bonds to pave various streets. 


N. C., Marion—McDowell Co. plans to 
issue $150,000 bonds to improve, drain, and 


build) various roads and bridges H. F. 
Little, chn. highway comn 

N. co. Went worth—lRockingham Co. 
plans to issue $200,000 bonds to build and 


improve various roads. H. K. Penn, clk. 





South Carol State Highway Comn., 
Columbia, plans to build 10.16 mi. sand 
clay road from Fairfax to Bamberg Co 
line, Federal Aid Project 41, Allendale Co. 


Cc. H. Moorefield, 
Ss. C., 
bonds to 


State highway 


engr 
voted $300,000 
various streets 


Columbia— City 
improve 


Tenn., Columbia—Maury Co. voted $300,- 
000 bonds to complete Jackson Military 
Highway from here to Lawrence Co. line 
and to build other state and federal aid 
highways. 

o., Cincinnati—Bd 
contract resurfacing 
Run Parkway, north of 
ft wide, bitulithic CC. 
Bd. Park Comrs., engr. 

0., Cleveland- 
curb and pave 


soon let 
Bloody 
Ave., 40 
care of 


Park Comrs 
30,000 sq rr. 

Gilbert 
Meeds, 


City plans to drain, grade, 
with brick on concrete base 
Ottawa Rd. between East 71st St. and Har- 
vard Ave. cost $36.020: Lamontier Ave. 
between Woodhill Rd and East Blvd., 
$76,108. R. Hoffman, 618 City Hall, engr. 


O., Cleveland—City receives bids in spring, 
grading, draining, curbing and paving with 
brick on concrete base Thames Ave. be- 
tween East 152d and 1 t 140th Sts., cost 
$67,600; Indiana Ave. between Ottowa Rd. 
and East Tist St.. $23,172: Mt. Auburn 
Ave. between Woodhill Rd. and East Blvd.. 
$82,597 R. Hoffman, 618 City Hall, engr. 


0., Columbus—City plans to pave and 
widen 5,750 ft. 3rd St. from Livingston 
Ave. to Naghten St., 45 ft. wide, asphalt 


Wis.. Appleton—Outagamie Co. appro- 
priated following sums for road con 
tion: $30,000 to meet state and federal 
on Project 232, Trunk Highway 18; $16,333, 

Trunk Highway 54; $12,000, 


Project 231, 
filling gap on Shicton-Shawano Rd.; $45.- 









struc- 


aid 


> 











000, Appleton-Seymour Rd., commencing at 
south end of present concrete, 7 mi. south 
of Seymour and _ thence southerly and 
westerly ; $19,000, additional work on Bear 
Creek-New London td.; $45,000, Green- 
ville-Shicton Rd., commencing at concrete 
and continuing north through Greenville 
and Greenville Sta. ; $22,500, Little Chute 
Hill on Appleton-Kaukauna Rd., Trunk 
Highway 15. A. G. Brusewitz, comr 
Wis., Fond du Lae—Bd. Supervs. Fond 


du Lac Co. plans to build following roads 
during 1921: Highway 15, cost $258,008, 
Highway 23 from west of Ripon to county 
line, $68,683, Eden-Campbellsport Rd. $88,- 
688, Fond du Lac-Milwaukee Rd., in Byron, 
$100,000, Taycheedah from end of present 
pavement to Peebles. $81,000, bridges in 
Waucousta, ete, $13,500. 


Wis., Madison—Dane Co. voted $179,000 
bends to gravel State Trunk Highways 
F. M. Lipke, comr. 


Wis., Oshkosh—Winnebago Co. appropri- 
ated $15,280 to build concrete highway at 
south end of Jackson St. Rd. north of here ; 
$15,000 to maintain State Trunk Highway 
System; $21,130, to build Winneconne- 
Borth Rd. beginning where 1920 improve- 
ment leaves off and extending to macadam 
road. J. Binning, comr. 
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Wis., Racine—Racine Co. voted x ’ 

grade, pave and build culverts in fo! ; 

towns: $90,000, in Rochester and iS 

ford; $157,000, Raymond; $112,0: 1? 

Pleasant; $35,000, Burlington: | $} ) 
12th St td. at Rochester and ex 


easterly W. O. Thoma, comr 


Wis., Superior—Douglas Co. plans ; 
face 3 mi. Trunk Highway 10, 4 mi 
Highway 11, cost, $30,000, and 34 mi 
St., $110,000, all concrete; gravel 
17 mi. Trunk Highway 10, $70,000 
Trunk Highway 11, $3,000, 9 mi 
Highway 11, $90,000, 24 mi. Trunk 
way 11, $15,000, 7 mi. Lakeside Ra 
000, 2 mi. Lakeside Rd., $4,000 
Brule-Highland Rda@., $12,000, 9 mi. | 
Highland Rd., $26,000, 34 mi. Sp 
Ave., $23,000, 1 mi. Rossiter Ave., § 
mi. Nebagamon-Black River Rd., $8 
mi. Nebagamon-Dlack River Rd., $11 
mi. Winneboujou cutoff, $380,000, 4 
Winneboujou cutoff, $20,000 and 11 
Borea Rd., $44,000; grading 53 mi. 1 
Highway 35, $32,000, 164 mi. Moos: 
$25,000 and 134 mi. Nebagamon-| 
River Rd., $50,000. C.D. Conke a a 








Wis., Waukesha — Waukesha Co 
priated following sums for road econs:; 
tion: $386,458 improving Highway 19 
waukee west, concrete; $134,600 Jan 
Plank Rd., New Berlin and Muskeg 8 
ft. wide, concrete; $90,000 Highway 
northeast from here, 16 ft., concrete; 

000 Highway 61, Mukwonago Rd., 1+ 

concrete $100,000 Highway 59, Waul 

Genesee Rd., 18 ft.. conerete; $11,000 

tional work on Project 179; 5,000 Jer 7 





North Prairie Rd., from Highway 99 n 
west, 18 ft., gravel and culverts; $ 
North Lake south, 18 ft., gravel; $ 
Pousman-Palmyra Rd southwest from 
Highway 67, Ottawa Twp., 18 ft... gr | 


$20,000, 


Oconomowoc-Merton Rad f 


Bond Issue Rad. 19, 16 ft., gravel; $16 
road Summit Twp., 16 ft., gravel: $47 ) 
Highway 19, 18 ft., concrete. C. J. Hahn f 
Court House, comr 

Wis., Waupun—City having plans } 
pared paving, curbing and guttering M 


St., 20 ft. wide, involving 45,000 sq yd. « 
crete paving and 9% mi. combined coneret 
curb and gutter. About $200,000. Parsons 
& Orbert, M. & M. Bank Bldg., Milwauke+ 
engrs 


Ia., Sibley—City plans to pave, curb and 
gutter various streets, asphaltic concret 
vitr. brick and sheet asphalt on econcret: 
base. Cost to exceed $30,000. W.L. Fayey 
Spencer, engr. 

South Dakota—State Highway Com: 
Pierre, plans to grade, drain and gravel 
also build bridges on 11.8 mi.; Custa-Her 


masa-Rapid City Rd., 36 ft. wide, Federal 
Aid Project 70; Custer Co., involving 120 
800 cu.yd. excav., 2,500 cu.yd. graveling 





1,856 ft. of corrugated iron or concrete pip: 
culverts, 1,187 cu.yd. concrete, 72,000 Ib 
reinforcing and 61,000 Ib. structural steel 
ete About $169,000 F. W. Schreiber, state 
highway ener. 


Missouri—State Highway Dept., Jefferso: 
City plans to build 3.57 mi. state road north 


of Kingston, 24 ft. wide, State Aid Project 
S 20.22, Caldwell Co., cost $22,176; 2.85 mi 
State road north of Bowling Green, 24 

wide, State Aid Project S 20.21, Pike (o 
$35.000; 1.04 mi. East and West State Rd 
east of Grant City, 24 ft. wide, State Aid 
Project S 20.20, Worth Co., $34,700; 1.7 


mi. East and West State Rd., west of War 
rensburg, 24 ft. wide, State Aid Project S 
20.19, Johnson Co, $22,900; 3.19 mi. state 
road, north of Warsaw, 24 ft. wide, Stat t 
Aid Project S 20.16, Benton Co. } 
Mo., St. Louis—City plans to pave and 
grade 1,720 ft. Natural Bridge Rd. fron 
Clara to Goodfellow Aves., involving 11,50! B 
sq.yd. vitr. brick. About $83,200. W. W F 
Horner, City Hall, engr 
Tex., Beaumont—City plans election 





vote on 50,000 bonds to pave streets. G 
J. Roark, city mgr. 


Tex., Cameron—Milam Co. having p! 
prepared grading, surfacing and drai: 
18.86 mi. Highway 36 through Ra. I 
2 and 29, involving 34 acres clearing 
grubbing, 40,000 cu.yd. borrow excay., ¢')) 
cu.yd. 1:2:4 conerete, 44,000 cuyd. grave! 
surfacing, 28,000 Ib. reinforcing steel and 
10,000 cu.yd. stripping gravel pits. About 


$124,564. A. F. Mitchell, co. engr. 


Tex., Cleburne—Johnson Co. having plains 
prepared grading, surfacing and building 
rein.-con and steel bridges on 12 mi. High- 
way 2-A from Alvarado to Hill Co., in 
volving 3 acres clearing and grubbing, 6,4!" 
cu.yd. earth, 400 cu.yd. solid and 400 cu yd 
loose rock excav., 112,544 sq.yd. bituminous 
macadam, 67,000 cu.yd. embankment, 37.55! 
cu.yd. gravel, 146,400 Ib. reinforcing and 
115.800 Ib. structural steel, 1,420 cuyd 
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Streets and Roads (Continued) 
Class “A,” 300 cu.yd. 1:2:3 and 400 cu.yd. 

24:5 concrete. About $333,954 White- 
iker & Washington, co. engrs. 

Tex., Ft. Davis—Jeff Davis Co. having 
»lans prepared grading, surfacing and 
iraining 7.216 mi. Highway 1, from point 1 
mi. east of Culberson Co. to Reeves Co., in- 
volving 15 acres clearing and grubbing, 
1.477 cuyd. borrow and 22,044 cu.yd. earth 
cxeav., 2,774 cu.yd, gravel surfacing, 6,450 
». reinforeing steel, 356.8 cuyd. 1:2:3 and 
»° 5 cu.yd. Class “B” concrete. About $25,- 
00. A. L. White, Van Horn, engr. 


Tex., Groveton— -Trinity Co. having plans 
prepared grading, surfacing and building 
rein.-con., steel and timber bridges and cul- 
verts on 17.8 mi. Highway 19 from Trinity 
River to Houston Co., involving 13 acres 
clearing and grubbing, 16 mi. road grader 
work, 38,00 cu.yd. borrow, 14,700 ft. lum- 
ber, 37,171 cu.yd. gravel surfacing, 75,000 
ib. structural steel, 389 cu.yd. Class “— 
and 171 cu.yd. 1:2:3 concrete. About 
$200,915. W. J. Kelly, Huntsville, co. engr. 

Tex., Mt. Pleasant—Titus Co. having 
plans prepared scarifying, surfacing and 
building concrete, steel and timber bridges 
and culverts on 20.17 mi. Highway 35, from 
point 36 mi, southeast from here to Tabor, 
involving 13.51 mi. searifying, 20.17 mi. 
shoulders and cleaning ditches, 30,151 cu.yd 
gravel surfacing, 223,000 ft. lumber, 8,844 
ib. reinforcing and 75,100 tb. structural 
steel, ete. About $209,222. Wilder & 
O'Neal, co. engrs. 

Tex., Tahoka—Lynn Co. voted $60,000 
bonds to build good roads. C. H. Cain, co. 
judge. 

Tex., Tyler—Smith Co. had plans _ pre- 
pared grading, surfacing and building rein.- 
con. bridges and culverts on 2.66 mi. High- 
wav 37 north from Lindale, involving 5,666 
cu.yd. graveling clay, 24,014 Ib. reinforcing 
and 24,300 Ib. structural steel, 4,146 cu.yd. 
borrow and 21871 cu.yd. earth excav. 
About $43,927 Material will be furnished 
by county D. F. Caldweil, Tyler, engr 

Colorado—State Highway Dept., Denver, 
plans to pave 1.3 mi. road between Boulder 
Creek and Denver, concrete, cost $57,000; 
surface 1.18 mi. Colorado Springs-Canon 
City Rd. and 3 mi. Buena Vista Rd., sand, 
$64,000. Federal Government has been 
asked to appropriate toward cost. 

Wash., Seattle—City plans to grade and 
build cement walks on Wilson Ave., in- 
volving 15,400 linft. concrete curbing, 145,- 
000 cu. yd. earth exeav., ete. About $101,- 
245. A. H. Dimock, city engr. Noted 
April 1. 


California—State Highway Comn., 515 
Forum Bldg., Sacramento, rejected bid re- 
ceived Oct. 25, improving 81 mi. road be- 
tween Huron Rd and easterly boundary of 
Fresno Co. Noted Nov. 11. 


Que., Quebee—City receives bids about 
Jan. 5, for paving work. About $500,000. 


Ont., Pembroke—City plans to sell $47,- 
000 bonds to improve roads. 


Ont., Wallaceburg—City having estimates 
made for paving James and Dufferin Sts, 
concrete. About 25,000, A. MeNiece, 
Wallaceburg, engr. 






BIDS DESIRED 


N. Y., Bronxville (Yonkers P. 0.)—Until 
Dee. 13, by Bronx Parkway Comn., 72 West 
Pondfield Rd., paving Bronx River Park- 
way Drive, between Duncomb St., Williams- 
bridge, New York City, and Mt. Vernon 
Ave., Yonkers. J. Downer, engr. and secy.; 
advertised in this issue. 


Pa., Union City——Until Dec. 7, by Supervs. 
Union Twp., building portion of Concord 
Rd., from here to O'Neil Rd., involving 11,- 
924 ft. rein.-con. J. W. O'Rourke, secy. 


Maryland—tUntil Dec. 7, by State Rds. 
Comn., Garrett Bldg., Baltimore, resurfac- 
ing 242 mi. state highway from Harmony 
Grove to Frederick via cut off and Opos- 
sumtown Pike, macadam, Frederick Co., 
Contr. F-41. J. N. Mackall, chn.; adver- 
tised in this issue. 


W. Va., Princeton—Until Dec. 15, by L 
G. Bowling, clk., Mercer Co. grading 3 mi. 
road from Bluestone River, near Kegley, 
to Spanishburg, 26 ft. wide, Federal Aid 
Project 44. About $60,000. 


Ga., Vienna—Until Dec. 7, by Bd. Comrs. 
Rds. ang Revenues, Dooly Co., building 8.81 
mi. sand clay road, Federal Aid Project 18. 
Work involves 11.76 acres clearing and 
grubbing, 45,146 cu.yd. common excav. and 
borrow, 897.5 lin.ft. 15-24 in. vitr. clay 
Pipe, 337 lin.ft. 30 in. c.i. pipe, 4,900 Ib 
reinforcing steel, 63.9 cu.yd. Class “A” and 
70.2 cu.yd, Class “B” concrete, and 12,682 
cu.yd, top soil surfacing. C. S. Gurr, clk. 


Indiana—-By Bd. Comrs. building roads 
in following counties 

Dec. 6, Owen Co., Spencer, 8,885 ft. Geo 
Knapp et al Rd., Marion Twp., gravel. 
J. R. Greene, aud. 

Dec. 7, Pulaski Co.. Winamac, 10,775 ft 
Osear Pulaski Rd., Cass Twp., gravel: 3 
mi. W. Vollmer Rd., White Post Twp. 
gravel. J. C. Howe, aud. 

Wisconsin—Until Dec. 6, by State High 
way Comp. Madison grading and paving 
2.1 mi. Portage-Wyocena-Rio Rd... Federal 
Aid Project 51, Columbia Co., involving 
35.14 cu.yd; Class “A” concrete in culverts, 
1,992 sq.yd. 24 ft. featheredge gravel, 9,568 
cu.yd. earth and 46,933 cu.yd borrow 
excav., also 70 ft. span bridge, which in 
volves 140.5 cu.yd. Class “A” and 26 cu.yd 
Class “KE” concrete, 47,090 Ib. structural 
steel, etc. Noted Nov. 11 

Wisconsin—Until Dec. 6, by State High- 
way Comn., at div. office 2, 208 Stephenson 
Bldg., Milwaukee, grading and paving 4.65 
mi. Town Line Rad, Federal Aid Project 
115, involving 49,150 sq.yvd, 18 ft. concrete 
16,385 bbl. cement, ets 


Wisconsin— Until Dec. 7, by State High- 
way Comn., at div. office 8, Ist Nath Bank 
Bidge., Superior, grading and paving 13 mi. 
Barron-St. Croix Rd., Federal Aid Project 
22, Polk Co., involving 26,000 cu.yd. gravel 
surfacing. 


Ia., Des Moines—tUntil Dec. 15, by Comrs. 
Polk Co., paving 9 mi. county highway, in- 
volving 22,596 cu.yd. earth exeav. and 103,- 
264 sq.yd. paving. F. O. Laing, Des Moines, 
engr. 

Ta., Marshalltown—l'ntil Dec. &, by M. FE 
MecLelland, aud. Marshall Co., paving 6 mi 
Lincoln Highway 1} mi. east and west, 
north and south on Srd Ave. N. and south 
on Center St. S., 18 ft. wide, crushed rock, 
cement and sand H. O. Hickok, co. engr 
Noted Nov. 25 


Kan., Junction City—Until Dee. 11. by 
Geary Co. paving 0.61 mi. East 6th St 
Benefit Dist., 18 ft. wide, involving 933 
sq. yd. single course concrete, 2,391 cu.yd 
earth excav. and 148.7 cu.vd. Class A con 
crete in culverts, cost, $33,852; 0.4 mi 
Humboldt Dry Creek Benefit Dist. Rd., Sect. 
A, 18 ft. wide, involving 4,225 sq.yd. single 
course concrete and 3,200 cu.yd. earth excay 
$20,184; resurfacing 3,800 lin. ft. Golden 
Belt Rd. south of here, 16 ft. wide, in- 
volving 6,722 sq. yd. vertical fibre on 3 in 
sand cushion, 2,500 ecu.yvd. earth excav., 
etc., $34,714. G. A. Russell, Junction City 
ener. 

Tex., Canadian—lU'ntil Dec. 13, by W. D 
Fisher, judge Hemphill Co., clearing, grub- 
bing, grading, surfacing and draining 14.4 
mi. Highway 4 from here northwest to Lips- 
comb Co. line, involving 420 cu.yd. concrete, 
36,135 Ib. reinforcing steel, 8,700 cuyd. 
arth and 1,850 cu.yd. rock execav. About 
$82,747. Hess & Skinner, Southwestern 
Life Bldg., Dallas, engrs. Noted July 22. 

Tex., Childress—Unti!l Dec. 13, by M. J. 
Hathaway, judge Childress Co., grading, 
clearing, grubbing, surfacing and draining 
10.11 mi. State Highway 4, involving 526 
cu.yd. Class “A” concrete, 34,688 Ib. rein.- 
forcing steel, 7.469 cu.yd. borrow, 50,024 
cu.yd. unclassified earth and 384 cu.yd. solid 
rock excav., ete. About $52,887. Hess & 
Skinner, Southwesten Life Bldg., Dallas, 
engrs. Noted Nov. 18. 


Tex., El Paso—Until Dec. 13, by FEF. B. 
McClintock, judge El Paso Co., building 
gravel base on 12.61 mi. State Highway 1, 
Fabens Rd. involving 27,791 cu.yd. surfac- 
ing hauled first } mi. and 151,616 cu.yd. 
surfacing hauled additional } mi. About 
$64,340. L. A. White, co. engr. 


Tex., San Antonio—Until Dec. 9, by city, 
paving 30 blocks, concrete base with asphalt 
surface. About $100,000. H. Helland, engr. 


Tex., Wichita Falls—Until Dec. 6, by City 
Clerk, improving 8th St. fom Bluff to Brooks 
Sts., 9th St. from Denver to Taylor Sts., 
Grant St. from Ave. D to Center of inter- 
section with Ave. H, Ave. A from 10th to 
11th Sts., involving 35,056 sq.yd. pavement, 
37,052 cu.yd. excav., 17,983 lin.ft. curb, etc. 
Noted Oct. 28. 

New Mexico—Until Dec. 21, by State 
Highway Comn., Capitol Bldg., Santa Fe, 
constructing 17.98 mi. road near Santa 
Rosa, Federal Aid Project 22 Guadalupe Co., 
involving 46,530 cu.yd. Class “1,” 2,185 
cu.yd. Class “2” and 7,743 cu.yd. Class “3” 
excav., 20,656 cu.yd. Class “1” borrow, 7.412 
mi. crowning and shaping, 21,013 cu.yd. 1 
course gravel surfacing, 69.9 cu.yd. cement 
rubble masonry, 59.65 cu.yd. Class “A” and 
60.2 cu.yd, Class “B” concrete in box cul- 
verts and spillway, 183 cu.yd. Class “B"” 
concrete in corrugated metal culvert head- 
walls, 328.22 cu.yd. Class “B” and 3.04 
cu.yd. Class “A” concrete in abutments and 
caps, 762 lb. structural steel, etc. ; 8.747 mi. 
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road between Ft. Sumner and = Ricardo 


Federal Aid Project ., De Baca Co., 4,738 
cu.yd, Class 1” exeav,, 9,082 cu.yd. Class 
“1” borrow 1526 n crowning and shap 
ing, 10,235 cu.yd. 1 course gravel surfacing 
36.68 cu.yd. cement rubble masonry 8.53 


cu.yd. Class “A” and 16.3 cu.yd. Class “B 
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concrete in spillway, 42 cu.yd. Class "HY 
concrete in headwalls, 25.64 cu.yd. Class 





“hR" concrete in bridge, ete. ; 13.825 mi. road 
between Silver City and Santa Rita, Fed 
eral Aid Project 28, Grant Co. &0,209 
cu.yd, Class .s 11.464 cu.yd. Class 2 
and 10,844 cu.yd. Class “3" excay 9.787 
cu.yd. Class 1” borrow, 15,979 cu.yd. 1 


course crushed stone surfacing 
cement rubble masonry, 42.62 cu.yd. Class 
“A” and 134.7 cu.yd. Class 





‘Rh concrete in 





spillway and box culverts, 108 eucyd. Class 
“B" concrete in headwalls, 4.052 cu.yd. 1 
course cement concrete paver 15.2 
cu.yd. Class “A” and 671.07 e Class 
“bB" concrete in caps and abutme 8, 3 0 
Ib. structural steel, ete.; 15.981 mi. road 


between Willard and Mountainair, Federal 
Aid Project 43, Torrance Co. ! 71 cu.vd 
Class 1 excav., 3,007 cu.vd. Cla 1 borrow 
10.337 mi. crowning and = shaping, 9666 
cu.yd. Class “EB” concrete in headwalls, et« 
L. A. Gillett, state highway engr 


Cal, Merced—Until Dec i3, by P J 
Thurston, clk. Merced Co., grading and 
paving 3.28 mi. Rd. Dist concrete or 
asphalt A. EF Connell, co engr 

Ontario—Until March 1, by W. A. Me 
Lean, deputy minister of publie highways 
Toronto, for grading Provincial Highways 
in townships of Flamboro, Ek Normanby 
Ligremont, Glenelg, Holland, Sullivan 
Arthur, Mildmay, Brant, Greenock, Kinloss 
Toronto, Nelson, Caledon, Mono, Mulner 
Ami nth, Artemesia, Sydenham, Derby, 
West Williams, Bosanquet, McKillop, Tuck 
ersmith. Hullet, Goderick, Bayham, Mosa 
Aldboro, Dunwich, Louth Inisfill, Barris 
Vespra, Oro, Orillia North and South 
Rama, Pittsburg Leeds, Crosby S., Bastard 
Kitley, Klmsley S and N., Ramsey 
Gloucester, Cumberland, Clarence North 
Plantagenet, Alfred, Longueuil, Hawkes 
bury, West and East Huntley, Charlotten 
burg, Osnabruck, Cornwall, Williamsburg, 









Augusta, Elizabethtown, Yonge Escott 
Landsdowne, Leeds, Pittsburg, Fredericks 
burg, Cramahe, Haldimand, Darlington, 


Kast Whitby, Searboro Total cost about 
$15,000,000. G. Hogarth, Parliament Bldgs 
Toronto, city engr 


PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 


*& Massachusetts—State Highway Dept. 
soston, let contract paving 18,555 ft. state 
highway from town line of Westfield to 
Connecticut state line at Granby bitumin- 
ous macadam, to Lane Constr i. oe 
ee St.. Meriden, $100,789 Noted Nov 


N. Y., Long Island City—M. EF. Connolly. 
pres. Queens Boro., received bids Nov. 24. 
regulating and grading sidewalks and gut 
ters in (a) Farrington St. from State St 
to Elbow PL, (b) Ely Ave. from Bway. to 
Bridge St., (c) filling and restoring street 
on Beach Channel Drive along Jamaien 
Bay, from C. Kurth, 37 Brotto Ave., Elm 
hurst, L. L., (a) $1,560, (b) $1,882: Peace 
Bros., 460 Lockwood Ave., (a) $1,872, (b) 
$1,742; Kennedy & Smith. 94 Main St 
Flushing, (a) $1,952, (ec) $14,645; Welsh 
Bros., 14 Queens St., Astoria, (b) $1,527; 
F. E. Jones, 17 Battery PL, New York City, 
(c) $14,950; Waberley ice Co., (c) $15,985 

N. Y., New York—-Park Comrs. received 
bids Nov. 24, (a) repaving with asphaltic 
mastic, walks of Riverside Park, (b) regu 
lating and recovering with new surface ma- 
terial Jasper Oval Playgrounds, from Sicil- 
ian Ahphalt Paving Co., 41 Park Row, (a) 
$13,500; Union Paving Co., Bway. and 112th 
St., (a) $14,780; T. DiRoma, 33 Evelyn P1 
(b) $4,960. Noted Noy. 18 

N. J., Jersey City—Bd. Freeholders Hud- 
son Co. received bids improving Schuyler 
Ave., from Maher & MeNichols, Kearny, 
$173,306 ; Tannarone Bros., Belleville, 
$181,299; Hudson Contg. Co., Jersey City, 
$182,546 Noted Sept. 23. 

*¥N. J., New Brunswick—Middlesex Co 
let contract paving various streets, involv 
ing 12,087 sq.yd. Warrenite bitulithic on 
6 in. conerete foundation, to Standard 
Bitulithie Co. 50 Church St., New York 
City. 


*® Pennsylvania — State Highway Dept., 
Harrisburg, let contract building 25,001 ft. 
of roadway in Greenfield and Northeast 
Twps., Erie Co., to Warren Bros. Co., 142 
Berkeley St., Boston, $254,083 Noted 
Nov. 11. 7 


*Pa., Phila. City let contracts paving 
7th St. from Chew to Medro Sts., involving 
4,864 sq.yd. asphalt and 507 sq.yd. vitr. 
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Streets and Roads (Continucd) 

Annsbury St., from 54th to 6th Sts., 2,800 
sq.yd. asphalt and °¢ sq.yd. vitr., Jasper 
St. from Buckius to Frankford Aves., 4,226 
sq.yd. asphalt and 472 sq.yd. vitr., to Union 









Paving Co., 30th and Lest Sts, $24,678, 
$18,745, and $20,840 respectively Noted 
Novy 11 

Maryland—State Rd. Comn., 601 Garrett 
bldg Baltimore, received bid Nov 16, 


grading and draining 3.04 mi. state high- 


way from Littlh Gunpowder Falls toward 
Aberdeen, Hartford Co Contr. H-26, from 
T. Mullan, 3945 Greenmount Ave., Balti- 
more $16,900 Noted Noy 11 


North Carolina—State Highway Comn 
Raleigl received bids improving (1) 7.63 
mi. road between Wilson-Wayne Co. line 
and Wiggins Mill Federal Aid Project 
127, 18 ft. wide, Wilson Co., involving (a) 
5 acres clearing and grubbing, 22,700 cu 






yd. common excayv., 20,050 cu.yd. topsoil- 
ing, 314 ft. 15-30 in. terra cotta and metal 
pipe and 63 ecu.yd. Class B= concrete: (b) 
220) «cu.yd Class \ concrete, 27.500 Ib 


reinforcing steel, 470 Ib. plates and bolts 
and 510 ft. untreated timber piles, ete 
(2) 61 mi. road between Wilson Twp. line 
and Wilson Nash Co. line, Federal Aid 
Project 117, 18 ft. wide, Wilson Co., (a) 
5 acres clearing and grubbing 20,400 cu.yd 
common excav., 304 ft 15-24 in terra 
cotta pipe, 16,500 cu.yd. topsoiling, 25,000 
cu.yd. overhaul and 28 cu.yd. Class B con- 
crete, (b) 271 cu.yd. Cass A concrete, 24,- 
510 Ib. reinforcing steel, 230 Ib. expansion 
plates and bolts, ete.; (3) 8% mi. road 
between Hornet Creek and city limit of 
Whitakers, Federal Aid Project 73, 18 ft 
wide, Nash Co., (a) 12 acres clearing and 
grubbing, 48.700 cu.yvd. common excay., 22,- 
750 cu.yd topsoiling, 1,298 ft. 15-30 in. met- 
al pipe, 86 cu.yd. Class B concrete, (b) 1,- 
599 cu.vd Class A concrete, 149,590 Ib 
reinforcing steel, 5,340 ft. untreated timber 
piles, 1,210 Ib. expansion plates and_ bolts, 
etc. from J. M. Marrow, Clarksburg, Va, 
(la) $32,448 (2a) $27,364; L. J. Smith 
Constr. Co., Knoxville, Tenn., (la and b) 





$44,988, 2a and b) $40,950; Porter & 
Boyd, Re Bldg... Charlotte, (la and b) 
$49,222, and b) $44,374. (3a and b) 
$151,675 “rawford & Crawford, Nevens, 





3a) .771,*° P. R. Ashby, Raleigh, (3a) 


{ : 
$65,106 

*N. C., Greensboro—Comrs. Guilford Co 
let contract for 21,000 sq.vd. Warrenite- 
bitulithic pavement on 5 in. concrete base, 
to R G. Lassiter, Kenoughton Rd., Norfolk, 
Va 

*N. C., High Point—City let contract for 
7.000 sq.vd. Warrenite-bitulithic pavement 
on 5 in. concrete base, to R. G. Lassiter. 
Kenoughton Rd., Norfolk, Va. 

*s. C.. Walhalla—Comrs. Oconee Co. let 
contract topsoiling 8&8 mi. Seneca-Walhalla 
Rd., to Elliott & Sons, Union. About $45,000. 

*Ga., Chatsworth—Murray Co. let con- 
tract building 6.7 mi. soil surface road be- 
tween here and Whitfield-Murray Co. line, 


to Hagedorn Constr. Co., Commerce About 
$75,000 


*Lousiana—State Highway Dept., New 
Orleans, let contract building 10.43) mi. 
Hammond-Baton Rouge Highway, gravel, 
Livingston Parish, to Peterman & Lousta- 
lot, Franklin, $125,714 

*xLa., New Orleans—C ity let contract pav- 
ing Audubon St. from Zimple St. to St 
Charles Ave., bitulithic, to Craven & Lang, 
1015 Hibernia Bank Bldg... $28,623: build- 
ing subsurface drains. to A. P. Boh, 4148 
Banks St., $49,106 

*0O., Dayton—Montgomery Co. let con- 
tract paving 1.7 mi. Troy Pike from Van- 
dalia southward, 20 ft wide, involving 
206,000 sq.yd. concrete on concrete base, to 
©. Hoolihan, South Main St., $90,881 


* Michigan—State Highway Dept. Lans- 
ing, let contract grading, draining and sur- 
facing 4.465 mi. State Trunk Line Rd. 55-1, 
16 ft. wide, Missaukee Co., to G. Davenport, 
Pioneer, $29,484 Noted Nov. 4 under 
“Lake City.” 

*Michigan—State Highway Dept., Lan- 
sing, let contract improving 1.366 mi. State 
Trunk Line Rd. 10-32, Sect. B, involving 
72.1 stations fine grading and 16.029 sq 
yd. bituminous concrete Wearing course, to 
Oakland Co. Rd. Comrs., Pontiac, $39,658. 


*Michigan—State Highway Dept.. Lans- 
ing, let contract grading, draining and sur- 
facing 3.575 mi. State Trunk Line Rd. 20-1, 
6 ft. wide, Osceola Co. involving 18.951 cu 
vd. earth excav., 33,491 sq.yd. gravel sur- 
facing, etc., to T. H. Duvall, McBain, $33,- 
313. Noted Oct. 21. 

*Ill., Glenellyn — Bd. Local Impvts. let 
contract paving Forest and Penn Aves., 
Park Blvd. and Oak St., rein.-con., to E. M. 
Schefion, Elgin, $67,609. 


*Minn., Luverne—City let contract for 
150,000 sy.yd. concrete pavement on 6 in. 
base, to Hanlon & Okes, 338 Lumber Exch. 
Bidg., Minneapolis, $3.08 per sq.yd. 

*Minn., Morris—Stevens Co. let contract 
graveling 17 mi. Federal Aid Project 127, 
to Dobbelmann & Rasmussen, 4232 Colfax 
Ave., S., Minneapolis, $72,351. 


*South Dakota—-State Highway Comn., 
Pierre, let contract grading and draining 
2.09 mi. Chamberlain-Presho Rd., Federal 
Aid Project 49, Sect. A, 36 ft. wide, Lyman 
Co., and 3.15 mi. Presho-Winner Rd., Fed- 

27 36 ft. wide, Lyman 












eral Aid Project 27 . 
and Tripp Counties, to R. P. England, 
Murdo, $32,903 and $39,471 respectively. 

*N. D., Cooperstown-—-Comrs. Griggs Co. 
let contract grading 8&8 mi, Federal Aid 
Projects 17-A, 50 and 99, to Stanley Bros., 
Grand Forks, $29,523 

* Montana — State Highway Dept., 
Helena, let contract graveling 3 mi. Federal 
Aid Project 134, 24 ft. wide, Sweet Grass 
Co., to A. Carlson, Columbus, $35,080 

Tex., Bay City—Matagorda Co. received 
bids Nov. 138, improving 7.31 mi. Highway 
12-A, (a) surfacing road with shell and 
building rein.-con. culverts, involving 33,169 
cu.yd. earth borrow and 4,121 cu.yd. ditch- 
ing, (b) furnishing 13,720 cu.yd. sheJl, from 
Starkey, Smith & James, Houston, (a) $33,- 
883; Billingsley & Ryman, Matagorda, (a) 
and (b) $63,443; Haden & Austin, 727 
Kress Bldg., Houston, (a) and (b) $64,526 
Noted Oct. 28. 

Tex., Boston—Bowie Co. received only 
bid grading, surfacing and draining 405 
mi. Highway 8 from Maud south to Sulphur 
River, 12 ft. wide, also grading, surfacing 
and building rein.-con. and steel bridges 
and culverts on 12.3 mi. Maud-Redwater 
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Rd., 12 ft. wide, from Smith Bros., ( 
ett, $63,325 and $203,564 respect 
Noted Nov. 4, 


*Tex., Cleburne-—Johnson Co. let 
tract grading, surfacing and draining 
Glen Rose Rd., 16 ft. wide, to Allhar 
Davis, Wills Point, $68,900; 16 mi. Gy 
view Rd, 16 ft. wide, to O'Connor & G 
son, Campbell House, Dailas, $160,2; 


*Tex., Cleburne—Johnson Co. let 
tracts grading, gravel surfacing and «; 
ing 8 mi. Godly and Cresson Rds., ‘ 
wide, also 20 mi. Cleburne-Dallas Hig} 
20 ft. wide, to F. S. Harris Constr 
Ft. Worth, $64,371 and $157,547 respect 


*Tex., Cleburne—Johnson Co. let 
tract grading, surfacing and building 
crete culverts on 8 mi. Weatherford 
16 ft. wide, to F. H. Harris Constr 
Ft. Worth, $64,000, 


*Tex., Dallas—City let contract pay 
blocks 10th St. from Polk St. to Jeffer 
Ave 30 ft. wide, asphalt on concrete | 
to Bitulithic Co., Praetorian 1 
$30,713; 9th St. from Willomet to B 
Sts., 30 ft. wide, asphalt on concrete | 
to Uvalde Paving Co., 1001 Main 


$66,092. 


*xTex., Ft. Worth—Tarrant Co. let « 
tract grading, surfacing and draining 
mi. Arlington-Grapevine 26 1. ww 
to T. A. Griffin, Seevers St., Dallas, $88 





*Tex., Fredericksburg—dGillespie Co 
contract grading, scarifying, surfacing 
building rein.-con. bridges and culvert 
9.99 mi. Highway 9 from here south 
Kendall Co. line, 16 ft wide, to BS 
Davison, 1110 Harold Ave., Houston, $6s 
241: ineluding 10% for engineering and 
contingencies Noted Nov 








INSPECTION SHED—NEW YORK, N. Y. 


_ Bids were received by Transit Constr. Comn., Nov. 19th, for constructing inspec- 
tion shed at 180th St. yards, from (A) S. S. Jones Constr. Corp., 473 West 158th St 


(B) Nugent Constr. Corp., 505 5th Ave.; 


81 East 12 
King, 81 I 


5th St., $425,172; (F) D.C 
bast 125th St., $475,453; (H) J 






2,300 cu.yd. excavation, earth, except for sewers, including disposal $ 


250 cu yd earth fill and top soil, sec. No. 224 

5 cu_yd. excavation, rock, including disposal 

1,500 cu.yd. structural concrete work (a) foundations 
1,000 cu.yd. structural concrete work (b) floors 

1,200 cu.yd. structural concrete work (c) reinforced 
500 sq.yd. tooling 


4,600 cu.yd. protective concrete masonry, outside of waterproof 


2,000 cu.yd. brick masonry, except brick chimney 


Brick chimney complete (c) boiler house (lump sum) 


10 cu.yd. hollow tile, masonry 
5 cu.yd. broken stone, other than in concrete 
6,000 sq.ft. slag, or gravel roof 
650 sq.yd. waterproofing, without fabric 
150 sq.yd. waterproofing, 3-ply 
9,700 sq.yd. waterproofing, 5-ply 
1 ton steel, miscellaneous shapes 
70 ton steel rods and bars in concrete 
1 ton miscellaneous iron castings 
40 trees, furnished and planted 
140 hedges, Cal. Privet, furnished and planted 
100 sq.yd. plastering, flat. surf. brick or H.T 
10 sq.yd. plastering, flat surf., concrete e 
100 sq.yd. plastering, flat surf. metal lath 
6,800 sq.ft. concrete work (a), 3}-in. slab. 
5,000 sq.ft. concrete work (b) 4-in. slab 
115 sq.ft. concrete work, 6-in. slab . 
2,500 cu.yd. cinder fill 
1,400 lin ft. terra cotta coping, 12-in. walls 
700 lin ft. terra cotta coping, 16-in. walls 
50 sq.yd. metal lath, without furring 
50 sq.yd. metal lath, with furring 
Doors, other than kalamien 

10 sq.ft., type D... 

80 sq ft., type E..... 

40 sq.ft.. type F...... 

230 sq.ft., type H... 

1,500 sq.ft., type N... 
Doors, Kalamien: 

400 sq ft., type J.... 

80 sq.ft., type K...... 

40 sqft., type L..... 

50 sq.ft., type M..... 

50 sq.ft., type UU 

230 sq.ft. windows, double hung 

250 sq.ft. windows, hinged 
Additional hardware 

3 checks. . Svkdeues 

12 swing door stops 

14 rubber cover, chains 

3 push plates 

3 door pulls 

3 pair kick plates 

380 lin ft. railings, pipe 

12 linft. steel ladders 
Rough plumbing comp. (lump sum) 
Plumbing fixtures: 

15 water closet bowls 

42 lavatories 

12 urinals 


(C) Bainbridge Constr Co., Inc., 52 Vander 
bilt Ave.; (D) M. F. Kelly Co., Inc., 33 Old B'way.; 


$418,889; (EE) G. Colon & Co 


Serber, 252 West 46th St., $445,311; (G) A. W 
Schlesinger, Inc., 259 West 30th St., $477.- 
797; (1) Rogers & Hagerty, 103 East 125th 
& 216th St., $497,246. The unit bids of the 


St., $485,899; (J) Thomas lwyer, B'’way 
lowest 3 bidders were as follows: 


\ B ( 
2.01 $4.00 $3 50 
1.15 5.00 3 50 
2 01 15.00 20 00 
20.77 29.97 22 00 
14 64 18.05 20 00 
23.49 30 00 30 00 
1 45 4 00 3 00 
9 81 32.11 35 00 
35 27 32 76 38 00 
2,772.00 2,260.00 4,000 00 
32.41 45. 50 60 00 
4 89 7.14 10 00 
2! 06 20 
58 53 80 
1.31 1.07 2.00 
1.50 1.60 1.50 
226 80 220 00 250 09 
151 80 146.00 200 00 
504.00 300 00 300 00 
2 30 12.00 20 00 
58 1 07 12 00 
‘0 1.54 3 00 
‘a2 1.90 3.50 
1 39 1 80 3 50 
44 54 65 
44 68 80 
54 80 1 00 
| 1.78 3 50 
67 71 110 
1.27 98 1 60 
69 1.00 2 00 
86 4 00 3 00 
3.15 4.05 3 50 
5 04 4 62 4 50 
4 4) 4.76 3 50 
3 46 2.62 3.00 
3 78 4.38 5.00 
5.23 4.76 6.50 
3.15 3.57 9 00 
4.72 3.57 6. 50 
4.09 3.45 5 50 
6.30 6.00 4.50 
3.78 3.51 3. 50 
4 09 3.00 2.50 
17.01 15.00 20 00 
5.04 4.00 10.00 
5 04 3.00 7.00 
2.52 7.00 6 00 
5.04 6.00 5.00 
12.60 18.00 20. 04 
3.59 4 00 3.50 
4.16 2.00 4.00 
4,152.00 6,500.00 8,000 . 00 
143.64 133.00 120.00 
102.06 72.00 85.00 
102.32 107.00 95.00 





a 
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December 2, 1920 


ENGINEERING 


1 slop RAE Re sa vale dag ba nie DG PLAS OK & CO Ce EU Re eek cee 158 76 148 00 140 00 
5 floor drains os ea VGir wees eee Teese 6 30 25 00 25 00 
550 sq.ft. structural slate, pipe chamber part.................. 1.58 1.45 2 50 
250 eaft. structural slate, stall part... 20... ccc eccceees 1 57 | 66 2 50 
50 sq.ft. structural slate, floor slabs 3 78 1 45 3 00 
160 lin-ft. structural slate, curved corners and angles 3 78 1 90 5 00 
1,500 Ib. miscellaneous steel shapes support, slate 25 20 30 
4c¢.-i, strainers, drain pipe 2 30 30 00 35 00 
4 ¢-i. strainers, cesspools 5 75 30 00 50 00 
Electric conduits 
KS 2  EPeeeeeeeer eee eere eee ere ee rirer errr rere eres 44 33 50 
2,800 lin.ft., 1 in 50 36 00 
500 lin-ft., 1} in.. 1 26 53 90 
550 lin. ft., 2 in 2 52 71 1 10 
350 lin.ft., 2} in. 315 1 02 1 60 
20 lin.ft., 3 in 3 78 22 2 10 
275 lin.ft., 3} in 5 04 1 58 4 20 
645 ¢.-i. outlet boxes 1 89 2 60 3 00 
20 ¢.-i. pull boxes, 6x6x6 in 8 82 8 70 12.00 
20 ¢.-i. pull boxes, 6x6x4 in 7 56 7 70 10 00 
Ic.-i. pull box, 12x6x4 in 10 08 12.95 25 00 
le.-i. pull box, 8x6x4 in 8 82 11 90 20 00 
2 steel panel board boxes, 25x36x6 in 50 40 32 00 85 00 
2 steel panel board boxes, 45x29x6 in 56 70 45 00 100 00 
2 steel panel board boxes, 53x27x6 in 63 00 45 00 135 00 
Stairways, including landings, stairway ““T’’ (lump sum) 546 25 884 00 900 00 
Stairways, including landings, stairway ‘‘U"’ (lump sum) 1,578 15 1,318 00 2,300 00 
Stairways, including landings, stairway ‘“V" (lump sum) 1,578 15 1.415 00 2,500 00 
500 Ib. foor construction, checker steel plate 41 20 40 
60,000 sq.ft. concrete cinder work, I-in. cement floor finish 15 13 15 
2,800 lin.ft. concrete and cinder work, cement coping 22 25 65 
220 cu.ft. concrete and cinder work, concrete curbs, skylight 70 1 20 1 50 
3,500 cu.ft. concrete and cinder work, concrete roof gutters 63 57 1 00 
60,000 sq.ft. roofing tile, interlocking 59 56 50 
18,000 sq.ft. roofing tile, flat ol 57 50 
1,400 sq.ft. copper flashing 1 07 77 80 
150 lin.ft. leaders, 3-in. corr. g.i 1 39 1 78 1 50 
1,300 lin.ft. leaders, 41n. wa 1 39 4.75 3 00 
280 lin.ft. leaders, 4-in. ¢.-1, 1 39 400 2 50 
90 lin.ft. saddles, ¢.-i 174 6 60 3 00 
20 lin.ft. saddles, steel. ..... 1 66 7 20 3.50 
27,000 sq.ft. painting, plaster, brick and concrete 075 12 12 
27,000 sq.ft. windows, steel sash, with pivoted panels 1 40 1.35 1 20 
13 skylights, type “C"’ : 68 04 708 00 250 00 
5 skylights, type “D”" 120 96 150 00 1,100 00 
Water connections (lump sum), any size 579 60 1,000 00 500 00 
50 lin.ft. narrow gauge track 2 30 8 33 7 00 
7 bumping posts. 517.50 500 00 700 00 
350 lin.ft. standard gauge track. 2 30 8 00 4 00 
2 coal hatches 11 50 100 00 65 00 
Extended totals $358,565 $398,017 $414.17 


Streets and Roads (Continued) 

*Tex., San Marcos—Hays Co. will grade, 
surface and grade 17.05 mi. Austin-Fred- 
ericksburg Rd., 12 ft. wide, cost $64,154; 
including 10% for engineering and _ con- 
tingencies. Work will be cone by day labor 
under supervision of J. R. Wilhelm, co 
judge. Noted Nov. 18. 

Tex., Sherman—Grayson Co. received 
bids grading, surfacing and draining 7.37 
mi. Jefferson Highway 11, from Womack 
Constr. Co., Sherman, $68,087; Mineral 
Springs Constr. Co., Mineral Springs, $70,- 
606: J. Houchins, 2608 Cedar Springs St., 
Dallas St.. Dallas, $77,347; material fur- 
nished by county, to cost $28,299. Work 
involves 6.43 acres clearing and grubbing. 
44,195 cu.yd. borrow and 9,657 cu.yd. earth 
excav., 11,791 cu.yd. gravel surfacing, 36,- 
622 Ib. reinforcing and 23,500 Ib. structural 
steel, 487.6 cu.yd. 1:2:4, 40.4 cu.yd. 1:24:5 
and 4.9 cu.yd. 1:3:6 concrete. 

*Wash., Seattle—City let contract pav- 
ing, grading and curbing Seattle Blvd., et 
al., involving 10,270 sq.yd. brick block on 
6 in. base, 10,760 sq yd. 8 in. concrete, 3,250 
lin.ft. armor concrete curbing, 6,500 lin. ft 
special conerete curbing and 65,000 cu.yd. 
earth excav., to F. McLellan, 1720 16th 
Ave., $176,888. Nofed Nov. 11. 

Ore., Forest Grove—City let contract 
paving various. streets, involving 4,257 
sq.yd. Warrenite bitulithic on 4 in. crushed 
rock foundation, to Warren Constr. Co., 
Journal Bldg., Portland. 

*Ore., Pendleton—City let contract pav- 
ing various streets, involving 10,982 sq.yd. 
Warrenite bitulithic on 34 in. gravel foun- 
dation, to Warren Constr. Co., Journal 
Bidg., Portland. 

Cal., Brawley—City received bids Nov. 
15, improving 8th and H Sts. and various 
alleys, from G. W. Cushing, Richmond, in- 
volving 213,000 sq.ft 6 in. cemeng concrete 
pavements, at $0.36 per sq.ft., 8.800 sq.ft. 
sidewalks, $0.25, 6,500 lin.ft. Class “A” 
curbing, $0.75. G. R. Wade, city engr. _ 

*Cal., Fresno—City let contract improv- 
ing Van Ness Blvd. between University and 
Terrace Aves., to Thompson Bros., 1514 H. 
St., $60,810. 

*Cal, Los Angeles—-Bd. Pub. Wks. let 
contract improving Normandie Ave., to G. 
R. Curtis, 2440 East 26th St., $24,700. 

*Cal., Los Angeles—City let contract im- 
proving and building sewers in Crown Hill 
and Columbia Aves., 2nd, 3rd, 6th and 
Witmer Sts, to Fairchild-Gilmore-Wilton 
Co., 396 Pacific Electric Bldg., $58,855. 

*Cal., San Diego—Common Council let 
contract paving Lytton and Voltaire Sts. 


and Chatsworth and Catalina Blvds., to 
Fairchild-Gilmore -Wilton Co, 25 14th St., 
$98,684. Noted Nov. 25 

x Ont., Toronto—City let contract build 
ing bitulithic pavements on 2 streets, to 
Warren Bituminous Paving Co., MeKinnon 
Bidg., $20,278; asphalt on 1. street, to 
Constr. & Paving Co. Ltd., Confederaton 
Life Bldg., $4,389 


Railways 
PROPOSED WORK 


Massachusetts—Commenwealth of Massa 
chusetts, Mental Disease Comn., State 
House, Boston, plans to build spur railroad 
track in Westboro, from New York, New 
Haven and Hartford R.R. at Talbot Sta. to 
power house of State hospital. About $50,- 
ooo 


Florida — See “Industrial Works” under 
Hastings 

Quebec—Quebec & Chibongaman Ry. Co., 
Chicoutimi, receives bids in April building 
120 mi. rajlway from St. Felicien to Chi- 
coutimi, 130 mi. from Chicoutimi to Quebec, 
and 150 mi. from St. Felicien to Chibouga- 
man. About $20,000,000. J. F. Grenon, ch. 
engr. 

BIDS DESIRED 


New York—Until Dec. 10, by Pub. Serv. 
Comn., 49 Lafayette St., New York City, for 
special work on track crossings in Livonia 
Ave. Yards, Brooklyn. About $68,000. For- 
mer bids rejected Noted Sept. 23 


Excavation and Dredging 
PROPOSED WORK 


Fla., Port Tampa—Dredging—Atlantic 
Coast Line Ry. Co., Atlantic Coast Line 
Bldg., Wilmington, N. C.,. plans to dredge 
channel, here, (244 ft.) to depth of 27 ft., 
involving 50,000 cu.yd. rock and 37,120 cu. 
yd. earth excav. J. E. Willoughby, ch. engr. 

Fla., Tampa—Dredging—W. C. Clarkson 
plans to dredge slip, 1,450 ft. long, 200 ft 
wide, and 16 ft. deep. involving 320,000 
cu.yd. excav. About $75,000. Engineer not 
selected. 


Iil., Mliopolis—Drainage—Drainage Comrs. 
D. D. 1 rejected bids received Nov. 6, im- 
proving D. D. 1, Sangamon Co. a wee 
Dapper, Taylorville, engr. Noted Oct. 28. 

Tl., Vandalia — Excavation — Kaskaskia 
River Drainage Comrs. plans to straighten 
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50 mi. Kaskaskia River About $2,000,000 
J. V. Waddell, ch. engr 

Wis., Burnett—Drainage—FE. Pfaff. aud 
Dodge Co (Juneau), receives bids in) win 
ter, building Burnett Farm 1.1) 1, tinvely 


ing 37,000 ft drain tile About $15,000 
L. S. Keeley, Mayville, engr Noted Nov. 4 
Wis., Wisconsin Rapids—litch——-Farm 


Drainage Rd. plans to build 12.75 mi. open 
ditch, in Wood Co involving 13.200 ft. & 
12 in tile, ete About $55,000 \ ke 


Bean, Vesper, secy 


Ss. D.. Armour—Drain-—Comr Douglas 
Co. regjected bids received Sept. 1 buildings 
Voss Drainage System, involving 15.700 eu 
vd. excay Western Eng. Co, Yankton, 
engrs Noted Aug. 19 


BIDS DESIRED 





Ja., Creston—Ditch— Until Dee. & by B 
M. Breed, aud. Union Co., building county 
ditch, involving 177.999 cu.yd. exeay 10 
S75 lin.ft. 6-12 in. tile ete About $50,000 
G. A. Perry, Creston, engr 

la., Jefferson Drainage Until Dec 7 
by G \. Coburn, aud. Greene Co build 
ing D. DPD. 147, involving 69,480 ft. 6-30 ir 
tile; D. D. 146, 35,230 ft. 6-28 in. tile 
D238, 7.700 ft. 36-38 1. tile I) |) 
155, 13,420 ft. 6-20 in. tile; D. D. 134, 13,930 
ft. 6-22 in. tile S. J. Melson, engr 

Ta Wapello—- Drainage Until Dee. 20 
by F. G. Wright, aud. Louisa Co., building 
I), 1 22. to inelude 5 mi. ditches and in 
volved 71,000 cucyd. exeav. about $23,000 
V. KE. Thompson, Wapello, Engr Noted 


PRICES AND CONTRACTS AWARDED 
(*# Indicates award of contract) 


*xla.. Emmetsburg—!rainage—Palo Alto 
Co. let) contract improving DD 123, to 
Berkler & MeNulty. Emmetsburg, at $0.20 
per cu.yd Noted Nov 25 


kla., Logan—Drainage— Harrison Co. let 
contract building Cut-Off D. D.. involving 
45,000 cu.yd. excay to J. Young, Modale 
$0.37 per cu.yd 

kxla., Nevada—Drainage—Story Co. let 
contract building Washington Twp. Drain 
age Ditch 79, involving 13,066 cu.yd. excav 
to C. BE. Elzy, Nevada, $0.44 per cu.yd. 

wla.. Spirit Lake Drainage Comrs 
Emmett and Dickinson Counties let con 
tract building D. D. 3, to Graettinger Tile 
Wks., Graettinger Noted Sept. 16 

wla.. West Union—Drainage—Fayette 
Co. let contract building DD-1, involving 
82.325 lin.ft. 5-38 in. tile. to Paine & Gjel- 
lefald, Algona About $78,000 


_%&Minn., New Ulm-—Ditch—Brown and 
Cottonwood Counties, let contract building 
Judicial Ditch 7, involving 44,975 ft. 6-28 
in. tile, 6,318 ft. 10-18 in. sewer pipe. 140 
Ib. 8 in. headwalls, ete., to New Ulm Drain 
age Constr. Co.. New Ulm, $66,312 

*S. D, Armour—Drain—Comrs. Douglas 
Co. let contract building Garden Valley 
Drainage System, involving 246,000 cu.yd 
excav. and Mud Lake Drainage System, 
182,000 cu yd. excav., to Northern Minne- 
sota Drainage Co., Litchfield, $.25 per cu 
vd Noted Aug. 19 


Industrial Works 


PROPOSED WORK 


Mass., Boston—T. L. Harkins Machine 
Co., 44-54 Farnsworth St., plans to build 2 
story, 50 x 100 ft. rein.-con. plant, on Cam- 
bridge St Cost between $50,000 and $60.- 
000 Architect not selected. 


Mass., East Walpole—Bird & Son. Inc., 
plan to build 1 story, 50 x 200 ft. addition 
to plant, concrete, brick and steel, rein.-con 
flooring, concrete foundation Cc. T. Main, 
201 Devonshire St., Boston, engr 


Mass., New Bedford — New Bedford 
Shuttle Co., 24 Elm St., plans to build 3 
story, 60 x 160 ft. addition to plant, con- 
crete, brick and steel, rein.-con. flooring, 
concrete foundation, on tochdale Ave 
Leary & Walker, 307 Times Bldg., archts 


Mass., Shirley—Commonwealth of Mass- 
achusetts, 36 State House, Boston, having 
plans prepared by Densmore & LeClear, 
archts., 88 Broad St., Boston, for 1 and 2 
story, 35 x 140 ft. concrete, brick and steel 
laundry and kitchen building, rein.-con 
flooring, concrete foundation, at State 
School, here. 


R. L., Pawtucket—Hope Webbing Co., 1005 
Main St., plans to build 5 story, 80 x 198 
ft. concrete and brick addition to plant, 
also 1 story, 20 x 30 ft. boiler, house. About 
$300,000 Perry & Whirvle, Hospital Trust 
Bidg., Providence, engrs 
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Industrial Works (Continued) 


N. ¥., Geneva—City Council appropriated 
355,000 for new buildings at Experimental 








N. Y¥, New York—Figcce & Hutwelker 
627 West 40th St.. having plans prepared 
by Henshein & McLaren, archts., 37 West 
Van Buren Ave., Chicago, for tank house 
About $500,000 

Pa., Lewistown—Penasylvania Wire 
Mass Co., Pennsylvania Bidg.. Phila.. hav- 
ing plans prepared by F. A. Hayes, ‘archt., 
Pennsylvania Bldg., Phila., for 1 story, 175 
x 600 ft., concrete and brick plant, here 

Pa., Reading—W. G. Hoilis Candy Mfg 
Co, c/o F. Muhlenberg, archt Flanders 
Bidg., Phila.. having plans prepared for 4 
story, 20 x 80 ft., brick factory, on Plum 


and Franklin Sts. 

Va., Richmond—C. G. Mercer and R Cc 
Sutton, 218 North 9th St., plan to build 
3 storv, 40 x 50 x 150 ft garage, at 608- 


610 Kast Grace St Private 


plans 


N. C., Canton—Champion Fiber Co 
to build and equip 140 x 410 ft. paper mill 
and 92 x 400 ft board mill, rein.-con., brick 
and steel About $750,000 and $650,000 
respectively 


About $40,000 


plans 


La., New Orleans—G. FB. Matthews & Son, 


412 South Front St., having plans prepared 
by M. H. Goldstein, archt., 305 DBaronne 
St.. for factory and warehouse, on Cortez 
Telemachus and Scott Sts About $250,000 
Noted Nov 1 


O., Cleveland— Continental Grocery Stores, 


Union Uldg., plan to build story, rein 
con brick and steel warehouse rein.-con 
flooring, brick and conerete foundation 
About $75,000 lL. M. Ridenour, pres. Pri 
Vate plans 

O., Cleveland—Natl. Carpet & Rug Mfg 
Co., 1971 West 50th St having plans pre 
pared by Whitworth & Johnson, archts 
412 Engrs. Bldg., for 2 story, 40 x 123 ft.. 
brick and steel factory, brick foundation 
on Lorain Ave About $50,000 





0., Cleveland—Telling-Belle-Vernon Co 
c/o W. EF. Telling, 3825 Cedar Ave., plans 
to alter dairy plant, rein -con., brick and 
steel, rein.-con flooring, on Eagle Ave. 
About $100,000 Christian-Schwarzenberg 


& Gaede, 1900 Kuclid Ave archts. and 


engrs 
Superior 
Bider & 
Bldg., for 
and con 
concrete 


Cleveland—W. S. Tyler Co., 
Ave., had plans prepared by G. S 
Co.. archts. and engrs., Century 

{ story, 60 x 260 ft.. brick, steel 
crete factory addition, brick and 


0., 


foundation About $250,000 

Ind., Ft. Wayne—Ft. Wayne Union Stock 
Yard, Ine... purchased 35 acre site east of 
here, and plans to build stock yard About 
$200,000 Address F —D Gibson, genl 
mer 

Ind, Indiana Harbor—Lampagraph Co 
Rialto Theatre Bldg. St. Louis, Mo., plans 
to build factory, here About $200,000 
G M Dobson pres Architect not se- 
lected 

Ind., Indianapolis—M L. Carr. archt., 
Indianapolis, opens bids about April 1, 
building 2 story, 95 x 150 ft. slaughter 
house, brick, on bank of White River. for 
F. D Gardner & Co., 221 Mast Maryland St 


About 


Ind., Lafayvette—Chambertain Ice 
Co. 5th and Alabama Sts.. having plans 
prepared by Riedel & Zink, archts., Lafay- 
ette, for 2 story, 60 x 120 ft., rein.-con.. 
brick and steel factory. rein.-con. flooring 
on 5th St About $100,000 


Ind., 
having 
archts., 
printing 
rein.-con 


Ind., Linton 


$100,000 


Cream 


Printing Co 
Zink, 
100 ft 


steel, 


Lafayette—Lafavette 
plans prepared by Riebel & 
Lafavette, for 3 story, 80 x 
plant. rein.-con brick and 
flooring About $150,000 


City having plans prepared 
by Shrouds, Stoner Co., archts Tribune 
Bldg., Terre Haute, for 1 story. 75 x 100 ft., 
light plant, rein.-con., brick and steel, rein.- 
con. flooring. About $100,000 


Ind., Richmond—W. Stevens, 
opens bids about Dec. 15, 
75 x 85 ft. light plant, concrete, brick and 
steel, rein.-con. flooring. About $175,000 
J.D. Lyon, 2513 Union Central Bldg., Cin- 
cinnati, O., engr 


city clk.. 
building 1 story, 


Ind., Valparaiso—Pioneer Truck Co. hav- 
ing plans prepared by Ronneberg, Pierce & 
Hauber, archts., 10 Soutn La Salle St., 
Chicaeo, for 1 story. 300 x 600 ft., con- 
crete, brick and _ steel factory, concrete 
foundation. Noted Aug. 26 


About $500,000 


ENGINEERING NEWS-RECORD 


Mich., Detroit—Anchor Bldg. Co., c/o F. 
J. Winter, archt., 2331 Dime Bank Bldg., 
having plans prepared for 2 story, 50 x 100 
ft. paint shop, brick and steel, brick foun- 
dation, on West Grand _ Bivd About 
$50,000 


lil., Chicago—Great Western Laundry, 
2125 West Madison St., opens bids about 
Dec. 20, building 3 story, 95 x 170 ft., rein 


econ. and brick laundry, concrete founda- 
tion. About $225,000 A. L. Himelblaw, 
179 West Washington St., archt Noted 
Jan. 1 

I., Chicago——A. S. Alshuler, archt., 28 
Kast Jackson St., opens bids in January, 
building 2 story, 100 x 180 ft., rein.-con. 
and brick factory, concrete foundation, on 
42d and Ogden Sts., for Turner Mfg. Co., 
1444 South Sangamon St About $200,000 

Hl., Fairfield—Sexton Mfg. Co. having 
plans prepared for 2 story, 100 x 107 ft. 
brick, machine shop. About $40,000 WE 
Felix, archt 


Wis., Hartford—Hartford Tool & Machine 


Co. plans to build 2 story, 60 x 150 ft. 
brick, rein.-con. and steel machine shop, 
rein.-con flooring, brick foundation. on 
Main St About $75,000 FE. Jordan, mgr 
Architect not selected 

Wis., Kenosha—Kenosha Ice Cream Co 
493 Elizabeth St., having plans prepared 
by C. Augustine, archt., Kenosha, for 2 
story, 46 x 75 ft., concrete and brick fac- 


tory, rein.-con. flooring, founda 


tion, on Grand Ave 


concrete 


Wis., Kewaunee—W isconsin Shipbuilding 
& Navigation Co. plans to construct several 
1 story buildings About $200,000, .. 
Barber, 345 35th St.. Milwaukee, interested 
Probably private plans 

Wis.. La Crosse—-Mathews Mfg. Co., c/o 
W Mathews, Rocky River, O., plans to 
build 2 story, 125 x 300 ft., steel and frame 
factory, here. About $100,000 Private 
plans. 

Wis., Milwaukee—See “Buildings.” 

Wis., Peshtigo—Oconto Serv. Co. plans 
to build addition to power house. “te A. 


Pamperin, Mead & Seastone, Madi- 


son, engrs 


pres 


Hand Knit Hosiery Co., 
build 2-4. story, 


Wis., Sheboygan 
14 Huron St., plans to 


60 x 250 ft.. brick, rein.-con. and steel fac- 
tory, brick foundation, on 14th St About 
$100.000. HH, Chesebro, pres. Architect not 


selected 


Wis., Stevens Point—Farmers Tractor 
Corp., 80 State St., Oshkosh, plans to build 
4 story, brick, rein.-con. and steel factory, 
brick foundation, on Patch St., here. About 
$150,000 J Mainland, pres. Architect 
not selected 


Wis., Watertown—Badger Concrete Mixer 
Co., 221 Grand Ave., Milwaukee, plans to 
build 1 story, 80 x 200 ft.. brick and steel 
factory, rein.-con. flooring, concrete foun- 
dation, here Architect and enginecr not 
selected 


Ia., Ft. Madison—Hinde 
plans to build paper mill 


& Dauche Co. 
About $100,000 


Minn., Minneapolis—TL. C. 
Investment Co., 226 Marquette Ave... re- 
ceives bids about Dec. 20, building 2 story, 
100 x 100 ft. rein -con. and brick garage 
on Nicollet Ave. and 19th St About $50, 
000 S. J. Bowler, 617 Phoenix Bldg., 
archt 


Apt, pres. Apt. 


Minn., Minneapolis—State 3d. Control, 
Capitol Ridg.. St. Paul, plans to. build 
mines experiment station, at State Univer- 
sity, here, 2 or 3 story, rein.-con. and brick. 
About $250,000. C. H. Johnston, 715 Capi- 
tol Rank Bidg., St. Paul, archt. 


Mo., Kansas City—Whito Co., East 79th 
St. and St. Clair Ave., had plans prepared 
by Watson Eng. Co., archts. and enegrs., 
Hippidrome Bldg., Cleveland, for 3. story, 
120 x 144 ft. auto service station, rein.-con., 
brick and_ steel. rein.-con. flooring, brick 
and concrete foundation, on 28th and War- 
wick Sts. About $250,000. 


Ark... Springdale—Welch Grape Juice 
Co. plans to build factory About $500.- 
000. Architect not selected. 

Tex., Dallas—Oliver Chilled Plow Wks.. 


811-13 Elm St., having plans prepared and 
receives bids in January, building 10 story, 
142 x 200 ft., brick, rein.-con. and steel 
factory and office, rein.-con. flooring, con- 
crete foundation, on Market, Collin and Jef- 


ferson Sts. About $600,000. Lang & 
Witchell, Amer. Exch. Natl. Rank Blidg., 
archts. 
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Tex., Dallas—Undertakers Co-oper 
Casket Mfg. Co. plans to build fa 
About $300,000. C. F. Weiland, 517 N 
Ervay St., organizer. 
Okla., Picher—Lead & Zine Co. pla: 
build rein.-con warehouse, rein.-con. f! 
ing. About $100,000. J. MeNichols, 
Private plans E 
Wash., Tacoma—City plans to constr ; 
2 story, 100 x 200 ft., warehouse, su; . 
and shop building, rein.-con., rein.-con. f| P 
ing. About $75,000. F 
Cal, Los Angeles—Coast Envelope (| 
Higgins Bldg., plans to construct 2 st 
140 x 160 ft. rein.-con., Class “A” constr 
tion factory on Sante Fe Ave. and J, 
St 
Que., Montreal—Canadian Welding ¢ 


Amherst St. 
plant on St 


near Ontario St., plans to } 
Timothee St. About $60,0 


Que., Montreal East——-Dominion Carri 
Co., Marien Ave., plans to build 4. stor 
brick and steel addition to plant her 
About $50,000, F. Arthur, mer. 


BIDS DESIRED 


Mass., Worcester—A. F. Gray, archt 
State St., Boston, receiving bids building 
Story, 87 x 123 ft. concrete brick and st: 
varage, rein.-con. flooring. concrete found 
tion, on Murray Ave. and Wellington St 
for Conroy Motor Co About $100,000 
Noted Novy. 4 


N. J,. Ridgefield 
Wills, Ine., arechts. and enegrs., 
Ave., Brooklyn, building 
Story, 100 x 500 ft.. rein.-con. and steel 
factory, rein.-con. flooring. concrete found 
tion, on Grand Ave. and Hall St., here, for 
Continental Paper Box Co 122 Washi 
ton St., Brooklyn About $250,000 Noted 
Novy 1S 


Pa., Bethayres—C. B 
Chestnut St., Phila., 
ing 1 story, 150 x 
brick factory, here 
held. 


Pa., West Brownsville—Until Dec. 9, by 
J. R. Herbertson, building 2 story, 84 x 123 
ft., brick and concrete garage. About $80.- 


Until Dec. 6, by W. B 
1181 Myrtk 
(revised plans) 2 





archt.., 1218 
bids build 
concrete and 
name with 


Keen, 
receiving 
250 ft.. 


Owners 


000. E. R. Johnson, Uniontown, archt. 
Fla., Hastings—United Sugar Corp., 1512 
Walnut St.. Phila., receiving bids building 
sugar refinery, twelve, 1 story (4 room) 
houses, § mi. spur track, ete., 3 mi. west of 
here About $1,000,000 G. P. Anderson 
1512 Walnut St., Phila.,engr. Noted May 20 
0., Youngstown—Until Dec. 8, by Ra 
Educ., 14 Wood St., building and installing 


equipment in heating and ventilating plant 


for Raven High School About $40,000 
S. R. Creps, 527 New Court St., dir. of 
schools. Cc. F. Owsley, 1301 Mahoning 


Bank Bldg., engr. 


Mo., St. Louis—St. Louis Paper Can & 
Tube Co., 4400 North Union Ave., receiv- 


ing bids building 1 story. 100 x 900 ft. steel 
factory, on Big Bend Rd. along tracks of 
Missouri Pacific R.R. About $100,000. Pri- 
vate plans. 


PRICES AND CONTRACTS 
(xIndicates award of 


AWARDED 


contract) 


*Mass., Mansfield — Chocolate Refiners 
Ine., 427 Commercial St., Boston, will build 
2 story, 80 x 240 ft. brick and mill con- 
struction storehouse. About $150,000. Work 
will be done by day labor 

*Mass., Worcester—Grocers Bread Co., 
c/o L. S. Beardsley, archt. and engr., 116 


West 39th St.. New York City, let contract 
building brick and steel plant, rein.-con. 
flooring, concrete foundation. on Main St., 
to J. M. and C. J. Buckley, 128 Vernon St 
About $60,000. Noted Sept. 9. 


*R. %I[., Providence—Autocar Sales & 
Service Co., 302 Pearl St., let contract build- 
ing 3 story, 46 x 79 ft. concrete, brick and 
steel service station, rein.-con. flooring. con- 


crete foundation, on Pearl and Rice Sts., to 

F. L. Pierce, 74 Weybosset St. About 

$50,000 5 
R. ., Providence — L. E. Danforth, 76 


Dorrance St., will build 1 story, 110 x 150 


ft. concrete and brick garage, rein.-con 
flooring, concrete foundation, on Byfield 
St. About $50,000. Work will be done by 


Gay labor. 


*Conn., Norwalk—Leroy Shirt Co. 114 
5th Ave., New York City, let contract build- 
ing 2 story, 65 x 200 ft. brick and steel 
plant, concrete foundation, on Chestnut St., 
here, to T. S. Pardy Constr. Co., 1481 Sea- 
view Ave., Bridgeport. About $80,000. 
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Industrial Works (Continued) 


*Conn., Windsor—A. W. Lovell, Windsor 
Ave., let contract buildings 1 story, 100 x 
146 ft. iron and timber garage, rein.-con. 
fooring, conerte foundation, on Central St, 
to KE. Swanson, Windsor. 


*xN. Y., Brooklyn—J. Polivnick, 267 Bar- 
rett St., will build 2 story, 95 x 95 ft., rein.- 
econ.. brick and steel garage, rein.-con 
flooring, concrete foundation, on South 4th 
St. between Drigg Ave. and Roebling St. 
About $125,000. Work will be done by day 
labor. 


*N. Y., Poughkeepsie—W alters Motor Co. 
let contract building 1 story, 100 x 300 ft, 
brick and steel factory, brick foundation, 
to H. K. Ferguson Co., 6523 Euclid Ave., 
Cleveland, O. About $100,000, 


*N. Y., Sheepshead Bay (Brooklyn P. 0.) 

Cc, A. Benoit, Jerome <Ave., let contract 
building chemical factory, rein.-con., brick 
and steel, rein.-con. flooring, concrete foun- 
dation, to Gretsch Eng. Corp., 102 Park 
Ave., New York City. About $150,000. 
Former contract rescinded Noted Sept. 30 


*N. Y., Tonawanda—Stanley Steel Weld- 
ed Wheel Corp., 40 Court St.. Boston, let 
contract building 1 story, 90 x 200 ft, 
rein.-con. and steel factory, rein-con, floor- 
ing, concreta foundation, to J. W. Cowper, 
Fidelity Bldg., Buffalo. About $100,000, 
Noted Oct. 14. 


KN. . We, Utica—Utica Spinning Co., 
Whitesboro St., let contract building 3 
story addition to factory, brick and steel, 
rein.-con. flooring, concrete foundation, to 
Foundation Co., Woolworth Bldg., New 
York City. About $200,000. 


*N. Y., Yonkers—tHiudson Tire & Rubbe 
Corp., Proctor Bldg., let contract building 
3 story, concrete and steel factory, on Nep- 
perhan Ave., to J. Mitchell, Inec., 76 Mont- 
gomery St., Jersey City. About $300,000, 
Noted Sept. 16. 


*N. J., New Brunswiek—Arctic Ice Co., 
56 French St., let contract building storage 
plant, 3 story, 50 x 100 ft., to N. A. Bugbee 
Co., 206 East Hanover St., Trenton. About 
$75,000. 


*Pa., Cresson—Penn-Cress Ice Cream Co. 
let general contract building 2 story, 50 x 
90 ft. plant, brick and steel, rein.-con. floor- 
ing, on Park Ave., to EK. A. Wehr. High- 
land Bldg., Pittsburgh About $50,000. 
Noted Nov. 4 


*Pa., Nanticoke—Genl. Cigar Co., c/o 
A. Freeman, archt. and engr., 29 West 34th 
St.. New York City, let contract building 
3 story, 90 x 155 ft., rein.-con., brick and 
steel factory, rein.-con. flooring, concrete 
foundation, here, to Nanticoke Constr. Co., 
Nanticoke. About $140,000. Noted Nov. 18 


*xPa., Pittsburgh—Pittsburgh Truck Mfg 
Co., 609 Neville St., will build garage and 
repair shop, 2 story, 100 x 100 ft., on 44th 
St. and along tracks of Pennsylvania R.R. 
About $75,000. Work will be done by day 
labor. Noted Nov. 11. 


*Md., Amcelle (Baltimore P. O.)—Amer. 
Cellulose & Chemical Mfg. Co., Ltd., 681 
5th Ave., New York City, let contract build- 
ing 1 story, rein.-con. and brick plant, con- 
crete foundation, here, to G. A. Fuller Co., 
175 5th Ave., New York City. About 
$200,000. 


*W. Va., McDonald—New River Co. let 
contract building 1 story, 90 x 122 ft. ware- 
house and 100 x 22v ft. machine shop, brick 
and steel, to Austin Co., 16112 Euclid Ave., 
Cleveland, O. About $150,000. 


*0., Canton—Wheeling & Lake Frie R. 
R.. Electric Bldg., Cleveland, let contract 
building 1 story, 10 stall, round house, brick 
and steel, brick foundation, at Gambrines 
Yards, here, to C. R. Cummins Co., 1305 
Swetland Bldg., Cleveland. About $200,000. 


*0., Cleveland—Amer. Steel & Wire Co., 
c/o H. R. Klepinger, Western Reserve Bldg., 
will build 1 story, 53 x 134 ft., rein.-con., 
brick and steel boiler house, rein.-con. 
flooring, brick and concrete foundation, on 
East 40th St. and Lakeside Ave About 
$75,000. Work will be done by day labor. 





*0., Cleveland—Cleveland Folding Bed 
Co., 2554 East 55th St., let contract building 
2 story, 70 x 70 ft., brick and steel factory, 
brick foundation, at 3740 Central Ave., to 
I. Goodman, 1005 Ansel Rd. About $40,- 
000. Noted Sept. 16. 


*O0., Jewett—Wheeling & Lake Erie R.R., 
Electric Bldg., Cleveland, let contract build- 
ing 1 story, 6 stall roundhouse, brick and 
steel, brick foundation, here, to Lake Erie 
Ste acs Co., Hickox Bldg., Cleveland. About 


*O., Mt. Vernon—C. and G. Cooper Co., 
11 Bway., New York City, let contract con- 
structing several 1 and 2 story, foundry 
and machine shop buildings, rein.-con. and 
steel, rein.-con flooring, concrete founda 
tions, here, to TD. P. Robinson & Co., Ine. 
125 East 46th St.. New York City About 
$400,000 


*ill., Chicago—J. T. Ryerson & Son, 16th 
and Rockwell Sts., let contract building 1 
story, 125 x 125 ft concrete and stec! 
garage, concrete foundation, to <A L 
Thompson & Co., 139 Nortn Clark St. About 
$100,000, 


ww. Chicago—Union Bed & Spring Co 
let contract remodeling 3 story, 125 x 600 
ft. Warehouse into factory, on 44th and 
Colorado Sts... to Gerhard & Meyne, 27 
North Dearborn St About $150,000. 


will. Chieago—Weiland Dairy Co. let 
contract building 1 and 2 story, 140 x 150 
ft.. rein.-con. and = brick dairy concrete 
foundation, at 3014-28 5th Ave., to Behrens 
Constr. Co., 2149 North Talmon Ave. About 
$125,000. 


wi. Elgin—Sweet Spot Confectionery 
Co. let contract building 2 story, 70 x 80 
ft.. brick and mill construction plant, to 
L. EF. Palm and A. MeTavish, Elgin. About 
$40,000, 


*Wis., Granville—T. J. Moss Tie Co. S« 
curity Bldg., St. Louis, Mo., let contract 
constructing 1 story, 40 x 200 ft. steel, 
creosoting plant, to include 3 buildings 
also 30 x 40 ft., conerete and brick boiler 
house, to J. I. Stanage, 144 Oneida St., 
Milwaukee Noted Nov. 18. 


*Wis., Janesville—N. |). Bingham let 
general contract building 1 story, 50 x 122 
ft. furniture warehouse, to Willis & Deason, 
Haves Bldg About $50,000 





*Minn., Minftleapolis—Green Mountain 
Investment Co. will build 6 story, 150 x 200 
ft. rein.-con. and brick warehouse, at 724-36 
Washington Ave. N. About $250,000. Work 
will be done by day labor. Address W. F 
Andrews, 322 South 4th St. 


*Kan., Baxter Springs——General Amer. 
Oil Co., 604 New Ist Natl tank) Bldg., 
Tulsa, Okla., will build 1 story oil refinery, 
in southeastern section of this town. About 
$100,000. Work to be done by day labor 
under supervision of J. Pearl, supt. 


Buildings 
PROPOSED WORK 


N. H., Coneord—Club—Knights of Co- 
lumbus, 45 Pleasant St., having plans pre- 
pared by G. S. Forrest, archt., 20 Pleasant 
St. for 2 story, 75 x 85 ft., brick, concrete 
and steel addition 


N. H., Manchester—School—Bd. Educ. 
having plans prepared by W. M. Butterfield, 
archt., 801 Beech St., for 2 story brick. 
About $75,000 


Mass., Amherst—College—Amherst Col 
lege plans to remodel church and construct 
3 story dining room building, on campus. 
About $300,000. Architect not announced. 


Mass., Boston—Hospital—Boston City 
Hospital, 818 Harrison Ave., plans to build 
Thorndike Memorial Hospital, 3 story, 60 x 
125 ft. brick and concrete, on East Concord 
St. About $350,000 Maginnis & Walsh, 
100 Boylston St., Boston, archts. 


Mass., Boston—Restaurant—FE. S. Faton 
& Sons, 219 Washington St., plan to build 
5 story, brick, stone and concrete addition. 
Project will mature in spring. S. D. Kelley, 
46 Cornhill, archt. 


Mass.. Dorchester (Boston P. 0.)—School 
—Schoolhouse Dept., City Hall Annex, Bos- 
ton, had plans prepared by H. H. Atwood, 
archt., 61 Aban St., for Roger Wolcott 
School, 3 story, concrete, brick and_ steel, 
rein.-con. flooring, concrete foundation. 
About $400,000. 


Mass., Lynn—Club—Knights of Pythias, 
23 Central Ave., plan to build 2 or 3 story, 
90 x 189 ft. brick and stone. About $175.,- 
000. E. F. Earp, 333 Union St., archt. 


Mass., Lynn — Temple — Masonic Society 
plans to build brick and stone, on Broad 
St. Cost between $100,000 and $125,000. 
W. G. Upham, 15 Marien Ave., Norwood, 
areht. 


Mass., Newton (Boston P. 0.)—Science— 
Boston College, Chestnut Hill, plans to 
build 3 story, brick, steel and stone, on 
College Rd. About $375,000. Maginnis & 
Walsh, 100 Boylston St., Boston, archts. 


Mass., North Adams—School—City plains 
to build 2 story, brick and steel, on State 
St. About $125,000. Architect not selected 

Mass., Roxbury (Boston FP. ©.)-—Nurses 


Home—Childrens Hospital, 300 Longwooa 
Ave Plans to build 3 story nurses home 


and servants quarters, concrete, brick and 
steel, rein.-con. flooring, concrete founda 
tion. About $600,000, Coolidge & Shattuck 
122 Ames Bldg Boston, archt Noted 
Oct. 7. 

Mass., Springfield - Hall MekEnellys 


Orchestra, Sumner Ave., plans to build 1 
story, 75 x 150 ft.. cement and steel, con- 
crete foundation Project will mature in 
spring About $75,000 Associnte Archi- 
tectural & Eng. Co.,, 145 State St., archts. 


Mass., Williamstown—School—Town plans 
to build 2 story, brick and steel. on School 
St About $150,000 => oe tanks, chn 
building com Harding & Seaver, 7 North 
St., Pittsfield, archts 


Mass., Worcester—Colloge Assumption 
College, Assumption Ave., plans to build 
brick, stone and steel addition About 
$500,000. Architect not announced 


R. FL. Providence — Hospital llomeo 
pathic Hospital of Rhode Island, 62 Jackson 
St., having plans prepared by Kendall. Tay 
lor & Co., archts 93 Federal St Boston 
for 3 story. brick addition on Chalkstone 
Ave About $150,000 


Conn., Bridgeport — Church iethany 
Congregational Church plans to build 1 
story, brick and steel, on North Main and 
Thorne Sts. About $75,000. M. M. Dunklee, 
210 Fairview <Ave., pastor. Architect not 
selected 


Conn., New Britain—Nurses Tome New 
Britain General Hospital, 92 Grand St 
having plans prepared by Scopes & Feust 
mann, archts., 64 Main St., Saranac Lake 
N. Y., for 3 story, conerete, brick and steel, 
rein.-con. flooring, concrete foundation, on 
Grand St About $100,000. Noted Oct. 7 


Conn., New Britain—School—“ity plans 
to build fireproof school About $1,000,000, 
Kk. N. Gaffney, chn,. School Comn. Guilbert 
& Betelle, 665 Broad St., Newark, N. J., 
archts 


Conn.,, New Britain — School — State 
School Ed., State Capitol, Hartford, hav- 
ing sketches made for normal school and 
dormitory, here. About $900,000 


Conn., Thompsonville—School—Town of 
Enfield rejected bids received Nov. 18, bulid- 
ing 2 story, 8 room, concrete, brick and 
steel rein.-con. flooring, concrete foundation 
on North Main St I. A. Allen, Jr., archt., 
904 Main St., Hartford, revising plans and 
will take new figures from selected list of 
bidders. About $130,000. Noted Nov. 4. 


N. Y¥., Albany—Hotel—J. D. Keeler, c/o 
Warren & Wetmore, archts. and engrs., 10 
East 47th St.,. New York City, soon receives 
bids building 14 story, brick, steel and 
stone, concrete foundation, on Bway., here. 
Noted Jan. 29 


N. Y¥., Buffalo—Schools—Rd. Educ. opens 
bids about Jan. 2. building 3 brick and 
stone, brick foundations. About $200,000 
each, Private plans. 


N. Y¥., New York—Bank and Office— 
Rowery Savings Bank, Bowery and Grand 
St.. plans to build 20 story, 105 x 200 ft. 
brick, steel and stone, concrete foundation, 
on East 42nd St. About $1,000,000. Archi 
tect not selected 


N. Y., New York—Convent—Our Lady of 
Perpetual Health Catholic Church, c/o FE. 
Lynch, archt. and engr., 341 5th Ave., 
soon receives bids building 3 story, brick 
and stone, brick foundation, on 5th Ave. 
and 59th St. About $100,000 


N. ¥.. New York—Institution—Society 
for Prevention of Cruelty to Children, 83 
Irving PL, having sketches made by May- 
nicke & Franke, archts. and engrs., 25 Kast 
26th St., for brick, steel and stone, concrete 
foundation, on 5th Ave. between 104th and 
105th Sts About $3,000,000. 


N. ¥., New York—Theatres—M. Klaw, 
Inc., 1451 Bway., having sketches made by 
De Rosa & Pereera, archts. and engrs., 119 
West 40th St., for 2 brick, stone and steel, 
concrete foundations, on 46th St. near 8th 
Ave. About $650,000. 


N. Y¥., Rochester—Home—Knights of Co- 
lumbus, 700 Main St. E, plan to build new 
home. About $400,000 J. M. O'Grady, 
pres. Architect not selected 


a. Bayonne—Church—St. Johns 
Roman Catholic Church plans to build 3 
story, 67 x 167 ft., brick and stone. About 
$187.000. R. A. Schumann, 932 Lamberton 
St., archt. 
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Buildings (Continued) 


N. J., Madison—High School—Bd. Educ 
having plans prepared by Guilbert & 
Betelle. archts., 2 Lombardi St., Newark, 
for “0 room high school, here About 
$300,000. Noted Jan. 15 


N. J., Trenton—Hospital—W. McKinley 
Memorial Hospital, Brunswick Ave., plans 
to build wing About $100,000, N. A. K 
Bugbee, 206 East Hanover St., chn. 


Pa., Jeanette — High School — Bd. Educ 
receives bids in January, building 2 story, 
125 x 225 ft., brick and steel, rein.-con 
flooring About 200,000 W. J. Peoples, 
Monongahela Bank Bldg., Pittsburgh, archt. 
Noted Aug. 12. 


Pa., Johnstown—Church—Hebrew Reform 
Church, care of E. Rothstein, 246 Main St., 
plans to build church About $100,000. 
Architect not selected 


Pa., Phila.—Bank and Office—Market St. 
Textile & Trust Co., c/o A. Wilson, Jr., 
52nd and Market Sts., having plans pre- 
pared by W. L. Blithe, archt., 608 Chest- 
nut St for 2 story, 90 x 120 ft. addition, 
concrete, brick and steel About $100,000 


Pa., Phila.—School—St. Gabriel Roman 
Catholic Church, 20th and Dickinson Sts., 
having plans prepared by E. G. Perrot, 
arebt., 801 Parkway Bldg., for 3 story, 38 
x 127 ft.. brick. About $100,000. 


Pa., Pittsburgh — University Duquesne 
University, Bluff and Colbert Sts., having 
preliminary plans prepared by C. Strong, 
archt., Union Bank Bldg., for new law 
school dormitoies, library and chapel 
About $1,000,000 


Pa., State College—Clubhouse—Pennsyl- 
vania State College plans to build brick 
clubhouse About $120,000. Architect not 
selected 


Pa., Wellsboro—Theatre—O. P. Roberts 
& Son, Bache Bidg., plan to build 2 story, 
75 x 120 ft., rein.-con., brick and steel, on 
Main St About $75,000. H. Spann, 52 
West Chippewa St., Buffalo, N. Y., archt 


Pa., Williamsport—Y. M. C. A. 343 West 
4th St.. had preliminary plans prepared by 
Bldg. Bureau, 347 Madison Ave., New York 
City. for 8 story, rein.-con., brick and 
steel, on 4th and Elmira Sts., here About 
$450,000, KF. A. Messler, genl secy. 


Md., Baltimore—Oftlice—-L. Hurwitz, 248 
Equitable Bldg., plans to build 8 story, 45 
x 200 ft. brick and stone, at 219 Courtland 
St About $500,000 J. Freund, 1307 St 
Paul St.. archt 





Md.,. Baltimore — School — City soon re- 
eceives bids building 3 story, 125 x 150 ft 
brick and steel, concrete foundation, on 33rd 
St. and Hillen Rd About $350,000. C. N 
Friz, 2010 Lexington Bldg., archt C. ta 
Reeder, Park Ave. and Saratoga St., engr 


PD. C., Wash.—Memorial—Knights = of 


Columbus plan to construct 2 story stone , 


memorial building to contain club house 
and auditorium About $5.000,000 Ma- 
ginnis & Walsh, 100 Boylston St Boston, 
archts 


N. C., Greensboro—Schools—City election 
Jan. 18 to vote on $1,000,000 bonds to build 
and equip schols 


Fla., Miami—Exchange—Southern Atlan- 
tic Telephone & Telegraph Co. soon lets con- 
tract building 2 story (foundation for 3 
story), 80 x 108 ft.. conerete and. brick 
rein.-con. flooring, on 10th Ave About 
Sproaooo 


Miss., Tunica—Court House—Tunica Co. 
receives bids about Feb. 1, building 3 story, 
70 x 84 ft About $180,000 F. P. Gates 
Co... archts 


Tenn, Nashville—Memorial—State, City 
and Davidson Co. plan to construct me- 
morial building facing Capitol About $2,- 
H0O,000 Architect not selected 


0., Cincinnati—Theatre—B. Heidingsfeld, 
agt., 1406 Union Trust Bldg., has obtained 
option on site on McMillan and Manlose 
Aves, on which to build 145 x 300 ft 
theatre. About $500,000, Owners name 
withheld. 


0., Cleveland—Commercial—The FEighty- 
sixth Hough Co., co F. S. Jones Guardian 
Bldg., plans to build 3 story 46 x 150 ft 
concrete, brick and steel, brick and concrete 
foundation on Hough Ave. and Crawford 
Rd About $150,000. Architect not selected. 


O0., Cleveland—Commercial, etc.—B. Fen- 
niger, Society for Savings Bldg., plans to 
construct 2 story commercial building and 
garage, brick and steel, brick foundation, 
at 11462 Euclid Ave About $250,000 
Architect not selected. 
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o., Cleveland — Commercial — Frankel 
Bros. Co., Guardian Bldg., plans to build 
3 story, brick and steel, brick foundation, 


on East 65th and Euclid Ave. About 
$150,000. Private plans. 
0., Cleveland — Commercial — Gasser 


Bldg. Co., 1006 Euclid Ave., plans to build 
3 story, 67 x 71 ft., brick and steel, brick 
foundation, on Huron Rd. and East 4th St. 
About $75,000 Architect not selected. 


0., Cleveland—Commercial—LaRoth-Kel- 
ler Co... c/o H. Laronge, 10405 Parkgate 
Ave., N.E., plans to build 12 story, 146 x 
166 ft., rein.-con., brick and steel, rein.-con. 
flooring, brick foundation, on West 2d St. 
and St. Clair Ave. About $1,500,000. Archi- 
tect not selected. 


0., Cleveland — Commercial — Oriental- 
Amer. Bldg. Co., 1514 Euclid Ave., plans 
to build 4 story, 47 x 142 ft., rein.-con., 
brick and steel, rein.-con. flooring, brick 
and concrete foundation, at 1618 Euclid 
Ave. About $150,000. Allen-Osborn Co., 
tose Bldg., archts 


o., Cleveland—Commercial—W indsor- 
East 40th Co., c/o W. J. Lewis, Williamson 
Bldg., plans to build 2 story, rein.-con., 
brick and steel, rein.-con. flooring, brick 
and concrete foundation, on East 40th St 
and Windsor Ave. About $200,000. Archi- 
tect’S name withheld. 


o.. Cleveland—Office—Cleveland Bar 
Assn., c/o J. J. Sullivan, Williamson Bldg., 
plans to build 12 story, rein.-con., brick 
and steel, rein.-con. flooring, brick founda- 
tion. About $1,500,000 Architect not se- 
lected 


0., Cleveland—School—Temple Center 
Congregation, c/o C. C. Colman, archt., 
1900 Euclid Ave., having plans prepared 
for 2 story, 70 x 200 ft., rein.-con., brick 
and steel, rein-con_ flooring, brick and 
concrete foundation, on East 105th St. and 
Ansel Rd. About $200,000. 


©, Cleveland—Theatre and Office—B. F 
Keith Theatre Co., care of Rapp & Rapp, 
archts, 190 North State St., Chicago, hav- 
ing plans prepared for 21 story, 132 x 300 
ft., rein.-con., brick, steel, terra cotta and 
granite, rein.-con. flooring, concrete founda- 
t'on, to have 3,600 seating capacity. About 
$3,500,000. (Bids have been received on 
structural steel.) Noted Sept. 2. 


0., Dayton—Store—J. F. Gallaher, West 
Srd St., plans to remodel 4 story, 20 x 180 
ft.. rein.-con. and brick, on South Main St 
About $75,000 Architect not selected. 


0.. Lakewood (Cleveland P. O.)—Com- 
mercial—J W. Chrisford of Chrisford 
Constr Co., Lake Ave., plans to build 3 


story brick and steel, brick foundation, on 


Detroit Ave. opposite Lincoln Ave. About 
$100,000. Private plans 
0., Maple Heights (Redford P. 0O.)— 


School—City voted $250,000 bonds to build 
2 story, rein.-con., brick and _ steel, rein.- 
con. flooring, brick and concrete foundation 
W. M. Blanchard, pres Architect not se- 
lected 


0., Northfield—Home—Central Friendly 
Inn. c/o A Cushman, Central Ave. and 
3way., Cleveland, plans to build 3. story 
boys’ home, rein.-con , brick and steel, rein.- 
con. flooring, brick and concrete foundation, 
here About $150,000 Architect not se- 
lected 


0., Youngstow .—Store—Strauss-Hirsh- 
berg Co., West Federal St. plans to build 
2 story, 300 x 300 ft About $2,000,000 


Ind., Ft. Wayne—Office and Store—Kil- 
bourne & Perry, Utilities Bldg., having 
plans prepared by G. Mahurin, archt., 124 
West Jefferson St., for 2 story, 60 x 141 
ft.. brick, rein.-con. flooring. About $99,- 
000 


Ind., Indianapolis—Hotel—Lincoln Hotel 
Co., Kentucky Ave. and Washington St., 
having plans prepared by Rubush & Hunter, 
archts.. 430 Amer. Central Life Bldg., for 
8 story, 75 x 100 x 100 ft. addition, rein.- 
con., brick, stone, steel and terra cotta, 
rein.-con. flooring About $750,000. 


Ind., Ridgeville — School — Township 
Trustee opens bids about Dec. 20, building 
2 story. 7 room, 97 x 124 ft.. bric.k About 
£125,000. Bass. Knowlton & Graham, 801 
Hume-Mausur Bldg., Indianapolis, archts. 


Ind,, Terre Haute—Hospital—Union Hos- 
pital, 7th and 8th Ave.. having plans pre- 
pared by Johnson, Miller & Miller, archts., 
105 South 7th St., for 6 story, 44 x 200 ft., 
rein.-con., brick, steel and stone, rein -con. 
flooring, concrete foundation. About 
$300,000. 


Mich., Benton Harbor—Hotel—Was! 
ton Hotel & Mineral Bath plans to bu 
story, 200 x 300 ft., rein.-con., brick 
steel, rein.-con. flooring, concrete fou 
tion. About $500,000. A. Bennett and 
Gibb, 117 North Dearborn St., Chik 
archts. 


Mich., Detroit—-Clubhouse — Fellowe; 
Club, c/o F. E. Holmes, 70 Washing: 
Blvd., purchased site and plans to buit: 
story, 150 x 207 ft., rein.-con., brick 
steel, rein.-con. flooring, concrete foun 
tion, on 2d Blvd. About $2,000,000. Arx 
tect’s name withheld. 


Mich., Detroit—-Temple and Office—1) 
troit Federation of Labor, c/o F. X. M 
tel, 77 East Adams St., plans to build 
story, rein.-con., brick and steel, rein.-c: 
flooring, concrete foundation, on East Hi 
St. Plans for first 2 stories to be ma 
at once. About $300,000. Architect 
selected. 


Mich., Flint—-School—St. Michaels Pay 
plans to build 3 story, rein.-con, brick a 
steel, rein.-con. flooring. About $500.0: 
Architect not selected. 


Mich., Ironwood—School—Bd. Educ. yr 
ceives bids about Dec. 15, building 2 stor, 
brick, steel and stone, rein.-con. floorin 
concrete foundation. About $150,000 ( 


J. Anderson, Ironwood, archt. 


Mich., Pontiac—Hotel—J. H. Appeldor 
archt. and engr., 224 West 57th St.. Ne 
York City, preparing plans for brick, ste: 
and stone hotel for women, concrete foun 
dation, here About $290,000. Owner 
name withheld Noted July 22 


M., Alton—Hospital-—St. Joseph's Hos 
pital having plans prepared by L. Pfeiffen 
berger Sons, archts., for hospital About 
$300,000 





Ill., Cicero—High School—J. C. Liewelly: 
archt., 38 South Dearborn St... Chieago 
opens bids about Dec. 10, building 2 story 
rein.-con. and brick addition, rein.-con. floor 
ing, concrete foundation, for J. Sterling 
Morton High School, here. About $100,000 


Iil., Elmhurst—Library—Elmhurst Co! 
lege having plans prepared by W. C. Jones 
archt., 30 North La Salle St.. Chicago, for 
1 story, 50 x 100 ft., rein.-con. and brick 
concrete foundation. About $75,000. 


Iil., Harrisburg—High School—Bd. Fduw 
opens bids about Jan. 1, building 2 story 
120 x 122 ft.. brick and stone, concret: 
flooring. About $150,000 H. E. Boylk 
Furniture Bldg., Evansville, Ind., archt 


Iil., Paris—Hotel—-Nicol, Scholer & Hoff 
man, archts., Lafayette, Ind., opens. bids 
about Jan. 15, building 4 story, 80 x 80 ft 
brick, stone and steel, rein.-con. flooring 
for Paris Hotel Co., here. About $175,000, 


Tih., Urbana—School—-A. Bennett, archt. 
117 North Dearborn St., Chicago, soon let 
contract building 2 story, 50 x 150 ft. 
rein.-con. and brick, rein.-con. flooring, con- 
crete foundation, for 1st Christian Church, 
here. About $80,000 


Wis., Antigo—High School—Bd. Educ. 
having preliminary plans’ prepared for 
junior high school, 2 story, rein.-con. and 
brick. About $100,000. 


Wis... Beaver Dam—Hospital—Beaver 
Dam Hospital Assn. plans to build 5 story 
60 x 180 ft., brick, rein.-con. and steel 
brick foundation. About $100,000. A. ¢C 
Friday, chn. Architect not selected 


Wis., Beloit—Bank—Weary & Alford 
archts., 1732 South Michigan Ave, Chicago 
opens bids about Dec. 15, building rein - 
con., brick and stone, rein.-con. flooring, 
concrete foundation, for Beloit State Bank 


Wis., Horicon—High School—Bd. Edu 
plans to build 2 story, 60 x 185 ft., rein 
con. and brick, concrete foundation, 01 
Main St., to replace one destroyed by fir: 
About $75,000. Architect not selected. 








Wis., Madison—Church—Lutheran M: 
morial Church, 411 North Lake St., had 
plans prepared by Claude & Starck, archts 
1-2 Badger Annex, for 3 story, 55 x 125 
ft., rein.-con., brick and stone, on Uni 
versity Ave. About $75,000. A. J. Soldan 
pastor. 


Wis.. Manitowoc — Hotel — Manitowoc 
Hotel Realty Co., having plans prepared by 
H. B. Kamschulte, archt., North 8th St., for 
addition, at 825-8th St. S. About $500,000 
W. C. Loeggering, Forest Ave. Hotel, 17° 
Forest Ave. Fond du Lac, interested. Noted 
July 8. 


Wis., Marshfield — Church — Methodist 
Church, 205 East 3rd St., had plans pre 
pared and receives bids early in spring, 








« 
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Buildings (Continued) 

ilding 24 story, 83 x 88 ft., brick, rein.- 
_ i a brick foundation, on 3rd 
St. About $75,000. F. J. Jordan, chn. W. 
L. Alban, Endicott Bldg., St. Paul, Minn, 
archt. Noted Oct. 28. 


Wis., Milwaukee—Business—L. Leiders- 
dorf Co., 417 Sycamore St., having plans 
prepared by Bucmming & Guth, archts. and 
engrs., 521 Jackson St., for 3 story, 50 % 
150 ft., mill construction, concrete founda- 
tion, on Clybourn St. About $75,000. 


Wis., Milwaukee—Hospital. ete.—Mil- 
waukee Childrens Hospital, 219 10th St.. 
having preliminary plans prepared by Scott 
& Mayer, archts. and engrs, Colby-Abbot 
Bldg. for rein.-con. and brick hospital and 
power plant, rein.-con. flooring, concrete 
foundation, on Grand Ave. About $450,000. 


Wis., Milwaukee—Theatre—Rosman & 
Wicrdsma, archts. and engrs., 424 Jefferson 


St., open bids about Dec. 8, building 1 
story. 62 x 120 x 134 ft., concrete and 
brick, rein.-con. flooring, concrete founda- 
tion. on Lisbon Ave., for W. Sarres, Ma- 
jestic Bldg. About $75,000. Noted Nov. 11 

Wis.. Moswill—City Hall and Fire Sta- 


tion—Village Bd. having plans prepared by 
Oppenhamer & Obel, archts., Wausau, for 
» story, 70 x 140 ft., rein.-con., brick, steel 
and tile, rein.-con, flooring, concrete foun- 
dation, on Main St. About $75,000 


Wis., New London — Church — Lutheran 
congregation, c/o A. Spiering, 720 Lawrence 
St.. having plans prepared by V. Thomas, 
archt., 808 South Pearl St., for 2 story, 70 


x 8&5 ft., rein.-con., brick. steel and _ tile, 
concrete foundation, on Pearl St. About 
$75,000, 

Wis., Oconto — Clubhouse — B. P. O. E. 


Lodge, c/o G. Beyer, plans to build 3 or 4 
story, 60 x 150 ft., rein.-con., brick and 
steel, brick foundation, on Main St. About 
$100,000. Architect not selected. 


Wis., Oshkosh—Bank and Office—City 
Natl. Bank, Main St., having preliminary 
plans prepared by R. Messmer & Bro., 
archts., Majestic Bldg.. Milwaukee, for 4 
story, 60 x 100 ft., concrete and_ brick, 
rein.-con. flooring, concrete foundation, on 
Main St. About $225,000. 


Wis., Stevens Point—Hotel—Stevens 
Point Hotel Co. plans to build 5 story, 217 
x 250 ft., brick, rein.-con. and steel, brick, 
foundation, on Clark and Strong Sts. About 
$200,000. F. L. Body, secy Architect not 
selected. 


Wis., Stevens Point—Lodge—Loyal Order 
of Moose, Lodge No. 1572, 742 Church St., 
plans to build 3 story, 60 x 120 ft. About 
$125,000. N. Miller, secy Architect not 
selected. 





Wis., Superior—Gymnasium—W. J. Lit- 
tle, secy., Bd. Normal School Regents, opens 


bids about Jan. 2, building 2 story, 150 x 
265 ft., rein.-con., brick, steel and_ stone, 
rein.-con. flooring, concrete foundation. 


About $300,000 
selected. 


Architect and engineer not 


Wis, Wausau—Bank and Office—Amer. 
Natl Bank, 502 8rd St., plans to build 6 
story, rein.-con., brick and stone. About 
$300,000. C. S. Gilbert, pres. Architect 


not selected. 


Wis., Wausau—Club—Flks Lodge plans 
to build 3 story, 62 x 115 ft., rein.-con. and 
brick. About $150,000 O. Egegebrecht, 
secy. 


Wis., Wausau—Hospital—St. Marys Hos- 
pital had plans prepared and receives bids 
in January, building 5 story, 44 x 145 ft., 
rein.-con. and brick addition, rein.-con. 
flooring. About $225,000 Oppenhamer & 
Obel, Wausau, archts. 


Wis., Wisconsin Rapids—Store and Office 
—Nash Hardware Co. having plans pre- 
pared by A. F. Billmeyer, archt., Wood 
Bldg., remodeling and building 2 story, 40 x 


100 ft., rein.-con., brick and tile addition. 
About $75,000. M. Nash, pres. 
Ia., Cedar Rapids—Court House—Linn 


Co. election Dec. 27 to vote on $1,300,000 
bonds to build court house. Architect not 
announced. 


Ia., Davenport—Bank—TIowa Natl. Bank, 
302 West 2nd St., having plans prepared 
by Temple & Burrows, archts., 208 Main 
St.. for 8 story, 100 x 100 ft., brick, stone 
and steel. About $750,000. 


Ia., Ft. Dodge—Exhibition—Hawkeye 
Fair Assn. plans to construct exhibition 
buildings for automobiles and poultry, also 
rebuild cattle barn. H. S. Stanberry, secy. 
Architect not announced. 


Ia., Leon—Hospital—Decatur Co. voted 
$100,000 bonds to build hospital Archi- 
tect and engineer not selected 


Ia., Mason City—Home—Cerro Gordo Co. 
voted 75,000 bonds to build home P 
Weigand, aud Architect not selected. 


Ia,, Reinbeck—High School—Bd. Educ 
opens bids in January, building 2 story, 90 


x 144 ft.. brick and stone. About $225,000 
Netcott & Netcott, 517-19 Black Bldg., 
Waterloo, archts. Noted March 25. 

Ia., Sioux City — Poorhouse Woodbury 
Co. voted $100,000 bonds to build poor- 
house. W. M. Pritehard, aud 

Minn., Crosby — Church — Swedish 
Lutheran Congregation having plans pre- 
pared by H. S. Swanson, archt., Ist Natl 
Bank Bldg., for 2 story, 40 x 72 ft. rein- 
con. and brick About $75,000 

Minn., Minneapolis—High School—State 
Bd. Control, Capitol Bldg., St. Paul, plans 
to build 2 story, rein.-con. and brick addi- 
tion to University High School About 
$100,000, D. F. Mullen, seey. C. H. Johns- 


ton, 715 Capitol Bank Bldg., St. Paul, archt. 


Kan., Pratt — Temple — Mason Bldg 
Assn. having plans prepared by S. S. Voigt, 
archt.,, 410 Barnes Bldg., Wichita, for 2 
story, 48 x 124 ft., rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion. About $100,000. Noted Oct. 28. 


Kan,, Weskan—School—Bad 
ing plans prepared by 
archts., 722 Rorabaugh Wiley Bldg., Hut- 
chinson for 2 story, rein.-con., steel and 
brick, rein.-con. flooring, concrete founda- 
tion. About $75,000. H. A. Noble, 411 
Reliance Bldg., Kansas City, Mo., engr 


Neb., School—Ba. 
plans to About 


Edue. hav- 
Mann & Gerow, 


Pleasanton 
build school. 





Educ. 
$90,000. S 


A. Eaton, secy. Architect not selected. 
Neb., Verdon—School—Bd. Educ. having 

plans prepared by H. D. Pampel, archt., 

Kansas City, Mo., for 2 story, rein.-con., 


brick and steel, rein.-con. flooring. concrete 


foundation. About $75,000. 

S. D., Mitchell—Schools—RBd. Educ. had 
plans prepared by Hugill & Finklehor, 
archts., Sioux Falls, for two schools, each 
2 story, 109 x 150 ft., rein.-con., brick and 
tile. About $100,000 each Cc. F. Tweed, 
531 Metropolitan Bank Bldg., Minneapolis, 
Minn., engr. 

Mont., Butte—School—School Dist. 1, 
Silver Bow Co., defeated $525,000 bond is- 
sue Nov. 13, to build school. Noted Nov. 4 

Mo., St. Louis — Church H. W. Jones, 
archt., 5940 Easton Ave., receives bids in 
spring, building 2 story, 60 x 100 ft.. orna- 


mental pressed brick and white stone, rock 
foundation, at 5944 Easton Ave., for West 
-ark Baptist Church, 5940 Easton Ave 
About $100,000. 


Tex., Beaumont—Auditorium and Library 
—City plans election to vote on $250,000 
bonds to build auditorium and library. G. 
J. Roark, city mgr 


Tex., Dallas—Cathedral—Scottish Rite of 
Dallas, South Harwood and Cabell Sts., 
having plans prepared by H. M. Greene, 
archt., North Texas Bldg.. for 3. story. 
Cost between $500,000 and $750,000, 


Tex., Dallas — Office —See ‘Industrial 
Works.” 

Tex., Dallas—Office—Dallas Athletic Club 
having plans prepared and receives bids in 
January, building 10 story, rein.-con., on 


Elm and Ervay Sts. About $1,000,000. W. 
kK. Greiner, pres. Lang & Witchell, Amer 
Exch. Natl. Bank Bldg., archts. 


Tex., Waco — Club House — Spring Lake 
County Club having plans prepared by 
M. W. Scott & Co., archts., 4124 Franklin 
St., for 2 story, 88 x 100 ft., rein.-con. and 
stucco, 5 mi. north of here. About $75,000. 


N. B., St. John — School — School Ba. 
Comn. soon receives bids building 3 story, 
brick and steel, on Newman St. About 
$100,000, 

Okla., Okmulgee — Hospital — City voted 
$150,000 bonds to construct new building 
and addition to present hospital. Architect 
not selected. 

Okla., Picher—High School—Bd. Educ 


having plans prepared by Tonini & Bram- 
blett. Archts., 417 Terminal Bldg., Okla- 
hema City, for 2 story rein.-con. and steel, 
rein.-con. flooring, brick and concrete foun- 
dation. About $100,000. 


Col., Boulder—School and Hospital—Bd. 
of Regents plans to build medical school 
and state hospital. About $1,500,000. 
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Rockefeller Foundation 
donation is based on condition 
Legislature and people 

tional $800,000 for project 


Col, Denver—<Office—W. N. Bowman Co., 
archts, Central Savings Bank Bldg, pre- 
paring plans for 6 story 125 x 150 ft 
Physicians building and 2 story garage and 


donated $850,000; 
that State 


provide an addi- 


filling station, on East 17th Ave. and Bway 
About $1,000,000 Owners name withheld 
Simm Finance Co., leasee. 

Wash., Seattle—Home § Service—Salva 
tion Army, Lyon Bldg, having plans pre- 
pared by C. Siebrand, archt Northern 
Life Bldg., for 3 story, concrete, on 7th 
Ave. and Pine St About $130,000 

Wash., Seattle Office Il Pederson 


Alaska Bldg., having plans prepared by H 


Bittman, engr., Securities Bldg., for 4 story 
60 x 108 ft.. rein.-con., on 4th and Bell Sts 
About $100,000 

Wash., Tacoma—Schools—City election 
Dec. 7 to vote on $2,450,000 bonds to build 


and equip schools 


Cal.. Bakersfield—Church—First Chris 
tian Chureh having plans prepared by 
R H. Orr, archt, Van Nuys Bldg, Los 
Angeles, for new church, here, brick, Cla 
“C" construction About $100,000 


Cal., Grossmont—High School—-San Diego 


Co. (San Diego) voted $110,000 bonds to 
build new union high school here ae 
Kistner, Central Mortgage Bldg., San Diego, 
archt. 

Cal, Santa Maria—High School 3d 
Educ. having plans prepared by Allison & 
Allison, archts, Hibernian Bldg... Los An- 
geles, for high school, here About $4060,- 
o00 

Ont., Brantford—Store—Banigan, Arm- 


strong & Thompson, archts., 7 King St. E., 
Toronto, receives bids in spring, building 3 


story, concrete and brick, conerete floor 
ing and foundation, here, for L. R. Steel 
Co. Ltd., Royal Bank Bldg., Toronto. About 


$200,000 Aug. 5. 


Noted 


Ont., Kingston— Dormitory—Queens Uni 


versity plans to build women’s dormitory 
About $150,000. R. B. Taylor, principal 
Architect not selected 

_ Ont., Toronto — Exhibition — Canadian 
Natl. Exhibition, 38 King St. E., retained 


Chapman, Oxley & Harbor Comn 
Bldg., Hynes, Feldman & Watson, 73 King 
St. W., and Wickson & Gregg, Temple Bldg, 
archts., to look after buildings and devel- 
opments and prepare plans for (1) pure 
food building, (2) British and French gov- 
ernment buildings, (3) automobile building 
(4) machinery hall, (5) musie building, all 
1 story, brick and steel Cost between $2,- 
000,000 and $3,000,000 


Bishop, 


» 
o 


BIDS DESIRED 


Mass., Needham 


(Boston P 
—MecNaughton & 


.) School 
Robinson, 


archts., 101 


Tremont St., Boston, receiving bids build- 
ing 2 story, 44 x 160 ft. with 40 x 60 ft. 
ell, concrete, brick and. steel, rein-.con 
flooring, concrete foundation, for School 
Comn About $125,000. Noted Aug. 26 
Conn., Hartford — Hotel Lockwood, 
Greene & Co., archts., 60 Federal St., Bos- 
ton receiving bids building 6 story, brick 


and steel, rein.-con. flooring, concrete foun- 
dation, on Wells St., for Heublein Hotel, 98 
Wells St. About $75,000. Noted Nov. 25 


N. Y., Buffalo—Schools—Until Jan. 19, 
by Bd. Educ., 1401 Telephone Bldg., con- 
structing schools. J. Storer, secy.; adver- 
tised in this issue. 

Pa., Bethlehem—Hotel—Until Dec. 15, 


by Ritter & Shay, archts. and engrs. North 
Amer. Bldg., Phila., constructing 10 story, 
116 x 120 ft., brick, steel and stone, for 
Bethlehem Hotel Corp., c/o Chamber of 
Commerce. Noted July 29. 


0., Cincinnati—Schoo!l—Until Dee 
Clerk Bd. Educ., building 4 story, 
rein.-con, and brick, rein.-con 
crete foundation, on Herschel 
$200,000. Bids will be 
all of following,’ (1) excavation, (2) plain 
and rein.-con. work, (3) cement work, (4) 
sidewalks, (5) brick masonry. C. W. Hand- 
man, 511 West Court St., business mgr. 


0., Cleveland—Clubhouse—M. Altschuld, 
archt., 5116 Woodland Ave., receiving bids 
building 2 story, 44 x 76 ft., brick and 
steel, brick foundation, on East 105tk St., 
for Unity Lodge, 926 I. 0. O. F., care of 
N. Sogolovit, 2064 East 55th St. About 
$75,000. 


0., Cleveland Heights 
0.)—School—Until Dec. 


13, by 
10 room, 
flooring, con- 
Ave About 
received on one or 


(Warrensville P. 
21, by Bd. Educ... 
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Buildings (Continued) Mass., New Bedford—School—Bd. Educ. *Wis., Milwaukee—Bank—Amer. | 
I ier a ieee lie : received lowest bid Nov. 22, building 2 Bank, 144 2nd St. let contract buildn; 
ae Rd., building 4 story, 35 x 90 ft., rein.- story, 171 x 184 ft., concrete, brick and story, 40 x 90 ft, brick and concrete. 
con., brick and steel addition, rein.-con. steel, rein.-con. flooring, concrete founda- con. flooring, on Mitchel St.. to W 
flooring brick and concrete foundation, on tion, on Summer, Mill, North and Chestnut Kasdorf, 307 Grand Ave. About $9¢ 
Coventry Rd. and Washington Blvd) About sts.) from J. W. Bishop Co., 109 Foster St., Noted Sept. 16. 





sooner > — ee. oe oa C. Worcester, $519,000. Noted Nov. 18. xl aca Theat rT 
arner, ippodrome Annex dag., (leve- a m S a ee " 2 a., skaloosa— 1eatre—G. Cru 
land, archt. Noted Nov. 4. *N. Y., New York—Office—M. Gold ¢/O jet contract building 2 story, 75 x 15 


Gronenberg & Leuchtag, archts. and engrs., reir = + AL > ia : I 
. : z : : e . pin.-con. and brick, t ‘ Sparks, Os 
Ind., Lexington—School—-Township Trus- 303 5th Ave., will build 7 story, brick and jooan About $75 Th le W. Sparks, O 

tees receiving bids building 2 story, 63 x 68 steel, brick foundation, at 127-131 West . % - 


ft., brick, concrete and steel About $125,- 33rd St. About $325,000. Work will be Ia., Pocahontas — Court House — Py; 
000 C. Shopbell & Co., Furniture Bldg., done by day labor under supervision of hontas Co. received bids Nov. 23, build 
Evansville, archts architects. 2 story, 80 x 125 ft. brick, rein_-con 
Mich., Detroit—Market—Until Dec. 13, *N. ¥., New York—Office—Wendell Es- tone, from A H Neumann Co., 519 H 
by H. J. Prenzlauer, secy. Pub. Welfare tate, c/o B. H. and C. N. Winston, archts., ep ann saan _ Moines, $354,881 ; J 
Comn., Detroit City Serv. Bldg., construct- 2 Columbia Circle, will build 4 story, 58 x Big. Mi en. eee ee ee = 
ing 1 story, brick and steel addition, rein.- 116 ft.. brick and stone, brick foundation, sldg., Minneapolis, $364,500; Benson ¢\ 


‘te foundation, on Rus- at 1900 Bway. About $300,000. Work will str. Co, Court Ave. and Hast 18th 





con. flooring, cone 





sell St. About $75,000, J. Scott & Co be done by day tabor under supervision of Des Moines, $375,952. Noted Nov. 11 
2326 Dime Kank Bildg., archt sa architect. i Shelby —School—Ed. <a 
W.. Chieage——Bank and _  Office—lI ntil *N. Y.. New York—Office and Store—J. tract building 2 story, 120 x 190 ft. reir 
Dec. 15, by Weary & Alford, archts., 1732 yy Gidding & Co., 5th Ave. and 46th St, Con. and brick, to J. E. Wakefield Co. 7 
South Michigan Blvd., building rein.-con., jet contract building 12 story, brick, steel Brandies Theatre Bldg., Omaha, Ny 
brick and stone, rein.-con. flooring. concrete and = stone, concrete foundation, on 5th 31!49,900 Croughed in work, no interior fi; 
foundation, on 63rd St. and Woodlawn Ave.. Aye between 56th and 57th Sts., to T. J. ish). Noted Oct. 28. 
for Woodlawn Trust & Savings Bank, c/o Murphy, 405 Lexington Ave. Noted Oct. 28. ESN ae ee a 


architects. About $400,000 3 . . . an di S gta oF 
od Uni Refectory and Dor- N. Y¥., Ossining—Prison—State Prison ao  Someret aeonins 2 story v5 

Se eee Gas nine Bd. Cor Id., Albany, received bids for construction <2? rein.-con., brick and stone, to Car 
mitories l ntil Jan. 4, by ene Ee. ad - work for addition, here, from G. Colon & Sted Bros. & 42 Builders exch. Bldg., Mi: 
trol, Capitol Bldg., Madison, constructing Go "5955 Rway., New York City, $224,892, "eapolis, $86,692. Noted Nov. 11. 
refectory and inmate buildings at South- : +2 





- ‘ 7 . or re re . ’ st . > . 

ern Wisconsin Home for Feeble-Minded and r. Kee ier Bldg. Co., {30 Orange wane pe *S. D., Sioux Falls—Office, ete.—Chicas 
epileptic, here \. Peabody, Madison, state <!'"., ° arrol cae SO 103 Park Ave., New St. Paul, Minneapolis & Omaha Ry., 27° 
a’ ‘ York City, $309,520; plumbing, from J. J. East 4th St.. St. Paul, Minn., let contr 


archt Noted June 24 






; ats : Kenney Co., 236 West 20th St.. New York building 2 story, 30 x 236 ft. rein.-con 
Minn., Brainerd—Church—Until Dec. 18, City, $30,000, Kenny-Moran Co., 33 Old brick and steel office and freight hous: 
by G. A. Beale, chn. Baptist Church Con-  Bway., New York City, $31,000, E. W. here, to G. J. Grant Constr Co., 902 Exe! 
gregation Com., building 2 story, 75 x 125 Tompkins & Co., 204 Market St.,_ $43,825; Bank Bldg., St Paul About = $56,000 
ft.. brick and steel, rein-con. flooring. con- heating, from A. B. Barr & Co., 6 River St. Noted Sept. 9. 
erete foundation About $90,000. A. R Yonkers, $21,500, Globe Heating Co., 209 ed 
Van Dvek. 403 1st Natl Soo Line Bldg., Washington Ave., Phila., $22,150, Miller & Okla., Enid—Temple—R. W. Shaw, eng 
Minneapolis, arecht. and engr. Brady, 210 East 38th St.. New York City, Beck Bldg., received low bid Nov. 15 fron 
oe ik te Ws 1 tae $23 760. Grant & Buxton, Enid, building 100 x 150 
inn., Cloquet ey ee teste Y a : ft.. rein.-con., steel and brick, for Masoni 
oO. N. Rognan, archt wand engr., Northern *N. wey Trenton—School—St. Marys Temple Assn. Total cost about $325 000 
Pacific g. Dept. St. Paul, building 2 Greek Congregation let contract building 3 Noted Oct. 28 or 
story, 65 x 145 ft. rein.-con., brick and steel, story, 62 x 116 ft., conerete, brick and : es 
rein.-con. flooring, concer te foundation, here, stone, on Grand St., to Dempsey & Hardy, NW ash., Seattle — Fire Station —City re 
for Northern Pacific Ry.. 5th and Jackson ‘Prenton. About $168,000. ceived bids Nov. 19, building 2 story, 120 x 
Sts., St. Paul. About $85,000 “Md. Raitt om ae tard Oil 180 ft., concrete and brick. rein.-con. floor 
: ‘ io fale a . Md., altimore — ice — Standar« i ing, at 2318 4th Ave., from McRae Bros 
_ Minn, Duluth— Jail Until march 1, hey Co., Pier 2, Pratt St., let contract building Amer. Bank Bldg., sist age: aa 
c. F. Naughton, chn. St Louis Co. Bd, 15 "story, 90 x 140 ft., concrete, brick and Alstrom Co. Builders’ Exch.. $162 -<@0 
building 3 story, 145 x 190 ft. reim.-con., — crae) eonerete foundation, on Courtland and Rounds Clist Co., Walker Bldg., $163,992 


brick and tile, rein.-con, flooring, concrete PBeanklin Sts.. to J. H. Miller Inc., Eutaw WN $ 

. ° . 9 < ots., f J. 2 La » é ; ted Se ee 16. 

foundation, on West 2d St. About $200,000. 2g Franklin Sts. About $1,500,000, Noted 7 or = 

Architect not selected. Oct. 28 *Man., Winnipeg — Home 





| Provincial 
: t y d Gover ‘nt, Parliament Bldgs., let contr: 

i D a—Hospital—Until Jan. 4 : ’ * a rovernmen gs., let contract 
Kan., Emporia a < 43 165 D. C., Wash.—School—Dist. Comrs. re- building 2 and 3 story, rein.-con., brick and 


, Lyo ‘o ob ling story, x : : : ’ : 7 ~ i 
by eae on ye brick rein-con, ceived bids building Woodridge-Landgon timber, rein.-con. and tile flooring, rocl 
meni ae concrete foundation About $200,- School, from W. E Mooney, Evans Bldg., foundation, in ‘Tuxedo Park, to Carter 
000. J H. Felt & Co., 802 Grand Ave. (b) $165,111 (b) add $500, (c) add $35,246 Halls-Aldinger Co., 515 Union Bank Bldg 
1 le Kansas City, Mo. archts. Noted (4) add $17,000 (e) add $34,800 (f) add About $621,000. Noted ct. 28. 

enernas; Selanne i sper $5,500 (10 months); E. D. Maxwell, David- 

Aug. 12 son Bldg., (la) $168,000 (1b) deduct $336 

Neb., Dannebrog—School—Bad. Educ. re- (1c) add $15,791) (1d) $13,000 (It) add ‘ 
acne bids building 2 story, 53 x 90 ee $5,700 and add $2,433 for heat control (time Federal Government Work 
rein.-con., brick and steel, rein.-con. floor- as spec.) ; W. P. Lipscomb Co., Dist. Bidg., aa . 

‘neg aes oe ee W. M. Mampe, (la) $173,300 (1b) deduct $1,500 (1e) PROPOSED WORK 

“> ae > - ~ or are » 5 € 3 gf ays y » 

559 Sheidley Bldg., Kansas City, Mo., archt pee (1f) add $4.300 (182 days). Noted Me., Bar Harbor—Electric Distribution 

Noted Sept. 2 ct. 14. System—Spec. 4341—Bureau Yards «& 
3 : . wee . Hig I _ 7. > >. Docks, Navy Dept., Wash., D C., plans to 

N. D., Jamestown—High School—Until 0., Bedford—High School—Bd. Educ. re ! K ’ Wash, | » plans te 
Jan. 2, by Chairman School Bd., building 3 ceived bids Nov. 13, building 2 story, 115 x install at Naval Radio Station, Otter Cliff 
story, 125 x 195 ft, brick and steel, rein.- 185 ft. rein.-con., brick and_ steel, rein.-con oars. 

‘on. flooring. eonerete foundation About flooring, brick and concrete foundation, from i ti laa Bins 

S175 000 onan Ate & Boyd, James- Clemmer & Johnson, Metropolitan Bldg., ate een hy 2 eee De 4 

town, archts. and engrs : Akron, $369,000; Drummond-Miller Co. wash. p. Cc tone: ta . alt a y Dept. 
4500 ‘Euclid’ Ave. Cleveland, $370,650: ee oe oe nce 


Nw. tion system, at Naval Radio Station. Otter 





Mo., Springfleld—High Shools—Until Jan. R G. Witters, 1539 Harvard Court, ys . 
1. by fad "idee... building three three- Canton, $371,000. Noted Oct. 28. , liff, here, to include 50,000 gal. steel tank 
story 60 x 7 ft.. with 50 x 68 ft. wings, : , ; with steel tower, water mains and hydrants ; 
brick and stone, brick foundation. About *xInd,, Indianapolis — Bank and Office— $10 deposit required for plans and spec 
$200,000 each Hawkins & Hoerner, Natl City a 14-16 East W anes St., 
MePaniel Bldg., archts Noted Sept. 30. ee oreo” ment—Spec, 4282 Bureau Yards & Docks. 

Tex., El Paso—Bank—Until Feb. 15, by at 112 East Washington St., to Hoggson Navy Dept., Wash., D. C., plans to install 
Weary & Alford, archts, 1732 South Michi-  Bros., 485 5th Ave, New York City. About i” Building “F,” here. 


N. Y.. Brooklyn—Refrigerating Equip 


gan Blvd., Chicago, building rein.-con. and $1,000,000. Miss. Vicksburg—Steel Barges—Third 
brick, rein.-con. flooring, concrete founda- . Mississippi River Dis P O. Box 49 . 
oo Si akc ee + BSaneReane *xInd., Terre Haute — Bank and Office— Mississippi River Dist, P. O. Box 494, re 
Boni mare. Soe bet tea Ist National Citizens Trust Co., 612 Wabash Ave., let jected bids received Nov. 5, building 6 steel 
ans Se “ ee ‘ contract building 12 story, brick, steel and barges. Noted Oct. 14. 
Okla., Tulsa—High School—Until Dee. 6, stone, to Hoggson Bros., 485 5th Ave.. New F 


Mo., St. Louis—Earthwork—Mississippi 


by Bd. Educ., 6th and Cincinnati Sts., build- York City. About $500,000. Noted Oct. 7. Stiver Comn.. 1311 International Late Bids 


ing 4 story, rein.-con., steel and brick, rein.- 





“Or ooring, rock ati ac *Mich., Detroit — Office — J. Stroh, 1676 rejected bids received Nov. 5, building 1.,- 
Cae eee eee ea 'G. Winkler dia Jefferson” Ave. let contract building 18 100,000 cuyd. earthwork Sny Island D.D. of 
Palace Bldg archt Noted Oct 23. ° story, 80 x 100 ft., rein.-con, brick and Illinois Noted Oct. 7 
ae : J oe steel, rein.-con. flooring, concrete foundation, : te 
3 Que., Montreal—Dance Hall—Jardin de on Adams and Woodward Sts., to Lonquist _H T., Pearl Harbor—Marine Railway— 
Dance Co., 265 Bleury St.. receiving bids & Isley Co., 1100 North Clark St., Chicago, Spec-, 4254—Local Navy Yard, here, re- 
building 40 x 150 ft. dance hall, to replace About $1,200,000. Noted June 3. ceived no bids Nov. 17, completing marin: 
one destroved by fire About $100,000. I. zs « ee railway. 
W. Maloney, mer. *Mich., Gladstone—Church—All_ Saints 
7 er a wd eee ne 1 story, BIDS DESIRED 
‘ke > . y ’ = ’ , > i 3 , brick, Steel and stone, rein.- ° 
PRICES AND CONTRACTS AWARDED con. flooring, concrete foundation, to A. D. C., Wash.—Electric Towing Locormo- 
(*xIndicates award of contract) Arntzen, Escanaba. About $100,000. Noted  tives—Until Dec. 22, at office of A. L. Flint. 
‘ = 8 a July 29. genl. purch. officer, Panama Canal, Wash.. 
Mass., New Bedford—School—Rd. Educ. D. C., furnishing, here; edvertised in this 
received lowest bid Nov. 22, building P.S. 1 *Iil., Chicago—Bank and Office—Federal jssue. 
on Rochambeau St., and P.S. 2 on Mt. Reserve Bank, 79 West Monroe St., let con- 
Pleasant St., each to be 2 story, 170 x 250 tract building 14 story, 160 x 165 ft., rein.- Ga., Columbus—Refrigeration Building— 
ft.. brick, steel and concrete, rein.-con. floor-  con., brick and _ steel, rein.-con. flooring, Until Dec. 20, by Constructing Quarter- 
. ing, concrete foundations, from J. W. concrete foundation, on Jackson Blvd. and master, Headquarters Bldg., Camp Benning, 


Bishop Co., 109 Foster St., Worcester, $638,- LaSalle St., to J. Griffiths & Son Co., 112 constructing, here; advertised in this issue 
000 each. Noted Nov. 18. West Adams St. About $3,000,000. Noted Oct. 7. 








December 2, 1920 


rederal Government Work (Continued) 
Kan., Leavenworth—Motor Repair Build- 
Ss. 


ing— . Government, Quartermaster 
Dept., receiving bids constructing 2. story, 
100 x 250 ft, rein.-con., brick and steel 
notor repair building, rein. -con, flooring, 
nerete foundation. Private plans. 
PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


oN. Wo Ly Amagansett—Buildings— 
spec, 4337—Bureau Yards & Docks, Navy 
1 opt, Wash., D. C., let contract construct- 
ng, here, to W. W. Constr. Co., Ine., 51 
ast 42nd St., New York City, $14, 000 (90 
ays). 


xn. ¥., L. L, Amagansett—Steel Radio 
rowers — Spec. 4335 — Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
ract building two 150 steel radio towers, 
ere, to Pittsburgh-Des Moines Steel Co., 
Curry Bldg., Pittsburgh, Pa., $9,540 (160 
iys). Noted Nov. 11 


*N. Y., L. L,—Sayville—Radio Quarters 

Spec. 4311—Bureau Yards & Docks, Navy 
Dept. Wash., D. C., let contract building, 
here, to F. G. Fearo Co., Ine., 280 Madison 
\ve., New York City, $30,860 (85 days). 
Noted Oct. 28. 


*N. Y., New York—Electric Traveling 
Bridge Crane—Spec. 4250—Bureau Yards 
& Docks, Navy Dept., Wash., D. C., let 
contract building, here, to A. D. Granger 
Co.. 15 Park Row, $36,555 (150 days) 
Noted Nov. 18. 


N. Y., Oswego—Altering Post Office and 
Custom House—Treas. Dept., Wash., D. C., 
received bids Nov 19, altering and repair- 
ing, here, from Garber & Cissell, Bethlehem, 

$14,500; King Lumber Co., Charlottes- 
vilie, Va., $2 1,737; G. KE. Wright, Inc., 
Chicago Iil., $23,700. Noted Oct. 28, 


*Pa., Phila.——Lumber Storage—H. J. 
Lumsden, officer in charge of construction, 
Frankford Arsenal, let contract building 1 
story, 80 x 240 ft., concrete and brick lum- 
ber storage, on Bridge and Tacony Sts., to 
M. Melody & Son, 1322 Race St., $26,700. 
Noted Oct. 21. 


*Del, Wilmington—Dredging—U. S. En- 
gineer, War Dept., Wash, D. C., let con- 
tract dredging in Mispillion River, here, to 
Delaware Dredging Co., Colonial Trust 
Bldg., Phila., Pa., $5,440. 


*Va., Quantico—Fence and Gate—Spec. 
42316—Bureau Yards & Docks, Navy Dept. 
Wash., D. C., let contract building at Marine 
Flying Field, here, to Cyclone Fence Co., 
403 Stock Exch. Bldg., Phila., Pa., $6,929 
(60 days). Noted Novy. 25. 


Va., Quantico—Incinerator—Spec. 4266— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., received bids Nov. 24, building here, 
(1) work complete, from King Lumber Co., 





Charlottesville, (1) $41.800 (150 days), 
(la) $26,450, (1b) $6,953, (1e) $3,400, 
(1d) $1,300, (le) $3,700, (2) deduct $1,000, 
(3) deduct $1.200, (4) add $400; Hyde & 
Baxter, 1311 G. St.. N. W.. Wash., D. C., 
(1) $46,000 (150 days), (la) $27,200, (1b) 


$12,000, (1c) $2,900, (1d) $1,200, (le) $2,- 
800, (2) deduct $1,000, (3) deduct $600, (4) 
add $500; Newport Constr. & Eng. Co., 
Silsby Bldg., Newport News, (1) $48,310 
(150 days), (1a) $30;310, (1b) $9,800, (1e) 
$3,400, (1d) $1,400,(1e) $3,400, (2) deduct 
$1,500, (3) deduct $1,000, (4) add $700. 
Noted Nov. 11. 


Fla, Pensacola — Mooring Mast — Spec. 


1314—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids Nov. 24, build- 
ing for nonrigid airships at U. S. Naval 


\ir Station, 
Carroll 


from 
Terry 
New 

and 


here, (1) work complete, 
Electric Co., 714-12th St., N. 
Wash., D. C., (1) $7,470 (90 days); 
Mfg. Co., Grand Central Terminal, 
York City, (1) $11,485 (90 days); T. 
W. Constr Co., 135 William St., New York 
City, (1) $14,185 (150 days), (8) $1,335 
(60 days). Noted Nov. 11 


*Mo., St. Louis—Earthwork—Mississippi 
River Comn., 1311 International Life 
Bldg., let contract building Kings Lake 
D.D., to Armstrong Eng. Co, Taylorsville, 
lil. About $54,000. Noted Oct. 21. 


*Wash., Puget Sound—Nurses Quarters 
—Spec. 4293—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., let contract building 
here, to Swenson & Co., 499 Arcade Bldg., 
Seattle. Noted Nov. 25 


Cal.,, San aliens Store- 
house—Spec 4280—Bureau Yards & Docks, 
Navy Dept., Wash, D. C., received only bid 
Nov. 24, building at Marine Base, here, (1) 
Sn complete, oo Hyde & Baxter, 1311 
G. N. W., Wash., D. C., (1) $231, "at 
(> $241; 900, (3) $8, 715, (4) $9,235, (5) 





$16,538 (6) $17,546, (7) $237,900, (8) $24 
000, (3). $9,125, ‘io$ $9,645, (11) $17,328, . 
(12) $18,338, (13) $4, deduct $0.75, (14) 


deduct $4,000. Noted Nov. 4. 


Cal, San Diego—Quartermasters Store- 
house—Spec. 4280—Pub. Wks. Office, here, 
received bids building at Marine Barracks, 
Naval Base, (1) work complete, from 
Lange & Bergstrom, Timken Bldg, (1) 
$200.407, (2) $211,346, (3) $7,759. (4) 
$8,299. (5) $15,452, (6) $16,482, (7) $203,- 
997, (8) $214,936, (9) $8.123, (1%) $8,663, 
(11) $16.155, (12) $17. 185, (13) add $3.50, 
deduct $0.90, 10; Clinton Constr 
Co., 140 Townsend gi San Francisco, (1) 
$208,210, (2) $218,870. Noted Nov. 4. 





Miscellaneous 


PROPOSED WORK 
Pier—Brooklyn, N. Y¥.—Dept. Pub. Mar- 
kets, Municipal Bldg... New York City, plans 
to build 1,000 ft. pier, on 39th St., here, 
to be used as market About $1,500,000, 


Piers—New York, N. ¥.—Dept. Pub. Mar- 
kets, Municipal Bldg., plans to build four 
1,000 ft. piers, on Gansevoort and West 
Washington Sts., to be used as markets. 


About $5,000,000. 

Pier—New York, N. Y¥.—Dept. Pub. 
Markets, Municipal Bldg., plans to build 
1,000 ft. pier, on 150th St. and Harlem 
River, Bronx About $1,500,000 


Newark Sta- 
158 Market St, 
Litchfield & 


Velodrome—Newark, N. J. 
dium Co., care of J Eaton, 
having plans prepared by 


Rogers, archts, 477 5th Ave, New York 
City, for velodrome and athletic field, of 
25,000 seating capacity, at (51-811 Freling- 


huysen Ave About $2 


Stadium—-Columbus, 0. 
versity retained C. T 
Iluka Ave. and H. D 
pare plans for 
to have 8&3 
capacity. 


50,000 


-Ohio State Uni- 

Morris, engr., 2043 
Smith, archt., to pre- 
steel and concrete stadium, 
entrances and. 63,000) seating 
About $1,000,000. Noted Nov. 11. 


Wis.—City received 
no bids Nov. 12, furnishing 1 centrifugal 
pump, motor and control apparatus, ete., 
for waterworks plant. W. G. Kirchoffer, 
31 Vroman Blk., Madison, engr. Noted 
Nov. 4 


Road Machinery—Antigo, Wis.—Bd. 
Supervs. Langlade Co. appropriated $15,000 
to purchase new road machinery during 
go” 


Pump, ete.—Albany, 


Auto Trailers, ete.—Ashland, Wis.,—Ash- 
land Co. appropriated $6,500 to purchase 3 
auto trailers and loading device W. E. 
Dillon, Highbridge, comr. 


Road Machinery—Chilton, Wis.—Calumet 


Co. appropriated $8.000 to purchase road 
machinery, to include hard steam shovel 
and three 2 ton trucks. W. Hoenig, comr. 


Graders, ete —KEagle River, Wis.—Vilas 
Co. appropriated $13,600 to purchase six 
No. 2 graders and other small machinery. 
W. F. Hunter, comr 


Road Machinery—Eau Claire, Wis.—Fau 
Claire Co. appropriated $15 000 to purchase 
road machinery for 1921. . Osborne, comr 


Machinery — Ellsworth, Wis. — 
Pierce Co. voted $15,000 bonds to purchase 
machinery, to include 2 trucks and loading 
outfit. C. F. Kenall, comr. 


Road 


Patrol and Construction Machinery—Elk- 
horn, Wis.—Walworth Co. appropriated 
$16,000 to purchase patrol and construction 
machinery for highway purposes for 1921. 
H. J. Peters, comr. 


Paving Ontfit—Fond du 
Supervs. Fond du 
$10,000 to purchase 


Road Machinery—Friendship, Wis.— 
Adams Co. appropriated $2,000 to purchase 
road machinery for 1921. J. A. McGregor, 
Hancock, comr. 


Read Machinery—Oshkosh. 
nebago Co. appropriated $15 
chase road machinery. J. 


Road Machinery — Shawano, Wis. — 
Shawano Co. appropriated $25,000 to pur- 
chase road machinery, to include 3 trucks, 


Wis.— Bd. 
appropriated 
paving outfit. 


Lae, 
Lac Co. 
compiete 


Wis.—Win- 
000 to pur- 
Binnings, comr. 


tractor and loading device W. F. Meyer, 
comr. 
Road Machinery—Shoeboygen Wis.— 


Sheboygan Co. appropriated $15,000 to pur- 
chase road machinery, to include steam 
roller. G. Ubbelohde, Court House, engr. 


Road Machinery—Viroqua, Wis.—Vernon 
Co. voted $10,000 bonds to purchase road 
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machinery, to include crushers, storage 
tanks and steam roller. A. Ristow, comr. 


Road Machinery—Wisconsin Rapids, Wis. 
—Wood Co. voted $30,000 bonds to pur 


chase road machinery, to include planers 
pile driver, pump and cement mixer I 
Morris, comr. 

Lake Improvements—Minneapolis, Minn 
—City authorized $586,000 bonds to com 
plete improvements at Lake Nakomis, in 
cluding dredging, building up shore, plant 
ing, ete J. H. Ridgeway, seey. Bd. Park 
Comrs 

Wharves—Beaumont, Tex.—City plans 


election to vote on 
prove wharves, ete 
ft. unit of 


$500,000 
to include 
municipal docks and 


bonds to im 
building 500 
sheds 1 


of which will be 400 x 400 ft. for export 
of lumber. A. B. Steinhagen, mayor 

Plunge—RKedlands, Cal, — City having 
plans prepared by FP. EK. Hicks, care of 
City Engineer, for 60 x 100 ft. outdoor 
plunge, rein.-con. in Syivan Park, to have 
120 dressing rooms 


Culwerts—Ontario 
Toronto, pla 
following 


Dept. Pub 
ns to build concrete 
townships 


Hichwavs 
culverts in 
Guillimbury, West 


Inisfill. Barrie, Vespra, Oro, Orillia, South 
and North Rama, Hope, Hamilton, Mona 
ghan, Beckwith, Cavan, Pittsburg, Leeds 
Crosby South, Bastard, Kitley, Elmsley 
South, Drummond, Lanark, Ramsev, Coul 
bourn, Gloucester, Cumberland, Clarence, 
North Plantagenet Alfred, Longueuil, 
Hawkesbury West and Kast, Huntley, Of 
tawa, Nepean, Tyvendinaga, Sydney, Char 
lottenburg, Laneaster, Osnabruck Corn 
wall, Elizabethtown, Augusta, Lansdowne 


W. A McLean, deputy minister 


BIDS DESIRED 


Filter Sand—Hartford, Conn.—Until Jan 
10, by Bd. Water Comrs. furnishing 21,000 
yd. filter sand and 12,000 yd. filter sand 


in filter beds. C. M. Saville, engr. 

Laundry Equipment—Brooklyn, N. 
Until Dec 15, by State Hospital 
Capitol, Albany, for laundry 
Brooklyn State Hospital, here 
000. L. F. Pilcher, Albany, 


Laundry Equipment—Hudson, N. Y— 
Until Dee. 15, by A. W. Allen, pres. Bd 
Mers., New York State Training School for 
Girls, furnishing laundry equipment; ad 
vertised in this issue Noted Nov. 4 


Equipment—New York, N. ¥.—lUntil De aC. 
9. by M. Hulbert, comr. Docks, Pier ‘A.’ 
ft Battery Pl., North River, furnishing and 
installing freight handling equipment on 
pier at foot of East 5th St., East River 
Contr. A, cargo beams and fittings; Contr. 
B, electric work; Contr. C, winches. 


—Until Dee 
Plant & Struc 
constructing steel 


v— 
Comn 
equipment at 
About $25,- 
State archt. 


Ferry boat—New 
9, by G 
tures, 
screw 


York, N. ¥ 
A. Whalen, comr 
Municipal Bldg., 
ferryboat 


Pier Fender, ete.—New York, N, 
Until Dee. 9, by G. A. Whalen, 
Plant & Structures, Municipal 
building and repairing center 
southeast timber 
ters, at Greenpoint 
town Creek. 


Y.— 
comr 
Bidg., re- 
pier fender, 
bulkhead and pile clus- 
Ave. Bridge, over New- 


Incinerator—Long Branch, N. 
Dec. 14, by Bd. Comrs, City Hall, 
incinerator. E. F. Lawyer. clk 
in this issue 


J.—Until 
building 
; advertised 


Foundations—Phila., Pa.,—Until 
by F. H Craven, dir. Pub. Wks., and Id 
Trustees, Free Library of Phila., Room 216, 
City Hall, building foundations for library, 
on Vine, 19th, Wood and 20th Sts. J 
Ashhurst, librarian; advertised in this 
issue 


Dec. 21 


Brass Strainers, 
Dec. 7, by F. H. 


Wks., Room 216, 


ete.—Phila., 
Craven, dir. Dept. Pub 
City Hall. furnishing and 
delivering brass strainers for Queen Lane 
filters (Contr. 438); c.i. pipe and specials 
for Queen Lane Pumping Sta. (Contr. 439); 
furnishing and installing chlorine appara 
tus in Belmont filters (Contr. 440); fur 
nishing filter sand at Torresdale filters 
(Contr. 441); “furnioniag and delivering 
steel pipe and specials for Queen Lane 
Pumping Sta. (Contr. 442); sand pumps 
for Queen Lane Pumping Sta. (Contr. 443); 
furnishing w.i. and c.i. pipes, ete. for Tor- 
resdale filters (Contr. 444); furnishing and 
delivering bolts for Queen Lane Pumping 
Sta. (Contr. 445); electric wiring for 2d 
Survey Dist. (Contr. 446). 


La.—Until Dec. 14, 
Suite 200,.New Or- 
furnishing rubber cov- 


Pa.—Until 


Wire—New Orleans, 
by Bd. Port Comrs., 
seans Court Blidg., 


ered, weather-proof and bare copper wires 
advertised in this issue. 
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Miscellaneous (Continued) 


Water Tube Boilers 
Milwaukee, Wis.—Until Dec. 17 (change of 
date), by Sewerage Comn., furnishing and 
building 4 horizontal water tube boilers and 
equipment. J. H. Fowles; advertised in 
this issue. Noted Nov. 25. 


Sweeping Machine—Racine, 
receiving bids for street sweeping 
IP’. H. Connolly, City Hall, engr. 


Paving Materials—Minneapolis, Minn.— 
Until Dee. 13, by K. E Alexander, city 
purch. agt., City Hall, furnishing 40,000 
bbl Portland cement, 1,770 ton asphaltic 
cement, 1,000 ton tar, 1,000 ton paving 
pitch, 2,125,000 vitr. paving bricks, 90,000 
sq.yd. yellow pine creosoted blocks 34 x 8&8 
x 4 for city improvements, also 15,000 bbl 
cement and 1,900 ton tar for Park Bd. use. 
I. W. Cappelen, city engr 


Motors 
Until Jan 
Forum Bldg 


and Equipment— 


Wis.—City 
machine. 


Pumps—Sacramento, Cal— 
State Reel Bd., 853 
8-phase, 60 cycle, 
2 volt induction motors and low lift 
vertical centrifugal pumps for Chandler, 
Tisdale and Wadsworth Pumping Stations, 
in Sutter Co. T. Mayhew, secy 

Tanks—Montreal, Que.—Royal Duke 
finery Co., 157 St. James St., receiving 
erecting 10 tanks, on Notre Dame 
About $7,000 each. 


and 
11, by 
furnishing 


200-5 


Re- 
bids 


St. 


PRICES AND CONTRACTS AWARDED 
(xIndieates award of contract) 


let con- 
on Grover 
About $15,- 


* Seawall—Hull, Mass.—Town 
tract building rein.-con. seawall 
Ave., to B. Weston, Allerton. 


aoa 


* Pier—Stamford, Conn.—Yale & Towne 
Mfg. Co., 548 Pacifie St., let contract build- 
ing rein.-con pier, at plant, to Vuona 
Constr. Co., Bank Bldg About $15,000. 


Equipment—Brookiyn, N. Y— 
500 Park Ave., New York City, 
received bids Nov. 23, installing electric 
equipment in P. S. 181, on New York Ave. 
and East 34th St. between Tilden and Sny- 
der Aves. here, from Croker Natl. Fire 
Prevention Eng. Co., 1270 Bway., $46,685 ; 
T. KF. Jackson, Inc.. 99 John St., $48,000, 
both in New York City. 


Conduits—New York, N. ¥Y.—Fire Dept.— 
received bids No. 29, furnishing, delivering 
and installing conduits, ete. completing 
Contr. 120 of tates Co.), from Croker 
Natl. Fire Prevention Co., 1270 Bway., 
£26,300: Klienschmidt Electric Co., Inc., 
$39,385. 


Electric 
td. Educ., 


Dumping Scows—New York, N. ¥.—Dept. 
Street Cleaning, Room 1244, Municipal 
Bldg received bids Nov. 23, building 5 
dumping scows, from J. Hilderbrant, (a) 
$209.750, (b) $319,750; J. H. Matthews, (a) 
$437.250; U. S. Steamship Co, 50 Broad 
t.. (a) $287,280, (b) $298,715 Noted 
Jov. 18, 

Enclosures—New York, N. ¥.—Pub. Serv 
Comn., 49 Lafayette St., received bids Nov. 
19. building inspection shed enclosures in 
180th St. Yard, Route 18. from S. S. Jones, 
473 West 158th St.. $358.565; Nugent 
Constr. Co., 505 5th Ave., $398,017; Bain- 
bridge Constr. Co 52 Vanderbilt Ave 
$414,171 Noted Nov. 11. 


Underground Cables—New York, N. v— 
R. E. Enright, police comr., 240 Centre St., 
received bids Nov. 29, installing new un- 
derground cable and telephone cable on 
Manhattan Bridge structure between here 
and Brooklyn anchorages, from F. J 
Dougherty, 186 Washington St., $11,985; 
S. Smyth. Jr. 150 East 41st St., $11,991; 
Lustig & Weil, 103 Park Ave., $12,151. 
Noted Nov. 18 

Portland Cement—Detroit, Mich.—-Comn. 
of Purchases & Supplies, Municipal Court 
Rldg.. received bids Nov. 16, furnishing 50,- 
000 bbl. Portland cement in cloth sacks, 
from Huron & Wyandotte Portland Cement 
Co., 1524 Ford Bldg., at $3.68 per bbl. 
total $184,000; H. J. Dickinson Co., 1140 
14th Ave., $3.98, $199,000 Wabash Port- 
land Cement Co., 1824 Ford Bldg., bid on 
10,000 bbl. at $3.71 per bbl, $37,100. Noted 
Nov. 11. 

Lock and Dam—Chicago, Ul.—F ; 
nett. dir. Dept. Pub. Wks. & Bldgs., Div. 
of Waterways, Room 1404, 25 East Jack- 
son Blvd., received bids Nov. 22, building 
Starved Rock Lock and Dam, on_ Illinois 
River, from Thompson-Black & Co., 212 
West Washington St., $2,825,000; Bates & 
Rogers, 37 West Van Buren St., $4,304,000. 
Noted Oct. 21. 


* Foundation — Oconomowoc, Wis. — 
Oconomowoc Theatre Co., Inc., let contract 
building concrete foundation for 2. story, 
68 x 115 ft. rein.-con., brick and steel 


I. Ben- 
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on Main St., to J. L. 
Stanage, 144 Oneida St., Milwaukee, $26,- 
500. Noted Nov. 11, under “Buildings.” 


*Road Machinery and Gravel Pit Equip- 
ment—Sioux City, Ia.—Woodbury Co. let 
contract furnishing 60 ft. drag line, elec- 
trically equipped, to C. Browning Cos 
17701 Lake Shore Blvd., Cleveland, 0O., 
$24,500; bucket, elevator, screen, settling 
tanks, centrifugal pump, crusher, car 
puller, to Bowman Mchy. Co., 1207 Howard 
St.. Omaha, Neb., $17,935; power equip- 
ment, engine, generators, switchboard, 
motors, oil tank, to Fairbanks-Morse Co., 
$00 South Wabash Ave., Chicago, $20,000. 
Noted Oct. 21. 


*Wheelpits, ete.—Cloquet, Minn.—North 
West Paper Co., fast End, let contract 
replacing wheelpits and and deepen- 
ing tail race, involving cu.yd 
crete and 590.000 ft timber, to 
Helmers & Schaffner, 514 Guardian 
Bidg., St. Paul. 

* Fill, ete.—Vancouver, B. C.—Canadian 
Ry. let contract filling in False Creek 
under Main St. bridge, building 2 
sewers through reclaimed area of 

» Creck, removing Main St. bridge and 

buildings and _ reconstructing electric 
railway tracks, to Pacific Constr. Co., Ltd., 
510 Hastings St. W. About $350,000. 


theatre and office, 


apron 
2,000 con- 
Siems, 


Life 


Applications before the Federal Power 
Commission, Washington, D. C., from Sep- 
tember 28 up to and including November 20. 


62. A. P. Seybold, 1213 Hobart Bldg., 
San Francisco, Cal. Preliminary permit for 
power project — Klamath River and Bluff 
Creek, Klamath National Forest, Cal. 

63. Alaska Endicott Mining & Milling 
Co., c/o John B. Marshall, Attorney at Law, 
Juneau, Alaska. Preliminary permit for 
power project—unnamed stream and lake 
near the head of William Henry Bay (Lynn 
Canal), Alaska, for mining. 

64. Sespe Light & Power Co., Suite 395, 
Merchants Trust Bldg., Los Angeles, Cal. 
Preliminary permit for reservoirs, conduits 
and power houses—Piru Creek, Santa 
Barbara National Forest, Cal. 

65. William Park Mills, c/o 
Brown, Attorney and Counselor, 
tana Bldg., Missoula Mont. 
permit for reservoir, conduit and power 
house—Vermilion River, Cabinet National 
Forest, Mont., to supply electricity to min- 
ing district in T. 25 N., R. 30 W., M. P. M. 

66. Spirit Lake Railway & Power Co., c/o 
Joseph Roane, President, 110 East 12th St., 
Vancouver, Wash. Preliminary permit for 
reservoir, conduit and power house—Toutle 
River and Split Lake, Columbia National 
Forest, Wash., for public service timbering 
and milling, and ore mining. 

67. Southern California Edison Co., c/o 
G. C. Ward, Vice President, Edison Bldg., 
Los Angeles, Cal. License for dam, conduit, 
power house and transmission line, Big 
Creek, Fresno County, Cal. for public 
utility. 

68. Wenatchee Commercial Club, c/o V. H. 
Clearman, Secretary, Wenetchee, Wash. 
Preliminary permit for dam and_ power 
house, Rock Island and Cabinet Rapids, 
Columbia River 

69. United Mills Co., c/o H. J. Holbrook, 
Secretary, Hickory, N. C. Preliminary per- 
mit—may be advisable to treat as declara- 
tion of intent—for dams, power houses and 
transmission lines, Harpers Creek, Caldwell 
County, N. C., for running cotton mill and 
public utility in Mortimer, N. C. 

70. Rock Creek Power Co., c/o John 
Shaughnessy, President, R. F. DPD. No. 2, 
Missoula, Mont. License for reservoir con- 
duit and power house Rock Creek, Granite 
County, Montana, in Missoula National 
Forest, for power, lighting, heating, mining, 
manufacturing and other useful purposes. 

71. H. H. Wadsworth, Holbrook Bldc.. 
San Francisco, Cal. Preliminary permit for 
reservoir, conduit, power house and trans- 
mission line, Middle Yuba between Kenaka 
and Dobins Creek. Tahoe National Forest, 
for public utility, Sacramento Valley. 

72. Southern Sierras Power Co., c/o A. B. 
West, General Manager, Riverside, Cal. 
Preliminary permit for three power plants, 
reservoirs conduits and transmission lines, 
Convict Creek, Inyo Forest Reserve, Cal, 
for public utility. 

73. J. G. Van Zandt, c/o W. L. Huber, 
First National Bank Bldg., San Francisco, 
Cal. Preliminary permit for reservoir, con- 
duit and power house on Bear and Santa 
Anna Creeks, Cal. 

74. Electro Metals Co., a trust—W. G. 
Devereaux, President, 729 Call Bldg., San 
Francisco, Cal. Preliminary permit for 
dam, reservoir, tunnels, penstocks, power 
house and to divert 300 s.f. from’ Salmon 
River for reduction of ores. 


Philip §$ 
607 Mon- 
Preliminary 


—_—_— 
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_ 75. R. G. McDonald, Williams, Cal 
liminary permit for two power plants, r¢ 
voirs, conduits and _ transmission lines, ¢ 
vict Creek, Inyo Forest Reserve, Cal 
use in mines, mills, pumping. 

76. J. Harvey Pierce, 4838 Elmwood A 
Los Angeles, Cal. Preliminary permit 
three dams and three power houses—t; 
mission—Mammoth Creek, Inyo Forest 
serve, Mono County, Cal., for mining 
lighting c 

77. Snow Mountain 
c/o Pillsbury, Madison 
Standard Oil Bildg., San Franciseo. « 
Preliminary permit for two dams, ‘re: 
voirs, conduits, and transmission lines, So 
Eel River, California Forest Reserve. 
for public utility. : 

78. Western States 
H. M. Byllesby & Co., Engineers and M 
agers, Stockton, Cal. Preliminary per; 
for enlargement of American River Condu 
Summerfield) Ditech and right-of-way { 
transmission lines, South Fork Amer 
River, Eldorado National Forest, Cal. 

79. William C. Albertson and Stephen | 
Mershon an association, Fort, Hunt 
Shipman, Attorneys, Newark N. J. Pr 
liminary permit for dam, power house tran 
mission, Delaware River, at Foul Rift, tw: 
miles south of Belvidere, N. J. , 

80. Amazon Dixie Mining 
Idaho. License to construct transmission 
line over Lolo National Forest in Missou 
County, Mont., for mining operations of th 
company 

81. Granite Falls Manufacturing Co 
Shuford, Secretary, Granite Falls, Bakar ct 
County, N.C. Preliminary permit for dam 
and reservoir, conduit, power house and 
transmission line on Wilson Creek, Caldwell 
County, N. C., for public utility in Lenoir. 

82. Alabama Power Co., Birmingham. Ala 
Lice nse for dam, power plant and transmis 
sion line, Coosa River at Dunean’s Riffle 
Ala., for public utility. 

83. Paving Granite Quarry Co., Rapid 
City, S. D. License for transmission line 
one mile long in Black Hills National Forest 
teserve, for power to quarry. 

84. Town of Ronan, John P. Swee, Mayor, 
Missoula County, Mont. Preliminary per- 
mit for dam, power house and _ transmis- 
sion line on public lands, Crow Creek, Mis- 
soula County, Mont., for public utility 

85. Southern California Edison Co. (Sal- 
mon Creek Reservoir, Horse Creek Diver- 
sion), Edison Bldg., Los Angeles, Ca! 
License for diversion dam and conduit lead- 
ing Horse Creek into Salmon Creek. Dam 
and storage reservoir on Salmon Creek to 
regulate flow of water to applicants’ plants 
on Kern River, for public utility. 

86. John Daniell, c/o Colonial Hotel, 
Springfield, Mo. License for dam in Current 
River at Sec. 14 T. 29 N., R 3 W., Shannon 
County, Missouri. 

87. Coast Valleys Gas & Electric Co., c/o 
Chickering & Gregory, 1232 Merchants Ex- 
change Bldg., San Francisco, Cal. License 
for transmission line across public lands, 
from T. 18 S., R. 10 E. to EF. 17S., R. 12 E., 
San Benito, Cal, for power to quicksilver 
mines. 

88. Merced Irrigation District (a munici- 
pality), Merced, Merced County, Cal. Pre- 
liminary permit for dam at Exchequer on 
Merced River for irrigation and power, to 
sell power to San Joaqtin Light & Power 
Co., and operation of drainage pumps in the 
Irrigation District. 

89. Garland Hydro Electric Power Co., 
c/o Lemuel Sparkman, 113 Fulk Bldg., 
Little Rock, Ark. License for two dams 
and reservoirs and one power house on the 
Ouachita River near the boundary between 
Montgomery and Garland Counties, Arkan- 
sas, for public utility. 

90. Frank G. Baum, 1991 Hobart Bldg., 
San Francisco, Cal. License for power de- 
velopment on Little Colorado River at 
Grand Falls—Tolchaco and at Coconino. 
Both points in Arizona. 

91. Frank G. Baum, 1901 Hobart Bldg., 
San Francisco, Cal. License for power de- 
velopment on Black River, Arizona. 

92. W. H. Shrader, 21 East Gonzales St., 
Pensacola, Fla. Preliminary permit for 
power development at the U. 8S. Govern- 
ment dam on the Sunflower River in Wash- 
ington County, Miss. 

93. R. L. Weeks, Major, retired, U. S. 
Army Recruiting Station, 4th and Main Sts., 
Los Angeles, Cal. Preliminary permit for 
power development at Shrimp Bay, Tongass 
National Forest, Alaska, for power for pulp 
mill. 

93. Alaskan-American Paper Corp., 23 
East 26th St., New York City. Preliminary 
permit for dam and power house at Orchard 
Lake outlet to Shrimp Bay, Revillagigedo 
Island, Tongass National Forest, Alaska, 
for power for pulp mill. 
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PROPOSALS 


For proposals Advertised see the pages 
immediately following the “Construction 
News” Section. 


WATERWORKS 


3i See Eng. 
Ginee News-Record 

1. 15 Poughkeepsie, N. Y. ..--- .Nov. 18 
- ’ AY. Nov. 18 to Dec. 9. a 
Dec. 15 Fall River, Mass. .....--- Dec. 2 
Jan. 10 Hartford, Conn. ..-+++++s Dec. 2 


SEWERS 


Dec. 13 Euclid, O. ......-.+++++-- Dee. 2 
Jan. 5 Lima, O. ......--.+eeeeees Dec. 
Adv. Dec. 2 and 9. 
Jan. 11 North Branch, Minn ..... Dec. 9 
BRIDGES 
Dec. 13 Nacogdoches, Tex. ....-.-- Dec. 5 
Dec. 14 Winnipeg, Man. .......- Nov. 25 
Dec. 14 Portsmouth, N. H. .......Dee. 2 
Dec. 14 Preston, Ga. ......-+606-- Dec 9 
Dec. 14 South Dakota ...........-; Dee. 9 
Dec. 15 South Dakota ........-. Dec 9 
Dec. 17 Detroit, Mich. .........- Nov. 25 
Adv. Dec. 2 and 9. 
Dec. 17 Phila., Pa. .....--e+eee8- Dec. 2 
Dec. 17 North Carolina .......... Dec. 9 
Dee. 18 Dayton, O. . ‘ scitta in Dec : 
Dec. 18 Racine, Wis. .......---- Dec. 2 
Dec. 20 St. Thomas, Nev. ....... Dee. 9 
Dec. 21 Morgan, Ga. ......--+e+: Dec. 2 
Dec. 22 Elizabeth, N. J. ......---- Dec. 2 
Adv. Dee. 2 and 9. 
Dec 28 Detroit, Mich. .........- Nec. 2 
Dec. 23 Detroit, Mich. ........... Yec 9 
Dec. 28 Wayne, Neb. .........-.- Dec. 9 
Jan. 6 Miami, Fla. . es ean Dee. 2 
Adv. Dec. 2 and 9. 
Jan. 7 Jacksonville, Fla. ....... Dec. 2 
Feb. 7 Bainbridge, Ga ........-- Nov. 25 
Oe es ae 


STREETS AND ROADS 
Dec. 13 regres (Yonkers P. O.) 


earn se wig Rate & Ub ele ON 6 6 Dec. 2 
Adv. Dec. 2 and 9. 
Ne PR ee Dee 2 
Dee, 2E Cee, SOR. cee cans Dec 2 
Des. 18 Catedion, Tex. ........ Dec 2 
TO ae a a. Dec. 2 
Dec. 14 South Dakota ........... Dec. 9 
EUG BE BND be sc ccccvses. ._Deo@ 9 
Dec. 15 Princeton, W. Va. .... Dec. 2 
Dec. 15 Des Moines, Ia. ...... Dec. 2 
Dec. 15 South Dakota ........... Dec. 9 
Dec. 16 Hampton, Ia. .....ccee.- Dec. 9 
Oe Ge oS ere Dec. 9 
ee see ewe wwe Dec 9 
ep eee ee Dec. 9 
Se i eer Dec. 2 
Se, a ee UR BR ss bcc eee e's Dec. 9 
Dec. 22 Sandusky, Mich. .......... Dec. 9 
Oe Ee RNIN bok obese ce cieetuas Dee. 9 
Adv. Dec. 9. 

Dec. 29 Leavenworth, Kan, ....... Dec. 9 
SOR, 2 DUI, BI. oi. ce eee es Oct. 28 
OME. "BAG DOOR. COR, iki wew avec Dec, 9 


Adv. Dec. 9. 


ids 
Close 


Jan. 5 
Jan. 6 
Jan. 10 
Jan. 15 
Jan. 27 
Mar. 1 
Mar. 30 


EXCAVATION AND DREDGING 


Dec. 15 
Dec. 16 
Dec. 20 


Dee. 13 
Dec. 14 
Dec. 15 
Dee. 13 
Dec 


Dec. 14 
Dee. 15 
Dec. 15 
Dec. 15 
Dec. 15 
Dec. 15 
Dee. 15 
Dec. 15 
Dec. 15 
Dec. 15 
Dec. 15 
Deo. 15 
Dec. 16 
Dec. 17 


= 
5 

_ 
oo 


Dec. 20 
Dec. 20 


Dec. 21 


Dec. 30 
Jan. 1 
Jan 1 
Jan 1 
Jan 1 
Jan 1 
Jan 1 
Jan. 2 
Jan. 2 
Jan. 2 
Jan. 2 
Jan. 2 
Jan 2 
Jan. 2 
Tan. 2 
Jan. 2 
Jan, 2 
ean. 3 
Jan. 3 
Jan. 4 
Jan. 4 
Jan. 4 
Jan. 15 
Jan. 15 
Jan. 15 
Jan, 15 


See Eng. 
News-Record 
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Colorado Springy, Col Oct 
Missouri ae Dee. 
Stockton, Kan Nov 
rrr ee oe .. Dee 
Missouri .. eo whee oe Dee 
TE ssaesevandeneeea Dec 
Weostpere, Ont. ..ccccccs Nov 


Cee, Ihe kaeew wore Nov 
Hampton, JR. cecccceses: Dec. 
Wapello, Td. ccccceceesss DOC 


INDUSTRIAL WORKS 


Taunton, Mass. . ; . Dee. 
Kinston, N.C. . Dee. 
Seewvereme, Oo sccce soe e DOG 


BUILDINGS 


Lakewooa (Cleveland P. 


eer eee . Nov. 
Cincinnati, O. ......... Dec. 
Detroit, Mich. ... . - Dec. 


Hyde Park (Boston P. O.) 


Pent ot aie aia ek dex eG 
Storrs (Eagleville P. QO.) 

Pee a Nov. 
Frederic, Wis. ..... Vov 
Clear Lake, Wis. ..... Nov. 
Pocahontas, Ia. ...... ... Nov. 
Wabash, Ind. ...... ‘ Nov. 
Bethlehem, Pa . lew Dec. 
Se, BEE. node eae aes Dec. 
Cloquet, Minn. ... Dee. 
POOR, BEM. wadscacss Dec. 
Detroit, Mich. ...... Dec. 
Hartford, Conn. ...... . Dee. 
Baltimore, Md. ........ Dee. 
Milwaukee, Wis. ..... Dee. 
. Ue ‘. . Dee. 

Adv. Dec. 9. 

Brainerd, Minn. .. Dee. 
ss SS . Srrreere <99 0 
pommeweee, IN. De once sees Dec. 


BOOCPOM, BEIM. onc cnccc cs eee. 
Cleveland Heights (Warrens- 


Weems Gd, GR 4s Dec. 
Pocahontas, Ia. ... ey . Dee. 
gs Pe ee Nov. 
Chicago, fil. .... Nov. 
Little Rock, Ark. ........NO6v. 
SS - Nov. 
Springfield, Mo. ....... Dee. 
Springfield, Mo. ....... .. Dee. 
Duluth, Minn. .... et. 
eer ae Nov. 
DRE, BR og ss tcnewes Oct 
2 OS a Sees . eee 
Hibbing, Minn. . : Nov. 
Aitkin, Minn. . ; Nov. 
Webster, Wis. .... ... Nov. 
Jamestown, N. D re Dec. 
Ft. Collins, Col. .. ones «ee 
pv Sere ee ee Dec. 
Ft. Meyers. Fla. .........Dee. 
Pontiac, Mich. ......... Dec. 
OS ee ee Nov. 
POP TR, TEGR. 0c ccvene Dee. 
Union Grove, Wis. ...... Dee 
‘Fergus Falls, Minn. ...... Dee. 
OT > Sree Dec. 
Prince Frederick, Md. .... . Dec. 
pe = rae Dec. 


1 


1 


to 
ow 


eo 


—o 


tw 


pote bo 


bo bo No bo 


CCCONNUNS OOS HH a Da SWI woets 


9 
8 
9 
9 
> 


1 


9 
9 


ou 


Bids See Eng 
Close News-Record 
Jan. 19 Buffalo, N. ¥ Tec 2 
Adv. Dec. 2 and 9 
Jan. 19 Buffalo, N. Y 1 deve 9 
Feb. 15 El Paso, Tex ae 
Mar. 1 Duluth, Minn ’ Dee 2 


FEDERAL GOVERNMENT WORK 


Dec. 15 Radio Building—Port Arthur, 


co rT eT ee eae ee Nov. 25 
Dec. 15 Hydraulic Turbine—Flor- 
ence, Ala Nov. 25 


Adv. Nov. 18 to Dee. 9 
Dec. 15 Gate and Valve Operating 
Machinery—Louisville, Ky.Nov. 25 

Adv. Nov. 18 to Dec. 9 


Dec. 16 Alterations, Repairs, Plumb 
ing, ete.—Covington, Ky Nov. 25 
Dec. 16 Conduit—Norfolk, Va......Dec. 9 


Adv. Dec. 2 and 9. 
Dec. 20 Steel Dump Scows—Louis- 
ville, Ky. . Nov. 18 
Adv. Dec. 2 and 9 


Dec. 29 Refrigeration Building 
Columbus, Ga Dee. 2 
Dec. 21 Conduit, Wiring, «tc.—Cov- 
NO Te si ctnesieeeens Dec. 9 
Dec. 22 Electric Towing Locomotive 
—Washington, D. C Dec 


Dec. 22 Dumb 
Kan cnelsy eee 

Dec. 22 Electric Distribution Sys- 
tem—Spec. 4341 Bar Har- 
bor, Me Dec 9 

Dec. 22 Separation of Water Drainage 
Svstem—Washineton, D. C.Dec 9 

Dee. 22 Earthwork—St. Louis, Mo. Dec. 9% 

Adv. Dec. 9 
Dee. 23 Mechanical Equipment 


Waiter—Wichita 


Wash., D. ¢ ; - Dec. 9% 
Dece 27 Mailing Vestibule, etc 
Charlotte, N.C . 4 . Dec 9 
Dee. 27 Electric Elevator—Char- 
lotte, N. C Dec 9 
Dec. 27 Mailing Vestibule, ete 
Kokomo, Ind ad : Dec 9 
Adv. Dee. 9 
Dee, 27 Mezzanine Floor—Decatur., 
SE Salo t ha’ ane era.6.4% Dec. 9 
Dec. 28 Boiler and Storage House 
Woods Hole, Mass. Dec 9 
Dec. 28 Mailing Vestibule—Corby, 
ahi 43k art ‘ Dee 9 
Deg 28 Mezzanine Floor—Charleston, 
r. WO PES ; Dec 9 
Dec, 29 Mezzanine Floor—Beloit, 
Wis ‘i int Dec 9 
Dec. 29 Improving Boiler Plant 
Spec. 4252 — Charleston, 
. © Dec. 9 


Dec. 31 Stecl Dump Scows—Phila.., 
i o ; sso 9 
Adv. Dec. 2 and 9 
Jan. 3 Hot Water Piping—Phila., 
arr ‘athe: ade oa 9 
Jan. 7 Dredging—Norfolk, Va. ...Dec. 9% 
Jan. 10 Dredging—New Orleans, 
SE rae eer ee vecomee 9 
Adv. Dec. 9. 
Mar. 15 Post Office—Joplin, Mo....Deec. 9 


MISCELLANEOUS 


Dec. 13 Paving Materials—Minne- 
OE I, nc 60000 sen een @ 
Dec. 14 Dock Wall—Buffalo, N. Y.Nov. 18 
Adv. Nov. 18 to Dee. 9. 
Dec. 14 Incinerator—Long Branch, 


Whe Aebeciaaes CRN Bee MeO Dec. 2 


oR memati BR BS 


once 


| 
7 
ij 


lg i ie i LEBANESE BEI EEE: 


cape 
<P sateen 
SE captor ea 
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300 





Bids See Eng. 
Close News-Record 
Dec. 14 Wire—New Orleans, La. .Dec. 2 
Dec. 14 Platform—Phila., Pa... ._Dec. 9 
Dec. 14 Brick, Cement and Sand— 

Clayton, Mo. ..... it'se te WE 
Dec. 15 Laundry Equipment—Hud- 

| ieee o «se enes. 2 
Dec. 15 Laundry Equipment—Brook- 

a i re Sia wie erie sa ee 
Dec. 17 Water Tube, Boilers and 

Equipment — Milwaukee 

ES ck a ool bk Sar weenie. eae es -_Dec. 2 


Dec. 18 Pumping Machinery—Prince 
OG”. =e Deec. 9 
Dec. 21 Foundations—Phila., Pa...Dec. 2 
Adv. Dec. 2 and 9 
Dec. 28 Wharfs and Pier — Phila., 
YP cob ah eile ease aaa eke Dec 9 
Adv. Dee. 9. 
Jan 4 Wal'—-Seneca Falls, N. Y..Dec 3 
Adv. Dec. 9. 
Jan. 10 Filter Sand — Hartford, 
Conn 5 . Dec 2 
Adv. Dec. 2 and 9 
Jan. 11 Motors and Pumpys—Sacra- 
mento, Cal .- Dee 


> 
Jan. 26 Wall—Chesterville, Ont .Nov. 25 


Where name of official is not given 


inquiries should be addressed to City 


Clerk, 
official. 


County Clerk or corresponding 


Waterworks 


PROPOSED WORK 

N. €., Maiden—Town plans to issue $60,- 
900 bonds to build waterworks system. 
S. M. Finger, clk. 

N. C., Smithfield—Town will sell $40,000 
bonds Dec. 20, to extend waterworks and 
supply system. W. L. Fuller, clk 

s. (€., Seneca—City election Dee. 15, to 


vote on $160,000 bonds to build 
and sewerage systems 
berton, Ga., engrs 


waterworks 
Jandon Eng. Co., El- 


0., 
works 
and 


Carcy— City 
system, to 
distribution 


build water- 
transmission line 
About $99,000. 


plans to 
include 
system 


Wibs., 
improve 
ditional 
chinery 
Engineer 


Viroqua—City plans to extend and 

waterworks system, to include ad- 
well, pipe lines, reservoirs, ma- 
and equipment. About $49,000. 
not announced 


Ia., Sioux City—City 
waterworks system, to 
000 ft. 24 in. water 


plans to improve 
include laying 10,- 
mains About $45,000. 


Ss. D.. Vankton—City voted $70,000 bonds 
to extend waterworks. J. W. Summers, clk 
Noted Nov 18 


Wyo., Upton—City Council authorized in- 
vestigation of probable source of water sup- 


ply in gravel beds near here. If sufficient 
supply is found available, plans and speci- 
fications will be drawn for a new Water 


system, and election called to vote on neces- 
sary bonds for project Engineer not 
selected but negotiating with Grant, Fulton 
& Letton, 505 Bankers Life Bldg., Lincoln, 
Neb. and A, Wilkinson, Newcastle. 


$60,000 
Cald- 
Lake 


Utah — St, George—City voted 
bonds to build waterworks system 
well & Richards, Vermont Bldg., Salt 
City, engrs. 


Bernardino—City retained F 
consult. engr.. I. W. Heilman 
Angeles, to prepare plans for 
water and power development in Cajon 
Basin, to include Mathews Lake project, 
involving 630 in, storage, 1,000 electric hp., 
eost $733,000: and Vincent Cienega projeet, 
mvolving 590 in storage, 770 electric hp., 
$767,000 


Cal., San 
¢. Finkle, 
Bldg., Los 


Cal., Santa Ana—City plans to build res- 


ervoir on Santiago Creek, involving con- 
struction of concrete dam, 100 ft. high, 
which will impound 7,000,000,000 gal of 
water. Cost to exceed $50,000 W. W. Hoy, 
Santa Ana, engr 

Ont., Toronto City plans to purchase 
Gltration plant supplies, cost $113,300; 
Suild 20,000,000 gal. reservoir at_ island, 
$750,000; air chambers on mains, $55,000; 
pump for high pressure fire system, $100,- 
400, boilers and generators for Riverdale 
Sta., $100,000; hich level station generator 
gnd alterations, $156,000, and extending 
Bigh pressure fire service in various dis- 
Picts $1 250,000 R. 0 Harris, city engr. 











ENGINEERING NEWS-RECORD 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 
N. Y¥., New York—Dept. 
Gas & Electricity, Room 2351, Municipal 
Bldg., received bids Dec. 6, furnishing, de- 
livering and installing additional discharge 
lines at 179th St. less Pumping Sta., from 
Vulean Rail Constr. Co., $9,986; Beaver 
Eng. & Contg. Co., 51 Chambers St., $13,405 ; 
J. A Greggory, $14,250. Noted Dec. 2. 


*0., Cleveland—H. D. Koblitz, The Ar- 
eade let contract furnishing and laying 
3,208 ft. 6-12 in. ci. water main in Coro- 
nado Beack subdivision to W. P. Smith, 
1350 West 89th St., $15,266. 


Water Supply, 


*Mich., Detroit—Water Bd. will lay 15,- 
670 ft. 6 and 8 in. ci. water mains in 
Seven Mile Rd., August, Huston, Trenton, 
Grotto, Newport, Loretto, Taylor, Lamont, 
Strong, Bulwer, Fenton, Chalmers and 
Mound Aves., and 3,050 ft. 24 in. mains in 
—— Dyke Ave. Work will be done by day 
abor 


_ &Tex., Dallas—City will lay water mains 
in Davis St. from Zangs to Madison Sts. ; 
Madison Ave. from Davis to Beckley Sts. ; 
Rawlins St. from Oak Lawn to city limits: 
Polk St. from 10th to Center Sts.; Tyler 
Ave. from Page to Delaware Sts.: Ann 
St from Parry to Santa Fe Sts.; 2d Ave. 
from Metropolitan to Carpenter Sts.; Car- 
penter St. from Oakland to 2nd Aves.; 
Oakland Ave. from Reeves to Carpenter 
Sts.; Pear St. from Spencer to Oakland 
Aves.; Casey St. from Wendelkin to Oak- 
land Aves.; Frank St. from 2nd to Lagow 
Aves.; Lagow Ave. from Frank to Metro- 
politan Sts. About $80,000. Work will be 
done by day labor. 


Sewers 
PROPOSED WORK 


N. H., Manchester—City having plans pre- 
pared for reconstructing sewerage system. 
M. F. Shea, dir, Pub. Wks. L H. Shattuck, 
Inc., 208 Granite St., engr. 


N. C., Maiden—Town plans to issue $55,- 
000 bonds to build sewerage system. S. M. 
Finger, clk. 


N. C., Smithfield-—Town will sell $15,000 
bonds Dec. 20, to extend sewerage system 
W. L. Fuller, clk. 

N. C., Wilson—City plans to extend 
sewer mains. About $64,000. H. Y. Seott. 
secy. Chamber of Commerce 


S. C., Seneca—See “Waterworks.” 


0., Cleveland—Fournier Realty Co., West 





25th St. and Lorain Ave., receives bids in 
spring building storm sewers and sewage 
disposal plant in Spencer Rd. About $20,- 
000. Private plans. 

Mich., Ferndale—City having plans pre- 
pared for furnishing and laying 2,547 ft. 
30-36 in. sanitary sewer in Rockwell Ave 
from Bermuda to Farmdale Aves... brick, 
rein.-con. or segmental block. About $25,- 
000 Cc. Jerome, 1331 Majestic Bidg.. De- 
toit, engr 

Neb., Hooper — City having plans pre- 


pared by Henningson Eng. Co., engrs., 12th 
and Harney Sts., Omaha, for sewers, man- 


holes, ete. About $50,000, Cc. H. Dahl 
clk. 

Mo., Springfield—City opens bids about 
Jan. 1, building sewers in Dist. 9, Sect. 6, 


involving 24,490 ft. 8 in. vitr. pipe 17,000 
cu.yd. earth trenching, 83 manholes and 8 
flush tanks. About $55,000. G. W. Culler, 
Springfield, engr. Noted Sept. 23. 

Col., Boulder—City receives bids about 
Feb. 1, building 5 mi. 12-54 in. vitr clay 
and concrete storm sewers in University 
Hill Storm Sewer Dist. About $158,000. 
J. Randolph, City Hall, engr. 


Ont., Toronto—City plans to build relief 
sewers in University St, from Bloor St. to 
Rosedale Creek, cost $230,000; tosedale 
Creek from Yonge St. to Don River, $608,- 
000; interseptor for Fort Rouille to Bath- 
urst St., $314,000; Bloor St. $130,000; Jones 
Ave. and Gerrard St., $159,000. a 
Harris, city eng. 


BIDS DESIRED 


Minn., North Branch—Until Jan. 11, by 
A. Nordstrom, city clk., building 8-12 in. 


vitr. sewers in various streets. About $39- 
000. Druar & Milinowski, 512 Globe Bldg., 


St. Paul, engr. 
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PRICES AND CONTRACTS AW, D 


(xIndicates award of contract) 


( D. Var 
received bids 
sanitary outlet 


N. Y., S, L, St. George—C., 
pres. Richmond Boro, 
building temporary 
in Cromwell Ave., ete.. from Lit 
Constr. Co., 280 Madison Ave., New 
City, $52,108; Merritt & Chapman, | 
tery PL, New York City, $55,498: | 
Eng. Co., 30 Church St., New Yor! 
$62,840. Noted Dec. 2. 


*N. J., Trenton—Bd. Freeholders }) 
Co. let contract buliding vitr. pipe 
in certain sections Brunswick Pike | 
Clarksville and Middlesex Co. lin: 
DeLucia, 52 Bayard St., $28,412. ° 
Nov. 18. 


0., East Cleveland (Cleveland P. « 
City received bid building sewer an, 
vert in Terrace Rd. between Taylor [td 
Hastings Ave., involving 630 ft. vit: 
and 605 ft. concrete culvert, from T. M 
Illuminating Dldg., Cleveland, $16,501 


0. Garfield Heights 


(Cleveland PL © 








Village received bids Nov. 15, bu 
sewers in (a) East 104th St... Robir 
Russell and Greenview Aves., (b) Sla: 
Ave., (c) Edgenark Ave. (dad) Gar 
Parkway, from Post Constr. Co,, 343 
Arcade, Cleveland, (a) $21,249, (c) $2 
Curro Bros., 12206 Mayfield Rd., Cleve} 
(a) $24,119, (b) $11,110, (ad) $3,045 
Iafornaro, 3218 Murray Hill Ra. ©) 
land, (b) $10,845; Salem & George 
237 Bradley Court, Cleveland, (c) $2 
(d) $3,013 Noted Nov. 11. 

*Mich., Detroit—City let contract bui! 
ing Michigan Ave. Sewer from Lonyo fi! 
to Westfield Ave., to J. A. Mercier, 216 
Hammond Bidg., $62,911. 

Mich., Detroit—City received bids build 
ing 6 Mile Rd. sewer, (a) Sect. 5, fron 
Lumkin to Omira Aves, involving 4,500 ft 






10 ft. 6 in. cylinder, brick, (b) Sect. 6, fron 
Omira Ave. to 3rd St., involving 2,254 ft 
10 ft. 6 in. cylinder and 1,929 ft, 9 ft. 6 in 








cylinder, brick, (c) Sect. 7, from 3rd st 
to Linwood Ave., involving ‘,217 ft. 9 ft 
and 8 ft 3 in. cylinder, brick: from J 


Porath, 23 McGraw Bldg., (a) $417,000, (b) 
$354,114 (c) $285,483; M. Pontatilli, Chi- 
cago, (a) $488,000, (b) $428,687; Booth & 
Flinn, Chicago, (a) $512,500, (b) $449,248; 
W. Blanck & Co, 827 Ford Bldg., (ce) $239, 
117; R. A. Mercier, 746 Hudson Ave., 
$286,060. Noted Nov, 18. 


*Ia., Williams—City let 
15,681 ft. 8-10 in. vitr. 
Empire Constr, Co., 209 Flynn Blk., Des 
Moines, $36,909; building sewage disposal 
plant, to W. E. Weldon, Iowa Falls, $17,369 


Okla., 
sewers in 
Ada. 


(ec) 


contract 
sewer 


laying 
pipe, to 


Ada — City let contract building 
Dists. 11 and 12, to I. E. Hanson, 
About $19,300. Noted Oct. 7. 


Bridges 


PROPOSED WORK 


N. J., West Point Pleasant—State High 
way Dept., Trenton, plans to build bridge 
here. About $169,780. C. A. Mead, New 
ark, engr. 

North Carolina — State Highway Dept. 


Raleigh, soon receives bids building 2 rein 
con. deck girder bridges, totaling 760 ft. in 
° 
3 


length, also one 6 x 6 ft, and two x 3 ft 
rein.-con. box culverts, Federal Aid Project 
112, Caswell Co., cost $115,000; several 
small rein.-con. bridges, 20-60 ft. in length 
and several rein.-con, box culverts, Federa! 


Aid Project 105, Hoke Co., $25,@00. W.S 


Fallis, state highway engr. 

0... Columbus—Ohio State Universit) 
Trustees receive bids in March building 
113 ft. concrete bridge, 32 ft. wide, across 
Olentangy River. About $135,000, C. 17 
Morris, Ohio State University, engr, 


ll., Chieago—City plans election in Fe! 
ruary to vote on $7,500,000 bonds to build 
bridges across Chicago River on Adams St 
and on Van Buren St., also to comp!t 
bridges already begun. At later date, Eng 
Dept. plans to build_bascule bridges ovr 
Chicago River at La Salle, Taylor and Polk 
Sts. 





and Council sees 
isso 


En 


Neb., Omaha — City 
Ia., plans to build bridge over 
River. E. P. Smith, Omaha, mayor. 
neer not selected. 


South Dakota — State Highway Dept., 
Pierre, soon receives bids building 1050 
bridge, 16 ft. wide, over Cheyenne Riv 
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dges (Continued) 


akon and Zeiback Counties, to have 
‘on 150 ft. pin connected steel spans on 
crete piers and abutments, involving 
100 Ib. structural steel, 865 cu.yd. rein.- 

and 1,615 cu.yd. exeav., ete. About 
18,496. J. E. Kirkham, state bridge engr. 


Wash., Seattle—City having plans pre- 
red for vertical lift type bridge. over 
st Waterway on West Spokane St., to 
ve 250 ft. span, allowing 175 ft. clear 
annel between bridge piers, 58 ft. wide. 
out $1,500,000. A. H. Dimock, city engr 


Ont., Toronto—City plans to build Gerrard 
Bridge, steel trestle, cost $832,000. R. 
Harris, city engr. 


BIDS DESIRED 


North Carolina—Until Dec. 17, by State 
Highway Comn., at Div. office, Greensboro, 
iilding bridges on Federal Aid Project 
oon. total length 788 ft., Chatham Co., in- 
volving 2,203 cu.yd. Class A and 347 cu.yd. 
Class B eoncrete, 241,780 Ib. reinforcing 
steel, 3,400 Ib. expansion plates and bolts, 

10 ft. untreated timber piling, etc. W. 5S 
Fallis, Raleigh, state highway engr. Noted 
Nov. 25. 








Ga., Preston—Tintil Dee. 14, by w. Cc. 
Cave, Jr., div. engr., Americus, building 26 
ft. bridge, with rein.-con. deck girder on 
Preston-Plains Rd., involving 11,000_ Ib. 
reinforcing steel for Webster Co. About 
$40,000. 


Fla., Jacksonville—Until Jan. 7, by Jack- 
sonville Terminal Co. and city, building Lee 
St viaduct over Jacksonville Terminal 
vards. Harrington, Howard & Ash, Orear- 
Leslie Bldg., Kansas City, Mo., engrs. 
Noted Aug. 12. 


Mich., Detroit—Until Dec 23, by Dept. 
Pub. Wks. removing 2 pratt trusses, 119 
ft. long, 28 ft. on centers and fabricating 
and erecting new steel bridge on Howard 
St. over Michigan Central R.R. tracks. 
About $55,000 Concrete work will be done 
by Michigan Cental Ry., 15th St. J. Reid, 
Muncipal Courts Bldg., engr. 


Neb... Wayne—Until Dec. 28, by C. W. 
Reynolds, clk. Wayne Co., building one 
°0 ft. slab conerete, 18 ft. roadway, between 
Sects. 22 and 27, Twp, 25, Range 5, east; 
one 12 ft. arch concrete, 16 ft. roadway, 
between Sects. 33 and 34, Twp 25, Range 1, 
east; one 32 ft. steel girder, 18 ft. roadway, 
over Buskirk Slough; one 60 ft. steel span 
16 ft. roadway, 20 ton capacity, over Baker 
Creek: one 30 ft. I-beam, 16 ft. roadway, 
15 ton capacity, across Logan Creek. All 
bids to be made on both 15 and 20 ton 
capacity. 


South Dakota—Until Dec. 14, by_ State 
Highway Comn., Rapid City, and Pierre, 
constructing bridges on Custer-Hermosa- 
Rapid City Rd., Federal Aid Project 70, 
Custer Co., to include one 20 ft. and one 30 
ft. concrete beam bridges, one 81 ft. span 
concrete viaduct one 16 ft. span concrete 
slab bridge and two 50 ft. span steel pony 
trusses. About $30,000. F. W. Schreiber, 
Pierre, state highway engr. Noted Dec. 2 


South Dakota—Until Dec. 15, by State 
Highway Comn., at Div. office, Hot Springs, 
building one 50 ft. steel pony truss over 
draw, and one 180 ft. rein.-con. viaduct 
over Fall River, Federal Aid Project 59, 
Fall River Co., involving 159 cu.yd. Class A 
and 113 cu.yd. Class D concrete, 20,307 Ib. 
reinforcing and 89,818 lb. structural steel 
and 58 cu.yd. structure excav. About $23,- 
970. &, W. Schreiber, Pierre, state high- 


way bridge engr. 


Tex., Nacogdoches—Until Dec. 13, by J 
M. Marshall, judge Nacogdoches Co., build- 
ing steel span bridges, on concrete piers, 
With wooden flooring and 15 ft. roadways, 
on State Highway 35, Garrison Rd, involv- 
ng 562 cu.yd. structural exeav., 35,000 Ib. 
reinforcing and 248,120 lb. structural steel, 
119.9 cu.yd. Class “A” and 278.1 cu.yd. 
Class “B” concrete, cost, $48,000; bridges 
on Highway 21, Douglas Rd. west of here, 
1,153 cu.yd. structural excav., 23,400 ft. 
lumper, 68,808 Ib. reinforcing and 375,644 
lb. structural steel, 571.46 cu.yd, Class “A” 
nd 481.5 cu.yd. Class “B” concrete, $90,- 
‘00, L, Acker, co. engr. 


_ Nev., St. Thomas—Until Dec. 20, by C. C. 

Cottrell, state highway engr., Carson City, 
vuilding 116 ft. timber truss bridge, over 
luddy River, near here, Clark Co., involv- 
& 2,200 cu.yd. excav., 300 ft. untreated 
mber piles, 26,400 ft, timber, ete. 





PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*N. H., Goffstown — Town let contract 
building concrete bridge with concrete abut- 
ments, to L. H. Shattuck, Inc. 208 Granite 
St.. Manchester. About $18,000 


*North Carolina—State Highway Comn., 
Raleigh, let contract building bridge on 
Federal Aid Project 93, Franklin Co., to 
Sterns Bros., Statesville, $63,486; bridge on 
Federal Aid Project 48 B, Northampton Co., 
to A C. House, Weldon, $11,460 Noted 
Dec. 2 


*North Carolina—State Highway Comn., 
Raleigh, let contract building bridges and 
culverts, Federal Aid Project 117 and 127 
Wilson Co., to L. J. Smith Constr, Co., 
Knoxville, $24,266. Noted Nov 11 


Mich., Detroit—Bd. Rd. Comrs. Wayne 
Co., 312 County Bldg., received bids sinking 
pneumatic caissons through earth to rock, 
distance approximately 8&0 ft... furnishing 
all labor and material except cement for 4 
caissons and substructure for double leaf 
bascule type bridge, (substructure and 
foundations only, included in this job), 
from Missouri Valley Bridge & Iron Co., 
4th and Walnut Sts., Leavenworth, Kan., 
$358,360; Foundation Co., 209 South La 
Salle St., Chicago, $398,325: Dravo Contr. 
Co., Pittsburg, $466 481 Above bids are 
based on estimates of cost. Terms include 
$50,000 sliding seale bonus with $15,000 
minimum. Noted Oct. 21 


kkIa.. Nevada—Story Co. let contract 
building 159 ft. high truss bridge, 20 ft 
roadway, to have two I-beam approach 
spans, to B. Cole, Ames, $23,462. 


Minn., St. Paul—City received bids build- 
ing concrete bridge on Cherokee Heights 
Blvd., from MeManis & Tarnowski, 484 
Endicott Pidg., $15,998: G. J. Grant Constr. 
Co., 902 Exch. Bank Bldg., $19.450; Lov- 
ering & Longbotham, 336 Endicott Bldg, 
$19,463. 


Missouri—State Highway Dept., Salem, 
received bids Nov. 19, building (1) rein.- 
con. superstructures at various stations, (2) 
rein.-con. slab superstructure on Sta, 638 
plus 18, (3) rein.-con. slab superstructure 
on Sta. 443 plus 75, all on State Aid Project 
S 20.11, Dent Co., from Estes-Williams- 
Ragsdale, Memphis, Tenn., (1) $14,253, (2) 
$2,827, (3) $3,032; Genl. Constr. Co., St 
Louis, (1) $17,313, (2) $3,362, (3) $3,667. 
Noted Nov. 11 under ‘Streets and Roads.” 


*Tex., Ft. Worth—-Tarrant Co, let con- 
tract building 121 ft. rein.-con. arch bridge, 
to have four 28 ft. spans and 20 ft. road- 
way, over Marys Creek, to T. A. Griffin, 
Seevers St., Dallas, $27,223; including 10% 
for engineering and contingencies. Noted 
Nov. 4 






B. C., Vietoria—City will build substruc- 
ture for Johnson St. Bridge. About $177,- 
376. Work will be done by day labor under 
supervision of F. M. Preston, city engr. 


Streets and Roads 


PROPOSED WORK 


N. Y., Brooklyn—F tiegelmann, boro 
pres., Borough Hall, rejected bids received 
Nov. 10, regulating and repaving East 16th 
St. from Ditmas to Newkirk Aves, Nos- 
trand Ave. from Eastern Parkway to Em- 
pire Blvd. and Saratoga Ave. from Chaun- 
cey St. to Atlantic Ave. Work will be re- 
advertised. Noted Nov. 


N, Y., Brooklyn—E. Riegelmann, boro. 
pres., Borough Hall, rejected bids received 
Nov. 17, regulating and repaving Corona, 
Freeman, Jay. Starr, 53rd and 82nd Sts., 
Kingsland and Nostrand Aves. and Liberty 
St. Plaza, permanent asphalt on concrete 
foundation. Work will be readvertised. 
Noted Nov. 11. 


N. Y., New York—H. H. Curran, pres. 
Manhattan Boro., rejected bids received 
Aug. 31, regulating and repaving area be- 
tween parkways on Delancey St. at inter- 
sections of Norfolk and Suffolk Sts. Noted 
Aug. 26. 


N. Y., New York—Park Comrs. rejected 
bids received Nov. 24, repaving Riverside 
Park, with asphalt mastic. Noted Dec, 2. 


North Carolina—State Highway Comn., 
Raleigh, having plans prepared for 23% mi. 
road from Elizabethtown to Bladen-Cum- 
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berland Co. line, Federal Aid Project 120 


Bladen Co., involving 45 acres clear 
ing and grubbing, 56,600 cuyd com 
mon excav., 182 cu.yd. Class “B" concrete 
headwalls, 55,000 sqyd  topsoiling, three 


30 ft. rein.-con. bridges, ete... cost $105,000; 
grade, drain and sand-clay surface 16.7 
mi road between Hamlet and Moore Co 
line, Federal Aid Project 129, Richmond 
Co., $100,000, W. S. Fallis, state highway 
engr. 


North Carolina—State Highway Comn 
Raleigh, having plans prepared improving 
20.3 mi road between Edentown and 
Chowan-Gates Co line, 30 ft. wide, Federal 
Aid Project 104, Chowan Co., involving 17 
acres clearing and grubbing, 81.290 cuyd 
common exeav., 39 cu.vd. Class RB concrete 
196,910 sq.yvd. conerete paving 32,000 ft 
ditches, 40° rein.-con. box culverts and 6 
small rein.-con. bridges About $446,000 
W. S. Fallis, state highway engr 





N. C.. Burguw—Comrs. Pender Co. soon 
receive bids surfacing, grading and drain- 
ing 20 mi. sand elay road from Still Bluff, 
via Greens Ferry to Kellys Cove, also build- 
ing causeway approach to Black River. J 
Henry, chn 


N. ¢., Durham—Comrs. Durham Co. plan 
to build belt line of sand clay roads around 
city, also resurface various old macadam 
roads, probably bituminous treatment A 
P. Carlton, chn. 


N. €., Pine View — Johnsonville Twp 
plans to grade,-drain and surface road 
About $40,000, W. H. Johnson, chn. Ra 
Comn. 


N. C., Wilson—City plans to grade. drain 
and pave various streets About $466,000 
H. Y. Scott, secy. Chamber of Commerce 


Fla,, Bradentown—Comrs. Manatee Co., 
voted $150,000 bonds to build 25 mi. briek 
or asphalt road from here to Cortez and 
down Beach to Anna Maria, with bridge 
over Cortez Pass 


Fla., Gainsville—Alachua Co. sold $510,- 
600 bonds to build roads State and Fed- 
eral Government have been asked to appro- 
priate like amount 


Fla., Key West—City sold $100,000 honds 
to pave streets and $50,000 bonds to build 
and improve sidewalks. 


Fla,, Marianna—Comrs. Jackson Co. and 
State Highway Highway Dept., Tallahassee, 
plan to build 35 mi. highway from Cal 
houn Co. line to Alabama state line, pass 
ing through here, 14 ft. wide, bituminous 
macadam or asphaltic concrete. About 
$500,000. C. M. Brown, state highway ener 


Fla., White Springs—City voted $25,900 
bonds to pave 1% mi. Main St., 16 ft. wide, 
brick or asphalt. 


La., De Quiney—De Ridder Co. soon re- 
ceives bids building 44 mi. concrete side- 
walks on various streets About $50,000 
F. Shutte & Sons, Lake Charles, engrs 


0., Cleveland—City receives bids in 
spring, grading, draining, curbing and pav- 
ing with brick on concrete base, Sylvia 
Ave. between East 140th and East 152nd 
Sts., cost $63,678; Eaglesmere Ave. between 
East 1338rd and East 140th Sts., $38,485, 
R. Hoffman, 618 City Hall, engr. 


0., Columbus-—Franklin Co. plans to 
grade, build bridges and culverts and pave 

mi. Lane Ave., 18 ft. wide, bituminous 
macadam, cost $83,000; 2 mi. Sawmill Rd., 
16 ft. wide, waterbound macadam, $37,000; 
3 mi. Courtright Rd., 16 ft. wide, water- 
bound macadam, $74,000. C. C. Lattimer, 
co. engr. 


0., Columbus — Franklin Co. plans to 
grade, build bridges and culverts and nave 
64 mi. Lockbourne Rd., 16 ft. wide, Hamil- 
ton Twp., 54 mi. Hayes Rd., 16 f* wide, 
Hamilton and Madison Twps., 84 mi. Morse 
Rd. from_Harbor to Reynoldsbure Rde, 16 
ft. wide, 5 and 6 in. waterbound macadam ; 
34 mi. Lee Rd, 16 ft. wide, Plain Twp., 4 
and 5 in. waterbound macadam; 44 mi 
Babbitt Rd., 16 ft. wide, Plain Twn., 3 
mi. Stygler Rd., 16 ft. wide, Mifflin Twp., 
yaterbound macadam; grade and pave } 
mi. Denune Ave., 16 ft. wide, 4 and 5 in 
waterbound macadam. Cc. C. Lattimer, 


0., Idlewood (Cleveland, P. O.)—Village 
receives bids in spring building cement 
or stone sidewalks on Sislby Rd. from 
Taylor to Warrensville Rds. About a 
F, A. Pease Eng. Co., 804 Marshall Blidg., 
Cleveland, engrs. 
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Streets and Roads (Continued) 
Michigan—State Highway Dept., Lan- 
sing, soon receives bids for base course 
gravel on following roads 3 mi, State 
Trunk Line Rd. 63-2, Osceola Co.; 34 mi. 


Rd. 13-11, Sect. B, Charlevoix Co.; 3 mi. 
Rd. 24-3, Newaygo Co.; 24 mi. Rd. 24-4, 
Sect A Newaygo Co.; 5 mi. Rd. 39-2, 
lonia Co 10 mi. Assessment Dist. Rd. 352 
Ionia Co 

Wis., Beloit—City plans to pave Central 
Ave. from Hubbard to Keeler Sts., Chapin 
St. from Church to College Sts., Clary St 
from Pleasant to Wisconsin Sts., College 
Ave from Bushnell to Clary Sts., Eaton 
Ave. from White to Partridge Sts., Elm St 
from Merrill to Liberty Sts., llth St. from 
Portland to Liberty Sts.. Euclid Ave, from 
Hacke't to Moore Sts Gerald Ave from 
Park to Wisconsin Sts., Hubbard PL from 
Wisconsin to Central Sts., Keeler St. from 
Prairs to Katon Sts. Oak St. from St 
Lawre e to Liberty Sts. Park Pl. from 
Church to Eclipse Sts., Partridge Ave. from 
White Strong Sts., Portland Ave. from 
ith to Lineoln Sts, Strong Ave from 
Prairie Partridge Sts Woodward Ave 
from Wiscovsin to Central St., to include 
$2 mi. pavement laying 1,130 ft water 
mains, 600 ft. gas mains, 100 sewer laterals, 
IN water laterals and 40 gas laterals. B. FE. 





Wood, city clk 














Wis.. Wadison—Done Co voted to gravel 
following roads in 19°14 Mazomanie-Black 
Earth Rd. town of Black Ferth, cost $16,- 
Hoo Madison-Cambridge td, looming 
Grove. $15.090; Sun Prairie-Columbus Rd., 
Bristol $9000: Madison-Cambridge Rd., 
Christiana. $7,200; Madison-Cambridge Ra., 
Deerfield, $10,800; Mazomanie-Black Earth 
Rad Mevomanie $4.000: Marshall-Water- 
loo Rd Medina, Cineluding village of Mar- 
shall) S10 000 Madison-Sauk City Rd., 
Middleton, $3.750:; Madison-Sauk City Rd., 
Roxbury $13,000 Stoughton-Oregon Rd., 
Rutland $16,000: Verona-Belleville Rd ; 
Springdale, $9.000: Madison-Lodi_Rd., Vi- 
enna. $8,000: Madison-Lodi Rd., Westvort, 
$4,000 Sun Prairice-Columbus Rd., York, 
$9,000 EF. M. Linke. co. highway comr. 

Wis. Waunakee—City plans to grade, 
pave, curb and gutter 1.1 mi. Main St., 16 
ft. wid course rein -con Cost between 


$25,000 and $20,000 Engineer not selected. 


Comrs. Itasca 
10 building 20 
$250,000 


Minn., Grand Ravids—Rd 
receives bids about Jan 
oad out of here About 


Co 
mi. r 
Co. plans to 


roads during 
engr 


Dakota 
build 
Hastings, 


Minn 
issue 


1921 CL 


Hastings 
250,000 bonds to 


Methven, 








receives 
About 
New 


Minn., Sleepy Eye—City soon 
bids paving 25 blocks various streets 
$100,000 J. W. Shaffer & Co., 917 
York Life Bldg.. Minneapolis, engrs 


receives bids about 

paving 16 blocks various. streets 
$150,000 J. W. Shaffer, 917 New 
Life Rildg.. Minneapolis, engrs 


Minn., Wadena—City 
Jan. 1, 
About 


York 


Lawrence Co 
Highway 
$50,000 


Ss. D., 
plan to 
from 


Dead wood—Comrs 
grade Voulder Canyon 
here to Whitewood \bout 


Highwav Dept., Salem. 
Nov. 19, building 10.5 mi. 
East State Rd. from Salem westward, 24 
ft. wide, State Aid Project S 20.11, Dent 
Co About $24.63 Noted Nov 11 


Missouri—Stat« 


received no bids 


Mo., Fulton—Calloway Co. had plans pre- 
pared for grading, relocating and building 
bridge on 1 mi. Mexico-Fulton Rd.. 12 ft 
wide About $41,407 W. P. Diver, Fulton, 
ener 
plans to pave 10.6 


Mo., Liberty—Clay Co 


mi. Kansas City-Liberty Rd., bituminous 
macadam About $230,000 
Tex., Lufkin Angelina Co. having plans 


surfacing and building 
timber trestles on 8 mi. 
here to Nacogdoches Co 
acres clearing and grub- 
earth excayv.,, 250 cu yd. 
cu.yd. gravel, 1,000 lin.ft 
and 40,000 Ib. structural 
$96,250 L. Acker, Nacog- 


prepared grading. 
steel bridges and 
Highway 35 from 
line, involving 64 
bing, 80,000 cu.yd. 
rein.-con., 16,000 
timber trestle 
steel. About 
doches, engr 





$100,000 bonds 
R. Seward, 


Tex., Wace— City voted 
to improve various streets H. 
city ener. 


Waco—McLennan Co. having plans 
surfacing 5.16 mi. Highway 7 
to Tehuacana Creek, involving 
bituminous macadam, 45,400 
2.028 cu.yd. gravel, 


Tex, 
prepared 
from here 
45,400 sq.yd. 
sq.yd. cover material, 
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2,703 gal, About 


Hannah, co 


Tex., 
prepared 
surfacing 
Highway 


asphalt. 
ener 


$26,291. M. 


Waxahachie—FEllis Co. had plans 
and soon receives bids grading, 
and draining 11.82 mi Exall 
14, involving 37,219 cu.yd borrow 








and 17,617 cu.yd. earth execav., 195 cu.yd. 
gravel, $6,284 Ib. reinforcing steel, 433.65 
cu.yd. 1: 2: 4 and 86.65 cu.yd. 1: 24: 5 con- 
crete About $266,205 G. H, Edwards, 
Ennis, engr 

Col.,, Boulder—City had plans prepared 
paving University Hill Dist., involving 43,- 
000 qu.yd. asphalt on concrete base About 
S227.000 J. Randolph, City Hall, engr 

Col, Boulder—City receives bids about 
Feb. 1, tearing up and repaving streets in 
business section, involving 53,500  sq.yd 
isphalt on concrete base About $241,000. 


J. Randolph, City Hall, engr 


Col, Ma>iteu--Town receives bids latter 
part of January paving all cross streets in- 
tersecting Manitou Ave., bitulithic or con 
crete, cost $40,000; Manitou Ave. from Deer 
Path to Ruxton Aves., bitulithic or con- 
crete $50,000 Wieland Eng. Co., Pueblo, 
engrs 

Idaho, Burley—City plans to curb, gutter 
and pave sidewalks, in Impvt Dist, 20. 
About $85,000 Kk. D. Davis, clk. 

Wash., Seattl—Comrs. King Co, plan to 
pave 10 mi. highway around Lake Wash- 
ington About $350,000 

California—State Highway Comn., 514 


Sacramento, soon receives 
old county highway, 


Forum Bldg., 
bids constructing 2 mi 


20 ft, wide, near Goleta, Santa Barbara Co., 
6 in. concrete Cost exceeds $10,000 A 
B. Fletcher state highway ener. 


San Diego—Common Council having 
and specifications made for paving 


Ca 








West Point Loma Blvd., Voltaire, Abbott 
and Defoe Sts.. Newport and Point Loma 
Aves., total length 25,680 lin.ft. y. «A. 
Rhode, city engr. 

Cal, Santa Monica—C ity plans to pave, 
curb and build sidewalks on various streets. 
Plans include improving of 7th St. from 
Delaware to Colorado Aves About $185.- 
000. J. A. Morton, city engr. 

BIDS DESIRED 

Delaware—Until Dec. 22. by State High- 
way Dept., Dover, constructing 4.51 mi 


state highway from St. Georges to Tybouts 
Corner, Castle Co., Contr. 33; advertised 
in this issue 

Until Dec. 17, by State 
office, Greensboro, 
Mt. Gilead 
t 33, 16 


North Carolina 
Highway Comn., at Div. 
improving 3.72 mi. road between 
and Wadeville, Federal Aid Proj 
ft. wide, Montgomery Co. W. S. Fallis, 
Raleigh, state highway engr. Noted Novy. 25. 





North Carolina—Until Dec. 17, by State 
Highway Comn., at div. office, Greensboro, 
improving 1% mi. raad from Richardson 
Creek Bridge via Monroe, to Benton 
Heights, Federal Aid Project 39, 16 ft. 
wide, Union Co., involving 17,710 sqyd. 
cement concrete base and header course. 
20,070 sq.yd. 2 in, Topeka surfacing, 3,330 
cu.yd. common excav. and reshaping old 
macadam, and 356 tons crushed stone. W. 
S. Fallis, Raleigh, state highway engr 
Noted Dec. 2. 

Louisiana—Until Dec. 20, by State 


Highway Dept., Maison Blanche Bldg., New 
Orleans, gravel surfacing roads in Bienville, 


Caddo, De Soto, Richland and other par- 
ishes About $4,000,000. 

Louisiana—Until Dec. 20, by Bad. State 
Eners., 332 Maison Blanche Annex Bldg., 
New Orleans, building 3.75 mi. Shreveport- 
Arkansas Line Highway, and 5.75 mi 


Shreveport-Mansfield Highway. 


Michigan—Until Dec. 
way Dept., at dist. office, 
ing Federal Aid Project 32, Allegan Co 
Work involves 16,000 cu.yd. beach gravel. 


14, by State High- 
Kalamazoo, build- 


Mich., Sandusky—Until Dec. 22, by State 


Highway Dept., at office Bd. Rd Comrs. 
Sanilac Co., grading, draining and surfac- 
ing 5.526 mi. State Trunk Line Rd. 19-2 
Sect. A., involving 20,161 cu.yd. excav., 
51,801 sqyd. gravel or stone gravel sur- 
face, etc. 

Ia., Boone — Until Dec. 20, by Comrs. 


Boone Co., hauling and placing gravel on 
13.69 mi. country roads, involving 20,530 
cu.yd. gravel. J. A. Illeman, engr. 
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la., Hampton—lUntil 
Franklin Ce 
involving 5f 
lin.ft. 6 in. tile. 


Dec. 16, by 
improving 5 1 
5 cu.yd, exeayv. a 
F. S. Currie, Ham) 











da., Sioux City Until Dee by 
Woodbury Co.. improving 1 n 
involving 188,236 sq.yd. paving. 6¢ 
yd excav., 1,980 lin.ft. 6-12 jn 
By. lL. Taylor, Sioux City, engr 
Kan., Leavenworth—Unti! Dee 


Leavenworth Co., 


1 grading, building 
and bridges on BF 


3.044 mi. Fort to For 


Way, Sec. A and B, Federal \ 
er. : : ° 7 Me 
a2, 18 ft. wide About $85,000 
Clark, Leavenworth. engr. ; 
South Dakota—Until Dee 14, 1 


Highway Comn., at Rapid City and 
grading and constructing drainag: 
ture on 11.96 mi Custer-Hermosa 





City JRd., 36 ft. wide, Federal \id | 
7, Custe Co., involving 5,099 Cus 
rock, 4,283 cu.yd. loose rock and 


cu yd, common 











eXCA\ 32,098 vd. sta 
haul of excav., 335 cu.yd. Class A. a; 
cu.yd. Class B concrete, 25,500 Ib. 
ing steel, 1,990 lin ft. 15-36 in. com 


iron or concrete pipe, ete Abou $1 
BK W. Schreiber, Pierre State we il 
Noted Dee 2 eo 

South Dakota——Until 
Highway Comn, at Div. office. Hot § 
grading, draining and graveling 5 - 
Hot Springs-Oelrichs Rd... Federal 
Proiect 59, Fall River Co involving 2 ' 
cu.yd. solid rock. 4,435 cu.yd. loose” 
97,949 cu.yd. earth and 574 cu.vad 
‘av... 2,409 cu.vd. cement 
1.159 vd. gravel surfacing, ; 
A, 87.3 cu.yd. Class B and 33 cu.yd. C 
D concrete, 42.976 Ib. reinforcing | 
16,555 ft. lumber About 
Schreiber, Pierre, state 
Noted June 10 


Dec. 15, by 


struc 
rubble mas 








steel and 
$190,000 FY 
highway ! 


Missovri—tTntil Jan. 6. by State Highway 





Dept.. Warsaw, building 2.19 mi. Warsau 4 
Rd., State Aid Project S 20.16, Benton ¢ : 
involving 14,834 cuvd, earth and 1.9 
cu.yd. rock excav., 1299.7 cu.vd. Class “PR E 
and 6.4 cu.yd. Class “C” concrete masonry 
8,390 Ib. reinforcement for concret: ma P 


sonry, ete About $20,623 


Noted Dee 


Missouri—Until Jan. 27, by 


State Higt 


way Dept... Kingston. building 3.57 
Kingston-Richmond Rd., State Aid Project 
S_ 20.22. Caldwell Co. involving 16.704; 
yd. earth excav., 3,262 cu.yd. borrow. x8 ¢ 


cu.yd. Class “B” and 19.8 cu.yva 
concrete 7 


masonry, 7,379 Ib. 





Class “Cc” 
reinforcement 





for concrete masonry, ete About $20.16] 
Noted Dec. 2 A 
Col, La Junta—Until Jan. 3, by city. for ; 
paving in Dist, 1 Bids will be received i 
on concrete, asphaltic concrete or bitulithic ry 
S. W. Brown, clk advertised in this issn 2 
issue 5 
Nevada—Until Jan. 15, by State Highway ; 
Dept... Carson City, surfacing 15 mi. st 5 
road from Halleck to Elko, 20 ft. wide, E 
Co.. involving 35,000 cu.yd. gravel surfa 


ing, ete. C. C. Cottrell, state highway engr 


PRICES AND CONTRACTS 
(*xIndicates award of contract) 


* Massachusetts—State Dept. Pub. Wks 
Div. Highways, Boston. let contract paving 
7,500 ft. state road between Southwick and 
Westfield, 2 in. bituminous macadam, on 
stone foundation, to Lane Constr 
37 Colony St., Meriden, Conn., 


AWARDED 


Corp., a 


$33,760 


Noted Dec. 2. 

Rhode Island—State Bd. Pub. Rads., State 
House, Providence, received bids Dec. 1 
reconstructing section state highway n 


Town of Scituate, beginning 4 mi. east 
from village of North Scituate and exter 

ing west from Danielson Pike for distance 
of 5 mi., from Powes Bros., North Montello 





St., Brockton, Mass., $158,857; Susi [ros 
& Co., Boston, $160,051; B. Perini & Son 
Ine., Ashland, Mass., $169,149 Noted 
Nov. 18. 

New Jersey—State Highway Com! 
Trenton, received bids Dee. 1, grading 
Route 3, Ancora-Atco Sect., Camden (0 
involving 15,349 ecu.yd, excav. and 15,418 
cu.yd. extra embankment, from Weldon 
Contg. Co., Broad St., Westfield, $56,885 
J. H. Hurley, 153 East Front St. Trentor 


$63,753; Seaman, Latzkuf & Smith, Pleas- 
antville, $78,658. Noted Nov. 18. 








*N. C., Bentonville—Bentonville Tw). | 
contract grading, draining and sur! ing 
road, sand clay, to P, R. Ashby, Raleigh 


About $30,000 





okeee 


December 9, 1920 
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streets and Roads (Continued) 


*N. C., Nashville— Town let contract 
urbing, guttering and paving various 
streets with 2 in. Warrenite bitulithic on 
, in. cement concrete base, to R. G. Lassiter 





& Co., 327-33 Monticello St. Arcade Bldg. 
Norfolk. About $125,000. Noted Sept. 16. 
*xGa., Albany Dougherty Co. will build 
4 mi, Dixie Highway, by day labor. Con- 
tract for top dressing oil asphalt let to 
Karly Constr. Co., Augusta Total cost 
$100,000, 
* Louisiana—State Highway Dept., New 


Orleans, let contract gravel surfacing 35.01 
mi. road in Claiborne Parish, to Davis & 
Younger, 497 Grain Exch. Bldg., Oklahoma, 
Okla., $350,000. 


* Michigan — State Highway Dept., Lan 
sing, let contract grading, draining and sur- 
facing State Trunk Line Rd. 72-2, Alcona 
Co.. to L. W. Edison, Lincoln. Work in- 
volves 27,937 cu.yd. excav., $0.67 per cu. 
yd.: 29.2 cu.yd. 1:2:4 concrete, $25; 69.5 
cuvd. 1:3:6 concrete, $24; 47,182 sq.yd. 
gravel surface, $0.78, ete. total cost $62,- 
$95. 


xIll., Lockport—City let contract 
ing asphaltic concrete pavement on 
ilton St.. to R. F. Conway Co., 133 
Washington St., Chicago, $215,902. 
Nov. 25. 


xla., Des Moines—Polk Co. let contract 
graveling 8 mi. Granger Rd., 24 ft. wide, 
to E. L. Hughes, Des Moines, $0.74 and 
$0.44 per yd. 


*Ia., Hampton—Franklin Co. let contract 
graveling road 84 mi. west of Chapin and 
14 mi. on county road east of Geneva, 24 
ft. wide, to R. B Carr, Ames, $17,000. 





build- 
Ham- 

West 
Noted 


*Ia,, Kimberly — City let contract for 
9.350 sq.yd. Warrenite-bitulithic pavement 
on 4 in. crushed rock foundation, and 13,- 


200 sq.yd. Warrenite-bitulithic pavement on 
8 in. erushed rock foundation, to Warren 
Constr. Co., Journal Bldg., Portland, Ore 


xkla., Le Mars—Plymouth Co. let con- 
tract grading 20 mi, road from Merrill to 
Cherokee Co. line, 24°ft. wide, to A. L. 
Cook, Ottawa, Kan., $9.45 per cu.yd. 


xla., Webster City — Hamilton Co. let 
contract grading 11 mi. Grant Highway 
east of here, 24 ft. wide, to C, A. Barnes, 


323 5th St.. Des Moines. About $35,000 
*Kans., Salina—Saline Co. let contract 
grading 1.989 mi. road, 18 ft. wide, to W. 
B. Stingley, Manhattan, $16,968; building 
culverts, to J. W. Norton, Salina, $8,898. 


Noted Oct. 21. 


*Mont., Billings—Comrs. Yellowstone Co., 
let contract building 3 mi. Federal Aid Pro- 
ject 124, between Mason and Laurel, 24 ft. 
wide, to A. Carlson, Columbus, $35,080. 


Noted Oct. 14. 


*Tex., Ballinger—Runnels Co. let 
tract grading, surfacing and draining 
mi. Ballinger-Abilene Rd., to E. Shelton, 
Zallinger, $39.573, including 1070 for engi- 
neering and contingencies Noted Nov. 11. 


con- 


5.76 


Tex., Brownsville—Cameron Co. received 
bids grading, surfacing and draining 5.93 
mi. Highway 12, Harlingen-San Benito Rd., 
from W.T. Montgomery, Alamo Bank Bldg., 
San Antonio, $58,028; Fitch Constr. Co., 
Brownsville, $70,132. Work involves 10 
acres clearing and grubbing, 80 cu.yd. con- 


crete, 60,000 Ib. reinforcing material in 
pavement, 15,000 cu.yd. stone, gravel and 
sand, 43,500 sq.yd. concrete pavement, 39,- 


100 cu.yd. and 60 structural 


excayv., etc. 


earth cu.yd. 


Tex., Brownsville—Cameron Co. received 
bids grading, surfacing and draining 4 mi. 
Highway 12, from here to Olmito, from 
W. T. Montgomery, Alamo Bank Bldg., San 
Antonio, $37,5473 Fitch Constr. Co., 
Brownsville, $46,652. Work involves 90 
acres clearing and grubbing, 3,700 Ib, rein- 
forced material in pavement, 10,000 cu.yd. 
crushed stone, sand and gravel, 18,603 cu. 
yd. earth, 550 cu.yd. dry and 570 cuyd. wet 
structural excav., 520 cu.yd. Class “A” and 
200 cu.yd. Class “‘B” excav., ete. 


Tex., Center—Shelby Co. received bids 
ffading. surfacing and draining 35.5 mi. 
ighway 22 from San Augustine Co, line 


to Louisiana State Line, from Smith, Har- 
ralson & Welling, Houston, $232,129, cash 
basis; Smith Bros., Crockett, $319,410, par 
on bonds and accrued interest; H. F. Bland, 
San Augustine, $312,068, par on_ bonds. 
Work involves 144,031 cu.yd. earth and 
1,150 cu.yd. loose rock excav., 105.68 cu.yd. 
Class “A” concrete. 35.300 cu.yd. gravel to 
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be furnished by county, cost $111,548, 4,522 
Ib. reinforcing steel, etc. Noted Nov. 18. 


Tex., Daingerfield—Morris Co. received 
bids Nov. 23. grading, surfacing and drain- 


ing (1) 10.68 mi. State Highway 1-A, 12 ft 
wide, (2) 2.66 mi. Morris-Choctaw_ Trail, 
Highway 35, 12 ft. wide, from C. W. Bur- 


gess, 710 Haines St., (1) 
436; Smith Bros., 
$34,436; N. B 
$85,073 


_ &Tex., Dallas—City let contract surfac- 
ing 2,200 ft. Thomas Ave. from Hall to Me- 
Kinney Sts., 30 ft. wife, asphalt on concrete 
base. to Uvalde Paving Co., 1001 Main St.. 
$76,384; 300 ft. Dickason St. from Douglas 
to Wyeliffe Sts.. 30 ft. wide, asphalt on 
concrete base, to Texas Bitulithie Co., 
Praetorian Bldg., $10,000 


wTex., Ft. 


$84.787, (2) $33. 
Crockett, (1) $87,414, (2) 
Gregory, Texarkana, (1) 
(2) $34,166 Noted Nov. 18 


1 Worth—City let contract for 
13,452 sq.yd. Warrenite-bitulithic pavement 
on 5 in. concrete base, to Texas Bitulithic 
Co., 1101-6 Praetorian Bldg.. Dallas. 


*¥Tex., Hillsboro—Hill Co. let 
grading, surfacing and draining 
in Irene Special Rd. Dist. 8, to 
Root, Taylor, $64,270 Work 
000° cu.yd, borrow and 5,000 eu.yd. earth 
excay., 20,000 Ib. reinforcing steel (12,000 
cu.yd gravel to be furnished by county), 
200 cu.yd. Class “A,” 50 eu.yd. Class “B” 
and 10 cu.yd, Class “C” conerete, ete. 


*xTex., Houston —City let 
2,300 sq.yd 
on 6 in, 
(Co 


contract 
highways 
Brown «& 
involves 60,- 


contract for 
Warrenite-bitulithie pavement 
concrete base, to Gulf Bitulithic 
» Houston. 


Tex., Linden—Cass Co, received bids Nov 


22, grading, surfacing and draining 10.99 
mi. State Highway 1", Atlanta Rd., from 
Smith Bros. and Healey Constr. Co., ¢/o 
Smith Bros. Crockett $80,665; N. B. Greg- 
ory, Texarkana, $86,039 County to fur- 
nish 17,197 cu.yd. gravel surfacing, cost 
$26,438. Noted Novy 18 

Tex., Nacogdoches — Nacogdoches Co 
received bids Nov. 15, grading surfacing 
and draining 9.73 mi. Highway 35, Lufkin 





Rd, from here to 
wide, from H. F. Bland, San Augustine, 
$76,839; Smith Bros, Crockett, $99,819; 
J. S. Moore & Sons, Lufkin, $108,072. Noted 
Nov. 11. 


Angelina Co. line, 15 ft 


Nacogdoches Co. re- 
15, grading, surfacing and 


Tex., Nacogdoches— 
ceived bids Nov. 


draining (1) 23.17 mi, Highway 21, from 
Gonzales to San Augustine, (2) 19.58 mi. 
Highway 35, Garrison Rd., from here to 
Shelby Co., from H. F. Bland San Augus 
tine, (1) $172,319 (2) $138,607; Smith 
Bros., Crocket, (1) $212,731, (2) $173,149; 
J. S. Moore & Son, Lukin, (1) $235,975, 
(2) $189,114. Noted Nov, 11 

Tex., Orange—Orange Co. received bids 
grading, paving and draining 4.98 mi 
Highway 3, Orange-Beaumont Rd., from 
Houston Constr. Co., 3102 McKinney St.. 
Houston, $223,271: W. Moore & Co., Texas 
City, $236,628; Sherman Constr, Co., Mexia, 


$237,173. Work involves 12.24 acres clear- 
ing and grubbing, 21,609 cu.yd. borrow and 
9,249 cu.yd. earth exeav., 11,161 Ib. rein- 
forcing steel, 45,662 sq.yd. concrete pave- 
ment, 145.5°cu.yd, Class “A” and 33.6 cu.yd., 
Class “B" concrete 


*Tex., Sherman—Grayson Co. let con 
tract grading surfacing and draining 7.37 
mi. Jefferson Highway 11. 12 and 16 ft 
wide, to Wamack Constr Sherman, 
$74,896; including 10 per cent for engineer- 





Co.. 


ing and contingencies Noted Dee. 2. 
Utah—State Highway Dept., Salt Lake 
City, received bids Nov. 20, paving 2.1 mi. 


road, 18 ft. wide, Washington Co., bitulithic 
on crushed rock ba from Workman & 





Isom, St. George, $55,956; J. L. Griffiths, 
2137 South 10 East St... Salt Lake City. 
$69,048; teynolds-Ely Constr. Co., Salt 


Lake City, $74,259. 


*xUtah, Ogden—City let contract for 4,200 
sq.yd. Warrenite-bitulithic pavement on 34 
in. dense asphaltic concrete base, to Moran 
Paving Co., Felt Bldg., Salt Lake City. 


*¥Cal, Fresno—City let contract for 19,- 
983 sq.yd. Warrenite-bitulithic pavement on 
34 in. asphaltic concrete base, to Thompson 
Bros., 1514 H St. 


Cal., Los Angeles—City received bid Nov. 
22, improving Fawn Ave. between Reser- 
voir and point 1,080 ft. northeast, from 8S. 
McCray, 469 West Ave, 59, $30,711. 


*Cal., Pasadena—City let contract im- 
roving San Miguel Rd. between Colorado 
t. and Mitrodale Rd., to J. E. Haddlock, 
357 North Chester Ave., $10,037. 
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 &€Cal, Venice—City let contract improv- 
ing 4th Ave. between Bway. and Rose Ave 
to Braun, Bryant & Austin, Santa Monica, 
$20,515 


*¥N. S..) Fairview—Deyrt 
Canals, Western Blk., 
grading locomotive 
for Canadian Natl 
Co., Moncton, N. B 


Railways & 

Ottawa, let contract 
terminal yards her 

Ry.. to Dominion Constr 
About $16,800 


Railways 

PROPOSED WORK 

West Virginia—Morgantown 
Ry., Morgantown, plans to 


track from Randall to Osage 
000, R. E. Kerr, Morgantown, 


«& Wheeling 
build) second 
About $30, 

receiver 
Florida—See “Miscellaneous” 


under Jack 
sonville 


Seuth Dako 





Chicago. Milwaukee & St 





Paul Ry., 80 East Jackson Blvd... Chicago 
plans to extend tracks, rearrange vards 
and build passenger station, at Sioux Falls 
About $200,000 ¢ Fe Lowet} Chicago 
ch. eng? on 

: Ontario— ‘itv of Toron: plans to build 


+ ML street railway on Bloor St 
bourne to Broadview \ves 
install insulated negative 
Danforth Civie Ry 


from Sher 
$185,000, 
line on 


cost 
feeder 
cost $31,350 


% 


Excavation and Dredging 
PROPOSED WORK 


Swan Quarter—Dredging 

plans to issue $393.000 
half of which is to pay for work 
done and balance for new light 
work, J. A. Leigh, chn 


Ia.. Muscatine — Ditch — Muscatine Co 
had surveys made for 3 mi. open ditch in 
Sub-Dist 1 of D. D. 13, involving 60,000 


N ¢C., 


Co. D. fh. Hyde 


bonds 
already 
dredge 


cu.yd eXCAV About $20,000 Central 
States Eng. Co.. Muscatine, engrs, 

_ Idaho, Caldweltl—Canal--Pioneer Irriga- 
tion Dist. election Dee. 20 ts vote on $215, 


000 bonds to line several miles of side hill 
canal, With concrete, also build cement head 


gates and purchase drag line dredge. F 
L. Evans, secy. 
BIDS DESIRED 


Ia., Hampton—Ditches-—Until Dee. 16, by 
Kk. D. Heeker, aud. Franklin Co., building 
ditches, involving 50,925 cu.yd. execav., 54,- 
115 lin.ft. 6 in. tiling, ete. About $30,000 
F. S. Currie, co. engr 
PRICES AND CONTRACTS AWARDED 

(Indicates award of contract) 

&Fla., Tampa—Dredging—City let con- 

tract dredging 24 x 250 x 800. ft. stip, 


involving 380,000 cu.yd. excay., to Seaboard 
Dredging Co., Durkee Bldg., Jacksonville, at 
$.29 per cu.yd. Noted Nov. 11 


Industrial Works 


PROPOSED WORK 
Mass., Alliston (Boston P. O.)—T. L 
Harkins Machine Co., 50 Farnsworth St., 
South Boston, had plans prepared for 2 


rein.-con 
Union Sq 


story, 50x100 ft. rein.-con. plant, 
flooring, concrete foundation, on 
Architect not announced 


Mass., Natick—Griess lIfleger 
Co. of Massachusetts, P. O. Box 271, plans 
to build large addition to plant, also large 
storage and warehouse. Private plans. 


Pittsfield--—Pittsfield 
92 Renne Ave., plans to build brick, con 
crete and steel addition to power plant 
Cost between $100,000 and $125,000. Archi 
tect not selected. 


Tanning 


Mass., Electric Co 


Mass., Salem—M. and A. [. Rudnick, 40 
Court St., Boston, plans to build 4 story, 
200 x 200 ft., rein.-con. plant, rein.-con. 


flooring, concrete foundation, 


on Essex St. 
Private plans. 


Conn., New Haven— Connecticut Sash & 
Door Co., 451 Grand Ave., plans to con- 
struct 3 brick and steel buildings to replace 
those destroyed by fire. Loss $70,000, 
Private plans. 


N. Y., Jamaica — Metropolitan Tobacco 
Co., 22 Bergen Ave., having plans prepared 
by Koch & Wagner, archts. and engrs., 32 
Court St., Brooklyn, for 1 story, 80 x 115 
ft., rein.-con. and brick factory, rein.-con. 
flooring, concrete foundation, on Bergen 
Ave. and Bergen Pl. About $84,000. 
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Industrial Works (Continued) 


N. ¥., New York—G. A. Whalen, comr. 
Piant & Structures, Municipal Bldg., re- 
ected bids received Nov. 11, constructing 
housing stations for Dept. Street Cleaning, 


on Canal, West and Spring Sts.; 17th St. 
and Ave. C; Rivington, Tompkins and 
Mangin Sts.;: cost $85.000, $85,000 and 
$130.000 respectively. Work will be read- 
vertised. Noted Nov. 18. 

N. ¥., New YVYork—A. C. Chesley & Co., 
7 Rider Ave., having plans prepared by 
P. J. Murray, archt. and engr., 141 East 
40th St.. for 2 story, 50x200 ft., rein.-con., 
brick and steel factory, rein.-con. flooring, 
concrete foundation, on 132d St. and Cy- 
press Ave. About $100,000. Noted Oct. 7 


N. J., Foul Rift (Belvidere P. O.)—W. C 
Albertson and S. L Mershon plan to build 
power house transmission line and dam 
veross Delaware’ River. Fort, Hunt & 
Shipman, 31 Clinton St, Newark, engrs. 


N. J... Maurer—Lockwood-Green, archts 
and engrs., 101 Park Ave., New York City, 
open bids about Dec. 20, constructing power 
house, manufacturing and machinery build- 
ings, rein.-con. and steel, rein.-con. floor- 
ing, concrete foundations, here, for Barber 
Asphalt Paving Co. Land Title Bldg., 
Phila ‘bout $1,000,000. Noted Nov, 11. 


Pa.. Williamsport—Vallamont Building 
& Planing Mill Co., 1009 Market St., plans 
to build 6 story, 100x200 ft., rein.-con. and 
brick, mill and warehouse, on Pine and 
Court Sts About $100,000. J. ©. Winter, 


pres 


Md., Baltimore—G. R. Vincent. 212 Light 
St.. having plans prepared by E. G. Blanke, 
archt., 532 North Calvert St., for 3 story, 

27 x 140 ft.. brick and concrete, at 3-7 
North Paca St About $60,000. 


N. ¢., Raleigh—J. L. Dorming c/o Ra- 
leigh Ice & Cold Storage Co., plans to build 
ice manufacturing plant and cold storage 
house, brick, oh West Hargett St About 
$100,000 Architect and engineer not 
selected, 


Ga., La Fayette — Consolidated Textile 
Corp., 11 Thomas St.. New York City, plans 
to build 2 story, brick and steel addition 
to mill, here About $150,000 J. E. Sir- 
rine & Co., Greenville, S. C., archts, and 
eners 

Ga., Savannah—Georgia Ice Co. plans to 
build 2 story, 60 x 150 ft.. rein.-con. and 
brick addition to ice plant About $35,000 
\. M. Dixon, Box 1352, mer. 


Ga., West Point—West Point Mfg. Co. 
plans to construct picker house, opener 
room and machine shop additions, to cover 
60,000 sq.ft floor space, rein.-con., brick 
and steel, concrete flooring About $200,- 
000. L. W. Robert, Cand‘er Bldg., Atlanta, 
ener. 


Fla., Jacksonville—See ‘‘Miscellaneous.” 


La., New Orleans — International Har- 
vester Co., 606 South Michigan Ave., Chi- 
eago, TIL, had preliminary plans prepared 
for plant, here. About $6,000,000 Private 
plans. 

Ky.. Louisville—Kentucky Iron & Steel 
Co., Jones and N Sts., plans to build plant. 
About $550,000. 








Ky., Louisville—Natl. Candy Co., c/o 
Brodes & Theens, 829 South Floyd St., plans 
to build addition to factory. About 
$1,000,000 





Ky., Louisville—Southern Wood Products 
Co., c/o l.. Klarer, Jr., secy. and treas., 106 
North Western Parkway, plans to build 
auto body plant. About $100,000. 


0., Cincinnati—Cincinnati Gas & Electric 
Co,, 114 West 6th St., plans election to vote 
on $50.000,000 bonds to install 4th turbine 
generating unit Fifty per cent of turbine 
unit to supply power to city car line. C. D 
Jones, pres 


0., Cleveland—City Ice Delivery Co., Cad- 
illac Bldg., plans to build 1 story brick and 
steel plant, brick foundation, on Saranac 
Rad About $50,000 Oo. C. Coneby, c/o 
owner, archt. and engr 


0., Cleveland—Keystone Bolt & Nut Mfg. 
Co., c/o W. Krejei, 502 Ullmer Bldg., plans 
to build 2 story, 50 x 100 ft., brick and 
steel factory, brick foundation, on East 93rd 
St. About $75,000. Private plans. 


0., Columbus — State Highway Comn., 
Stoneham Bldg... had plans prepared by 
V. Redding, archt., 30 Bird Bldg... Mans- 
field, for 1 story, 100x150 ft., brick garage 
and number of corrugated iron sheds. About 
175.000, 


0., Warren—Youngstown Steel Co. pur- 
chased 425 acre site 3 mi. north of here, 
adjacent to Mahoning Ave., and plans to 





cost $5,000,000. 
Youngstown, ch. engr. 


Realty Trust 


O., Warren—Western Reserve Motor Car 
Co. purchased 200 acre site, near here, and 
manufacturing 
First unit will be 2 story, 80 x 450 ft., and 


Cleveland, 
Ind., Crown Point—See “Buildings.” 
Mich., Port Huron—C. Kern & Co. plans 


and steel, rein.-con. flooring, concrete foun- 
About $100,000. 


Wis., Benson (Randall P. O.)—See ‘“Mis- 
cecllaneous.’ 


Boscobel—G 
plans to build 2 story, 60 x 85 ft., concrete, 
brick and steel factory, on Main St. 
not selected. 


Glidden—Northern Wood Products 


factory, rein.- 
foundation, 


About $55,000. Architect not selected. 


Manitowoc — Manitowoc 

and Washington Sts., having pre- 
liminary plans prepared by W. J. 
archt., 826 South &th St., for 2 story, 55 x 
brick foundation, Washington St. 
Merrill—W isconsin 
Plymouth, 
warehouse foundation, 
About $100,000. 
not selected. 


é Milwaukee— Atlas 
Central Ave., having plans prepared by A 
Koch, archt., Wells Bldg., for 


Bread Co., 


rein.-con, flooring concrete founda- 


Milwaukee — Milwaukee-Muskegon 
& Navigation 


foundation, 
$2,000,000. 
not selected. 


Point—Fiedler Motor 
. Fiedler, proprietor, having revised 
plans prepared Kleinhammer, 
Platteville, for 1 and 2 story, 100 x 136 ft., 
and steel 
foundation, 


Atwater Sts. About $80,000. 


Plymouth — Plymouth Phonograph 


foundation, 
A. Thomas, pres. 
probably private plans. 


Architect not selected, 


Wis., Sheboygan Falls—P. Kwekkelboom, 
Howard, arc’ht.. Sheboygan Falls, for 2 and 
and tile, rein.- 


rein. (-con. 
brick foundation. 


Wis., Valders—W. FE. Christel having 
Juul-Smith, 
Imig Bldg... Sheboygan, for : 
and brick garage 


salesroom, 


50 x &5 ft., rein.-con. 


Minn., Albert Lea—C. C 
plan to construct canning plant, to includ 
70 ft. main factory, 


warehouse 
announced, 


Minn., St. Paul—FE. Swanson, 129 Lafond 
St.. having plans prepared by W. D. 


Architect not 


rein.-con., 
terra cotta garage. on Selby Ave. and Dun- 
About $45,000. 


Ark., Springdale—Welch Grape Juice Co, 
Portage St., Westfield, N. Y., plans to build 
Welch, vice-pres. 


Que., Montreal—United Press Co., Notre 
W., plans to build plant. 


Montreal — Salada 
Boston, Mass., 
prepared by Dinsmore & LeClear, archts., 
for remodeling 10 
story, 65 x 85 ft., concrete and brick plant 
and office building. on St. Lawrence Blvd., 
here. About $150,000. 


Que., Quebec—P. 
arque St., soon receives bids building brass 
About $50,000. 


having plans 


8&8 Broad 


A. Beaulieu, 









Ont., Kingsville — Conklin Planing 
plans to rebuild plant recently destroy 
fire. Loss $50,000. 


Ont., Toronto—City plans to build 
chine shop, cost $385.000, also 4a 
plant, $140,000. R. C. Harris, city e: 


B, C., Vancouver —Coast Range Ste 
419 Metropolitan Bldg., recently inc: 
rated with capital stock of $15.00 
plans to build large steel plant near 
H. J. Landahl, organizer. 


BIDS DESIRED 


Mass., Brockton—G. L. Falk, archt 
Main St., receiving bids building 1. ¢s: 
125 x 250 ft. mill construction plant 

. 


con. flooring, concrete foundation, on N 
Montello St., for Baker Realty Co. \ 
$75,000, 


Mass., Cambridge— W. TT. Litt]. 
archt. and engr., 9 Hamilton Pl., Bo 
receiving bids building 1 story, brick 
steel plant addition, rein.-con. flooring, « 
erete foundation, for G Lawrence Inc 
Cambria St. About $40,000. Noted Aug 


Mass., Taunton—Until Dec. 13, by Jack 
& Moreland, archts., 387 Washington s 
Boston, altering concrete and steel electric 
lighting plant for city. About $75,000 


N. C.. Kinston—Until Dec. 14, by Mavor 
and City Council, building power plar 
auxiliary pumping station, chimney, fou 
dations, ete. W. C, Olsen, Kinston, engr 
Noted Nov. 25. 


0., Cleveland—Until Dec. 15, by Na?! 
Carpet & Rug Mfg. Co., 1971 West 5it 
St.. building 2 story, 40 x 120 ft., brick ar 
steel factory, brick foundation, on Lorai: 
Ave. About $75,000 Whitworth & Jon 
son, 413 Engineers Bldg., archts. Noted 
Dec. 2. 


., Centralia—Consulting Co., archts 
2801 Union Central Bldg., Cincinnati, © 
receiving bids building 2 story, 60 x 4/0 
ft.. concrete. brick and steel factory. em 
crete foundation, here, for Amer. Rubbe: 
Co., 15°96 South Wabash St., Chicago 
About $100,000, 


Hl.. Chieago—Marshall & Fox. archts 
721 North Michigan Ave., receiving bids 
building 3 story, 296 x 310 ft.. rein.con 
brick, steel and stone power plant, rein 
con, flooring, concrete foundation, on 10(t}! 
St. and Commonwealth Ave., from Com 
monwealth Edison Co., 72 West Adams St 
Cost including equipment $5,000,000. Sar 
gent & Lundy, 72 West Adams St., engrs 


PRICES AND CONTRACTS AWARDED 
(*Indieates award of contract) 


*™Mass., South Boston (Boston P. 0.) 
J. West Thread Co., 297 Congress St., Bos 
ton, let contract building 3 story, 60 x 1/0 
ft., rein.-con. addition to plant, rein.-con 
flooring, concrete foundation, on Covington 
St., to Aberthaw Constr. Co., 27 School St 
Boston. About $75,000. 


* Mass., South Egremont — Berkshir 
Stone Products Corp., Boston. let contract 
building 3 lime kilns, stone crushing plant 
saw sheds, 60 x 400 ft. crane and runway 
various frame buildings, 14 mi. standard 
and narrow gauge railroad and 1 mi, pol 
line for power transmission, at plant, her 
to J. R. Hampson & Co., Ine., Pittsfield 
bout $100,000. 


*N. Y., Brooklyn—Callen Bros., 78 1°%th 
St., let contract building four 1 story, brick 
steel and concrete warehouses, rein.-con 
flooring, concrete foundations, on 19th St 
near 3rd Ave., to L. J. Rice, 78 19th St 


*N. Y.. Brooklyn—Eclipse Box & Lum)er 
Co., 425 Greenpoint Ave., let contract build 
ing 1 story, 200 x 300 ft., rein.-con., bri} 
and steel factory, rein.-con. flooring, con 
crete foundation, on Russell St., to Par 
sons & Lantry, 30 Church St., New York 
City. About $100,000. 


*N. Y., Brooklyn—C. Giovinco, c/o C. I. 
Cannella, archt., 1163 Herkimer St., wi! 
build 1 story, 25 x 115 ft., brick and ste 
factory, rein.-con. flooring, concrete founda 
tion. on Mauier St. About $50,000. Wor 
will be done by day labor. 


*N. Y., New York—Spring St. Gara: 
Co., c/o F. J. Schefeick, archt. and engr 
4168 Park Ave., will build 1 story, 10° 
225 ft., brick and steel garage, rein.-con 
flooring, concrete foundation, on Fordhan 
Rd. and Hughes Ave. About $50,000. PP 
Neiburg, pres. Work will be done by 4d.) 
labor. 
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industrial Works (Continued) 

*N. Y., Sherman Island (Glens Falls, P. 
©.)—International Paper Co., 30 Broad St., 
New York City, let contract building rein.- 
con. and steel hydro-electric plant, concrete 
roundation, here, to Barclap Constr. Co., 84 
Pine St.. New York City. About $5,000,000. 


*Ala., Birmingham—Continental Gin Co., 
230 10th Ave., let contract building 132 x 
400 ft. foundry and 100 x 300 ft. machine 
shop, each 1 story rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
ion, to H. K. Ferguson Co., 6523 Euclid 
Ave., Cleveland, O. About $500,000. 


*La., New Orleans — Apex Paper Co., 
Paris Ave. and New Orleans Terminal R.R., 
will build 1 story, 40 x 90 ft., conerete and 
steel warehouse and factory. About $50,- 
000, Work will be done by day labor. 
Architect not selected. 


*Mich., Detroit— Anchor Bldg. Co. ¢/o F. 
J. Winter, archt., 2331 Dime Bank Bldg.. 
let contract building 2 story, 50 x 100 ft. 
brick and steel printing shop, concrete 
foundation, on West Grand Blvd. and Fort 
st.. to Krieghoff Co., 1187 Bellevue Ave. 
About $50,000. 


*Mich, Detroit—Detroit Evening News 
Co., Lafayette Blvd., let contract building 
1 story, 90 x 140 ft. rein.-con., brick and 
steel garage, rein.-con. flooring, conerete 
foundation, to H. G. Christman Co., 315 
Stevens Bldg. About $75,000. Noted Oct. 14. 


xl, Chicago—J. Eiszner, c/o Foltz_& 
Brand, archts., 111 West Washington St., 
let contract building 4 story, 700x120 ft. 
concrete and brick factory, concrete 
foundation, on Kinzie and Curtis Sts., to 
F. E. Doherty, 133 West Washington St. 
About $100,000. 


*Ill., Chicago—Chicago Wet Wash Laun- 
dry, ¢/o Zonenberg, Pierce & Hauber, 
archts., 10 South La Salle St., let contract 
building 2 story, 64 x 152 ft., rein.-con. 
and brick laundry, concrete foundation, to 
Great Lakes Constr. Co., 308 South Wabash 
St. About $65,000. 


*Wis., Cedarburg—Wetzel Art Furniture 
Co., 1367 Green Bay Ave., Milwaukee, let 
contract building 2 story, 40 x 120 ft. 
brick, rein.-con. and steel factory, brick 
foundation, on Main St., here, to J. Vollmer, 
Main St. About $75,000. 


*Wis., Fond dy Lac—Fountain City Ice 
Cream & Dairy Co., 218 South Main St., let 
eontract building 2 story, 60 x 112 ft. dairy, 
concrete, rein.-con. flooring, concrete foun- 
dation, on West Division St., to L. Schroe- 
der, 93 7th St. About $60,000; cost plus 
percentage basis. Noted Oct. 21. 


*Wis., Port Wing—Northern Wisconsin 
Hydro-Electric Power Co. will build hydro- 
electric power plant and rein.-con. dam, 
with 75 ft. head, across Iron River. About 
$200,000. Work will be done by day labor. 


*Col., Ault—Great Valleys Sugar Co., 
Central Savings Bank Bldg., Denver, let 
contract building factory, here, to Schwarz 
Eng. Co., Mack Blk., Denver. About $1,000,- 
000; cost plus percentage basis. 





*Col., Lafayette—Great Valleys Sugar 
Co., 800 Central Bank Bldg., Denver, let 
contract building factory, here, to 
Schwarz Eng. Co., Mack Blk., Denver. 
About $1,000,000; cost plus percentage 
basis. 


*xQue., Three Rivers—Three Rivers Pulp 
& Paper Co. let contract building pulp and 
paper plant and necessary wharves and 
docks, etc., to W. I. Bishop Ltd., New Berks 
Bldg., Montreal. About $500,000. 


Buildings 
PROPOSED WORK 


Mass, Boston—Office—Salada Tea Co., 
155 Berkeley St., having revised plans pre- 
pared by Densmore & Le Clear, archts. and 
engrs., 88 Broad St., for 9 story, 100 x 125 
ft., concrete and stone addition, on Stewart 
and Berkeley Sts. Noted Mar. 25. 


Mass., Boston—Theatre—Selwyn Theatre 
Corp., 229 West 42nd St., New York City, 
having plans prepared by H. W. -Crane, 
archt.,, 160 North Ashland St., Chicago, for 
brick ar.d stone, brick foundation, here. 
About $500,000. 


Mass., East Boston (Boston P. 0O.)— 
Theatre—Funk & Wilcox, archts. and 
engrs., 294 Washington St., Boston, pre- 
pared plans for 2 story, concrete, brick 
and steel, rein.-con. flooring, here. About 
$150,000. Owner’s name withheld. 


Mass., Framingham—Parish House—First 
Unitarian Church having plans prepared 
by C. M. Baker, arckt., Equitable Bldg., 
Boston, for 2 story, 45 x 180 ft. brick and 
steel. 


Mass., Holyoke—School—City plans to 
build 2 story, brick and steel, in Lawrence 
School Dist. About $250,000 Architect 
not sclected, 


Mass., Newbury port—Church—St. Paul's 
Episcopal Church having plans prepared by 
W. G. Perry, archt., 50 Congress St... Bos- 
ton, for rebuilding brick and stone About 
$75,000 R. C. Sturgis, 120 Boylston St., 
Boston, associated archt 


Mass., Worcester—Library—City plans 
to build brick and stone. About $1,000,000 
Architect not selected 


Conn., Darien—Theatre—G. H. Phileox, 
Grove St., plans to build 3 story, 70 x 120 
ft. brick and concrete, on Post Rd About 
$75,000. Private plans 


Conn., New Haven—Gymnasium and Hall 
—Fraternal Order Eagles, 26 Crown St, 
plans to build 50 x 170 ft., on College St. 
About $75,000. Architect not selected. 


N. Y., Brooklyn—School—Bd. Educ., 500 
Park Ave., New York City, having plans 
prepared by C. B. J. Snyder, arecht. and 
engr., Municipal Bldg., New York City, for 
P. S. 136, brick, stone and steel concrete 
foundation, on 4th Ave. between 40th and 
4ist Sts. About $650,000 


N. Y., Ithaca—Laboratory—Cornell Uni- 
versity, Roberts Hall, plans to build 5 story, 
190 x 268 ft., stone and. brick. Gibb & 
Waltz, Trust Co, Bldg., archts. 


N. ¥., New York—College—J. B. Snooks 
Sons, archts. and engrs., 261 Bway., soon 
let contract building 4 story, brick, steel 
and stone, brick foundation, at 309-315 
Kast 34th St., for College of Dental & Oral 
Surgery, West 35th St. About $200,000. 
Noted May 27. 


N. Y., New York—Store and Office—J 
B. Snook Sons, archts. and engrs., 261 
Bway., soon let contact altering 4 story, 
brick and stone, at 26 Beekman St., for J. 
Ridley, c/o architects. About $100,000 


N. J., Atlantic City—Club—P. P. O. E. 
plan to build new club About $1,000,000, 
€. Bacharach, 108 St. Charles PL, chn, 


N. Jd., Newark—Church and Hal!l—First 
German Presbyterian Church, College PL. 
had plans prepared by A. C. Sieder, archt., 
45 Clinton St., or 1 story, 60 x 92 ft. church, 
on Osborne Terrace and Yates Ave., and 1 
story, 50 x 95 ft., parish hall, on Hawthorne 
Ave. About $200,000. 


N. J., Spring Lake—Community House— 
Town having sketches made by F. EK. New- 
man, archt. and engr., 120 East 40th St., 
New York City, for brick, steel and stone, 
concrete foundation, on Brighton St. About 
$100,000. J, Hemphill, chn. 


N. J., Summit—School—Bd. Educ. hav- 
ing plans prepared by Guilbert & Betelle, 
archts., 2 Lombardi Sts., Newark, for 4 
story school. About $50,000. 


N. J., Trenton — Home —New Jersey 
Childrens Home Society, Brunswick Ave., 
plans to build new home. About $150,000 
J. C. Tattersall, 407 West State St., chn. 


Pa., Phila.—Theatre—Selwyn Theatre 
Corp., 229 West 42nd St, New York City, 
having plans prepared by H. W. Crane, 
archt. and engr., 160 North Ashland St., 
Chicago, for brick and stone, brick founda- 
tion, here. About $500,000. 


Pa., York—Theatre—N. Appell of York 
and J. and [. Silverman, 1512 llth Ave., 
Altoona, having plans prepared by H. C. 
Hodgens, archt. 130 South 15th St., Phila. 
for 4 story, steel and concrete, 2,250 seat- 
ing capacity on North George and Phila- 
delphia Sts. About $500,000. 


Md., Baltimore—Hospital—Union Protes- 
tant Infirmary, Division and McMechen 
Sts., having plans prepared by J. E. Sperry, 
archt., 409 Calvert Blidg., for 6. story, 
brick and stone, stone foundation, on Guil- 
ford and 33rd Sts. About $1,500,000. 


Md., Baltimore—Theatre—Rialto Theatre, 
444-48 Equitable Bldg., having plans pre- 
pared by G. S. Childs, archt., 306 St. Paul 
St., for brick and concrete, concrete founda- 
tion, at 846-48 West North Ave. About 
$100,000. 


Md., Catonsville (Baltimore P.O.)—Hos- 
pital—State Lunacy Comn., 330 North 
Charles St.. Baltimore, having plans pre- 
pared by H. P. Hopkins, archt., 347 North 
Charles St., Baltimore, for brick addition. 
About $75,000. 


D. C., Chevy Chase (Wash. P. 0.) — 
Chureh—F. A. Nelson, archt. and engr., 15 
West 38th St.. New York City, soon lets con 
tract building 1. story 40 x 90 ft. brick 
and stone, for Presbyterian Chureh About 
$100,000 H. R. Johnson, Cliffbourne PI! 
N. W., Wash., D. C., pastor 


N. C., Mowroe School City election Dee 
15, to vote on $200,000) bonds to build 
school 


N. C., Winston-Salem — Hotel — W H 
Bruce and L. W. Kyles plan to build on 
North Depot St About $100,000 


s. C¢., Columbia—4‘ollege (Chicora Col 
lege for Women, 1617 Blanding St plans 
to construct several buildings on 60 acre 
site Cc. C. Wilson, Palmetto Bldg., archts 
and engrs Noted May 13 


Fla., Tampa Business and Lodge 
Tampa Consistory, Scottish Rite, had plans 
prepared by M L. Elliott,. archt Curry 
Bldg., for 3 story, 105 x 105 ft., tile. brick 
terra cotta and granite, rein.-con. flooring 
About $150,000. A. B. Stewart, Penn Phon: 
Bldg., chn. building com. 


Miss., Hattiesburg — High School City 
voted $75,000 bonds to build new high 
school and $6,000 to repair existing school 


Miss., Hattiesburg — Hall City voted 
$100,000 bonds to build city hall 


Tenn., Nashville—Hotel—F. J Krahn, 
archt., Independent Life Bldg., is interested 
in corporation which plans to build hotel 
in West End About $1,000,000 Owners 
name withheld 


Tern,, Nashville—Y. M. H. A., 712 Union 


St.. plans to construct building About 
$175,000 


0., Castalia—School id. Edue. having 
plans prepared by F. L. Packard, archt 
Hayden Bldg., Columbus, for 2. story, 8 
room, brick and concrete About $125,000, 
W. Rogers, Jr., clk Noted Nov. 11 


0,, Cleveland— Bank——Central Natl. Bank, 
Kirby Bldg., had plans prepared by Knox 
& Elliott, archts., Kirby Bldg., for remodel 
ing 1 story, marble and steel, on West 6th 
St. and Superior Ave About $75,000 


O., Cleveland Jank—-G. B. Post & Sons, 
archts., Schofield Bldg.. opens bids about 
Dec. 20, building 2 story, rein.-con., brick 
and steel, rein.-con. flooring, brick and con- 
crete foundation, on East 55th St. and 
Woodland Ave., for Cleveland Trust Co 
Kast 9th St. and Euclid Ave. About $100 
000 Noted Sept. 23. 


O0., Cleveland Temple Euclid Ave 
Temple, c/o L. Wolsey, East 82nd St. and 
Euclid Ave., plans to build 1 story, brick, 
steel and stone addition, brick foundation, 
on East 82nd St. and Euclid Ave About 
$50,000. Architect not selected 


0., Cleveland Terminal — Detroit & 
Cleveland Transit Co., ¢/o DL. C. MelIntyre, 
megr., foot of East 9th St., plans to con- 
struct 1 story, 150 x 400 ft., rein.-con., 
brick and steel, rein.-con. flooring, brick 
and concrete foundation About $800,000 
Private plans 


0., Middletown—High School—Bd. Edue. 
plans to build 2 story, fireproof, on 6th St. 
About $500,000 P. T Banker, chn. Bldg 
Com. Architect not selected 


i. Middletown — Schools — Bd Edue. 
plans to build two 2 story, fireproof schools, 
one on Edgewood Ave. and other on Linden 
Ave. About $260,000, each P. T. Banker, 
chn. bldg. com. Architect not selected 


0., Venice—School—PBd. Edue., Castalia, 
having plans prepared by F. L. Packard, 
archt, Hayden Bidg., Columbus, for 2 story, 
brick and concrete, here. About $75,000. 
W. Rogers, Jr., clk. 


Ind, Chesterton—J. G. Johnson, trustee, 
Lafayette, plans to build 2 story, school, 
here. About $100,000. Architect and engi- 
neer not selected. 


Ind., Crown Point—Administration, ete. 
—J. N. Coleman, archt., 6257 St. Lawrence 
St., Chicago, receives bids about Jan. 1, 
constructing 2 story, 65 x 240 ft. rein.-con. 
administration hpilding; 2 story, 50 x 80 ft., 
rein.-con. service building, 2 story, 50 x 50 
ft. power plant, two 1 story, 35 x 180 ft. 
pavilions, ordinary construction, stucco ex- 
terior, here, for Crown Point Hospital. 
About $350,000. 


Ind., Crown Point—Nurses’ and Children’s 
Home, etc.—Crown Point Hospital plans to 
build 2 story, 50 x 100 ft. nurses’ home, fire- 
proof; 1 story, 45 x 240 ft., children’s home, 
fireproof, stucco exterior; eight minor 
buildings, averaging 1 story, 50x65 ft. fire- 
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Buildings (Continued) 


proof; four 1 story, 85x184 ft. pavilions, 
fireproof, stucco exterior. About $450,000 
J. N. Coleman, 6257 St Lawrence Ave., 
Chicago, archt 











Ind., Decatur — Hospital Ba Comrs 
Adams Co. plans to build 2 story, hospital 
About $100,000. Architect and engineer not 
selected. 


Ind., Franklin—Memorial—Grand Lodge 
F. & A. M., Masonic Temple, Indianapolis, 
plans to build memorial, here About $150 
900 Architect and engineer not selected 


Ind., Indianapolis—-Hospital——-Bd Pub 
Wks. having plans prepared by W. F. Russ, 
archt., 313 North Pennsylvania St., for 3 
story, 88 x 175 ft rein.-con., brick and 
steel, rein.-con. flooring, on Margaret St 
About $400,000, 


Ind., Kendallyille—Noble Tire & Rubber 
Co. receives bids after Jan. 1, building 2 
story, 50 x 200 ft., brick and tile factory, 
rein.-con. flooring About $75.000. A. M 
Strauss 207 Bank BIlk., Ft. Wayne, archt 


Ind., Loree—High School—RBd, Educ. re- 
ceives bids about Jan. 1, building 2 story, 
95 x 97 ft.. brick, stone and concrete, rein.- 
con, flooring. About $80,000 E. E. Dunlap 
Co., 909-10 State Life Bldg., Indianapolis, 
archts Snider & Rotz, 703 Merchants Bank 
lde., Indianapolis, engrs 


Ind., Marion—School—.J, M. Clifton, trus- 
tee, plans to build 2 story, 65 x 75 ft., brick 
and stone About $120,000 H. G. Bow- 
stead, Marion, archt 


Ind., Peru—Theatre—Loomis Amusement 
Co. receives bids after Jan. 1, building 2 
story, 63 x 130 ft. addition, terra cotta and 
stucco, tile and concrete flooring About 
$85,000 KE EF. Dunlap & Co., 909-10 State 
Life Bidg, Indianapolis, archts 


Ind. Richmend Memorial Study & 
Farrar, archts Arcade Bldg... St Louis, 


Mo., will probably receive bids in = spring, 
constructing 1 story, white stone memorial 
building, for Wayne Co. About $500,000. 
Noted Aug. 19. 


Mich., Battle Creek — School — J. PD. 
Chubb, archt 199 North Dearborn § Ave., 
Chicago, receives bids about Jan. 1, build- 
ing 3% story, 75 x 400 ft., rein.-con. and 
brick, rein.-con, flooring, concrete founda- 
tion, here, for Bd. Educ. About $400,000. 


Mich., Detroit—School—United Hebrew 
School, c/o E. Rabonowitz, 230 East High 
St.. having plans prepared by I. M. Lewis, 
archt., Congress Bldg., for 2 story, 60 x 
250 ft. rein.-con.. brick and steel. concrete 
foundation. on St. Antoine St. and Kirby 
Ave. About $200,000 Noted Oct. 14. 


Mich., Detroit—Theatre—Selwyn Theatre 
Cory., 229 West 42d St New York City 
having plans prepared by H. W. Crane, 
archt., 160 North Ashland St., Chicago, for 
brick and stone, brick foundation, here. 
About $500,000, 


Mich., Detroit—Theatre and Store—H 
Silverman, c/o M. H. Finkel, archt., Ma- 
jestic Bldg... having plans prepraed for 2 
story. 130 x 140 ft. brick and steel, on 
Hamilton and Tuxedo Aves. About $150,000. 


Mich., Flint—.J2il—-Bd Suvervs.. Genesee 
Co.. c/o F. W. Brennan, plans to bnild 3 
story, rein.-con., brick and steel addition. 
About $75,000. Architect not selected. 


Mich, Jackson—Church—First Methodist 
Episcopal Church, West Main St.. receives 
bids in spring remodeling and enlarging 3 
story, stone About $250,000 F. Spence, 


pastor 


Mich,, Port Huron—School—St. Stephens 
Parish, c/o W. Devereaux, chn. plans to 
build 3 story, rein.-con. brick and steel, on 
ith St About $100,000 Architect not 
selected. E 


I., Big Rock—Schools—School Bad. plans 
to build high school and addition to grade 
school, concrete and brick, concrete founda- 


tion About $100,000. J. N. Coleman, 6257 
St Lawrence St., Chicago, archt 


Il.. Buckley High Sechool—School 3d 
plans to build 1 story, 114x120 ft., concrete 
and brick concrete foundation. J. N, Cole- 
man, 6257 St Lawrence <Ave., Chicago, 
archt 


Til. Chicago Club — Chicago Yacht 
Club, Grant Pl... foot Monroe St., having 
plans prepared by A. N. Rebori, archt, 410 
South Michigan Blvd., for 1 story, 60 x 
180 ft.. concrete. brick and steel, concrete 
foundation, on Lincoln Park Blvd. 


Ii... Chicago—Hotel—J. A. Armstrong, 
archt., 127 North Dearborn St., opens bids 
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about Dec. 15, building 8 story, 100 x 170 
ft., rein.-con. and brick, rein.-con. flooring 
concrete foundation, on Kenmore St. and 
Belmoral Ave., for Northern Beach Hotel 
Co., c/o architect About $1,000,000, 


Ill., Chicago—Oftice—Hilton Co., Inc., 793 
Broad St, Newark, N. J., plans to build 
100 x 123 ft., on State and Jackson Sts., 
here. Cost between $1,000,000 and $2,000,- 
000. Architect not selected 


I... Chicago—Store—Peoples Furniture 
Co., 1930 South Halstead St., plans to build 
2 story, 75x125 ft, concrete and brick, con- 
crete foundation, on Archer Ave. and South 
Richmond St 


Wis., Appleton — Memorial — Outagamie 
Co. plans to build 3 story, rein.-con., stone 
and brick About $200,000. Architect not 
announced. 


Wis., Green Bay—Hospital—Methodist 
Deaconess Hospital Assn. plans to build 
3 story, rein.-con., brick and tile addition 
About $110,000. Bellin-Buchanan, Bellin- 
ene Bldg., doctors. Architect not se- 
ected. 


Wis., Janesville—High School—Bad. Educ 
having plans prepared by Van Ryn & De 
Gelleke, archts., Caswell BIlk., Milwaukee, 
for superstructure of 3 story, 180 x 200 
ft., rein.-con, and brick. About $500,000, 


Wis., Kaukauna — Lodge — Kaukauna 
Loyal Order of Moose plans to build 2 and 
3 story, 60 x 130 ft., rein.-con., tile and 
briek, concrete foundation, on Lowe St 


About $75,000. Architeet not selected. 


Wis., Kenosha——Hotel—W. W Ahls- 
chager, archt., 65 East Huron St., Chicago, 
receives bids about March 1, building 
Algonquin Hotel, 10 story, 95x132 ft., rein.- 
con., rein.-con. flooring, concrete foundation, 
for Sheridan Hotel Co., here. About $1,500,- 
000. Noted Oct. 14. 


Wis., La Crosse—Home—Organized Cath- 
olic Charitable Assn, 608 South 11th St., 
conducting campaign to raise $5,000,000 
funds to build home for aged, ete. A. 
Schwebach, bishop Architect not = an- 
nounced 


Wis., Mendota—Schools—Bd. Educ. hav- 
ing plans prepared by E. T Tough, archt., 
24 East Mifflin St.. Madison, for remodel- 
ing high and grade schools and building 2 
story, 40 x 80 ft. and 21 x 80 ft. additions 
to same, rein.-con. and brick. About $100,- 


000. T. M. Risk, clk. 


Wis., Merrill 
Works.” 


Wis., Milwaukee—-Bank—W isconsin State 
Bank, 508 11th Ave., having preliminary 
plans prepared by R. Messmer & Bros., 
archts., Majestic Bldg., for 1 story, 52 x 
80 ft., concrete and brick, rein.-con. floor- 
ing, concrete foundation, on Greenfield Ave. 
About $100,000 


Oftice—See “Industrial 


Wis.. Milwaukee—Church—Evangelical 
Lutheran Church, 11684 25th Ave., having 
plans prepared by A. Dohmen, archt., 68 
Wisconsin St., for 1 and 2 story, 56 x 120 
ft. and 50 x 70 ft. concrete and brick, rein - 
con. flooring, concrete foundation, on Lay- 
ton Blvd About $150,000 


Wis... Milwaukee— Natatorium—City hav- 
ing plans prepared by C. EF. Malig. archt., 
City Hall. for 1 story, 50 x 100 ft., con- 
erete, brick and steel, rein.-con. flooring, 
concrete foundation, on Prairie St. About 
$75,000 Noted Jan. 29. 


Wis., Portage—Clubhouse—-P. P. O. E 
675 plan to build 3 story, 70 x 130 ft., con- 
erete and brick, rein.-con. flooring. concrete 
foundation. About $100,000. M. Hettinger, 
secy. Architect and engineer not selected. 


Wis., Sheboygan Falls—Office, Salesroom, 
ete.—See “Industrial Works” 


Wis., Two Rivers—High School—J. D 
Chubb, archt., 109 North Dearborn St, 
Chicago, receives bids about Jan. 1. build- 
ing 3 story, 96x110 ft., rein.-con. and brick, 
rein -con, flooring, concrete foundation, 
here, for Bd. Educ. About $400,000. Noted 
Nov, 25. 


Wis.. Valders—Office, etc.—See ‘“Indus- 
trial Works.” 


Wis., Viroqua—Hospital—City having 
plans prepared by Parkinson & Dockendorff, 
archts., Linker Bldg., La Crosse, for 2 
story, 36x86 ft., rein.-con., brick and tile. 
About $125,000. L. Roseland, mayor. 


Wis., Whitewater — Gymnasium — Bd. 
Educ. having plans prepared by Bentley 
Bros., engrs., Majestic Bldg., Milwaukee, 
for 2 story, 56 x 90 ft. concrete brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Main St. About $75,000. 
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Ia., Cedar Rapids—Court House a: 
-Linn Co. election Dec. 27, to v 
$1,300,000 bonds to build 8 story, | 
ft., rein.-con., brick and tile, on isla: 
tween 3d and 4th St. Bridges. J. W 

Urbana, Ill, archt Noted Dec. 2. 


Ia., Cedar Rapids—High Schoo! 
Educ. receives bids about Feb. 1, bu 
4 high schools, each 3 story, 100 x 
rein.-con., brick, tile and stone 
cost, $1,200,000. J. A. Motyl, see, 
Tustison, 355 Auditorium Bldg., Min: 
lis, Minn., engr. Hugh & Zalesky, 81 
curities Bldg., Des Moines, archts 
Nov. 18. 


Ia., Council Bluffs—Church—First 
tist Church had plans prepared by \W 
Jones, archt., 30 North La Salle St 
cago, for 50 x 125 ft., brick and 
About $150,000. 


Ia., Davenport — Hall — Odd Fe) 
Lodge, 1720-4th Ave., plans to build 
4 story, rein.-con., brick and tile, on 
and Main Sts. About $350,000. Are} 
not announced. 


Ia., Des Moines—HoOspital—Salva: 
Army, South East 6th St. and India 
Rd., had plans prepared by Sawyer & \ 
rous, archts., 401 Hippee Bldg., for 2 s: 
54 x 136 ft., rein.-con., brick, tile and st 
About $150,000. W. Andrews, brigadi-: 


Ia., Dversville—Pank—Arney Co., arc! 
10 South La Salle St.. Chicago. rec: 
bids after Dec. 15, building 1 and 2 st 
22 x_ 150 ft., rein.-con, and brick, concret 
foundation, for Farmers State Bank, he: 


About $75,000. 


Ia., Gowrie—School—Bd. Educ. plans 
build 2 story. About $155,000, Architect 
not selected 


Ia., Lytton—School—City voted $150 
bonds to build school. Architect and engi 
neer not selected. 


Ia., Marshalltown — School — Rd. Fa 
had plans prepared by Tyrie & Chapmar 
archts.. 1206 2nd Ave. S.,. Minneapolis 
Minn., and receives bids in spring, building 
3 story, 34 x 148 ft., rein.-con. and bri 
About $150,000. W. M. Clark, secy. CC. I. 
Pillsbury Co, 1206 2nd Ave. S., Minn: 
apolis, Minn., engs. Noted March 25 


Ia., Osage—Temple—Masonic Lodge ha 
ing plans pepared by M. B. Cleveland 
archt., 601 Natl Bank Bldg., Waterloo, for 
2 or 3 story, rein.-con. and brick. About 
$100,000, 


Ia., Tripoli—School—Bd. Educ. had plans 
prepared and receives bids about Feb. 15 
building 3 story, 64 x 100 ft., rein.-con.. 
brick and tile grade and high schools 
About $200,000. H. W. Bockhause, pres 
Keffer & Jones, 204 Masonic Temple, Des 
Moines, archts. 


Minn., Eveleth—Lodge—Elks Lodge, c/o 
FE. Hatch plans to build 2 story, rein.-con. 
brick and stone, on Jones St. About $150,- 
000. Architect not announced. 


Minn., Mankato—High School—Rad, Educ 
plans to build 2 or 3 story, rein.-con. brick, 
tile and. stone. About $300,000, E. F 
Searing, secy Architect not selected 

Minn., Milaca—Hotel—H. J. Letford, st 
Charles, plans to build rein.-con. and brick 
here About $75,000. Architect not an- 
nounced. 


Minn., Minneapolis — Auditorium — Civic 
Music League, 2818 Oakland Ave., plans to 
build 10 story, rein.-con., brick, tile and 
stone. About $1,000,000. F. J. Mueller 
pres. Architect not selected. 


Minn., Minneapolis — Bank — Bankers 
Natl. Bank, 5th St. and Hennepin Ave 
plans to construct bank building at 29-°5 
Sth St Cost several thousand dollars © 
L. Atwood, pres. Architect not announced 


Minn., Minneapolis — Library — Minn: 
apolis Library Bd. 10th St. and Hennepin 
Ave., plans to build 2 or 3 story, rein.-con 
brick and stone, on Hennepin Ave. ani 
Groveland Terrace. Cost to exceed $1,000,- 
000. D. D. Dayton, secy. Architect not 
selected. 


Minn., Minneapolis—Theatre—Orpheum 
Theatre Corp., 190 North State St., Chi- 
cago, having revised plans prepared by 
Kirchoff & Rose, archts., Majestic Blde 
Milwaukee, Wis., for theatre on Hennepin 
Ave. and 9th St. New plans call for «: 
crease in size. About $600,000. M. Bee 
mer. 

Minn., Northfield—Dormitory—Carleton 
College receives bids in spring building + 
story. 40 x 100 ft. rein.-con., brick and ti 
addition. About $300,000. D. J. Cowli: 
pres. Holmes & Flinn, 8 South Dearborn 
St., Chicago, Ill, archts. Noted Oct. 21. 
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-yildings (Continued) 

Kan., Coffeyville—Hotel—Chamber Com- 
voree having plans prepared by Shepard & 
vViser, archts., Long Bldg., Senead City, 
Mo. and receives bids about March 15, 
uilding 5 story, 100 x 140 ft. rein.-con., 
ein.-con. flooring. About $300,000 


Neb., Columbus—Hospital and Chapel— 
st. Marys Hospital had plans prepared by 

Wurdeman, archt., Columbus, for 5 
tory, 44 x 81 ft. addition to hospital, and 
10 x 90 ft. chapel, rein.-con. and brick. Ad- 
ress Sister Superior Aegidia. 


Neb., Fremont—Seminary—Midland Col- 
ege plans to build 2 story, Theological 
Seminary on Military Ave. About $100,- 
00 Architect not selected. 


Neb., McCook — Hospital — Dominican 
Sisters plan to build hospital. About $100,- 
100. Architect not selected. 


Neb, Nebraska City—City Hall—City 
voted $100,000 bonds to build city hall 


Ss. D., Flandreau—School—Bd. Educ. 
plans to ‘puild 2 story, rein.-con. and brick. 
About $125 000. H. S. Morgan, supt 
Architect not selected. 


Ss. D., Miller — Temple — Masonic Temple 
Assn. had plans prepared by Edwins & 
Edwins, archts, 911 Northwestern Bldg., 
Minneapolis, Minn., for 24 story, 40x90 ft, 
rein.-con. and brick. About $125,000, 


S. D., Sioux Falls—Passenger Station— 
See “Railways” under South Dakota. 


D., Spencer—Temple—Masonic Order 
siie to build rein.-con., tile, and brick. 
About $125,000. Architect not announced. 


N. D., Underwood—High School—Bd 
Educ. soon receives bids building 2 story, 
rein.-con. and brick. Election soon to vote 
on $100,000 bonds for project. E. Espy, 
pres. W. D. Gillespie, 644 Bway., Fargo, 
archt. 





Mo., Kansas City—Synagogue—Keneseth 
Israel congregation, 1425 Locust St., hav- 
ing plans prepared by S. H. Kurliss, archt., 
Scarritt Bldg., for 1 story, 75x120 ft., brick, 
stone and steel, on 34th and Paseo Sts. 
About $200,000. 


Mo., Springfield—Temple—Shrine Temple 
Bd. Trustees plans to build temple. About 
$250,000. C. G. Mark, Landers Bldg., secy. 
Architect not selected. 


Wash., Spokane—Armory—State Armory 
Bd. will ask State Legislature (Olympia), 
to appropriate $200,000 to enlarge armory 
here. Preliminary plans call for 3 story, 
50 x 155 ft. addition on west end of build- 
ing, and third story will also be built on 
east end of armory. J. Zittel, Jaimeson 
Bldg., archt. 


Cal., Azusa — School — Azusa and Glen- 
dora School Dists. election Dec. 14 to vote 
on $300,000 bonds to purchase site and 
erect building for Citus Union High School, 
J. C. and W. H. Austin, 1125 Baker-Det- 
wiler Bldg., Los Angeles, archts. 


Cal., Bakersfield—Temple Or- 
der had plans prepared by C. Werner, 
archt., Humboldt Bank Bldg., San Fran- 
cisco, for 4 story, concrete, 58 ft. high, 
covering lot 122 x 152 ft. on 18th St., here. 
About $200,000. 


Cal., Carmarillo—School—Pleasant Val- 
ley School Dist., retained M. Marston, 
archt., 535 I. W. Hellman Bldg., Los An- 
geles, to prepare plans for school 6 room, 
tile, concrete foundation. About $75,000, 


Cal., San Pedro—Hotel—J. D. Evans pre- 
paring plans for 7 story, on 10th and Le- 
land Sts. About $1,000,000. Private plans. 


Cal, Sawtelle — Hospitals—Natl. Head- 
quarters for Soldiers Home, New Court 
House, Dayton, soon receives bids building 
two 2 story, 54 x 364 ft. rein.-con., here. 
W. A. Munsell, 414 Stimson Bldg., Los 
Angeles, archt. 


Ont., Ft. William—Club House—Canada 
Iron Foundries Ltd., receives bids in March 
building concrete and brick concrete foun- 
dation. About $75,000. Private plans. 





BIDS DESIRED 


Mass., Boston—Office—Chamber of Com- 
merce, 177 Milk St., receiving sketches for 
12 story, 100 x 184 x 184 ft. concrete and 
steel, rein.-con. foundation, on Federal 
Franklin and Congress Sts. About $6,500,- 
000. Architect and engineer not selected. 


Conn., Hartford—School—-Until Dec. 15, 
by Northwest School Dist. building 2 story, 
concrete, brick and steel, rein.-con. floer- 
ing, concrete foundation, on Holcomb St. 


About $235,000. W. D. Johnson, 174 Bond 
St., archt. Noted Oct. 21 


N. Y., Yonkers—High School—Bd. Educ. 
receiving sketches for 60 room high school 
Address E. Yerks, chn. com. on architecture 
and construction. 


N. J., Camden—Clubhouse—J. I. Ficld 
stein, archt., Pennfield Bldg., Phila., receiv 
ing bids building 3 story, 40 x 108 ft., brick, 
here, for B. P. O. E., ¢/o architect About 
$100,000, 


Pa., Phila—Nurses Home—Until trec. 20, 
by F. R. Watson. archt.,. 1211 Wainut St., 
building 5 story. 84 x 161 ft, concrete and 
brick, for St. Agnes Hospital, Broad and 
Mifflin Sts 


Md., Baltimore—Schoo!|—Until Dee. 15, by 
Bd. Awards, building 3 story, 76 x 271 ft 
brick and stone, concrete foundation, on 
Latrobe Park and Fort Ave About $300,- 
000 Oo. G. Simonson, Maryland Casualty 
Tower, archt. H. F. Adams, 1261-69 Cal- 
vert Bldg., engr. Noted Nov. 4. 


Md., Prince Frederick—High School— 
Until Jan. 15, by W. M. Gieske, archt., 65 
Gunther Bldg., Baltimore, building 3 story, 
54 x 88 ft., mill construction, stone founda- 
tion, here for Bd, Educ About $75,000. 


D. C., Wash.—School—Until Dee. 17, by 
Dist. Comrs., Dist. Bldg., constructing 8 
room addition to Takoma Park School 118, 
Piney Branch Rd. and Dahlia St adver- 
tised in this issue. Noted Oct. 28 


Fla., Ft. Myers—School—Until Jan. 3, by 
Lee Co. School Bd., building 2 story, 60 
x 100 ft. brick, rein.-con. flooring J. Dz. 
McFerron, —. F. J. Kennard, 409 Amer. 
Bank Bldg., Tampa, archt 


Ky., Paducah—Schools—Until Dee 15, by 
Bd. Educ., building Augusta Tilghman High 
School, also Lincoln and Franklin Grade 
Schools, brick and stone. About $200,000. 
Nevin, Henry & Wischmeyer, 1317 Starks 
Bldg., Louisville, archts. 


O., Cleveland—Bank and Office—T. M. 
James Co., archts. and engrs,, 501 Black- 
stone Bldg., receiving bids building 6 story, 
65 x 120 ft., concrete, brick and stone, brick 
and concrete foundation, on East 79th St. 
and Euclid Ave., for Lake Shore Banking 
& Trust Co., Osborn Bldg. About $750,000. 


Ind., Ev r, Fullen- 
wider & Dowling, archts., 6 North Michi- 
gan St., Chicago, receiving bids building 
two 3 story, one 70 x 120 ft. and other 
108 x 174 ft., rein.-con. and brick, rein.- 
con. flooring, concrete foundation, for 
Evansville College. About $400,000 








Ind., North Salem—School—G. S-llers, 
trustee, receiving bids building 2 story, 10 
room, 77 x 78 x 152 ft., brick and stone. 
About $100,000. R. F. Daggett, 962 Lemcke 
Annex, Indianapolis, archt R. W. Nolan, 
Lafayette, engr. 


Mich., Allegan— High School—J. D. 
Chubb, archt., 109 North Dearborn St, Chi- 
cago, receiving bids building 3 story, 100 
x 155 ft., rein-con, and brick, rein.-con. 
flooring, concrete foundation, here, for Bd. 
Educ. About $175,000. Noted Jan. 8, 


Mich., Detroit—Market—Until Dec. 15, by 
Rogers. Bonnah & Chaffee, archts., 528 
Farwell Bldg., constructing 1 story, 100 x 100 
ft.. concrete, brick and _ steel, rein.-con. 
flooring, concrete foundation, on Cadillac 
Sa.. 4" T. Barlum & Sons. About $75,000 
Noted Nov. 11. 


Mich., Portiac—Jail—Until Jan. 3. by 
Oakland Co., building 4 story, 44 x 170 ft. 
About $320,000. 


Il, Chieago—Church and Social Center— 
E. E. Hall, archt., 123 West Madison St., 
receiving® bids building 1 and 2 story, 123 
x 140 ft., rein.-con. and brick, rein -con. 
flooring, concrete foundation, on Ellendale 
and Greenview Aves., for Evangelical Lu- 
theran Immanuel Church, c/o architect. 
About $400,000. Noted Nov. 11. 


Til. Chicago— Exchange—Holabird & 
Roche, archts.. 104 South Michigan Blvd., 
receiving bids building Oakland Exchange, 
3 story, 100 x 150 ft., rein.-con., rein.-con. 
flooring, concrete foundation, on 44th and 
Drexel Sts., for Chicago Telephone Co., 212 
West Washington St. About $250,000. 
Noted July 22. 


Il., Chicago—Office—Union Liberty Co., 
c/o W. W. Ahlschlager, archt., 65 East 
Huron St., receiving bids building 15 story, 
69 x 80 ft. rein.-con., brick and _ steel, 


rein.-con. flooring, concrete foundation, on 
SY St., near Washingion St. 


About 


Wis., Iron Belt—School—Until Jar 
by Chairman School Bd., building 2 story, 
75 x 100 ft. grade and high school, brick 


rein.-con, flooring and foundation, to in 
clude gymnasium and auditorium About 


$80,000, Kelly & Shefebik, Alworth Bildg.., 
Duluth, Minn., archts. and engrs. 


Wis., Milwaukee——Commercial—Until Dee 
16, by Lesser & Schutte, archts., 68 Wis- 
consin St., building 5 story, 20 x 130 ft 
rein-con. and brick, rein.-con. flooring, con 
crete foundation, for J. and S. Polacheck 
250 West Water St About $75,000, 


Ia., Pocahontas—High School—Until Dee 


30, (change of date), by Bd. Edue., building 
2 steory, 56 x 110 ft., rein.-con brick and 
stone About $150,000 Kk. Jensen, se 


Re: 


W. E. Hulse & Co., 3069 Securities Bld 
Des Moines, archts Noted Novy 


Minn., Aitkin—Court House—Until Jan 
2, by H. O. Beecher, aud, Aitkin Co., build 
ing 2 story, . 140x190 ft. rein.-con brick 
and steel, reirf.-con. flooring and icundation 
About $250,000 Tolz, King & Day, 1410 
Pioneer Bldg., St. Paul, archts, and engrs 
Noted Oct. 28 


Minn., Fergus Falls—Armory Until Jan 
15, by J. Townley, secy. Bd. State Militia, 
(Fergus Falls), building 2 story, 100 x 175 
ft. brick and steel, rein.-con. flooring and 
foundation for State Militia Dept., St Paul 
Dennis & Knowles, Fergus Falls, archts 
and engrs 


N. D., Englevale—School—Until Dec. 20, 
by Bd. Edue., building 2 story, rein.-con., 
brick and tile. About $75,000. H. I. Ameck, 
pres G. lL Horton, Citizens Natl Bank 
Bldg., Minneapolis, Minn., archt. 


Mo., St. Louis—Hotel—Until Jan. 15, by 
Se Jarnett,. archt., Arcade Bldg., con- 
structing 12 story, 50x200 ft., rein -con., 
brick and steel addition, rein.-con. flooring, 
on 12th and Locust Sts., for Jefferson Hotel 


Co. About $1,200,000. T. Hays, mgr. Noted 
Sept. 9 


Mo., Springfield—Church—Until Jan. 1, 
by Heckenlively & Mark, archts.. 426 
Landers Bldg., building 2 story, brick and 
stone, brick foundation, on Cherry Rd. and 
Jefferson St., for Grace Methodist Episcopal 
Church. About $100,000. 


Tex.. Denison—Hotel—F. FE. Hall, archt., 
123 West Madison St., Chicago, receiving 
bids building 5 story, 150 x 150 ft., rein.- 
con, rein.-con. flooring, concrete foundation, 
on Woodard and Burnett Sts., for Chamber 
of Commerce About $400,000 Noted Oct 
14. 


Col., Ft. Collins—Clubhouse-—Until Jan. 2, 
by Bd. Trustees Colorado Agricultural Col- 
lege, building 2 story, 198x160 ft., concrete, 
brick and stone, rein.-con flooring, concr te 
foundation About $125,000. E. Groves, 
222 Foster Bidg., Denver, archt Noted 
Sept. 30. 


PRICES AND CONTRACTS AWARDED 
(* Indicates award of contract) 


*& Mass... Amherst—Club—Theta Delta-Chi 
Fraternity, Amherst College, let contract 
building 2 story, 32 x 56 ft. with 24 x 57 ft. 
and 21 x 38 ft, ells, brick, concrete founda- 
tion, on Northampton Rd. and Lincoln Ave., 
to Ranger-Casper Constr. Co., 293 Bridge 
St., Holyoke. 


*N. Y., Brooklyn—Stores—J. Palzarini, 
c/o Brook & Sackhein, archts. and engrs., 
26 Court St. let contract constructing 
several 1 story, brick, stone and steel build- 
ings, brick foundations, on plot of 160 x 
250 ft., on Flatbush Ave, near Dorchester 
Rd., to E. G. Vail, 189 Montague St. About 
$75,000. 


*N. Y., Brooklyn—Theatre—Glenwood 
Theatre Corp., 408 Knickerbocker Ave., will 
build brick and steel, brick foundation. 
About $80,000. Work will be done by day 
labor. 


*N. Y., New York—Loft—D. Belais, c/o 
Vv. C. Farrar, archt. and engr., 4 East 39th 
St.. will build 3 story, 25 x 100 ft., brick 
and stone, brick foundation, at 137 West 
14th St. About $75,000. Work will be 
done by day labor. 


*N. Y., New York—Restaurant and Of- 
fice—C. W. Lyons, 38 West 33rd St., let 
contract altering 4 story, brick and stone, 
at 38 West 33rd St., to C. L. Fraser, 103 
Park Ave. About $80,000. 


*Md., Baltimore—Community—Sharp St. 
Memorial Methodist Episcopal Church, 
1206-10 Etting St., let contract building 5 
story, 41 x 79 ft. brick, concrete foundation, 
to . N. Barnes, Franklin and Calvert 
Sts. 
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ederal Government Work (Continued) 


\larine Barracks, here, (1) work complete, 
rom York California Constr, Co., 308 Boyd 
st. Los Angeles, (1) $50,985 (120 days), 
¥) $23,995, (3) $27,990. Noted Nov. 11. 


H. T. Pearl, Harbor — Marine Railway — 
Spec, 4254—Pub. Wks. Officer, Navy Yard, 
Mare Island, Cal., received only bid Nov. 

completing marine railway, from Ross 
‘onstr. Co., Forum Bldg., Sacramento, Cal, 
$261,500. Noted Oct. 14. 


Miscellaneous 
PROPOSED WORK 


Stadium — Springfield, Mass.— Y. M. C. 
4. College, 287 Hickory St., plans to build 
rein.-con, stadium, with 25,000 seating 
capacity, on North Field. Architect not 
selected, 

Golf Course—Whitneyville, Conn. (New 
Haven P. O.)—New Haven Country Club, 
Whitney Ave., plans to construct 18 hole 
golf course. About $45,000. Engineer not 
selected, 

Gas Supply System—Rocky Mount, N, C. 
_City will sell $160,000 bonds Dee, 16, for 
gas supply system. 


Pier, ete.—Jacksonville, Fla.—City plans 
to build pier, with warehouses, loading and 
discharging facilities, raiload tracks, cranes, 
engine, ete, in St Johns River. About 
$1,000,000, 


Wharf — New Orleans, La.— Dock Bd. 
having plans and specifications made and 
soon receives bids building 1.200 ft. creo- 
soted timber wharf, to replace one recently 
destroyed by fire. Loss $250,000. H. N. 
Gallagher, foot Canal St., ch. engr. 


Pavilions—Crown Point, Ind. — See 
“Buildings.” 


Stadium — Ann Arbor, Mich. — Athletic 
Assn., care of R. W. Aigler, chn., having 
plans prepared by L. Gram, engr., for 100 
x 400 ft. rein.-con. stadium. with 20,000 
seating capacity on Ferry Field. About 
$120,000. 


Lock and Dam—Chicago, I1.—F. I. Ben- 
net, dir. Pub Wks., 25 East Jackson Blvd., 
rejected bids received Nov. 22, building 
Starved Rock Lock and Dam, on Illinois 
River, near Utica. Work will be readver- 
tised in 6 or 8 weeks. Noted Dec, 2. 


Tractor and Grader—Alma, Wis.—Buf- 
falo Co. appropriated $6,000 to purchase 
large tractor and grader. J. Reinhart, Nel- 
son, comr. 


Metor Patrol Grader, Trucks, ete.—Ap- 
pleton, Wis.—Outagamie Co. plans to pur- 
chase 1 motor patrol grader, 3 trucks and 
1 snow plow. A. G, Brusewitz, comr. 


Koad Equipment—Barror, Wis.—PBarron 
Co, appropriated funds to purchase road 
equipment, to include new camp equipment, 
graders and possibly more tractors and 
trucks. E. Gleason, comr. 


Dam, Trahsmission Line, ete. — Benson, 
Wis. (Randall P. O.)—J D. Markham and 
\. Kelsey having plans prepared by Druar 
& Milinowski, engrs., 512 Globe Bldg., St. 
Paul, Minn., for concrete dam, 3,000 ft. 
long, 60-70 ft. high, also power plant and 
transmission line. About $2,000,000. 


Road Machinery—Dodgeville, Wis.—Iowa 
Co. voted $8,000 bonds to purchase road 
machinery, to include 1 large grader, 12 
wheelers, 6 patrol graders and 1 large trac- 
tor. CC. Wonn, comr. 


Road Machinery, ete.—Hayward, Wis.— 
Sawyer Co. appropriated $4,000 to purchase 
patrol and road machinery for 1921. E 
Collett, comr. 


Patrol Machinery—Jefferson, Wis.—Jef- 
ferson Co. appropriated $9,000 bonds to pur- 
chase patrol machinery. R. D. Royce, Ft. 
Atkinson, comr. . 


Trucks, Tractor, ete. — Kerosha Wis. — 
Kenosha Co. voted $20,000 bonds to pur- 
chase 2 trucks, tractor, snow plow and 
tractor-grader. J. Herzog, comr. 


_ Road Machinery, Madisoa, Wis.—Dane 
Co. appropriated $15,000 to purchase road 
machinery including crusher, screen, etc. 
F. M. Lipke, comr. 


_ Road Machinery—Manitowoc, Wis.—Man- 
itowoe Co. appropriated $4,000 to purchase 
road machinery for 1921. F. Muth, comr. 


Road Machinery—Mauston, wis.—Juneau 
Co. appropriated $8,000 to purchase road 
machinery, to include small tools and stone 
crusher. A. V. Robison, New Lisbon, comr. 


Road Machinery—Marinette, Wis.—Mar- 
inette Co. voted $5,000 bonds to purchase 


road machinery, including wheeled scrap- 
ers. A. Eklund, Peshtigo, comr. 


Road Machinery—Medford, Wis.—Taylor 
Co. appropriated $10,000 to purchase road 
machinery for 1921. CC. Keinhofer, comr. 


Road Machinery—™Menomonie, Wis.— 
Dunn Co. appropriated $10,000 to purchase 
road machinery, to include rock crusher 
and heavy tractor F. Stewart, comr 


Crushing Plant, ete.—Merrill, Wis.—-Lin- 
coln Co. appropriated $7,000 to purchase 
crushing plant and road machinery. 


Trucks, ete.—Neillsville, Wis.—Clark Co. 
appropriated $23,000 to purchase 3 trucks 
and small machinery. W. C. Thoma, comr 


Road Machinery—Oconto, Wis.—Oconto 
Co. appropriated $5,000 to purchase road 
machinery for 1921. P. Peetz, comr. 


Lighting System — Oshkosh, Wis. — Bad 
Pub, Wks. plans to install ornamental light- 
ing system, to include 203 lamps About 
$75,000. W. F. Porath, chn. W. A. Baehr, 
c/o Peoples Gas Light & Coke Co., 122 
South Michigan Ave., Chicago, engr 


Patrol Tractors, etce.—Khinelander, Wis. 
—Oneida Co, appropriated $5,000 to pur- 
chase 2 patrol tractors and 1° crushing 
plant. F. KE. Parker, comr 


Road Machinery—Richland Center, Wis. 

Richland Co. voted $7,000 bonds to pur- 
chase road machinery, to include 1 large 
truck, 1 cement mixer. 6 or 8 patrol 
graders, drags and planes W. V. Robin- 
son, comr. 


Gravel Loader — Stevens Point, Wis. — 
Portage Co. voted $3,000 bonds to purchase 
gravel loader. T. EK. Cauley, comr. 

Road Machinery—Superior, Wis.—Doug- 
las Co. appropriated $10,000 to purchase 
road machinery. ©. 1D. Conkey, Jr., comr. 


Wheelers and Gravel Loading Outfit— 


Wautona. Wis.—Waushara Co. appropri-' 


ated $5,000 to purchase some wheelers and 
gravel loading outfit F. Grimm, comr. 


Lighting System — Sauk Center, Minn. — 
City plans election to vote on $15,000 bonds 
to improve lighting system. J. F. Cooper, 
elk. 


Improving Electric Light System—Old- 
ham, SS. D.—City voted $25,000 bonds to 
improve electric light system. 

Dredge—Caldwell, Idaho—See “Excava- 
tion & Dredging.” 

Dam—Los Angeles, Cal. — City, in co- 
operation with Los Angeles Co. (assisted 
by flood control funds available from 
originally planned Hutchins dam in Pa- 
coima canon), plan to construct 385 ft. high 
gravity dam, impounding 12,000 acre ft. of 
water; project will be known as Pacoima 
Dam. About $1,500,000, J. W. Regan, 
Court House, engr. 


BIDS DESIRED 


Wall—Seneca Falls, N. ¥.—Until Jan. 4, 
by E. S. Walsh, supt. Pub, Wks., Capitol, 
Albany, building concrete cut-off wall at 
north end of Dam No. 2, here, Contr. V; 
advertised in this issue. 

Pier—Phila., Pa.—Until Dec. 28, by G. 
F. Sproule, dir. dept Wharves, Docks & 
Ferries, 550 3ourse Bldg., constructing 
Chestnut St. Pier 4, South Delaware River; 
advertised in this issue. 

Platform—Phila., Pa.—Until Dec. 14, by 
Dept. City Transit, 12th and Chestnut Sts., 
building concrete platform for Front and 
Fairmont Sta. on Frankford ‘“L’’. Cost to 
exceed $25,000. 

Brick. Cement and Sand—Clayton, Mo.— 
Until Dec. 14, by W. Elbring highway engr. 
St. Louis Co., furnishing 15,000 sq.yd. wire 
cut lug brick and 5,000 sq.yd. wire cut lug 
Hillside brick; 38,000 bbl. Portland ce- 
ment and 11,000 cu.yd. Mississippi River 
or Meramec River sand. 


Pumping Machinery—Prince Albert, Sask, 
—Until Dec. 18, by E. F. Webb, city clk., 
furnishing and _ supervising erection of 
following pumping machinery: (a) 1 hor- 
izontal centrifugal pump, capacity 1,400 im- 
perial gal. per minute, 50 ft. head direct 
connected to A. C. electric motor, alterna- 
tive; 1 pump as above only without electric 
metor: (b) 1 horizontal centrifugal pump 
capacity and head as above, direct con- 
nected to steam turbine: (c) 1 horizontal 
centrifugal pump, capacity 1,400 imperial 
gal. per minute, 190 ft. head, direct con- 
nected to A.C. electric motor: (d) 1 hor- 
izontal centrifugal pump, capacity 700 im- 
perial gal. per minute, 190 ft. head, direct 
connected to AC. electric motor: (e) 1 
horizontal centrifugal pump, capacity 1,400 
imperial gal. per minute, 190 ft. head, di- 
rect connected to steam turbine; (f) 2 ver- 
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tical centrifugal pumps only, capacity 500 
U. S. gal. per minute, 40 ft. head, suit 
able for sewage pumping, and direct con- 
nection to A.C. motor. 


PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 


*& Recreation Field—Proctor, Vt.—Town 
let contract constructing recreation and 
athletic field, to Nath Eng. Corp., 27 School 
St.. Boston About $25,000 

*wUnderground Feeder—Mattapan (Bos 
ton P. O.), Mass.-—City let contract con 
structing underground feeder for electric 
lights on Consumptives hospital grounds, 
to Sterns, Perry & Smith, 81 Chardon St, 
Boston About $15,000, 


* Removing Wharf -— Plymouth, Mass. — 
Pilgrim Tercentenary Comn., Tremont Bldg., 
Boston, let contract removing Pilgrim 
Wharf, raising present canopy which is 
over rock, and putting Pilgrim Rock on its 
original base, to Dowers Bros., 163 North 
Montello St., Brockton, $16,980 

Refined Asphalt, Binder Stone, ete. — 
Brooklyn, N. Y¥.—h Riegelmann, boro 
pres., received bids Dee. 1, furnishing and 
delivering (1) 100,000 gal refined asphalt, 
(2) 50,000 paving blocks, (3) 1,700 eu.yvd 
binder stone, (4) 1,000 ecu.yd gravel or 
broken stone, (5) 1,000 cu.yd, paving sand 
from Warner-Quinlan Co., 79 Wall St., New 
York City, (1) $9,730; Standard Oil Co., 
26 Bway., New York City, (1) $10,170; 
Hasting Pavement Co., 25 Broad St., New 
York City, (2) $6,045; Calvin-Thompskin 
Co., (3) $4,658: Washington & Bulkley, 
(3) $4,675, (4) $3.350; W. Furgerson, (5) 
; 5: T. F. Colgan, (4) $3,390; J. J 
Guinan, (4) $3,700, (5) $1,820: C. A. Myers, 
(5) $1,750; J. W. Smith Municipal Bidz., 
New York City, (5) $1,750; Noted Nov. 23. 

Granite Curbing, Wash. D. ©.—Dist. 
Comrs. received bids furnishing 9,500 ft. 
granite curbing, from Stone Mountain 
Granite Corp., Stone Mt., Ga., $2.60 per lin. 
ft. (30 days) North Carolina Granite Corp., 
Mt. Airy, N. C., $2.50 lin. ft. (30 days). 

Foundation, etc. — Detroit, Mich. — Fire 
Comn., Larned St., received bids building 
rein.-con foundation for high pressure 
pumping station, including rein.-con. in- 
takes and sewer outlets, ete... from Bryant 
& Detwiler Co., 2336 Dime Bank Bldg, 
$83,505; De Lisle & Cooper, Campau Blidg., 


* $87,426: Candler Dock & Dredge Co., 305 


Moffat Bldg., $123,621 Noted Nov. 11. 

Wharf—Detroit, Mich.—City Fire Comn., 
Larned St., received bids building 335 ft 
wharf, rein.-con. top, at foot of Randolph 
St., on Detroit River, from A. J. Dupuis, 
Ford Bldg., $160,889; Great Lakes Dredge 
& Dock Co. 104 South Michigan Ave., 
Chicago, $290,400; Amer. Constr. Co., Mar- 
ion Bldg., Cleveland, O., $387,769. Noted 
Nov. 11. 
—- *Dam—Port Wing, Wis.—See “Industrial 
Works." > 

*x Excavation and Concrete Walls—Den- 
ver, Col.—Scottish Rite Consistory No. 2 
let contract excavating for foundation for 
3 story, 115x170 ft. cathedral, on 16th and 
7rant Sts., to Inter State Constr. Co., Den- 
ver; building concrete walls to grade line, 
to A, Stocker, Chamber Commerce Bldg, 
3oth ontracts awarded on _ percentage 
basis. Total enst $500,000. Noted Sept. 
23 under “Buildings.” 


* Heating, Ventilating and Plumbing 
Systems—Denver, Col.—Rd. Educ. let con- 
tract installing heating and ventilating sys- 
tems in Morey Jr. High School, on 13th and 
14th Aves., Clarkson and Emerson Sts., 
to McCarty-Johnson Heating & Eng. Co., 
1440 Curtis St., $90,075; plumbing to 
Johnson & Davis Plumbing & Heating Co., 
427 15th St, $40,988. Noted Nov. 18 under 
“Buildings.” 


* Wharf—Lords Cove, N, B.—Dept. Pub 
Wks., Ottawa, let contract building wharf 
on Deer Island, here, to F. L. Boone, South 
Devon. About $20,000. 


* Wharf—Owen Sound, Ont.—Dept. Pub. 
Wks., Ottawa, let contract building wharf, 
here, to E. Conroy, Peterboro. About $18,- 
000; cost plus percentage basis. 


*Coal Bunkers—Pritish Columbia—Can- 
adian Pacific R.R., Windsor St., Montreal, 
Que., let contracts building coal bunkers 
at following places: Vancouver, to Vich- 
ens Contg. Co. Ltd., Dominion Bldg., Van- 
couver; Ruby Creek, to Nickson Constr. 
Co., 739 Hastings St. W., Vancouver; Notch 
Hill and Sicamous, to W. D. Grant, 1201 
Georgia St., Vancouver; Revelstoke, to Sim- 
mons & Eby, Kerrisdale; Albert Canyon, 
to J. Forsyth & Co., 626 Pender St. W., 
Vancouver; Beavermouth, to S. E. Junkins 
Co., 837 Hastings St. W., Vancouver; Gol- 
den, to J. H. Simmons, 806 Confederation 
Life Bldg., Winnipeg, Man. ‘Total cost. 
$100,000. 
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Bids: 


Dec. 17. 


Construction of the 
Belle Isle Bridge 


Detroit, Mich. 

Sealed proposals will be received for fur- 
nishing all labor and material, tools, equip- 
ment and other means of construction, all 
preliminary and temporary structures for 
facilitating or protecting the work necessary 
to construct the Belle Isle Bridge, or parts 
thereof, at the office of the Department of 
Public Works, Detroit, Michigan, until 
Friday, December 17th, 1920, at 11 o’clock 
a.m. (Eastern Standard Time), at which 
time and place they will be opened. 

The proposed work consists in general in 
constructing a reinforced concrete bridge 
and approaches for the purpose of connect- 
ing the island known as Belle Isle, with the 


Detroit mainland, and is briefly described 
as follows: 
The bridge consists of a series of twenty 


reinforced concrete cantilever arches with 
incline approaches at both ends. The arch 
spans vary in length from 52 feet 0 Mmches 
to 135 feet 0 inches, making a total of about 
2,300 feet 0 inches for the bridge proper, 
and having a maximum clearance of 30 
feet 0 inches above mean water level. The 
north or mainland approach is about 200 
feet 0 inches long, and will join on to the 
south end of the Jefferson Avenue subway, 
now being completed. The south or Island 
approach consits of two curved inclines, 
each about 450 feet 0 inches long. which 
branch out symmetrically to the east and 
west, from the south abutment. 

The work involves the following principal 
items and approximate quantities: 


GROUP (A) 
Excavation, wet and dry, cu.yd.. 26,000 
ff aera 345,000 
Concrete, reinforced, including 
POR, WRI, bo ec ces eweseees 34,700 
Reinforcing steel, Ib. .........0.. 903,000 


Removal of old bridge piers. .. 
Together with following 
items: 


Docks, 


miscellaneous 


sewers, cofferdams, filling, etc. 
GROUP (B) 


Fabrication and erection of: 


Structural steel tons............. 3,300 
Bronse Heariaws, 1D... <<< ...0022s 20,000 
GROUP (C) 

Excavation, wet and dry, cu.yd. 3,000 
FO Se YY. Barre 74,000 
Concrete, reinforced, cu.yd. 28,000 


as 980. 000 
220,000 


teinforced steel, Ib 
Waterproofing, sq.ft. ...........- 
Sewers and drains .. 
Concrete paving base, sq.yd.. 
Electrical work....... 

Together with the following mise ellaneous 
items: 

Precast 
trades, vases, 
etc. 


eee S ew eh es 22.900 


balus- 
filling, 


standards, 
sidewalks, 


concrete lamp 
manholes, 


GROUP (D) 
Metal handrailing, lin.ft.......... 
Lamp frames 

Copies of the modified contract, specifica- 
tions and plans may_ be obtained at_ the 
office of Esselstyn, Murphy & Hanford, 
Engineers, 810 Marquette Building, Detroit, 
Michigan, upon making a deposit of Two 
Hundred and Fifty Dollars ($250.00), which 
sum will be refunded only upon the return 
of plans and specifications in good condition 
ten days after letting or rejection. 

All bids will be compared on the basis of 
the Engineers’ estimate of quantities of 
work to be done. 

Contracts for the entire work may be 
awarded to one contractor, or divided ac- 

cording to the four main divisions, on which 
separate proposals are to be made. 

Bidders must deposit with each of their 
proposals enclosed in separate envelopes, 
certified bank checks, payable to the order 
of the City of Detroit, for the following 
sums: 

1 For proposal * Group A, Twenty-five 
Thousand Dollars ($25,000). 

2. For proposal on Group B, Ten Thou- 
sand Dollars ($10,000) 

3. For proposal on Group C, Twenty-five 
Thousand Dollars ($25,000). 

4. For proposal on Group D, Two 
Thousand Dollars ($2,000). 

Said checks to be returned to the bidder 
unless he fails to execute the contract or 
awarded 


4,160 


eontracts should one or more be 
him ° 


The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on _ public 
work outside his own city. 








Official Proposals reaching our office 


in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day. Special 


price for Official Proposals, 40 cents a 
line 


A bond will be required for the faithful 
performance of each contract and a separate 
bond for the prompt payment in full of all 
just debts for labor and material incurred 
in the construction and improvement herein 
contemplated, each bond to be in the sum 
equal to 50 per cent of the total amount 
of the contract, the surety to be an incor- 
porated surety company, satisfactory to the 
Department of Public Works of the City of 
Detroit. 

The Department of Public Works ex- 
pressly reserves the right to reject any or 
all proposals. 

All proposals to be made in duplicate. 

JOSEPH A, MARTIN, 
Nov. 23, Commissioner. 


Bids: Dee. 13. 


1920. 


. 
Paving 
ConTRACTS No. 43 AND 44 
BRONX PARKWAY COMMISSION 
Bronxville, N, Y. 

Sealed bids for paving Bronx River 
Parkway Drive between Duncomb Street, 
Williamsbridge, New York City, and Mount 
Vernon Avenue, Yonkers, N. Y., will be re- 
ceived by the Bronx Parkway Commission 
at its office 72 West Pondfield Road, Bronx- 
ville, N. Y., until 10:30 a.m., December 
13, 1920. 

Contract No. 43 embraces the section 
of Parkway Drive between Duncomb Street, 


Williamsbridge and East 233rd_ Street, 
Woodlawn, New York City. 

Contract No. 44 includes the section 
of Parkway Drive between East 233rd 
Street, Woodlawn, New York City, and 
Mount Vernon Avenue, Yonkers, N. Y. The 
average width of Driveway pavement will 


The 
as follows: 
43—37,000 square yards. 
Contract No. 44—34,450 square yards. 
Bids will be received on the basis of 
paving the entire yardage with any of the 
following types of pavement: 


be 40’ between curbs. total areas to 
be paved are 


Contract No. 


(a) Asphalt block on a concrete base. 

(b) Bituminous concrete on a concrete 

base. 

(c) Bituminous macadam on a concrete 

base. 

Bidders may submit alternative bids on 
any or all types as they may elect. The 
Commission expects to select the type of 
surfacing which will, in its judgment, give 


the greatest return for the money ex- 
pended. The right is reserved to reject any 
or all bids. 


Pamphlets containing informatiou for 
bidders, form of proposal, specifications and 
contract drawings may be obtained by in- 
tending bidders at the above address by 
depositing $5.00 for each copy of pamphlet, 
including drawings. 

BRONX PARKWAY COMMISSION 


(By) JAY DOWNER, 
Engineer and Secretary. 
Dated, Bronxville, N. Y. 
November 20, 1920. 











Vol. 85, N ! 


Eng. News 
———-— 
esssesenecesss 








Bids: Jan. 5. 
Construction of Storm Relicf 
Trunk Sewers and Latera! 


e 
Relief Sewers 
Lima, O| 

the construct 
Contracts Nos. 
construction .of Lateral k 
Contracts Nos. 5, 6 and 7, w 

at the office of the Directo f 
Public Service, Lima, Ohio, until 12 6 } 
noon, Central Standard Time, Jan. 5, | 
and will then be publicly opened and red. 
The City reserves thirty (30) days ther 
after in which to act on the bids. 

The work included under these contracts 
consists of construction, with all appurte- 
nances, of Relief Trunk Sewers and Lateral 


Sealed proposals for 
Relief Trunk Sewers, 
4, also the 
Sewers, 
received 


Relief Sewers, as above mentioned, a gen- 
eral summary of quantities follows: 
CONTRACT NO. 3 
Total length of Sewer, about 6,400 
lin.ft., varying in size from 27 to 60 in,, 
all of Circular Section. 
CONTRACT NO. 4 
Total length of Sewer, about 6,430 
lin.ft., varying in size from 12 to 30 in., 
all of Circular Section. 
CONTRACT NO, 5 
Total length of Sewer, about 8,425 
lin.ft., varying in size from 12 to 48 in., 
all of Circular Section. 
CONTRACT NO. 6 
_ Total length of Sewer, about 2,540 
lin.ft., varying in size from 12 to 24 in., 
all Circular in Section. 
CONTRACT NO. 7 
Total length of Sewer, about 4,720 
lin.ft., varying in size from 18 to 30 in., 
all Circular in Section, together with 
all necessary appurtenances, special 


structures and manholes. 
Copy of plans, form of proposal, contract, 
bond and spec ific ations, may be inspected 


at any of the following offices: D‘rector of 
Public Service, City Hall, Lima, Ohio; Full- 
er & McClintock, Valentine Building, Toledo, 


Ohio; Fuller & McClintock, 170 Broadway, 
New York City; B. F. Darling, Supervising 
Engineer, City H: ull, Lima, Ohio. 

Copies of plans and specifications, with 
form of proposal, contract and bond, may 
be obtained at the office of the Supervising 
Engineer, City Hall, Lima, Ohio. The fol- 
lowing charge will be made for each set 
of plans and specifications: 

Yo. 3—Nine dollars ($9.00). 


Contract No. 
Contract No. 4—Seven dollars ($7.00). 


Contract No, 5—Seven and 50/100 dollars 
($7.50). 

Contract No. 6—Six dollars ($6.00). 
Contract No. 7—Seven dollars ($7.00). 
No charge will be made for proposal blanks. 

The Director of Public Service reserves 


the right to reject any or all bids, to waive 


any informalities in the bids received and 
to accept any bid which is deemed most 
favorable to the interest of the City of 


Lima, Ohio. 
ELMER McCLAIN, 
Director of Public Service. 
B. F. DARLING, 
Supervising Engineer, 
Dated, Nov. 27, 1920. 


Bids: Dec. 22. 5 
Construction of Bridge 
Elizabeth, N. J. 

Sealed proposals will be received by the 
Committee of the Board of Chosen Free- 
holders of the County of ae at the Court 
House, Elizabeth, N. J., 2:30 p.m, on 
Wednesday, December 22, 1520, for the fol- 
lowing described work. 

New lift bridge of the Strauss Trunnion 
3ascule type over the Elizabeth River at 
South Front Street, Elizabeth, N. J. 

Plans and specifications for this work 
may be examined at the office of the County 
Engineer, 120 Broad Street, Elizabeth, N. J. 

Each bidder must submit with the bid 
a certificate from a surety company stating 
that such surety company will provide th: 
contractor with a bond in the sum and 
with such conditions as are required by the 
specifications. 

Each bid must be accompanied with a 
certified check for five per cent of the bid 
as required by the specifications. 

The Board reserves the right to reject 


any or all bids. 
JACOB L. BAUER, 
County Engineer 
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PROPOSALS 


For proposals Advertised see the pages 
following the “Construction 


WATERWORKS 


See Eng. 


News-Record 
, BB Vivoaum, Wie. ..cccccscsess Dec. 16 
. 10 Hartford, Conn. ........-. Dec. 2 


SEWERS 


91. Temtin, MG... ixcccc ys rrr: 
92 Brooklyn, N. Y. ....-- 0+. sae 

-) Meeereee, BEIOM. ..cccscccus Dec 

SMT ND fy sce e see Kes eeee Dec. 
6 Manetield, 0. ...ccccccces Dec. 
11 North Branch, Minn ..... Dec. 

BRIDGES 

0 St. Thomas, Nev. ........ Dec. 

Si Morgan, Ga. ..cccccccvccee Dec. 
ac. 22 Elizabeth, N. J. .....c00¢: Dec. 
Adv. Dec. 2 to 16. 

S Weta, BEM. ce cccccciees Dec 
23 Milwaukee, Wis. .......... Dec 
33 Detroit, BMlem, ...60ccsece Dec 

S Wayne, NOB. ...cccccceeee Dec. 
30 North Carolina ....... ... Dee 

@ Mitel, FIR. cc ccvcvcccces Dec 

Adv. Dec. 2 to 16. 

7 Jacksonville, Pia. ...-csce Dec 
S Beamlitem, Get. ccccccicos Dex 
7 Burlington, Ia. ....ccecee Dec 

Adv. Dec. 16. 

7 Bainbridge, Ga ........ . Nov. 
1 Ontario ....cccecccccccecs Nov. 

STREETS AND ROADS 
$0 Boome, IR. .cccocsecs ° Dec 
» 20 Louisiana ......... o+eace 
20 Michigan ....ccccecccs -- Dec. 
21 New Mexico .....--sccees- Dec. 
2. Bh Blown Cry, Th. .ccccseccer Dec. 
Peer rrrrre rie Dec 
. 21 Oklahoma .......-csccccess Dec 
. 21 Oklahoma C ‘ity, OER. cess Dee. 
21 Corydon, Ia. “a4 .6ee0 ee 
22 Sandusky, Mich. We ewes eee Dec. 
BE DORR WEES 2 cc cctivieouces Dec 

Adv. Dee. 9 and, 16. 

BS URGIGBR «cece sccs vad Dec 
29 Leavenworth, Kan. ....... Dec. 
BO TGIAMR § occccvedsececseces Dec. 
30 North Carolina «... cesses Dec. 
ee A - Oct 
oa ee, OY 4.0 neds 808 Dec 
ey, EMER” nec eo es -cew et ancic Dee 

PII. hoi. dian 0 Rk .. Dee. 
5 Colorado Springs, Col.....QOct. 
5 Austin, Minn. ..... eeceone Dee. 

SG Mismourd ...cccccccvecer ces Dec. 
6 Concordia, Kan. .......... Dec. 
7 Hutchinson, Kan, ......... Dec. 
10 Stockton, Kan. ........ .Nov 
11 Emporia, Kan. .........6- Dec. 

- 16 Nevada ..cccccccccccecces Dec. 
27 Missouri .....cccseccecees Dec. 

1 Pineville, W. a hae hina an © Dec. 

Mar, 1 Ont@rio ..ccecccccece eoce see 
Mar. 30 Westboro, Ont. ..........Nov. 


EXCAVATION AND DREDGING 


30 Wapello, Ta. ...ccccccecce Dec 
20 Muscatine, Ta. .....2 ..eoe- Dec. 


Adv. Dec. 16. 


. 22 Brooklyn, N. Y...... eueee oa 
Be NOW. TEEe, 2 Wes cece vsees Dec. 
c. 29 Somerville, Tenn, .,....... Dec. 
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Bids See Eng. 
Close News-Record 
INDUSTRIAL WORKS 
Dee. New York, N. ¥...cceee «- -DE. 
Dec. Mow Tor, TM. Yecececus e- Dec. 
BUILDINGS 
Deo: 30 Phila., Pa. ...cccrcsccsccegre® 
Dee. Atascadero, Cal os0eeue 
Dec. ew TOG: . Messccuxees Dec 
Dec. PS a. , Sa Dec 
Dec Pittenurem, FR. .cccces Dec 
Dee ROO VEO, Fac ER ci ccesavs Dec. 
Dec, Detroit, Mich : . Nov. 
Dec Cleveland He mene (Warre ns- 
ville P. O.), Seis .. Dec 
Dee. 23 Linwood, N I eee re .. Dec. 
Dec. 30 Pocahontas, Ta. .....cceee Dec 
Deo, 31 Miotes, Migs ....cccccdses Dec 
Om. 2 Marietta, O. ...< ccciececss Nov. 
gam. 1 Chicane, BM. ...cctec. Nov 
Jan. 1 Little Rock, Ark. ....c... Nov 
pe Be re Nov. 
Jan. 1 Springfield, Mo. .........- Dec 
Jan S Os scodeweesse Dec. 
Jan DS Freee, B. cc ccccecness Oct 
Jan S TOG, BE. cc cccueseeess Nov. 
cam. SD Te, Be. vc cewcewensc Oct 
Jam. 3 ComttemG, WB. YY. .cccucs Oct 
Jan. 3 Hibbing, Minn. .......<- Nov 
Jam, & Altheim, PEW. 2c cconcocces Nov. 
Jan. 2 Webster, Wis. ..........-- Nov. 
Jan. 2 Jamestown, N. D. .... Dec. 
Jan. 3 Wt. Catling, Col. ...ccsee . Dee. 
Jan. 3 Atkin, Minh. .....cccosess Dec 
gam. 93 Ft. Mevere, PU. .ccscoess Dec 
Jan. 3 Pontiac, Mich. ....... eos DCC 
Jan. 4 Greeley, Col. .cccccvcecss Nov 
Jan. 4 Emporia, Kan. .........-. Dee. 
Jan. 4 Union Grove, Wis. ...... Dec 
Jan. 15 Fergus Falls, Minn. ...... Dee. 
wee, TE TOR TIO, Wc ee cescess Dee. 
Jan. 15 Prince Frederick, Md. ..... Dee. 
wes SE. BR BERe cece cicece . Dee. 
eam. TT HOME, WE sc scccccecss Dec 
pe | a rere Dee 
Adv. Dec. 2 to 16. 
Jan oe a rrr a Dec 
Jan. EAROO, TON cesscceus Dee 
Feb Be ee, I akc ceoeeoens Dec 
Mar. 1 Duluth, Minn.............Dee 
FEDERAL GOVERNMENT WORK 
Dec. Steel Dump Srewe—Louis- 
ville, Ky. +a eda tae Nov. 18 
Adv. Dec. 2 to 16. 
Dec. Refrigeration Building — 
Columbus, Ga. . ..- Dee. 
Dec. Conduit, Wiring, «te.—Cov- 
ington, Ky. : . Dee. 
Dec. Electric Towing Locomotive 
—Washington, D.C. . . . Dee. 
Dec. Dumb Waiter—-Wichita, 
Mee cocaees . Dec. 
Dec Electric Distribution ‘Sys-- 
tem—Spec. 4341 tar Har- 
bor, Me. .. . Dee. 
Dec. Separation of Wate 7 Drainage 
System—Wash., D. C...... Dec. 
Dec. 22 Earthwork—St. Louis, Mo. Dee. 
Adv. Dec. 9 and 16. 
Dec. 23 Mechanical Equipment — 
cl RE - eee ec, 
Dec. 24 Sub-Station for Switchboard 
Spec. 4308—South Charles- 
Me ORY WE 4 6c c032 5 <ekoas Dec. 
Dem 27 Mailing Vestibule, etc.— 
CUE Ble Ge cv cce-cnav<s Dec. 
Dec. 27 Electric Elevator—Char- 
A Sy 8 eee Dec. 
Dec. 27 Mailing Vestibule, etc. — 
Konxomeo, Ind. ....¢.+ . .Dee 
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Bids 
Close 


Dec. 


Dee 


Dec. 
Dec. 
Dea 2 
Dec, 2 


Dec. 2 


Dee 


Dec. 
Dec, 
Dec, 


Dec. 


Jan 
Jan 


Jan 


Jan. 


Jan. 


Jan. 


Mar. 


Dee. 


Dec. 


Dee 


Dee. 
Dec. 
Dec. 


Dee. 
Dec. 


Dec. 


Dec. 


Jan. 


Jan. 


Jan. 


Jan. 


Jan. 


Jan. 
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See King 
News-Record 


27 Mezzanine Floor—Decatur 


Hil Terr a Dex 9 
Magnesite ‘FPloors—Cinein 

nati, O ‘ ‘a Dec 16 
Boiler and Storage House 

Woods Hole, Mass. Dee 4 
Mailing Vestibule—Corby 

a ec ecabiaiee a ‘ [deve 9 
Mezzanine Floor—Charleston 

W. Va 7. . Dec 49 
Mezzanine Floor— Beloit 

rr a Dec. 9 


Improving Boiler Plant 

Spec. 4252 Charleston 

a ¢ a ; ae Dec. 9 

Steam Heating System 

OE rere eee 
Ady. Dee. 16. 

Fire Protection System 

Bar Harbor, Me. . Dec. 16 

Sub-station for Switchboard 

‘harleston, W. Va.Dec. 16 

Floors—Brooklyn, 


Dec. 16 





Raising 
N. Y 


Stecl Dump Scows—Phila., 
Ph etecguaseaeneeeseeues Dec. 9 


Cc onere ‘te Roads, ete.—Spec 

s0d6—Wash., D. C........ Dee. 16 

Predging—Norfolk, Va. ...Dec. 9 

Fire Service Mains —New 

Gene EM. ca wescces Dec. 16 

Dredging——-New 

Serer ee ee ee Dec 9 
Adv. Dec. 9 and 16 

Electric Traveling Bridge 

Crane—Spec. 4326—Puget 

Sound, Wash. ....... ‘ice, 2 

Dredging—New York, N. Y.. Dec. 16 
Adv. Dee. 16. 

Post Office—Joplin, Mo....Dec. 9% 


MISCELLANEOUS 


Pavilions—Randalls Island 
(New York. F. GO.) cesses Dec. 16 
Station Finish—New York, 
N. ¥ 7 atunniaare Dec. 16 
Pavilions tandalls Island 
(New York, P. O.), N. Y Dec. 16 
Graders, etc. — Lancaster 
Lt PPR rere ‘ Dee. 16 
Foundations—Phila. » Pa...Dec. 32 
Adv. Dec, 2 to 16. 


2 Gasoline, Coal, and Retain 


ing Wall, ete.—New York, 

| i fare ’ anes .. Dec. 16 

Wood Paving Blocks—-New 

York, N. . Ae re Dec. 16 

Hot W: ater Mains Randalls 

Island (New York, yr. Cd, 

N. Y iene eww a a .. .Dec. 16 

Grease—Washington, D. C.. Dec. 16 
Adv. Dee. 16. 

Wharfs and Pier — Phila., 

Pa ‘ hide eats ane ad Dee. 9 
Adv. Dec. 9 and 16 

Wall—Seneca Falls, N. ¥..Dec. 3 
Adv. Dee. 9 and 16 

Fan, Motor, Heaters, ete.— 

Dannemora, N. Y. ...... Dec. 16 
Adv. Dee. 16. 

Fender Rack and Ice Break- 

ers—Perth Amboy, N. J....Dec. 16 
Adv. Dec. 16. 

Filter Sand — Hartford, 

RNS bs Drei 4 wed be ed ee eke Dec. 2 

Motors ane Pumps—Sacra- 

mento, Cal. 


Engine and Pump—Okee- 

chobee, Fla.. owds3 eke 96 
Adv. Dee 16. 

Wall—Chesterville, Ont ...Nov. 25 
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Where name of official is not ‘given 
inquiries should be addressed to City 
Clerk, County Clerk or corresponding 
official. 





Waterworks 
PROPOSED WORK 


W. Va., Charlestown—City 
stall electric chlorine plant and 
industrial consumers 

N. C., Greenville City 
$65,000 bonds to improve 
lighting system 

Fla., Tampa Tampa Waterworks Co. 
soon receives bids furnishing and laying 14 


plans to in- 
meters for 


issue 
and 


plans to 
waterworks 


mi. mains, (400 ft. of which will be laid 
across Hillsborough River at Eagle St.) 
Work involves 5,800 ft. 6-12 in. and 400 ft 
16 in. ¢. i. pipe, 3.000 or 4,000 cu.yd. rok k 
from bed of Hillsborough River, ete. About 


$60,000. C. R. McFarland, mer. 


Pulaski-——City plans to construct 


Tenn., 


waterworks system About $100,000 Ww. 
J. Yaney, chn. water com Noted July 29. 

la.. Newton—City had plans prepared 
building rein.-con. or steel reservoir, with 


capacity, 2 centrifugal pumps, 


1,250,000 gal J 
5 hop. motor to pump 350- 


pump house, 20 

500 gal per minute, ete Work involves 
1.000 cu.yd. concrete in reservoir and 3,250 
cu.yd. earth excay About $65,000 E T 
Archer, New England Bldg., Kansas City, 
Mo., engers 


Minn., Stephen—City election in spring to 
waterworks 


vote on $30,000 bonds to build 
system L. P. Wolff, 1001 Guardian Bldg., 
St. Paul, engr 

Idaho, Weiser—City election Jan. 4, to 


vote on $150,000 bonds to build wate rworks 


including filtration plant ie te 
Filer, engr 


Ariz... Phoenix—City plans to 
$450,000 bonds to extend and improve 


system 
Kelsey, 
vote on 
water 


distributing system I.. B. Hitchcock, city 
eng! 
Cal., Niland Mutual Water Co. 3 is 





organizing additional water district to serve 


20.000 acres between Llana and Wister, 
work involves extension of main high line 
eanal to Wester. Cost to exceed $100,000 
«@. Allison, Niland, eng? 

Ont., London—Pub,. Utilities Comn. plans 
to expend $135,000 for extensions to water 
distribution system; work involves c.i. pipe 
mains, hydrants, ete Kk. V. Buchanan, 
livdro Bldg., engr. 

BIDS DESIRED 

Wis., Viroqua—Until Dee. 28, by te J 
Oider, city clk.. drilling well, 200-500 ft 
deep, 12 in. diam. W. G. Kirchoffer, 31 


Vroman Blk., Madison, Noted Dee. 9. 


PRICES AND CONTRACTS AWARDED 
(* Indicates contract) 


*N. Cas 
building 4 mi 
gal standpipe, 
and sewage 
& Goforth, 
Noted Dee. 9 

*Mich., Hamtramek 
Villiage let contract furnishing and laying 
3,870 ft. 6 in. ¢.i, Watermains, ete., to J 
A. MeDace, 4036 Fairview <Ave., Detroit 
About $25,000 Noted Oct 2s. 


Wis., Milwaukee——Dept. Pub. Wks. re- 
ceived bid Dec. 7, furnishing 2. circular 
sluice gates for Linwood Ave. water tunnel, 
from Chapman Valve Mfg. Co. Indian 
Head, Mass., $5,040 each Noted Dee. 


Wash., Seattle—City received bids 
3.building 2 earth dams, at Swan Lake, 
(as part of proposed extensions to water- 
works system), (a) rolled embankment, (b) 
hydraulic fill, from Coluccio & Erickson, Ry 


engr 


award of 


Muaiden—-Town let contract 

Water mains, ome 1eo,000 
deep wells, pump houses, ete 
disposal plants, to Higgins 
Charlotte About $100,000 


(Detroit P. O.) 


Dec 


Exch Bldg~., (a) $54,054, (Cb) $54,954; 
Olympie Constr. Co., Seattle, (a) $72,410, 
(b) $72,410; J. L. Smith, Pioneer Bidg., 


(a) $80,883: G. Rerick, Seattle, (b) $84,615. 


Noted Nov. 13. 


*Cal, Los 
Roads.” 


Angeles — See ‘Streets and 


Sewers 
PROPOSED WORK 


Pa., Seranton—Dept Pub. Wks. receive: 
bids in spring, building lateral sewers, in- 
volving 3,550 lin.ft. 8-20 in, vitr. pipe sewer. 
About $27,701 W. A. Schunk, ch. engr. 

Fla., Pensacola—City adopted ordinance 
to relay sewer from Chase to Main Sts. 
About $20,000. L. E. Heinberg, clk. 


Bloomington — Alvord & Burdick, 
South Dearborn St., Chicago, 


ill., 
emers., 8 


ENGINEERING 


opens bids in January, building sewage dis- 
posal plant, for city. About $60,000. 

Til., Decatur—City receives bids in 
February building intercepting sewers in 
various streets. About $300,000. Greeley, 
Pearse & Hansen, 39 West Adams St., 
Chicago, engrs. 

Ill., Ziegler—City will probably 
bids in January building sewerage 
involving 43,680 ft. 8-15 in. vitr 
29,000 cu.yd, earth trenching and 81 
manholes. About $114,678 K. A. 
West Frankfort, engr 

Wis., Two Rivers—City having plans pre- 


receive 
System, 
sewer pipe, 
brick 
Cox, 


pared for building additional sanitary and 
storm sewers in various streets About 
$60,000. Simmons & Davis, 221 Grand Ave., 


Milwaukee, engrs 
S. D., Yankton—See “Streets and Roads.” 


Okla., Norman—City having plans pre- 
pared for extending sewerage system. About 


$50,000 Peckham, Sutton & James, Okia 
homa City, engrs. 
BID, DESIRED 
N. Y., Brooklyn—Until Dec. 22, by E 
Riegelmann, boro pres., repairing rein.-con 
sewer in Maspeth Ave. from Porter Ave. 
to Newtown Creek About $149,720. 


_ ©., Mansfield 
ing 3 mi. sanitary 
engr.; advertised in this 

Mich., Detroit—lUntil Dec. 2, by Dept 
Pub. Wks. furnishing labor and materials 
for 6,914 ft. Sect. 2 Bates St. tunnel sewer, 
in Congress, Randolph, Madison and Brush 
Sts. from Atwater St. to 30 ft. south of Al- 
fred St.. also 10,845 ft. Sect. 2A, of Bates 
St. Sewer in Woodbridge, Congress, Ran- 
dolph, Madison and Brush Sts. C. W. Hub- 
bell, City Hall, engr 

Mo., Joplin—Until Dec. 21, by O. P. 
Mahoney, comr. Streets & Pub. [mpvts., 112 
West 2nd St., furnishing labor and material 
(except sewer pipe: and wyes) for building 
5 mi. Villa Heights and Castle Rock Pub 


5, by city, build- 
"Ss W. C. Statler, 
issue 






Sewers About $250,000 W. E. Shanklin, 
Frisco Pldg., engr. 
PRICES AND CONTRACTS AWARDED 


(*xIndicates award of contract) 


*Mass,, Northampton—-City let contract 
building 1 story brick and concrete pump- 
ing station, 550-ft. 10 in. vitr. pipe line and 
285-ft. 10 in. ec. i. pipe line with manholes. 
covers, etc., to D. A. Sullivan, Paradise Rd 
About $15,000 
..N. Y., Ossining—C. F 
State Prisons, Capitol, 
bids Dec. 8, building 
supply systems, here, 
Co., 103 Park Ave., 
392; A. F. Schaeffer, 
nectady, $319,158; P. 
Orange St., Albany, 
1&th 

MN. ¥., @. 
pres. Richmond 
building sewer in 
land R.R. tracks to 
open cut, (b) tunnel, 





Rattigan, supt 
Albany, received 
sewerage and water 
from Carroll Contg 
New York City, $313, 
140 State St., Sche- 
Keeler Bldg. Co., 425 
$337,480. Noted Nov 


I., St. George—C. D. Van Name, 
Boro, received bids Dee. 7, 
South St. from Long Is- 
Rockaway Ave., (a) 
from F. Spannello, 





(a) $34,483, (b) $34,483; Green Contg. Co., 
734 Vernon Ave., Astoria, L. L, (b) $34,- 
596; J. Rotti, (a) $41,590, (b) $34,945. 
*N. €., Maiden—-See “Waterworks.” 
*xKy., Covington-——Comn. Pub. Wks. let 
contracts building 6-18 in. sewers in 27th 
St. and Decoursey Ave., to E. J. McKenna, 


Covington, $22,869 and $7,276 respectively ; 
Madison Ave., to W. Metzel, Covington, 
$6,834 Noted Nov. 18. 

*0., East Cleveland (Cleveland P. O.)- 


City let contract building sewer and culvert 
in Terrace Rd. between Taylor Rd. and 
Hastings Ave., to T. Marro, Illuminating 
Bldg., Cleveland, $16,501. Noted Dec. 9. 

*Mich., Detroit—City let contract build- 
Six Mile Rd. Sewer, Sect. 5, from Lumkin 
to Omira Aves. and Sect. 6, Omira to 3rd 
Aves., to J. Porath, 20 MeGraw Bldg., $418,- 
000 and $354,114 respectively ; Sect. 7, from 
3rd to Linwood Aves., to W. Blanck & Co., 
827 Ford Ford Bldg., $239,117. Noted Dec. 
9 

Mich., Detroit—City received bids for (1) 
Lateral Sewer 3264, between Fairview, 
Engel, Marsh and Edlie Sts., (2) 3,389 be- 
tween Linwood, LaSalle and Tuxedo Sts.. 
(3) 3,390 between Mitchell, McDougal, 
Carpenter and Davison Sts., (4) 3,395 be- 
tween Jos. Campau, McKay, and Davison 
Sts. and Six Mile Rd., (5) 3,396 between 
Lawton, Linwood, Buena Vista and Tyler 
Aves., from Lennane_ Bros., 809 Union 
Trust Bldg., (1) $16,906; Detroit Drainage 
Constr. Co., Penobscot Bldg., (1) $14,000, 
(2) $5,400, (3) $11,920, (4) $42,358, (5) 
$10,240; S. A. Duponovich, Detroit, (1) 
$17,400; R. D. Baker, Penobscot Bldg., (2) 


$4,998, (3) $16,000; Western Constr. Co., 
1208 Ford Bldg., (2) $5,413, (3) $15,433, 
(4) $44,738, (5) $10,698; Liberty Constr. 
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Co., 917 Chamber of Commerce 
000; Langley & Barton, Penobs: 
(5) $10,809. 

Mich., Ferndale—City received 
nishing labor and material laying 
30-36 in. sewer in Rockwell Ave. fy 
muda to Farmdale Aves., from k. | 
485 Elmherst Ave., Detroit (r 
$46,000; R. Edwards, Milan, (vit 
000. Noted Dee. 9, 

*Mich., River Rouge—Village 


tract building rein.-con. sump for 
system, involving 1,450 ecu.yd. ex: 
cu.yd. rein.-con. and 10% tons stee! 
ton & Errington Cement Constr 
Buhl Blk, Detroit. About $20.00) 
Dec. 2 

*Utah, Salt Lake City—City le: 
building sewers in, 5th St. south 
Angeles & Salt Lake R.R. tracks 
8th St. west to Redwood Rd., invol\ 
367 ft. 8-21 in. vitr. and 530 ft. 24 
pipe, to R. L. Campbell, Salt’) Lak: 
$200,168 


*CalL, Calexico—City let contrac 
structing 10,417 ft. 6 in. vitr. sewer 
to H. H. Peterson, Calexico, $16,837 

*xCal, Los Angeles —See “Street 
Roads.” 

. 
Bridges 
PROPOSED WORK 

N. C,. Washington—Comrs. Beaufort 
will sell $100,000 bonds Jan 3, to 
bridges C. P. Ayeock, chn 

Wis., La Crosse—tLia Crosse Co. soor 
ceives bids building Smith Valley tt 
24 ft. wide, concrete, to have two 4 


spans, on State Highway 21, Campbell 1 


About $17,000. J. Hintgen, comr. W 
sin Highway Comn., Madison, engr 

Wis., Neillsville—City, Pine Valley 1 
and Clark Co. having plans prepared 
224 ft. rein.-con. bridge, 20 ft. roady 
with sidewalks, over Black River \l 
$100,000, J. H. A. Brahtz, 409 Metropol 
Opera House Bldg., St. Paul, Minn, « 
Noted Sept. 16 

Wis., Prescott—Prescott Bridge Co. } 
ing plans prepared for 450 ft. steel brid, 
24 ft. wide, to replace ferry, over St. ¢ 
River, between Pierce Co., Wis., and Wa 
ington Co., Minn About $125,000 7 
King & Day, 1410 Pioneer Bldg., St. P 
Minn., engrs. Noted Dee. 

Wis... Wisconsin Rapids — City plans to 
build 500 ft. rein -con. bridge, 52 ft. wid 
over Wisconsin River on Grand Ave. About 


$210,000 Comn., Mad 


ison, 


Wisconsin 
engrs. 


Highway 


Minn., Grand Rapids—lItasca Co. rejectyd 


bids received Dec. 7, building Bridge 
over Mississippi River, to have four 60 
spans. About $100,000 Work will 
readvertised Noted Nov. 18 

Kan., Marysville—Marshall Co. rejected 
bids Nov. 9 furnishing labor and mate) 
building 200 ft. steel truss span _ bridge 
Sect 21, T4, R9; 40 ft. rein.-con gir 
bridge between Sec. 17-20 T5 and KR 
one 24 ft. rein.-con. span bridge on nort! 
side Sect. 1, T1, R6; one 24 ft. beam 
south side Sect. 31, T2, R6, one 24 ft. b 
span on west side Sect. 30, T2, R 7: 4 


steel span bridge on Sect. 1, T1, R7; 42 ft 


steel span bridge between Sect. 35 and °6 
T2. RY; 50 ft. steel span bridge on north 
line Sect. 4, T1, R10. Noted Nov. 4. 
Ont., London—See ‘Miscellaneous.’ 
Ont., Prairie Siding—Kent Co. retaine 
W. G McGeorge, engr., 153 Queen 8S! 


Chatham, to prepare plans for 380 ft 
bridge, to have one 200 ft. stationary s| 
and one 180 ft. swing span. About $150 
Bids expect to be called early in January 


BIDS DESIRED 


Carolina—Until Dec. 
Highway Dept., Raleigh, building 
on Federal Aid Project 68, Sampson (Co 
involving 68,502 lb. reinforcing steel, 1 6 
cu.yd. Class A concrete, 1,710 lin.ft, un 
treated timber piles, 282,950 Ib. structur 
steel, 53,350 ft. creosoted lumber, 9,900 s 
yd. asphalt wearing surface, 1,065 ft. | 
railing, ete. W. S. Fallis, state highw 
engr 

Wis., Milwaukee—Until Dec. 23, by Com 
missioner Pub. Wks., for cluster pile 
ing and repairing timbers at Muskes 
Ave., 6th and 16th Sts. bridges. Abo 
$15,000. G. Staal, City Hall, engr. 


Ia., Burlington—Until Jan. 17, at of! 
of City Clerk, building highway  bric 
H. A. Vollmer, city engr.; advertisec in ths 
issue. 

Kan., Topeka—Until Dec. 20, by Shaw 
Co., building one 140 ft. span_ rein 
arch bridge on Rochester Rd., 20 ft. 
involving 884 cu.yd. rein.-con., 36.3) to's 
steel, 4,300 lin.ft. wooden piling and ->! 


30, by State 
bridges 


North 








ember 16, 1920 


.Son 


ices (Continued) 
cofferdam. About $45,000. A. C. 
rwall Co., Topeka, and Marsh Eng. 
205 Masonic Temple, Des Moines, lowa, 
s. Noted Nov. 18. 
vnt., Hamilton—Until Jan. 11, by R. C. 
ochers, secy. Dept. Pub. Wks., Ottawa, 
ling superstructure of ‘single leaf 
uss Trunnion Bascule bridge over Bur- 
-ton Channel, Wentworth Co 
ICES AND CONTRACTS AWARDED 
&Indicates award of contract) 
«la., Manchester—Delaware Co. let con- 
t t building rein.-con. deck ribbed arch 
ige, to have two 87 ft. spans, 26 ft. road- 
and two 5 ft. sidewalks, to Miller-Fi- 
1 Constr. Co, L. & J. Bank Bldg., 
terloo, $43,988. Noted Dec. 2. 
Kan., Chapman—Dickinson Co. received 
< building one 150 ft. span rein.-con, arch 
dge near here, 18 ft. wide, involving 1,- 
s eu.yd. rein.-con., 40.8 tons steel, 4,080 
ft. wooden piling and 250 ft. cofferdam, 
n Koss Constr. Co., 2818 5th St., Des 
ioines, Iowa, $44,017. Cambell Bros., 
Kansas City, Mo., $52,217 Noted Nov. 25 
Kan, Columbus — Cherokee Co. received 
s building 520 ft. rein.-con. and. steel 
ive 18 ft. wide, over Spring River, from 
Koss Constr. Co., 2818 5th St., Des Moines, 
Ia.. (Rainbow arch design), $106,590; St. 
Louis Structural Steel Co., St. Louis, Mo., 
(steel bridge), $97,582 Noted Nov. 18. 


Wyo., Thermopolis—State Highway Dept.. 
Capitol Bldg., Cheyenne, let contract build- 
ing 270 ft. rein.-con. bridge, 20 roadway, 
here, to. R. M. Templeton, Thermopolis. 
About $64,000. 

Tex., Breckenridge — Stephens Co. re- 
ceived bids Dec. 3, building 229 ft. concrete 
viaduct, 44 ft. wide, over Gonzales Creek 
on Highway 1, from Maney Lros. & Co., 
104 Empire Bldg., Oklahoma, Okla., $69,- 
830: Morrison & Coleman, Wichita Falls, 
$74,094; MecCall-Mocre Eng. Co., 308-9 
\micable Bldg... Waco, $81,508. Noted 
Nov. 25. 

*Okla., Lawton—Comanche Co. let con- 
tract building bridges and culverts, to 
foardman & Co., Oklahoma City. About 


$39,000, 
Streets and Roads 


PROPOSED WORK 


N. ¥., New York—H. Bruckner, pres. 
Bronx Boro, Municipal Bldg., Crotona Park, 
Tremont and 3rd Aves., rejected bids re- 
ceived Nov. 18, regulating, etc., Sackett 
Ave. from Williams Bridge to Eastchester 
Rds., cost $30,000; protecting with rock 
fill outlet of sewer at White Plains Ave 
and East River, $4,000. Noted Nov. 25. 
Work will be readvertised. 

Pennsylvania — State Highway _ Dept., 
Harrisburg, rejected bids received Oct. 13, 
repaving Application 401 and 402, York 
Co. Noted Oct. 21. 

W. Va., Marlington — Pocahontas Co. 
plans to build 4 mi. Class A road from 
Warwick to Dunmore, Greenbank Dist. ; 
grading to be done by day labor. Above 
project approved by State Highway Comn., 
Charleston. Noted July 29. 

North Carolina — State Highway Comn., 
Raleigh, having plans prepared for clear- 
ing, grubbing, grading, graveling, laying 
18-30 in. terra cotta pipe and building 2 
small rein.-con. bridges and 9 box culverts 
on 43 mi. road between point north of 
Bradley Creek and Cowee-Franklin Twp. 
line, 14 ft. wide, Federal Aid Project 97 B, 
Macon Co. About $60,000. W. S. Fallis, 
state highway ener. 

North Carolina—State Highway Comn., 
Raleigh, having plans prepared for clear- 
ing, zgrubbing, grading, top soiling, drain- 
ing and building 400 ft. rein.-con. bridges, 
culverts, ete., on 21.9 mi. road between lower 
Little Kiver and Harnett-Wake Co. line, 
18 ft. wide, Federal Aid Project 102, Har- 
nett Co. About $195,000. W. S. Fallis, 
state highway engr. 


North Carolina — State Highway Comn., 
Raleigh, having plans prepared for clear- 
ing, grubbing, grading, top soiling, drain- 
ing, laying 12-24 in. terra cotta pipe and 
building 130 ft. rein.-con. bridges on 7 mi. 
Mocksville-Winston-Salem Highway, 18 ft. 
wide, Federal Aid Project 136, Davie Co. 
About $50,000. W. S. Fallis, state highway 
ener. 


North Carolina—State Highway Comn., 
Raleigh, having plans prepared for clear- 
ing, grubbing, grading, draining, laying 18- 
30 in. corrugated iron pipe and building 
several small rein.-con. bridges and cul- 
verts on & mi. road between Marion and 
Old Fort, 16 ft wide, Federal Aid Project 
84 C, McDowell Co. About $75,000. . 8. 
Fallis, state highway ener 


ENGINEERING 





- ©. Louisburg — Gold Mine Twhp., 
Franklin Co., plans to sell $40,000 bonds to 
build roads. M. S. Davis. Louisburg, engr 

N. C., Monroe—Union Co. plans to sell 
$200,000 bonds to improve and build roads 
and bridges. M. C. Long, clk. 

N. C., Washington—Cmrs. Reaufort Co 
will sell $500,000 bonds Jan. 13, to build 
roads F. C. Kugler, chon. 

0., Columbus—City plans to pave 7,875 
ft. Neil Ave. from Goodale St. to 11th Ave., 
60 ft. wide. H. Maetzel, engr 


0., Hamilton—City plans to pave 8909 ft 
Lincoln Ave. from Dixie Highway to RR. 
depot, 33 ft. wide, involving 1,400. lin.ft 
cement curbing and 3,000 sq.yda. vitr. brick, 
asphalt or concrete on concrete’ base 
About $18,500. W. Weaver, city engr. 

Michigan—State Highway Dept., Lansing, 
receives bids early in January grading. 
draining and surfacing 4.068 mi. Assess- 
ment Dist. Rd. 177, gravel 

Mich., Detroit—City and Rd. Comrs. of 
Wayne and Oakland Counties plan to build 
20 mi. highway on Woodward Ave. from 
here to Pontiac, 20-24 ft. wide. Wayne Co 
Rd. Com., 212 County Bldg., Detroit, engrs. 

fll, St. Charles—Kane Co. opens bids in 
January, building 3,723 ft. State Aid Rd. 
Route 1, 18 ft. wide, concrete. About $30 
178. C. L. Hanson, co. supt. 


Ta., Cedar Rapids—City opens bids about 
Feb. 1, paving 3,000 sq.yd. First Ave. 
Bridge and approaches, brick block. About 
$15,000. T. F. MeCauly, city engr. 

Minn., Duluth — Comrs. St. Louis Co 
authorized issuance of $4,000,000 bonds and 
soon receive bids hard surfacing 56 mi 
State Highway 1, from here to Eveleth 
Comrs. also plans to authorize issuance of 
$3,500,000 additional bonds (bringing total 
up to $7,500,000, as approved by voters at 
election Aug. 1918) to build balance of 
program of 276 mi. roads Bids will be 
taken on different sections of highway, as 
plans for same are completed by R. W 
Acton, co. ener. It is thought probable 
that the taking of a batch of bids will be 
authorized at the January meeting of the 
Co, Comrs, 


S. D., Yankton City voted $300,000 
bonds to pave and build storm sewers in 
6 or 7 mi. various streets. J. W. Sum- 
mers, clk. 


N. D., Devils Lake—City plans to pave 
40 blocks various steets About $150,000. 
J. Kuchar, clk. 


N. D., Jamestown— City having plans 
prepared paving about 10 blocks various 
Streets, 30 ft. wide, probably concrete. 
About $50,000. C. E. McElroy, clk 

Tex., Comanche—Comanche Co. having 
plans prepared grading and building 
bridges on 8 mi. Highway 22 from Rush 
Creek to De Leon, involving 1,261 cu.yd. 
1:2:4 concrete, 86,288 Ib. reinforcing and 
47.060 Ib. structural steel, ete. About 
$126,298. L. D. Parks, De Leon, engr. 
Noted Oct. 14. 

Oklahoma — State Highway Dept., Okla- 
homa, had plans prepared grading, gravel- 
ing, surfacing and draining 4.91 mi. State 
Highway, 18 ft. wide, involving 16,840 cu. 
yd. earth excav., ete., Pushmataha Co., 
cost $68,405, 1,625 mi. State Highway, 18 ft. 
wide, involving 25,000 cu.yd. earth execav., 
Latimer Co., $40,000; paving 2.14 mi. State 
Highway, 18-40 ft. wide, vitr. brick and 
concrete, Kay Co., $125,299; draining and 
grading 8.8 mi. Mountain Rd. State High- 
way, 18 ft. wide, involving 80,000 cu.yd. 
earth excav., McCurtain Co., $124,848. 

Ontario — Provincial yovernment, To- 
ronta, plans to build 10-12 mi. new roads in 
Carleton Co. About $60,000. G. Hogarth, 
Parliament Bldg., Toronto, engr. 


BIDS DESIRED 


W. Va., Pineville—Until Feb. 1, by Comrs. 
Wyoming Co. building 4 mi, earth road 
from Mullens to Raleigh Co. line. H. J. 
Spelman, Huntington, div. engr. 


North Carolina—Until Dee. 30, by State 
Highway Comn., Raleigh, improving 17.28 
mi. road between Hamlet and Richmond- 
Moore Co. line, 18 ft. wide, Federal Aid 
Project 129, Richmond Co., involving 43 
acres clearing and grubbing, 59,000 cu.yd. 
common excav., 1,750 ft. 15-24 in terra 
cotta pipe, 300 ft. 18 in. corrugated metal 
pipe, 142 cu.yd. Class B. concrete and 45,- 
612 cu.yd. artificial sand clay surfacing. 
W. S. Fallis, state highway engr. Noted 
Dec. 9. 


Ohio—Until Dec. 31, by State Highway 
Dept., Columbus, grading, building bridges 
and culverts and paving roads in following 
counties: 

Crawford Co., Sect. “H” Bucyrus-Upper 
Sonduaky Rd., 4.007 mi., brick, cost $258,- 
549. 
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Darke Co., Sect. “A” Greenville-Coving 
ton Rd., 6.188 mi., brick, rein.-con. or bitu 
minous macadam, $429,276 





Sect ad Greenville-Covingto Ra 
3.202 mi. brick, rein.-con. or bituminous 
macadam, $215,199 

Defiance Co., Sect GG" Bryan-Detiane 


td... 1.788 mi., Kentucky rock asphalt, $81 
714 


Franklin Co., Sect P’ Columbus-San 
dusky Rd., 2.20 mi, brick, $380,49% 
Hocking Co... Sect K" Logan-Athens 


Rad 3.487 mi. brick, on waterbound base 
or monolithic brick, $178,687 

Madison Co, Sect “Cc” National Rd., 
»459 mi Kentucky rock asphalt or bitu 
minous macadam, $178,808 

Sect. “D-2" National Ra., 4.536 mi... Ken 
tucky rock asphalt or bituminous macadam 
$145,114 


Sect “C' Columbus-Washingtor Ra 
0.992 mi., bituminous macadam, $36,640 

Sect ‘N” Columbus-Washington Rul 
1.429 mi, bituminous macadam, $50,992 

Muskingum Co., Sect OO" Zanesville 
Dresden Rad 1.88 mi., monolithic brick 


$272 860 
Sect M-1" Zanesville-Caldwell Rd. 14 
mi., brick, $71,092 
Sect “F-1" Zanesville-New Lex 
Rd., 3.15 mi, brick, $181,210 
Portage Co., Sect.. “V" Ravenna-W rren 
a 140 mi, Waterbound maeadam 
93 


gion 


Putnam Co., Sect. “M" Van Wert-Ottawa 
Rd., 2.865 mi. Kentuaky rock asphalt 
$112,402 

Richland Co., Seet. “J Ashland-Shelby 
Rd., 3.144 mil, conerete or bituminous ma 


cadam, $126,262 
Stark Co., Sect. “D 
Rad., 1.415 mi., briek, $ 
Sect. “D" Navarre-] 
brick, $109,953 
Trumbull Co., Sect. “Hi Niles-Ashtabula 
5.14 mi., bituminous macadam, $170.- 


1” Alliance-Minerva 
W1,184 


ferlin Rd, 2.49 mi, 





Sect. “A-2" Canfield-Niles Rd., 1.13 > mi 
brick, $98,540 ‘ 

Williams Co... Sect Stryker” Bryan- 
Wauseon Rad., 1.393 mi., Kentueky rock as- 
phalt, $106,316 

Wyandot Co., Sect Ts 
Sandusky Rd., 3.56 mi., 
$182,862 

Sect. “F" Cambridge-Newcomerstown Rd. 
3.489 mi., plain conerete, $159,584 
Seneca Co., Seet ‘K” Titfin-Republie Rd., 
2.576 mi, brick or bituminous macadam, 
$129,161 

Guernsey Co., Sect “qG-1" 
Newcomerstown Rd... 1.67 
roadway, $69,606 
Sect. “Ottoville” VanWert-Ottawa Rad., 
9.595 mi. grading and paving with Ken 
tucky rock asphalt, $22,926. 


Marion-Upper 
monolithic brick, 


Cambridge 
2 mi., grading 


Indiana — By Bd. Co. Comrs. building 
roads in following counties: 

Dee. 23, Vanderburgh Co., Evansville. 
Walter Mills et al Rd., rock, Pigeon Twp 
W. M. Copeland, aud 

Dec, 29, Whitely Co.. Columbia, 8,375 ft 
W. W. Smith et al Rad., gravel, Etna Twp 
W. K. Burwell, aud. , 

Jan. 3, Spencer Co., Rockport, J. P. Frank 
et al Highway, Ohio Twp.; Joshua Weath 
erbolt et al Rd., gravel, Ohio Twp. R. W 
Richards, aud 

Jan. 4, Montgomery Co., Crawfordsville. 
6.600 ft. Lee Brookside et al Rd., gravel, 
Clark Twp.; Joseph A. Linn et al Rad 
gravel, Walnut Twp.; 10.560 ft. Geo. Himes 
et al Rd. on line between Union and Scott 
Twps., gravel. W. McClelland, aud 

Wabash Co., Wabash, Frank Linn et al 
td., gravel, Noble Twp B. Banister, aud 





Michigan—Until Dec. 20, by State High- 
way Dept., at dist. office Cadillac, grading 
and surfacing 2.968 mi. State Trunk Line 
Rd. 6 » Osceola Co., involving 27,857 sq. 
yd. gravel or stone. Noted Dec. 9. 


Michigan—Until Dec. 21, by State High- 
way Dept., at office of Bd. Rd. Comrs 
Charlevoix Co., (Charlevoix), grading and 
surfacing 3.407 mi. State Trunk Line Rd 
13-11 Sect. B, involving 31,982 sq.yd. gravel 
or stone. Noted Dec. 9. 


Michigan—Until Dec. 21, by State High- 
way Dept., at office of Bd. Rd. Comrs. Ionia 
Co., (lonia), grading, draining and surfac- 
ing. 4.895 mi. State Trunk Line Rd. 39-2, 
involving 45,948 sq.yd. gravel. Noted Dec. 9 


Michigan—Until Dec. 21, by State High- 
way Dept., at office of Bd. Rd. Comrs. Mid- 
land Co., (Midland), grading, draining and 
surfacing 2.038 mi. State Trunk Line Rd. 
18-14, involving 18,836 sq.yd. gravel or 
stone-gravel, 11,753 cu.yd. excav., etc. 

Ia., Corydon—Until Dee. 21, by Comrs 
Wayne Co., improving 10.95 mi. road, in- 
volving 125,153 cu.yd. earth excav., 9,320 


lin.ft. 6-12 in. tile, ete. D, C, Thomas, 
Corydon, engr. 
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Streets and Roads (Continued) 


Minn., Austin—Until Jan. 5, by Mower 
(o., graveling Federal Aid Project 38, State 
Rd. 1, involving 28,813 cu.yd. gravel; Job 
2002, State Rd. 4, involving 15,560 cu-yd 
gravel About $20,000.) J. A. Myron, Slay 
ton, engr 


Kan., 
("o paving 
67, and 2.15 mi 
18 ft. wide Bb. KE 

Kan., 
(o., paving 
& G Federal 
About $2 0,000 










Concordia—Until Jan. 6, by Cloud 
6.506 mi. Federal Aid Project 
Federal Aid Project 68, 
Thurston, engr. 
Until Jan. 11, by Lyon 
5.87 mi. Santa Fe Trail, Sect. C 
Aid Project 30, 18 ft. wide. 
W. S. Rugegler, engr. 
Kan., Hutchinson—Until Jan. 7, by 
(o., grading and building culverts on 52,822 
ft. Santa Fe Trail, Sects. D. and E., 30 ft 





Emporia 















wide, Federal Aid Project 27 About $200,- 

moo Ib. K. Gilmer, Hutchinson, engr. 
Oklahoma— Until Dec. 21, by State High- 

way Dept., Capitol Bldg., Oklahoma City 






improving 13 mi. Federal Aid Project 19, 
Oklahoma Co., alternate bids on vitr. brick, 
sheet asphalt, cement, concrete and asphal- 
tic concrete 15.98 mi. Federal Aid Project 
4, Carter Co., gravel, rock asphalt, cement, 
and conerete and asphaltic concrete ; gravel- 
ing 21.79 mi. Federal Aid Project 21, Me- 
Intosh (C« R. C. Terrell, state highway 
engr Noted Aug. 5 
Oklahoma City—Until 


Okla,, 
ity, paving 36 blocks with 2 
concrete 















Dec. 21, by 
in. asphaltic 
base 





surfacing on 5 in 






PRICES AND CONTRACTS AWARDED 
(Indicates award of contract) 







*Pennsylvania — State Highway Dept., 
Harrisburg, let contracts repaving Applica- 
tion 1236 and 1237, Beaver Co., both con- 
crete, to J. B teed Co., McKees Rocks; 
Application 1238, Beaver Co., hillside brick, 




















to S. B. Markley, New Brighton; Authoriz- 
tions 401 and 410, Erie Co., to Warren 
bros. Co., 142 Berkeley St.. Boston, Mass. 
Noted Sept and Oct. 21 

* North Carolina—State Highway Comn., 
Raleigh, let contract improving 4.54 mi 
road from Forsyth Co. line to Guilford Co 
line, Federal Aid Project 82, 18 ft. wide, 
Davidson Co. to Helig & Sherill, P. O. Box 





% Winston-Salem, $56,587 Work involves 
6 acres clearing and grubbing, 29,710 cu.yd 
common excav., 11,870 ecy.yd. top. soiling, 
42 ecu.yd. Class A and 51 cu.yd. Class B 
conerete, 824 ft. 12-24 in. terra cotta pipe, 
71,510 Ib. reinforcing steel and 1,300 Ib. 
expansion plates and bolts, ete 


* North Highway Comn., 











Carolina—State 





















Raleigh, let contract improving 7.63) mi 
road between Wilson-Wayne Co. line and 
Wiggins Mill, 18 ft. wide, Federal Aid Pro- 
iect 27, and 6.25 mi. road from Wilson 
Twp. line to Wilson-Nash Co. line, 18 ft. 
wide, Federal Aid Project 117, to Bd. Rd 
Comrs., Wilson Co. (Wilson) $30,826 and 
$25,984 respectively Noted Nov. 11. 

Fla., Ft, Myers—City received only_ bid 
grading and paving 14 mi. Ist St. from 
Fowler St. to Billys Creek Bridge, 28-36 
ft. wide, involving 11,873 sq.yd. pavement 
and 2500 cu.yd. grading, from J. G. Yeats, 
Port Tampa City About $30,000 Con- 
tractor bid on following types, vitr. brick 
at $4.18 per sq.yd., cement, $4.95, sheet 
asphalt, $2.65, asphalt block, $3.75, con- 
crete, $5.00 and asphaltic concrete, $2.75. 
Noted Nov 18 

*Fla., Key West—City will lay 10 mi. 
concrete sidewalks, (4 mi. 10 ft. wide and 
6 mi. 6 ft. wide), involving 41,000 cu.yd. 
concrete, cost, $50,000; native rock and 






asphalt covering over 4 mi. various 
streets, 30 ft. wide, involving 8 mi. concrete 
eurbing and guttering, 60,000 sq.yvd. asphalt 


sheet 









and 60,000 sq.vd rock base, $100,000. Work 
will be done by day labor. 

*Fla., Tampa-——City let contract paving 
4 mi. Ashley St. from Zack to LaFayette 





Sts., 80 ft. wide, involving 5,600 sq.yd. vitr 
brick, to Howell & Owens, Strand Bldg., 
at $5.80 per sq.yd 
* Indiana— Ba 
" building roads in 









Co. Comrs. let contracts 
following counties: 

Owen Co., Spencer, 8.885 ft. G. Knapp et 
al td.. gravel, Marion Twp., to M. K. 
Hanna, Bloomington, $16,290 

Gibson Co., Princeton, 15,538 ft. 
ford-Williams Rd., stone and gravel, 
gomery Twp. to Hazleton Gravel 
Hazleton, $41,500. 

Hancock Co., Greenfield, 14,690 ft. W. F. 
Klieman Rd., gravel, Buck Creek Twhp., to 
Hawkins & Rigdon, Fountaintown, $17,450. 
Noted Nov. 18 and 25 and Dec. 2. 


* Michigan—State Highway Dept., Lans- 
ing, let contract grading and surfacing with 
concret > 16.595 mi. Federal Aid Project 38, 
St. Clair Co. Sects. A, B and C, involve 








Craw- 
Mont- 


co... 
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$85.1 
sq.yd 
and E, 
sq.yd. 


sta. fine grading, $10 per sta., 96.753 
concrete, $3.50 per sq.yd., Sects. D 
391 sta. grading, $10, and 77.943.4 
concrete, $3.55, ete., to Jenks & De- 
wart, 1514 Military Ave., Port Huron. 
Total cost $635,231 
*&Wisconsin—State Highway 
div. office 2, 208 Stephenson Bldg... Mil- 
waukee, let contract grading and paving 
4.65 mi, Town Line Rd., Federal Aid Proj- 
ect 115, involving (a) 49,150 sq.yd. concrete 
surfacing, (b) 16,385 bbl. cement in place, 
(c) 49,176 lin.ft. shouldering, etc., to Me- 
Gueken Constr. Co., 425 East Water St., 
Milwaukee, (a) $1.88 per sq.yd., (b) $3.21 
per bbb, (ec) $0.10 per linft ete., total 
cost, $153,944 Noted Dee, 2. 
Wisconsin—State Highway Comn., Madi 
son, received bids Dec. 6, grading and pav 
ing 2.1 mi. Portage-Wyocena Rd., Federal 
\id Project 51, Columbia Co., involving (a) 





Comn,, at 


9,568 cu.yd. earth excay., (b) 46,933 cu.yvd 
borrow excav., (c) 35.15 cu.yd. concrete in 
culverts, (d) 47,090 Ib. structural steel, (e) 


140.5 cu.yd. Class “A” concrete, (f) 26 cu 
yd. Class “E” concrete, ete., from Gunnison 











Bros. and Lange, North Freedom, (a) $0.63 
per cu.yd., (b) $0.45 per cu.yd., (ce $28 
per cu.yd., (e) $33 per cu.vd., (f) $ per 
cu.yd., ete., total cost, $39,957; Brogan & 


Burns, Green Bay, (a) $0.60, (b) $0.59, (Ce) 
$26., (d) $0.12, (e) $34., (f) $38.. $47,839; 
MeGucken Constr. Co., 425 East Water St., 


Milwaukee, (a) $1.15, (b) $0.75, (ec) $30., 
(d) $0.13, (e) $42, (f) $28., $62,285; also 
building bridge on above project, from M 


QO. Carter, 
Gifford, 
$13,250 


Richland 
425-26 Washington 
Noted Dec. 2 
Wisconsin—State Highway Comn., at div. 
office 8, Ist Natl Bank Bldg., Superior, 
received bids grading and paving 13 mi 
Barren-St. Croix Falls Rd., Federal Aid 
Project 22, Polk Co., from Boyd & Bowell, 
St. Croix Falls, $25,406; C. R. McLean, 
Duluth, Minn., $26,918; Brogan & Burns, 
Green Bay $51,129. Noted Dec. 2 

*Ia., Carroll—Carroll Co. let contract im- 
proving 19 mi, Coon Rapids-Dedham- 
Templeton-Manning Rd., 24 ft. wide, to 
Peterson, Shirley & Gunther, 1217 W. O. W 


$10,091; WL E 
Bldg., Madison, 


Center, 





Bldg., Omaha, Neb., $125,266, 

la., Charles City—Floyd Co. received 
bids Nov. 30, improving 5 mi. Federal Aid 
Project 63, Sect. B, Nora Springs to Rudd 
Primary Rd., involving (a) 26,694 cu.yd 
excav., (b) 58,743 sq.yvd paving, from 
Henkle & Son, Mason City, (a) $1.25 pper 
ecu.yd., (b) $4.15 per sq.yd.; Whitlow 
Constr. Co., Charles City, (a) $1.20, (b) 
$4.23; Garvey-Weyenberg Constr. Co., 812 
College St., Appleton, Wis., (a) $1.25, (b) 
$4.32. Above bids rejected, may readver- 


tise in January. 

*™Minn., Mantorville—Dodge Co. let con- 
tract building Federal Aid Project 200, 
(formerly 173) imvolving 1 acre grubbing, 
26.855 cu.yd. excav., 38,518 cu.yd. overhaul, 


ete., Job 2002, State Rd. 6, involving 18 
acres Clearing and grubbing 40,000 cu.yd. 
excav., ete., to Cameron, Joyce & Co., 


Keokuk, la. About $50,000. Noted Nov. 4. 

Missouri—State Highway Dept., Califor- 
nia, received only bid Dec. 2, from E. C. 
Johnson, Jefferson City, building various 


sections of Southern Highway, State Aid 
Project S 20.14, Moniteau Co., .98 mi. (Cole 
Co. line relocation), involving 6,392 cu.yd. 
earth and 2,000 cu.yd. rock execayv., $0.75 
and $2.25 respectively, 29.1 cu.yd. Class B 
concrete masonry, $3, ete., total cost 
$10,359; .84 mi. (McGirk relocation), 3,484 


cu.yd. earth excav., $0.75, 5.6 cu.yd. Class 
C concrete masonry, $35, etc., $3.025; .68 
mi. (Sect. A Clarksburg Project), 2.738 
cu.yd. earth and 400 ecu.yd. rock excav., 
$0.75 and $2.25 respectively, 7.4 cu.yd. Class 
B concrete masonry, $30, etc., $3,240; .8 
mi. (Sect. B Clarksburg Project), 3.223 
cu.yd. earth excav., $0.75, 31.2 cu.yd. Class 








B concrete masonry, $30, ete., $3,557; .95 
mi. (Brants relocation). 5,798 cu.yd. earth 
excav., $0.75, 4.8 cu.yd. Class C concrete 


$35, ete., $4,692. Noted Nov. 25. 

* Missouri—State Highway Dept., Spring- 
field, let contract to Springfield Special Rd. 
Dist.. Brighton, building 16.54 mi. Sect. A 
Oklahoma-St.Louis Rd., Federal Aid Proj- 
ect 150, Greene Co., involving 59,313 cu.yd 


masonry, 


earth excav. cost $0.44 per cu.yd., 5 276 
cu.yd. borrow, $0.40, 20,360 sq yd. broken 
base course, $0.40, 388.4 cu.yd. Class B and 





22 cu.yd. Class C concrete masonry, $24 
and $23 respectively, ete., total cost $111,- 
268; 14.79 mi. Sect. B Oklahoma-St. Louis 
Rd., Federal Aid Project 150, Greene Co., 
54.655 cu.yd. earth and 558 cuyd. rock 
excav., $0.45 and $2 respectively, 10,553 
cu.yd. borrow, $0.40, 28,653 sq.yd. broken 


stone base course, $0.40, 475.7 cu.yd. Class 
B concrete masonry, $24, 46,855 specifica- 
tion C gravel pavement, $0.51, 73,359 sq.yd. 
clay bound macadam surface, $0.40, etc., 
$110,256. Noted Nov. 25. 
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* Mo., 
tract grading 
mi. road from Hunnewell 
wide, to C. P. O'Reilly 
wright Bldg., St 
Nov. 25 under “Missouri.” 

*Tex., Daingerfield—Morris Co. | 
tracts grading, surfacing and drain 
2.66 mi. Choctaw Trail, State High 
12 ft. wide, (2) 10.68 mi. State 
1, 12 ft. wide, to C. W. Burgess, 71 
Ave., Dallas, (1) $36,779, (2) $93,26¢ 
including 10% for engineering and 
gencies Noted Dec. 9 

*Tex., Ft. Worth—Tarrant Co. i 
tract grading, surfacing, clearing and 
bing 6.8 mi. Kutemans Cut-off Rad 
Highway 1, 20 ft. wide, to T. A. G 
Seevers St., Dallas, $117,898; includins 


Shelby ville—Shelby 
and 


Co. |} 
building culverts 


westward 
& Co., 624 


co. 
Louis, $27,201 


for engineering and contingencies 
Nov 1 

*Tex., Linden — Cass Co. let con: 
grading, surfacing and draining 10.9 
Highway 1-C, Atlanta Rd., 12 ft. wi 
Smith Bros. and Healey Constr. (Cy 
Smith Bros., Crockett, $117,813; ine! 
10% for engineering and contingenci« 
cost of gravel furnished by county N 
Dec. 9 


*Tex., Nacogdoches—Nacogdoches ¢ 























contract grading, surfacing and bu 
concrete culverts on 3.17 mi. Highway 
from Gonzales to San Augustine, to H 
Bland, San Augustine, $189,552 Work 
volves 169.3 acres clearing and grul 
89,449 cu.ya. borrow, 49,429 Ib. reinfor: 
steel, 45,389 cu.yd. gravel, 661.95 ' 
Class “A" and 176.9 cu.yd. Class “C” ¢ 
crete, ete Noted Dec. 9 

Tex., Sinton—San Patricio Co. re¢ 
bids grading, surfacing and draining 
15.06 mi. Highway 9, Rad. Dist. 1, invol 
9,987 cu.vd. borrow exeav., 29.9 ey 
Class “A” concrete, 2,790 Ib. reinfors 
steel, 27,373 cu.yd. shell and 15,641 eu.yd 
gravel surfacing, (2) improving 12.5 n 
Highway 9, Defined Rd. Dist. 5, (a) grad 
ing road, involving 50,804 lin.ft. macl 
rrading, 11,899 cu.vd. borrow excavy., 
surfacing and building conerete and. steel 
bridges, (b) topping road with asphalt. in 
volving 117,271 sq.yd. natural rock asphalt, 
94,800 Ib. structural and 41,361 Ib) reir 
forcing steel, 22,704 cu.yd. shell, 12,974 cu 
yd. gravel, 558.3 cu.yd. Class “A” and 45.01 
cu.yd. Class “B” concrete, ete.. from H F 
Bland, San Augustine, (1) $86,020 (no 
delivery of material), (2) $141,937 (no a& 
livery of material) Billingsley & Ryman 
Bay City, (1) $162,139, (2a) $191.20 
Defined Rad. Dist. 1, ¢c/o Commissioners, (1) 
$183,769, (2a) $188,149, 2b) 9,745 
Noted Nov. 4. 


*Okla., Oklahoma City—City let contract 
paving list St. from Western to Francis 


Aves. and Francis Ave. from Main to 2nd 
Sts., 14 in. sheet asphalt on 1 in. binding 
course on 6 in. concrete base, to Western 


Paving Co., 518-19 Terminal Bldg., $25,959 

*xUtah, Salt Lake City—City let con 
tract paving 1,500 ft. 21st St. from Fire 
Station to 18th St. E., 42 ft wide, 7 in 
plain concrete, to Campbell Bldg., Co., New 
house Bldg., $33,352. 


*xCal.. Los Angeles—City «et contract 
raving Cudahy Ave., involving 560 cu.yd 
excav., 4,316 ft. shaping roadbeds and 


10,625 sqft. 4 in. Willite pavement, to 
Lagana Land Co., Consolidated Realty Bldg. 


*Cal., Los Angeles — Janss Investment 
Co,. Metropolitan Bldg., will grade and oil 
streets, construct cement curbs and _ side 
walks, lay gas, water and sewer mains in 


their 60 acre subdivided tragt on Lus 
Feliz Rd. and Vermont Ave. Cost to ex- 
ceed $10,000. Work will be done by day 
labor under supervision of W. H. Tuck, 
ener. 


Excavation and Dredging 
PROPOSED WORK 


Miss., Batesville—Ditches—Sub Dist. No 
1, Indian Creek D. D., Panola Co. had plans 
prepared by Morgan Eng. Co., engrs., Good 
wyn Institute, Memphis, Tenn., building 4 
mi. open ditches to reclaim 3,200 acres 
Work involves 82,500 cu.yd. excav. About 
$30,000. 


Miss., Marks — Ditches — Sub. Dist 
Indian Creek D. D., Quitman Co., had plans 
prepared by Morgan Eng. Co., engrs., Goo: 
wyn Institute, Memphis, Tenn., for 5 nm 
open ditches to reclaim 2,300 acres. Wor! 
involves 60,000 cu.yd. excav. About $25,' 

Ie., Rockwell City—Drainage—Bd. Sv 
pervs. Calhoun Co., rejected bids receiv: 
Nov. 30, building D. D. 245. R. B. Dixo: 
aud. Noted Nov. 25. 

Wyo., Riverton — Drainage — Rivert 
Valley D.D. receives bids about March 
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ivation and Dredging (Continued) 

ling 9 mi. 10-21 in. tile drains, involv- 
21,500 cu.yd. open ditch excay PrP. B 
<eman, secy. A. H. Ayers, P. O. Box 246, 


BIDS DESIRED 


\. ¥., Brooklyn — Dredging — Until Dec 
by KE. Riegelmann, boro pres., dredging 
vtown Creek, at and in cana! basin, in 
ied within boundaries of Johnson, Mon 


se and Varick Aves., Morgan Rd. and 
gg St, basin 
N. ¥., New York—Dredging—Until Dec 


by Comr. Docks, Pier A, North River, 
edging at East 101st and 102nd Sts., Har- 
River. 
Tenr., Somerville—Ditch 
Bd. Dirs. Grays Creek D. D., building 11 
ditch down creck valley to reclaim 
600 acres of bottoms lands, Shelby and 
vette Counties, involving 272 300 yds. ex- 
\ S. W. MecCleskey, 11 South 2nd St., 
Memphis, engr 
IL, dJacksonville—Drainage—Until Dee 
by Comrs. Mud Creek D.D., Morgan and 
‘ass Counties, at office of Caldwell Eng 
engrs., Jacksonville, for drainage work 
olving 124,000 cu.yd. excav., 4,124 ft 
12-22 in. vitr. clay drain tile, ete. 
Ia. Muscatine—Drainage—Until Dec. 20, 
hy EF. W. Johnston, aud. Muscatine Co., 
wuilding D. D. 2; advertised in this issue 


Industrial Works 


PROPOSED WORK 

N. H., Exeter—A. E. McRell having 
jlans prepared by J. E. Baker, archt., 1008 
klm St., Manchester, for 2 story, 40 x 105 
ft brick and steel garage, concrete founda- 
tion About $40,000. 

Vt., Springfield—Gilmore & Co. plans to 
wild 2 story, 50 x 150 ft, mill, concrete, 
brick and steel, rein.-con. flooring, concrete 
foundation. Architect not selected. 

Mass., Brockton—-Baker Realty Co., Bel- 
mont Ave., soon lets contract building 1 
story, 120 x 240 ft., mill construction plant, 
on North Montello St About $75,000. G, 
lL. Falk, 153 Main St., archt 

Mass., Danvers—C. V. Burgess, archt., 
23 Central Ave., Lynn, preparing plans for 
2 story, 55 x 120 ft., rein.-con. cold storage 
plant, rein.-con. flooring, concrete founda- 
tion. About $75,000. Owners name with- 
held. 


Mass., Oxford.—A. G. Stanhope, 340 Main 
St.. Worcester, plans to build 2 story, 75 x 
100 ft., brick and timber, cold storage plant 


-Until Dee. 29, 


About $40,000. Project will mature in 
spring. Architect not selected. 
Mass., South Boston (Boston P. 0.)— 


Kendall, Taylor & Co., archts., 93 Fedaral 
St., Boston, soon receives bids building 2 
*story, 25 x 160 ft., concrete, brick and 
steel, warehouse, rein.-con. flooring, con- 
crete foundation, on Dorchester Ave., for 
W. S. Langenbach, 303 Dorchester Ave. 

Mass., Worcester—A. F. Mathieu c/o J. 
tice, archt., 306 Main St., having plans pre- 
pared for 2 story, 60 x 180 ft., brick, steel 
and rein.-con,. garage, on Pleasant and Fruit 
Sts. About $150,000. Project will mature 
in spring. 

R. L., Providence—Nightingale, Baker & 
Salisbury, Matthewson and Fountain Sts., 
plan to build a 1 story, 60 x 200 ft., brick 
and steel or rein.-con. warehouse and 2 
story office on West Exchange, Aborn and 
Cove Sts. About $75,000. Private plans, 

Conn,, Torrington—A. W. Pickett & Co., 
tailroad Ave., plans to build 3 story, brick 
and steel warehouse, on Litchfield St. 
About $75,000. Architect not selected. 

N. Y., Cadyville—International Paper 
Co., 30 Broad St., New York City, having 
plans prepared by A. H. White, archt. and 
engr., 30 Church St., New York City, for 
hydro-electric plant, on Saranac Rd. About 
$250,000. 

N. J., Trenton—Remington Phonograph 
Co., 1662 Bway., New York City, purchased 
14.83 acre site, here, and plans to build 
large factory. Architect not selected. 

Md., Baltimore—A. Thompson Co., 501 
Water St., plans to build 2 story, 100 x 200 
ft.. brick and concrete printing plant, con- 
crete foundation, on 29th St. and Penning- 
ton Ave. About $75,000 Arcihtect not 
selected. 

W. Va., Huntington — Wilson Creamery 
Co. having plans prepared by McCormick 
Co., archts. and engrs., Century Bidg., 
Pittsburgh, for 24 story, 75 x 140 ft. ice 


cream plant, brick and_ steel, concrete 
foundation. About $125,000. 
N. C., Winston-Salem—Blue Ridge Ice 


and Coal Co. plans .to build 


turing plant. About $75,000. 
pres. 


ice manufac- 
M. Hinshaw, 
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Bids were received ny Dept. Pub 


S15 
WATERWAY—CHICAGO, ILL, 
Contract No. 2 
Wks. & Bldgs, 37 East Jackson Blvd... Nov 
appurtenances across Illinois River at) Starved 


for constructing dams, locks and 


Rock, near Utica, HL, in connection with the Hlinois Lakes to Gulf 
Te lephone 


(A) Thompson, Black & Co, 900° Bell 
Co., 37 West Van Buren St The unit bids 


Clearing (lump sum) 
Cofferdams, pumping 

165,000 cu_yd. excavation 

6,000 sq ft. channeling 

71,000 cu.yvd. embankment 

1,000 sq.vd. stone paving 
501,000 f .b.m. pine and fir tumby 
6 1,000 ft-b.m. white oak timber 
220,000 Ib. structural steel 
53,000 Ib. steel castings 

53,000 Ib. steel castings 

25,000 Ib. gray iron castings 
25,000 Ib. gray iron castings 
115,000 Ib. steel forging 

100 cu_yd. No. | concrete 

84,000 cu.yd. No. 2 concrete 
2,000 cu.yd. No. 3 concrete 
95,000 Ib. metal reinforcement 
1,000 bbl. Portland cement 
500 lin.ft. wood fence 

5,000 lin. ft. wire fence 
2,100 lin.ft. vitrified pipe 
1,500 Ib. pipe railing 

1,100 lin ft. fibre conduit, 3-in. dia 
4 acres seeding 


6 in. dia 


Ex ended totals 


O., Cleveland—Mall Motor Co, 632 Su- 
perior Ave plans to build 2 story, 120 x 
160 ft.. rein.-con., brick and steel garage, 
rein.-con. flooring, brick foundation, on Su- 
perior Ave. and East 12th St About $250,- 
O00 M Rohrheimer, pres Christian- 
Schwarzenberg & Gaede, 1900 Euclid Ave 
archts 

0., Cleveland— Bad 
and Rockwell Ave 


Educ, East 6th St. 
opens bids about Feb. 
15, building heating plant for school on 
Diana and Darley Aves. About $100,000, 
F. G. Hogan, dir. W. R. MecCornack, East 
6th St. and Rockwell Ave., archt. 

O, Cleveland—Ohio Granite & Marble Co., 
538 Schofield Bldg., plans to build 1 story, 
brick factory, brick foundation, on Pearl 
Rd. About $100,000. G. W. Haskins, secy 
Private plans. 

O., Cleveland—See “Buildings”. 

O., Cleveland—P. Matzinger, archt., Cax- 
ton Bldg., soon lets contract building 1 
story, 70 x 240 ft. mill construction fac- 





tory, brick foundation, on Sideway Ave. 
and East 65th St., for Cleveland Refriger- 
ating Co., 2996 East 72nd St About 


$50,000. 


O., Cleveland—Prame Realty Co., c/o J 
H. Dickman, 214 Williamson Bldg., having 
Jlans prepared by W. S. Lougee, archt., 
Marshall Bldg., for 1 story, brick and steel 
garage, brick foundation, at 742 Hamilton 
Ave. About $50,000. 


O., Cleveland—Republic Tool & Mfg. Co., 
1399 West $%th St., having plans prepared 
by G. S. Rider & Co., archts., 1900 Euelid 
Ave., for 2 story factory and warehouse, 
brick and steel, brick foundation, on Har- 
vard Ave. and East 49th St. About $200,- 
000. C. E. Lowe, pres. 


0., Columbus—Brown Steel Co., 480 Neils- 
ton St., having plans prepared for 1 story, 
55 x 390 ft. brick and steel shop, on Marion 
Rd. About $75,000. Private plans. 


0... Painesville—Middle State Rubber Co., 
c/o E. Ewing. 708 Williamson Bldg., Cleve- 
land, having plans prepared by Osborn Eng. 
Co., archts. and engrs., 2848 Prospect Ave., 
Cleveland, for 2 story, 60 x 200 ft., rein.- 
con., brick and steel factory and ware- 
house, rein.-con. flooring, brick and con- 
crete foundation. About $200,000. 


Ind., Logansport—Sandusky Cement Co., 
c/o E. J. Maguire, secy., Engineers Bldg., 
plans to build 1 story, 46 x 102 ft. factory 
and storage plant, brick and steel, brick 
foundation. About $50,000. Private plans. 

Mich., Grand Rapids—H. L. Mead, archt., 
Grand Rapids, preparing plans for 4 story, 
rein.-con., brick and steel factory, concrete 
foundation. About $85,000. W. W. Brad- 
field, Grand Rapids, engr Owner's name 


withheld. 
il., Chieago—W. Granger, archt., 36 
West Randolph St., opens bids about Jan. 


1, building 1 story, 128 x 163 ft., concrete 
and brick garage, concrete foundation, on 
Grand PL near Clark St., for U. S. Brewing 
Co., 2519 Elston Ave. About $40,000. 

Ta., Cedar Rapids—Hutchinson Ice Cream 
Co., 519 H St. W., had plans prepared and 


receives bids about Jan. 10, building 2 
story, 60 x 100 ft., rein.-con. and brick 
factory, on 5ih Ave. and 3rd St. E. About 


$50,000. Hatton, Holmes & Anthony, 323 
Masonic Temple, archts. 


Waterway, fror 


Bldg (BR) Bates & Roger Cont; 
Were as follows 

\ B 

$2,000 00 $720 00 

200,000 00 1,167,650 00 

7 00 6 50 

| oo 2 00 

2 00 3 00 

4 00 4 60 

100 00 180 00 

400 00 290 00 

15 24 

45 32 

33 st 

25 25 

23 23 

40 32 

16 50 27 50 

13.75 19 50 

15 21 00 

07 i 

>.a2 4.80 

| 00 1.15 

1 25 1.55 

1 00 1 20 

75 95 

65 45 

200 00 150 00 

$2,825,040 $4,304,385 

Wash., Seattle—Goodrich Rubber Co, 

East Market St., Akron, O., having plans 


prepared by J. Graham, archt., L. C. Smith 
Bldg. for 5 story, 120 x 200 ft. brick ware 
house on 4th St. S. and Atlantic St., here 
About $250,000 





Cal, Burbank .— Linoleum & Window 
Shade Co having plans prepared for 42 x 
?01 ft. main building, 25 x 25 ft. warehouse 
and 20 x 30 ft. office, all hollow tile. Cost 
to exceed $50,000 Private plans. 


Cal., Los Angeles—P. L. Wilson, 631 
South Sprague St., plans to build 140 x 
150 ft. garage, on Bonnie Brae and 7th 
Sts About $70,000 Walker & Eisen 
Hibernian Bldg., archts. 

Que., Limoilou Canada Box & Lumber 
Co., Bergmont Avs., receives bids about 
Jan. 1, rebuilding plant About $100,000 

Ont., Goderieh—Huron Specialties Cast 
ings Co., Clinton, plans to build plant here 
About $75,000 

Ont., Guelph — Provincial Government 
Toronto, plans to construct dairy building 
in connection with Agricultural College, 
here About $100,000 Address M. Doher- 
ty, Toronto. 

Ont., Tilbury—Ontario Flax Co. plans to 
rebuild flax mill recently destroyed by fire 
Loss $75,000 

Ont., Welland—Cross Fertilizer Co., Ltd, 
plans to build 2 story factory, probably 
brick and. steel About $250,000 Archi- 
tect not selected. 

Ont., Woodstock—Amer. Ironing Machine 
Co., 168 North Michigan Ave., Chicago, IIL, 
plans to remodel factory, here About 
$100,000. Private plans. 

Man., Brandon—Massey-Harris Co., Ltd., 
400 Shelby Ave., Montreal, Que., plans to 
build brick and steel warehouse, here. About 
$75,000 

B. C Prince George——F. 
Canada Cement Co., 273 Craig St W.., 
Montreal, Que., and C. Gordon, pres. Do 
minion Textile Co., 112 St. James St.. Mon 
treal, are interested in company which 
plans to build pulp and paper plant here, 
and develop water power on Fraser River 
at Grand Canyon. Bids will be received in 
January for above project. About $6,000,000 

B. C., Ruskin—Western Power Co. of 
Canada, 198 Hastings St. W., Vancouver, 
has had report made by Creer & Mackenzie, 
engrs., 837 Hastings St. W., Vancouver, for 
raising dam and installing additional unit 
of about 13,000 hp., at Stove Falls. 

BIDS DESIRED 

N. Y., New York—Until Dec. 20, by Bal- 
linger & Co., archts and engrs., 329 South 
Broad St., Phila., Pa., building 3 story, brick 
warehouse, at 68 Charlton St., here, for J 
D. Johnson, 139 North 7th St. Phila 
About $100,000, 

N. ¥., New Vork—Until Dec. 24, by Dept 
Pub. Welfare, Municipal Bldg., furnishing 
labor and material for (1) general construc- 
tion (2) refrigerating and ice-making 
equipment, (3) underground brine line sys- 
tem in erection and completion of refrig- 
erating plant, Metropolitan Hospital Dist., 
on Blackwells Island. B. S. Coler, comr 


N. Y., New York—Until Dec. 24, by Dept. 
Pub. Welfare, Municipal Bldg., furnishing 


Jones, pres 


labor and material required for repairs and 
storehouse, on 
Coler, comr. 


additions in new elevator 
Blackwells Island. B. 8S. 


wo cee corner gems = - 














ENGINEERING 


Industrial Works (Continued) 


Cleveland 


bids building 1 story, 80 x 120 


. brick foundation, 


CONTRACTS 
(Indicates award of contract) 
Rockland 


AWARDED 


Rockland 


consisting 
producers, 


foundations 


Dorchester . 
Roxbury, will bulld 1 


Brooklyn Operating 


foundation, 
Nostrand 
done by day 
Ferncliffer 


Cavalieri, 





foundation, 


*N. Y., New 
Landseidel, 


Phelan, ¢ 


foundation, 


Schefeick, 





1 story, 55 x 
flooring, concrete 


foundation, at Nicholas Ave 


Lippman, 


foundation, at 
Work will be done by 
York— United 


*N. Y¥., New Electric Light 


Structural 
$4,500,000. 


Hollidaysburg—E 
Allegheny 


brick garage and storage 
warehouse, 
will be done by day labor. 


Baltimore—W 


conerete, brick and steel machine shop ad- 
foundation, 
and Druid Hill Park, to Whiting-Turner 


Constr. Co., About $60,000. 


and steel, 
foundation, 
Ave., New 


to Turner Constr 
York City. About $750,- 
Bastrup—L 
constructing reduction 
buildings, 
and steel and four 1 story, 30 x 60 ft 


buildings, and steel, 


Cleveland—See “Buildings.” 
Cleveland 
Parkwood 


rein.-con.,, 


brick founda- 
tion, to Lehder Constr. Co., Engineers Bldg 


Cleveland—W 


rein.-con., 
and steel factory, 
foundation, 


Noted Dec. 
Cleveland—“ataract 


, rein.-con., brick and steel 
rein.-con. brick and con- 


foundation 





Curtis Co., East 46th St. and Prospect Ave. 
About $150,000 Noted March 11. 

wxill., Area—See “Buildings.” 

*xll., Chieago—Narowetz Heating & Ven- 
tilating Co., 223 West Lake St., let contract 
building 1 story. 81 x 132 ft., concrete and 
brick factory, concrete foundation, 1711-17 
West Park Ave., to Erickson & Johnsen, 
c/o A. S. Alshuler, archt., 28 West Jackson 
Liivd About $75,000 


*xill., Chicage—Railway Steel Spring Co., 
0 Church St.. New York City, let contract 
building conerete, brick and steel addition 
to factory, rein.-con flooring, concrete 
foundation, on Chicago Heights, here, to 
McClintie-Marshall Co., 50 Chureh St., New 
York City About $60,000 


*xind,, Lafayette—Chicago, Indianapolis 
& Louisville Ry. Co. (Monon Route), 608 
South Dearborn St., Chicago, let contract 
building 1 story, 85 x 440 ft. car repair 
shop, brick and concrete, concrete founda- 
tion, here, to A. E. Kemmer. 644 North 7th 
St About $105,000 

*Mo., Maplewood (St. Louis P. O.) 

St. Louis Paper Can & Tube Co. let contract 
building 1 story, 200 x 540 ft.. concrete, 
brick and steel factory, on Big Bend Rad. 
along tracks of Missouri Pacific R.R., to 
Widmer Eng. Co., Century Bldg., St. Louis 
About $500,000 


*Cal., Los Angeles—-See “Buildings.” 


Buildings 
PROPOSED WORK 


Me., Houlton Bank — Farmers Natl. 
Bank plans to build brick and stone, on 
Market Sq About $75,000 EK. L. Higgins, 
95 Exchange St., Portland, archt. 

N. H., Portsmouth—Surgical—Portsmouth 
Hospital, Junkins Ave having sketches 
made by Kendall, Taylor & Co., archts. 
und engrs., 93 Federal St., Boston, for 3 
story, concrete, brick and _ steel, concrete 
foundation About $150,000 

Mass., Ambherst.— Laboratory Massa- 
chusetts Agricultural College plans to build 
physics laboratory on campus. About $200,- 
Hoo, Architect not selected. 


Mass., Cambridge (Boston P. O.) — 
Restaurant—Albiani Lunch, 150 High St., 
Loston, plans to alter and build addition 
on Massachusetts Ave. and Pearl St., here 
About $100,000 Private plans 

Mass., Gardner — School — City plans to 
build 2 story addition on Prospect St. About 
$75,000. O. A. Hoban, chn. school comn 
Architect not selected. 

Mass., Framingham—Church and Parish 
House—First Parish Unitarian Church, 
having plans prepared by C. M Baker 
archt., 67 Milk St., Boston, for 1 story, 45 
x 96 ft. church and 2 story 40 x 75 ft 
parish kouse, brick and concrete About 
$RO,000 

Mass., Linwood—School—Church of Good 
Shepard rejected bids building 2 story, 62 
x 88 ft. concrete, brick and steel, rein.-con. 
flooring, concrete foundation. About $75,- 
000 Project postponed until spring Pri- 
vate plans. Noted Nov. 18. 

Mass., Pittsfield——RBank—PBerkshire Loan 
& Trust Co.. 24 North St., plans to build 
bank on North and School Sts. About $75,- 
000 M. Engrand, chn. bldg. com. Archi- 
tect not announced 


Mass., Roslindale (Boston P. O.)—Club— 
Masonic Apartments, Mt. Vernon St., Bos- 
ton, had plans prepared by H. B. Alden, 
archt., and engr., 15 Exchange St., Boston, 
for 3 story, 70 x 112 ft., concrete and steel, 
concrete foundation, on Belgrade Ave., here 
About $75,000, 

Mass., Springfield — Church Liberty 
Methodist Church, 4 Harvard St., plans to 
build 1 story, on Carew, Liberty and Stock- 
man Sts. About $75.000. C. O. Ford, supt 
Architect not selected. 

Mass., Springfield Club — Associated 
Lodges of Odd Fellows, 182 Summer Ave., 
having plans prepared by E. C. and G. C. 
Gardner, archts., 33 Lyman St., for 4 story, 
brick and stone. About $100,000. L. W 
White, chn. 

Mass., Springfield — Community First 
Baptist Church having plans prepared by 
H. lL. Sprague, archt., 310 Main St., for 
brick community building and parish house. 
About $75,000. : 

Mass., Springfield — High School Bad. 
Educ. plans to build 3 story, concrete, brick 
and steel. Afhout $800,000. Architect will 
soon be selected from competitive plans. 
Noted Nov. 25. 

Mass., Springfield—Memorial—City plans 
to build brick and steel, to contain assem- 
bly hall, club rooms, meeting rooms, etc. 
About $200,000. Architect not selected. 

N. J. Lyndhurst (Rutherford P. O.)— 
School—Bd. Educ. plans to build P. S. 7, 


2 story, 81 x 146 ft., brick and concrete. 
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About $190,000, A. Ll. Vegliante, 4 
saic Ave., Garfield, archt. 

R. L., Pawtucket—Restaurant—J. 
Coats Inc., 366 Pine St., plan to 
story, 44 x 230 ft. mill construct 


plant. About $75,000. Private plans 


Conn,., Bristol—Club—B. P. O. fb 
South St., plans to build 2 story, bri 
concrete addition. D. F. Crowley, 192 
St.. archt. 

Conn., Hamden (New Haven P. © 
Temple—F & A Masons of Hamden ; 
build brick and = steel, on Whitney 
About $75,000, Architect not select, 


Conn., Hartford—Hotel—Heublein } 
YS Wells St., rejected bids and havi; 
vised plans prepared by Lockwood. G; 
& Co., archts., 60 Federal St., Bostor 
altering 6 story. on Wells and Mu}! 
Sts About $75,000 Noted Dec. 2 

Conn., Manchester—School—City play 
build 2 story, brick and steel, in Manch 
Green Dist About $75,000 Architect 
announced 

Conn., Meriden—Hospital—Meriden 
Hospital, Cook Ave., plans to build addit 
About $300,000 C. S. Palmer, 114 
ney, Ave., New Haven, archt 
July 22 











Conn,, Middletown—Hospital—Middl« 


Hospital, 28 Crescent St., rejected bids 
having revised plans prepared by Buel 
Sheldon, Inc., archts., 60 Prospect St 


ford, for 3 story, 40 x 100 ft.. econcret 


brick and steel addition About $250, 
Noted Nov 11 


Conn., New Britain Club Palmer 
archts.. Mutual Bldg., soon recs 





Ludortf, 
bids building 3 story, concrete, brick 


steel, rein.-con. flooring, concrete found 


tion, on Franklin Sq., for Knights of 
lumbus (Daly Council), 434 Main St 
$200,000 Noted Aug. 5. 


Conn., New Britain—Home and Chul 
Polish Home Inc... c/o Palmer & Ludort 
archts., Mutual Bldg., had plans prepar: 
for 4 story, 70 x 150 ft.. conerete, brick a: 
steel, rein.-con. flooring, concrete found 


tion, on North St About $200,000 


Conn,, New Britain——Synagogue—Sons ot 


Isreal plan to build 1° story, brick 
steel on Summer and Winter Sts 
$75,000. Address S. W. Menur, 398 
St Architect not announced 


Conn., Putnam—Business — Kaminsky 
Wolfe, 160 Providence St., plan to buiid 


story, brick and _ rein.-con., on Main 
About $75,000. Private plans 


Conn., Rockville—Theater and _ Store 


A. M. Burke, 6 Village St.. plans to 
on Park St About $75,000, Architect 
selected, 


Conn., Thomast 





n—High School 


plans to build brick, concrete and steel, on 


Grand and Main Sts. About $150,000 


A. Webster, 51 West Main St., Waterbury 


archt Noted Mar. 4. 
Con 





& Keefe. archts.. Manwaring Bldg., 
London, for 3 story, brick, concrete 


steel, on Field St., here. Cost betw 


$350,000 and $400,000, Noted Nov 
Conn,, Watertown—Church—lItalian 





gregational Church having plans prepare 


by F. A. Webster, archt., 51 West 
St., for 2 story, brick and steel, on 
St About $100,000, 

N. Y., Brooklyn—Exchange—New 
Telephone Co., 15 Dey St.. New York 
having sketches made by McKenzie, 
hees & Gmelin. archts., 1123 Bway., 
York City, for rein.-con., brick and 


rein.-con. flooring, concrete foundation, 


Willoughby Ave. and Bridge St 
$1,000,000. 


N. Y., Rochester—Hotel—Gordon & Kae! 
ber, Sibley Blk., soon let contract building 


% story, rein.-con., brick, steel, stone 


terra cotta. rein.-con. flooring, concret+ 
foundation, on East Ave. J. A. Armstrong 


27 North Dearborn St., Chicago, 
Noted Aug. 5. 

Pa., _ Harrisburg—Hospital—Dir. | 
clinic Hospital, Front and Harris 


opens bids about March 1, _ building 


story, 55 x 120 ft., brick, concrete 
steel, M. I. Kast and T. M. Keiker, 
Market St., archts. 


Pa., Phila. — Church — Berean’ Baptist 


Chureh, care of G. W. Savage. 


Witherspoon Bldg., plans to build 1 story 
stone, at 59th and Pine Sts. About $190 


O00. 


Pa., Pittsburgh—Theatre and Stores 
Rowland & Clark Theatre Co., Jenkins A! 
cade, having plans prepared by H. S. Baer 
archt., Vandergrift Bldg., for 234 story, 70 x 
160 ft., brick and steel, rein.-con. flooring 
on Murray Ave. and Darlington St. 
$200,000. 





o Waterbury Armory — Military 
Emergency Kd., State Armory, Hartford 
having plans prepared by Payne, Griswold 





aaeaeae—————ne oo eos 
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iildings (Continued) 

Md., Baltimore Office — Union Trust 

ig. Co., Fayette and Charles Sts., having 

ns prepared by J. Pennington, archt, 330 

rth Charles St., for 2 story, 100 x 250 

brick and steel addition About $75,000 

M. Dennis, pres. 

w. Va., Tiuntington—Y. M. C. A. plans 

mpaign in February to raise $300,000 

construct building 

w. Va., Weirton—Theatre Bb. Rabinovitz 

eives bids about April 1 building 1 story 

x 132 ft. brick, terra cotta, concrete, 
irble and tile M. F. Gresey, German 
ink Bldg., Wheeling, archt 

Fla., Tampa—Exhibt—Southern Florida 

tir Assn., Penn. Telephone Bldg., having 

ans prepared by Logan Bros., archts, and 

vers.. 305 Dawson-Thornton Bldg., for 2 
ory, 50x 225 ft. concrete, at Fair Grounds 
hout $75,000 

O., Akron—Theater and Office—J. Eber- 

n. archt., 64 East Van Buren St., Chi 

go, IiL, soon lets contract building 10 
ory, 133 x 225 ft., rein.-con., rein.-con 
Hooring, concrete foundation, for Akron 
Prospect Co., here. About $1,250,000, 

O., Cleveland—Church—East Glenville 
Methodist Episcopal Church, care of EK. M. 
Lewis, pastor, 12701 St. Clair Ave., plans 
impaign to raise $150,000 to build 1 story, 
briek, steel and stone, brick foundation, on 
Lancelot and St. Clair Aves Architect 
not selected. 

0., Cleveland—Commercial—M. Gusman, 
eare of Import Dry Specialties Co., 326 
Champlain Ave., plans to build 3° story, 
rein.-con., brick and steel, rein.-con. floor- 
ing. brick and conerete foundation, on Pros- 
nect Ave. and East 30th St. About $300, 
000 Architect not selected 

0... Cleveland—Commercial, ete.—Realty 
Svndicate Co., care of F. Riley, 309 Wil- 
liamson Bldg., opens bids about Dec. 20, 
constructing 4 story, 116 x 240 ft. com- 
mereial building and garage, rein.-con., 
brick and steel, rein.-con. flooring. brick 
and concrete foundation, on East 79th St. 
and Hough Ave. About $300,000. J. M. 
Dyer, Ulmer Blidg., archt. 

O., Cleveland—Commercial—A. D. Tay 
lor, 1900 Euclid Ave., plans to build 3 story, 
rein.-con,, brick and steel, rein.-con. floor- 
ing, brick foundation, at 4412 Prospect Ave 
About $100,000. Architect not selected. 

0., Cleveland—Restaurant—Peacock-Inn 
Co.. c/o H. Lee, 304 Superior Ave., having 
plans prepared by Serv. Constr. Co., archts.. 
6110 Kuclid Ave., for remodeling 1 story, 
marble and iron, at 2010 Euclid Ave. About 
$100,000, Noted Nov. 25. 

O., Cleveland School — Bd. Edue., East 
6th St. and Rockwell Ave., had plans pre- 
pared by W. R. McCornack, archt., East 
6th St and Rockwell Ave., 1 story, 210 x 
350 ft., rein.-con., brick and steel, rein.-con. 
flooring, brick and concrete foundation, on 
Diana and Darley Aves. About $750,000, 
K. Hogan, clk Noted June 10 


0., Cleveland—School—Rad. Edue., East 
6th St. and Rockwell Ave., having plans 
prepared by W. R. McCornack, archt., East 
6th St. and Rockwell Ave., for 1. story, 
rein.-con., brick and steel, rein.-con_ floor- 
ing, brick foundation, on Broadview Ave. 
and Spring Rd About $750,000. De 
Hogan, clk. 

O., Cleveland—Theatre and Commercial 

P. Jacobson and A, J. Heiman, ¢/o N. 
Petti, archt., Williamson Bldg., plans to 
build 2 story, 60 x 110 ft., brick and steel, 
brick foundation, on East 60th St. and St. 
Clair Ave. About $150,000. 

O., Cleveland—Theatre and Offices—-M. 
Makof, 3533 Woodland Ave., plans to build 
15 story, 50 x 130 ft., rein.-con., brick and 
steel, rein.-con. flooring, brick and concrete 
foundation, at 1882 East 9th St. About 
$2,000,000, Architect not selected. 

0., Conneaut—High School—Bd. Educ. 
having preliminary plans’ prepared by 
Jartholomew, McCullough & Smith, archts.. 
Ferguson Bldg.. Pittsburgh, Pa.. for 2 
story, 200 x 250 ft., fireproof, on Watson 
St. About $350,000. 

0., De Graff—School—RBd. Educ. plans to 
build 2 story, 120 x 125 ft., rein.-con. and 
brick, rein.-con. flooring, concrete founda- 
tion. About $160,000. G. R. Walker, Con- 
over Bldg., Dayton, archt. 

0., Findlay — Children’s Home — Comrs. 
Hancock Co. having plans prepared by 
Glass & Austin, archts.. Gas Co. Blidg.. 
Columbus, for 2 story, 40 x 110 ft., brick 
and concrete. About $100,000. 

0., Steubenville—Theatre—G. _ Shafer, 
1103 Chapline St., Wheeling, W. Va., pur- 
chased site here, and plans to build 3 or 
t story theatre, 2,000 seating capacity. 
About $300,000. Architect not selected. 


Ind., Flint—School—D. O. Oury, trustee. 
Angola, receives bids in January, building 
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2 story. 80 x 80 ft... brick, her: About 
$75,000 A. H. Ellwood & Son, Elkhart, 
archts 

Ind., Hammond—Schioo! Bd. Educ. plans 
to build 2 story, 100 x 150 ft brick and 
stone. About $400,000 J T. Hutton & 


Son, Hammond, archts 


Ind., Hartford City—Hospital—Comrs 
Blackford Co. plan to build 2 story, 75 x 
100 ft., brick and stone About $85,000 
KE. H. Turnock & Son, Elkhart, archts 

Ind., Indiana is—Clubhouse—Park Bd 
plans to build 2 story, 75 x 140 ft.. rein 
con, hollow tile and stucco, in’ Riverside 
Park. About $100,000 J Parish, City 
Engrs. Dept., City Hall, archt 

Mich., Detroit—Lodge House——Palestine 
\ssn., 510 Fort St.. having plans prepared 
by A. E. Harley, archt care of Com. of 
Architects, 2631 Woodward Ave for 10 
story, 150 x 180 ft. rein.-con brick, stone 
and steel, rein.-con. flooring conerete foun- 
dation, on Charlotte St About $2,000,000 

Mich., Detroit—Theatre and Office Tatli 
& McKay, care of P. R. Rossello. areht 
106 Congress Bldg., having plans prepared 
for 2 story, 123 x 146 ft. rein.-econ., brick 
and steel, concrete foundation. on Shoe 
maker and Hurlbut Aves About $150,000, 


Mich.. Grand Rapids High School 
Catholic Central High School having plans 
prepared by H. L. Mead, areht., Grand 
Rapids, for 4 story rein.-eon., brick and 
steel, rein.-con flooring, conerete foundation 
About $300,000 


Mich., Lansing—Industrial College—Mich 
igan State Industrial School, East Lansing 
St., plans to construct new institution, com 











prising 36 buildings Fr. M. Landon, ch 
engr 
Mich., Ontonagon Bank First Natl 


Bank having plans prepared by A. Moor 
man & Co., archts., Chamber of Commerce 
Bidg., St. Paul, for 2 story, 32 x 70 ft. rein.- 


32 
con., brick and tile About $80,000 BR. EF 
Barze, cashier. 


_ Mich... Wakefield——-Memorial—City hav- 
ing preliminary plans prepared by Herbst 
& Kuenzli, archts., Caswell Blk.. Milwau- 
kee, Wis., for 2 story, concrete, brick and 
steel, rein.-con. flooring, concrete founda 
tion. About $250,000 

Hl., Champaign—Church--W. EE. Fraw 
ley, 409 West Clark St., having plans pre- 
pared by Z. T. Davis, archt., 64 Kast Van 
Buren St., Chicago, for 1 story, 60 x 125 
ft.. rein.-con. and stone, rein.-con. flooring, 
concrete foundation. About $200,000 

Hl... Chicago—-Bank—Z. T. Davis. archt.. 
64 East Van Buren St.. preparing plans 
and opens bids in May, building 2. story, 
38 x 125 ft... rein.-con. and lime. stone, 
rein.-con. flooring, concrete foundation, for 
West Englewood Savings Bank, Marshfield 
Ave. and 68rd St. About $125,000, 

Iil., Cieero—School—Ashby, Ashby & 
Schulze, archts.. 178 West Jackson Blvd. 
Chicago, soon let contract building 2 story, 
60 x 100 ft., rein.-con. addition, conerete 
foundation, on 58th and West 18th Sts.. for 
DD. H. Burham School, here 


Ill., Evanston Church First Baptist 
Church having plans prepared by Tall- 
madge & Watson, archts., 189 West Madison 
St.. Chicago, for 1 story. rein.-con. and 
steel, concrete foundation. About $175,000. 
pared by Tallmad 

Il., Hillsdale—-School—RBad. Educ. receives 
bids in February building high school 
About $75,000. Cervin & Horn, 310 Safety 
Bldg., Rock Island, archts, 

Iil., Moline—Church—Sacred Heart Par- 
ish, 419 East llth St.. plans to build 1 
story, 40 x 85 ft., rein.con. and stone, rein.- 
con. flooring. concrete foundation. About 
$200,000, Z. T. Davis, 64 East Van Buren 
St.. Chicago, archt. 

Wis., Antigo —- High School — Bd. Educ. 
having plans prepared by Oppenhamer & 
Obel, archts.. Wausau, for junior high 
school. 2 story, concrete and brick, rein.- 
con. flooring, concrete foundation. About 
$200,000, Noted Dec. 2 


Wis., Chippewa Falls — School — Bd. 
School Trustees receives bids about Feb. 1. 
building junior and vocational school, 2 
story, 125 x 160 ft., rein.-con., brick and 
tile, rein.-con. flooring, concrete foundation. 
About $150,000. Beers, Schlintz & Bailey, 
Chippewa Falls, engrs. and archts. 


Wis., Durand—School—Bd. Educ. having 
plans prepared by Oppenhamer & Obel, 
archts., Wausau, for high and grade school, 
2 story, concrete, brick and tile, rein.-con. 
flooring, concrete foundation. About $100,- 
000. H. Miles, secy. Noted Aug. 26. 


Wis., Fond du Lae—School and Sisters’ 
Home—St. Patrick’s Catholic Church hav- 
ing plans prepared by J. F. Stepnoski, 





archt., 144 Marquette Ave., for rein.-con. 
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and brick About $75,000 BbhoOM M 


pastor 


Wis., Kenosha— ‘lub House Knights of 
Columbus, coo W Burke Bide re 
sketches for 2 or story, 80 x 1 ft < 
erete and brick rein. -con flooring ‘ 
crete foundatior on Market Sq \ 
$1 pep ane Arch tect ane ere ine T ! 


selected 


Wis... Milwaukee——-Memorial—Civic Cor 
plans to build) rein.-con brick stone 
steel, rein.-con. flooring, conerete founda 
tion m Sth and Cedar Sts About $1.5 
aoe ID W. Hoan, Citv Hall, mavor Are) 


tect and engineer not selected 


la., Burlington—Chureh and Commu 

St. Paul Methodist Church having pl 
prepared for 2 story, rein.-con brich 
stone, on North Hill St About $1007 
W. Ludwig, pastor Architeet not announced 

la., Dubuque——High School Ba hau 
having plans prepared by J WW Foyer 
ircht Urbana, IIb, for tory, rein.-con 
briek tile and steel About $500 000 #s 
Palen, secy 

la., Dubuque— Horm St. Joseph Mere 
Hospital, Peacock and James Sts, receive 
bids in spring building superstructure of 
novitiate mothers house rein. -con and 
brick, on Asbury Rd About $100,000 


Architect not announced 

la., Fayette—College Bd. Trustees Upper 
lowa University, plans campaign to rais: 
$1,000,000 to build college Architeet not 
announced 

la., Ft. Dodge—Hospital—-Lutheran Con- 
xregations in Webster, Pocahontas, Cal 
houn, Hamilton, Boone and Greene Coun- 


ties, care of J. M. Herbst, Webster City 
plan to build 3-4 story, rein.-con.. brick 
and tile, here About $450,000 Architect 


not announced 


Ia., Lenox —- Memorial Community—Cirty 
plans to build 38 story, rein.-con. and brick 
to include auditorium and = gymnasium 
About $200,000. W. Ro George, elk. Archi 
tect not selected 

la., Ottumwa-—Church—Roman Catholic 
Church receives bids about Jan. 3, building 
1 story, 65 x 120 ft.. rein.-con. and brick 
About $75,000 EF. M. Hoppman, pastor 
Hl. P. Hess, 4811 Brilliant Ave St. Louis 
Mo., archt 


la., Sioux City Administration Rd 
Edue. having plans prepared by Beuttler & 
Arnold, archts., ! Grain Exch. Bldg., for 
3 story, 138 x 138 ft.. rein.-con., brick and 
Steel, rein.-con. flooring, concrete founda 
tion. About $200,000 


la., Sioux City—Hospital, Police and Firs 
Stations City plans to build story, 150 
x 150 ft., rein.-con. and brick, on Sth and 
lowa Sts police and = fire stations will 
eceupy first and second floors, hospital 
third floor About $225,000 Address J 
B. Mann., Pub Safety Dept Architect not 
selected 








fa., Washington — Hotel Washington 
Hotel Co. having plans prepared by C. A 
Dieman & Co., archts., 408 Granby Bldg 
Cedar Rapids, for 4 story. 60 x 120 ft 
rein.-con., brick and tile About $350,000 
J. M. Wilson, pres. 


Minn., Bellingham — High School Bd 
Educ. having plans prepared by Croft & 
boerner, archts.. 1006 Marquette Ave 
Minneapolis, for 2 story, 50 x 140 ft. rein 
con. and brick About $80,000 J. L 
Mittelstadt, clk 


Minn., Duluth—Hospital—T. W. Hugo 
chn. Miller Memorial Hospital Bd. receives 
bids about April 1, building 3 story, 100 x 
200 ft. rein.-con., brick steel and tile, rein 
con. flooring, concrete foundation, on 5th 
Ave. E and 2nd St About $250,000. Ger 
man & Jenssen, Exch. Bidg., archts 

Minn., Hendricks—Schoo!— Bd Edue 
having plans prepared by K. T. Snyder, 
archt., 739 Plymouth Bldg.. Minneapolis, 
for 2 story, rein.-con., brick and tile. About 
$75,000. N. O. Lien, clk 

Minn., Minneapolis Auditorium Civic 
Music League, 806 Nicollet Ave., plans to 
build 10 story, rein.-con., brick, tile and 
stone. About $1,000,000. KF. J. Miller, pres 
Bertrand & Chamberlin, 606 Northwestern 
Bank Bldg., archts. 


Minn., Minneapolis — Clubhouse — James 
Ballantyne Post, Veterans of Foreign Wars 
care of J. J. Walsh, 3100-3rd Ave., S., hav- 
ing plans prepared by Forsell & Lindell, 
319 Meyers Arcade and E. R. Ludwig, 512 
Essex Bldg., associated archts., for 2 or 3 
story, 92 x 128 ft. rein.-con. and brick on 
Lake St. and Harriet Ave. About $100,- 
000. 


Minn., Minneapolis — High School — Bd. 
Educ. having plans prepared by E. H. 
Enger, archt., 305 City Hall, for 2 or 3 
story, rein.-con., brick. steel and ‘ile, on 6th 
St. and 13th Ave. S. E. About 700,000. 





pretence: 


re enter se menor 

















recember 16, 1920 





uildings (Continued) 


*Mich., Detroit — Library — Library 
‘omn., Library Bldg., let contract building 
story. concrete, brick and steel, rein.-con 
‘oring, concrete foundation, on Waterman 
id Fort Sts., to W. Brown, c/o Stratton 
Snvder, archts., Union Trust Bldg. About 

75,000. 

*Mich., Detroit—Mercantile—Frank & 
eder, ¢/o Smith, Hinchman &_ Grylls, 

rehts., 710 Washington Arcade, let con- 

ict building 8 story, 60 x 100 ft. rein.- 

n., brick, steel and stone, on Woodward 
\ve, to Thompson Starret Co. Lincoln 
Bldg, Noted Oct. 28. 

*Mich., Marquette—Hotel—Kawbawgam 
Hotel Co. let contract building 7 story, 60 
< 124 ft. concrete, brick and steel, rein.-con. 
dooring, concrete foundation, on Front St.. 
o W. G. Miller, Marquette. About $300,000. 

*Mich., River Rouge—High School— Bd. 
Rdue. c/o A. R. Heuer, let contract build- 
ing 3 story, rein.-con., brick, steel and stone, 
rein.-con. flooring, concrete foundation, on 
Dearborn Rd., to Bryant & Detwiler, 2336 
Dime Bank Bldg., Detroit. About $1,000,- 
000, 

xM., Area — Seminary — Catholic Arch- 
diacesam of Chicago let contracts con- 
structing 3 story, 160 x 200 ft. dormitory, 
1 and 2 story, 100 x 100 ft. power house, 
® story, 57 x 16@ ft. lecture hall, 1 story, 
80 x 80 ft. and 42 x 100 ft. refectory, 2 
story, 60 x 100 ft. warehouse, 2 storv, 96 x 
136 ft. convent hall, all rein.-con., to 
Thompson-Starrett Co., 175 West Jackson 
Blva., Chicago. Future additions will com- 
prise dormitory and faculty house, admin- 
istration building, library, auditorium, gym- 
nasium, laundry, greenhouse and garage 
There will also be 60 x 140 ft. rein.-con. 
church, cost $500,000, All buildings when 
completed will cost about $10,000,000, J. W. 
McCarthy, 139 North Clark St., Chicago, 
archt. 


*Wis., Oconomowoe—Theatre—Oconomo- 
woe Theatre Co. let contract building 2 
story, 70 x 115 ft., concrete and_ brick, 
rein.-con. flooring, concrete foundation, to 
_ L. Stanage, 144 Oneida St., Milwaukee 
About $75,000. 


*Minn., Minneapolis—Theatre—M. Beck. 
1564 Lway., New York City, let contract 
building 40 x 140 ft. and 115 x 180 ft. 
rein.-con., brick and steel, rein.-con. floor- 
ing, concrete foundation, on 9th and 
Hennepin Aves., here, to Thompson-Starrett 
Co., 175 West Jackson Btvd., Chicago. 
\bout $600,000, Noted Oct. 28. 

*Minn., Wayzata—School—Bd. Educ. let 
contract building 1 story, 200 x 200 ft., con- 
crete slab, stucco and tile, to Madsen Constr, 
Co., 848 Builders Exch, Bldg., Minneapolis. 
$134,915. Noted Aug. 26. 


*xKan., Eldorado—Memorial Auditorium 
—City let contract building 1 story, 67 x 
137 ft., to Dillenbeck & McGlade, Eldorado. 
About $63,500. Noted Nov. 18. 


*S. D., Mitchell — Auditorium — City let 
contract building 1 story, 142 x 192 ft 
rein.-con., brick and steel, on North Main 
St. and 6th Ave., to Sugarman Bros., 210 
Masonic Temple, Des Moines, Ia., $140,450. 
Noted Nov, 18. 


*Tex., Dallas—High School—Bd. Educ., 
Municipal Bldg., let contract building 3 
story, concrete and brick, rein.-con. floor- 
ing, brick and concrete foundation, on Has- 
kell and McKinney Sts., to Amer. Constr. 
Co., 411 Guif Bldg., Houston, about $648,- 
000. Noted Sept. 23. 


*Okla., Shawnee — High School — Bd. 
Edue. let contract building 3 story, 75 x 
170 ft., rein.-con., brick and steel, rein.-con. 
flooring, concrete foundation, to G. P. Carr, 
116 North Bell St., Shawnee, About $259,- 
000. Noted July 1. 


*xUtah, Salt Lake City—RBathhouse—C ity 
let contract building 2 story, concrete, on 
2nd Ave., to Lynch-Cannon Eng. Co., Dooly 
Bldg., $177,450. 


x*xUtah, Salt Lake City—High School— 
Bd. Educ. let contract building 2 story, 
addition to Technical High School, brick 
and concrete, on 4th Ave, W., to F. W. 
Carpenter, 234 North Main St., $75,615 


*Wash., Seattle—Fire Station—City let 
contract building 2 story, 120 x 180 ft., 
rein.-con., rein.-con, flooring, on 4th and 
sell Sts., to Hendrickson & Alstrom, 12th 
and East Union Sts. $156,313. Noted 
Dec. 2, 


*Col., Johnstown — High School — Bd. 
Edue. let general contract building 2 story, 
140 x 140 ft, Fein.-con., brick and steel, 
rein.-con. flooring, concrete foundation, to 
W. Tamminga, 1620 South Washington St., 
Denver. About $82,000. Noted Nov. 11 


*Cal., Los Angeles — Bank—PBank of 
Italy, 660 South Bway., let contract build- 





ing rein.-con., terra cotta, granite, and 
brick, concrete foundation, to Pozzo Constr 
Co., 421 Macy St. About $125,000. 

*Cal., Los Angeles — Hotel — Theatre — 
Ambassador Hotel Co, c/o Alexandria 
Hotel, 210 West 5th St., let contract build- 
ing hotel, theatre and garage, to W. 
Crowell, 920 Alvarado St. About $350,000. 

*B. C., Victoria—Theatre—Pritish Co- 
lumbia Paramount Theatres Ltd., 963 
Granville St., Vancouver, let contract build- 
ing 2 story, 60 x 143 ft. rein.-con., brick 
and steel concrete foundation, on Yates and 
Blanchard Sts., to Luney Bros., Ltd., 508 


Sayward Bldg. About $175,000. Noted 
Oct, 7 
*Mexico, Saltillo — College — Methodist 


Episcopal Church let contract building 3 
story, 60 x 200 ft. rein.-con., brick, stone, 
to Falbo & Marro, San Antonio, Tex., 
$120,073. 


Federal Government Work 


PROPOSED WORK 


N. Y., New York—Roofing—Spec. 4347— 
Bureau Yards & Docks, Navy Dept., Wash., 
D. C., plans roofing Building 120. About 
$21,000. 

Ga., Tybee Island—Quuarters, ete., Spec. 
4344—-Bureau Yards & Docks, Navy Dept., 
Wash., D.C., plans to construct 2 frame 
buildings, at Naval Radio Compass Sta- 
tion, here. 


Mich., Detroit—Dredging—U Ss ng 
Dept., Post Office Bldg., having estimates 
made for hydraulic dredging to establish 
minimum depth of 18 ft., in vicinity of 
Bridges, River Rouge Project. 

Tex., Galveston — Redredging — S. 
Engineer, War Dept., Wash., D. C., re 
jected bids received Nov. 24, redredging 
Galveston Channel. Noted Nov. 4 


Wash., Ocean Park—Radio Compass 
Puilding—Spec. 4349—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., plans 
to construct, here. 


Wash., Westport—Quarters and Remodel- 
ing Barracks—Spee. 4350—Bureau Yards 
& Docks, Navy Dept., Wash, D. C., plans to 
build quarters and remodel barracks, here. 


Ore., Astoria—Radio Building—Spee. 
351—Bureau Yards & Docks, Navy Dept., 
Wash., I. C., plans to construct, here. 
About $21,000. 


Cal., Mare Island—Foundations and Pav- 
ing—Spec. 4345—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., plans, here. 


Cal., Mare Island—Scrap Metal Bins— 
Spec. 4346—Bureau Yards & Docks, Navy 
Dept., Wash., D. C., plans to build bins for 
scrap metal. About $40,000. 


BIDS DESIRED 


Me., Bar Harbor—Fire Protection System 
—Spec. 4339—Until Dec. 29, by Bureau 
Yards & Docks, Navy Dept., Wash., D.C., 
installing at Naval Radio Station, Otter 
Cliff, here. ($10 deposit required for plans 
and spec. Noted Dec, 2. 

N. Y., Brooklyn—Raising Floors—Until 
Dec. 29, by Treas. Dept., Wash., D.C., rais- 
ing floors in Annex Building of Post Office, 
here. J. A. Wetmore, superv. archt. 


N. Y., New York City — Post Office — 
Treas, Dept., Wash., D. C., having plans 
prepared by L. V. V. Sweezy, archt. and 
engr., Bible House, for 8 story, 140 x 240 
ft., brick and steel, rein.-con. flooring, con- 
crete foundation, at 34-50 Varick St., here. 
About $800,000. 


N. Y¥., New York—Dredging—wUntil Jan. 
17, by U. 8S. Engineer, 616 Army Bldg., 
dredging in Passaic River, N. J.; adver- 
tised in this issue. 


D. C., Wash.—Concrete Roads, ete.—Spec. 
4336—Until Jan. 5, by Bureau Yards & 
Docks, Navy Dept., Wash., D. C., building 
concrete roads, retaining wall, drainage 
system and electric duct system, here, 
Noted June 24. 


Va., Norfolk—Steam Heating System-—- 
Until Dec. 29, by U. S. Engineer, Custom 
House, furnishing labor and material in 
stalling in office-storehouse building, at Ft 
Story, here; advertised in this issue. 


W. Va., South Charleston—Sub-station 
for Switchboard—Spec. 4308—Until Dee. 
29, by Bureau Yards & Docks, Navy Dept., 
ae D. C., installing, here. Noted Oct. 
14t 


La., New Orleans—Fire Service Mains— 
Until Jan. 7, by Treas. Dept., Wash., D. C., 
installing at U. S. Marine Hospital, here. 
J. A. Wetmore, acting superv. archt. 


Wash., Puget Sound—Flectric Traveling 
Bridge Crane—Spec. 4326—Until Jan. 12 
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by Bureau. Yards & Docks, Navy Dept., 
Wash., D. C., building 5 ton electric travel- 
ing crane, here. Noted Nov. 4. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*xN. Y., Brooklyn—Refrigerator—Spec 

—Bureau Yards & Docks, Navy Dept, 
Wash., PD. ¢., let contract installing in 
Building “F”’, here, to L. Mundet & Son, 
Inc., 24 Stone St., New York City, $12,- 
820 (90 days). Noted Dec. 2. 

*Pa., Hog Island—Radio Compass Build- 
ing—Spec. 4324—Bureau Yards & lDocks, 
Navy Dept., Wash, D. C., let contract cor- 
structing, here, to J. H. Pierce, 529 Lacy 
Bldg., Norfolk, $30,665 (90 days). Noted 
Nov. 4. 

*Pa., Phila—Marine Hospital—Treas, 
Dept., Wash., D. C., let contract building 
2 story extension to Marine Hospital, here, 
to F. A. Foster Co. 43 South 17th St., $11,- 
900. Noted Oct. 21 

Pa., Phila—Roofing and Repainting, ete.— 
Treas. Dept... Wash I. €.. received bids 
Dec. 10, (1) roofing, (2) repainting brick 
work, in U. S. Mint, here, from F. A. Foster 
Co.. Harrison Bldg., (1) $16,390; J. P. 
Sullivan Co., Chicago, IL, (1) $16,970, (2) 
$1,900; Nelson Pedley Constr. Co., Phila., 
(1) $18,724, (2) $4,669. Noted Nov. 25 

D. C., Wash.—Smoke Stack—Treas, Dept. 
received bids Dee. 6, building smoke stack 
for boiler house of U. S. Pub. Serv. Hos- 
pital 32, Mt Alto, from Weber Chimney 
Co., Chicago, $5,570; Rust Eng. Co., Dist 
Bank Bldg., $7,080; Heine Chimney Co., 
123 West Madison St., Chicago, $11,250. 
Noted Nov. 25 

*Va., Norfolk—Steam Distributing Sys- 
tem—Spee. 4255—Bureau Yards & Docks, 
Navy Dept., Wash., D. C., let contract in- 
stalling steam and hot water mains, here, 
to N. Clifford Co., Ine., 322-28th St., New- 
port News, $37,943 (120 days). Noted 
Dec. 9 








*Va., Virginia Beach—Radio Compass 
Building—Spec. 4321—Bureau Yards & 
Docks, Navy Dept., Wash, D. C., let con- 
tract constructing, here, to H. M. Lueas, 
115 Maple St., Portsmouth, $2,450 (45 
days). Noted Nov. 4. 

*W. Va., South Charleston—Distributing 
System—Spec. 4294—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract installing, here, to Genl. Electric Co., 
River Rd., oeeeneney. N. Y., $14,565 (175 
days). Noted Nov. 25. 


*N. C., Cape Hatteras—Radio Compass 
Building—Spex. 4323—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract constructing, here, to Donnell-Zane 
Co., Inc., 350 Broad St., New York City, 
$20,565 (100 days.) Noted Nov. 4. 


*N. C., Cape Lookout—Radio Compass 
Building—Spec. 4320—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., let con- 
tract constructing, here, to Donnell-Zane, 
350 Broad St., New York City, $13,865 (60 
days). Noted Nov. 4. 


*N C, Poyners Hill—Radio Compass 
Building—Spec. 4322—Bureau Yards & 
Docks, Navy Dept., Wash., D. let con- 
tract constructing, here, to Donnell-Zane 
Co., 350 Broad St., New York City, $11,802 
(60 days). Noted Nov. 4. 


8. C., Spartanburg—Mailing Vestibule, 
etc.—Treas. Dept., Wash., D. C., received 
bids Dec. 6, building new mailing vestibule, 
extending driveway, ete., in Post Office, 
here, from G. A. Clayton Co, Gould Bldg., 
Atlanta, Ga., $5,971 (90 days); C. FE. Mor- 
rill, Jr. Greenville, N. C., $6,983 (120 
days); G. E. Wright, Chicago, $8,270. 
Noted Nov. 18. 


*Fla., Pensacola—Mooring Mast—Spec. 
4314—Bureau Yards & Docks, Navy Dept., 
Wash., D. C., let contract building, here, to 
Carroll Electric Co., 714-12th St.. N. W., 
Wash., D. C., $7,470 (90 days). Noted 
Dec. 2. 

*&Tenn., Chattanooga—Cement—lU’. Ss. 
Engineer, War Dept., Wash, DPD. C., let 
contract furnishing 6.900 bbl. Amer. Port- 
land cement, here, to Dixie Portland Cement 
Co., James Bldg., $24,240. 


*0., Akron—Extending Mailing Vesti- 
hbule—Treas. Dept., Wash., TD. ©, let con- 
tract extending in Post Office, here, to J. 
Ievault, Massillon Rd, Canton, $14,531. 
Noted Nov. 25 

*0., Dayton—Barracks—U Ss Army 
Natl. Military Home let contract construct- 
ing several barracks buildings, brick, con- 
crete foundation, 2 of which will be 3 story. 
75 x 200 ft., to Danis-Hunt Constr. Co., 
+ Schwind Bldg., $95,936. Noted Aug. 


0., Cineinnati—Magnesite Floors, ete.— 
Until Dec. 27, by Treas. Dept... Wash.. D. C., 
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Federal Government Work (Continued) 


building new magnesite floors and base, at 
\.. S. Marine Hospital, here. J. A. Wet- 
more, acting superv. archt. 


kiInd., 
Treas 
building in 
Wright, Inc, 
vec. 9 


Ft. Wayne—Mezzanine Floor, etc. 
Dept., Wash., D. C., let contract 
Post Office, here, to G. E 
Chicago, IIL, $5,750. Noted 


Battle Creek—Mailing Vestibule, 
Dept., Wash., D. C., received 
building in Post Office, here, 
from A. I. Weddel, 212 McCamly Bldg., 
$3,910; W. Mac Donald Constr. Co., Odd 
Flelows Bldg., St. Louis, Mo., $5,933; G. B. 
Wright, Ine., Chicago, IIL, $6,450. Noted 
Nov. 25. 


*Mich., Kalamazoo—Remodeling — Post 
Office, ete —Treas. Dept., Wash., D. C., let 
contract remodeling and building mailing 
vestibule, in Post Office, here, from W. Mac- 
Donald Constr. Co., Odd Fellows Bldg., St. 
Louis, Mo., $16,931; G. E. Wright, Inc., 
Chicago, IL, $17,850; De Right Bros., Kala- 
mazoo, $18,200. Noted Nov. 25. 


Tex., Galveston—Surface Drainage Sys- 
tem—Treas. Dept., Wash., D. C., received 
only bid building at U. S. Quarantine Sta- 
tion, here, from King Lumber Co., Char- 
lottesville, Va., $71,800. Noted Nov. 18. 


*Cal., Sacramento—Remodeling Post Of- 
fice and Court House—Treas. Dept., Wash., 
D>. C., let contract remodeling, here, to Hil- 
liard & Pearce, 692 Washington St., New 
York City, $43,689. Noted Nov. 25. 

*Cal, San Diego—Quartermasters Store- 
house—Spee. 4280—Pub. Wks. Officer, here, 
let contract building at Marine Barracks, 
Naval Base, here to Lang & Bergstrom, 
Timken Bldg., $211,346 (240 days). Noted 


Dec. 2. 


Mich... 
4c Treas. 
bids Dee. 10 


Miscellaneous 
PROPOSED WORK 


Heating and Ventilating Equipment— 
Long Island City, N. Y.—C. B. J. Snyder, 
supt. School Bldg., Municipal Bldg., New 
York City, rejected bids received Oct. 18, 
installing heating and ventilating equip- 
ment in Bryant High School, on Wilbur 
Ave. between Acadamy and Radde_ Sts., 
here Work will be readvertised. Noted 
Oct. 14. 


Cement—New York, N. Y¥.—H. H. Cur- 
ran, pres. Manhattan Boro, rejected bids 
received Nov. 18, furnishing and delivering 
:,000 bags Portland cement. Noted Nov. 
25th 

Station 
Serv. Comn., 


Finish—New York, N. Y¥.—Pub. 
49 Lafayette St., rejected bids 
received Nov. 1, for miscellaneous construc- 
tion and station finish. About $18,000. 
Work will be readvertised. Noted Nov. 11. 


Transmission System—Salem, 0.—Salem 
Lighting Co. having plans prepared for 12 
mi. transmission system. Day & Zimmer- 
man, 611 Chestnut St., Phila., Pa., engrs. 

Road Machinery—Durand, Wis.—Pepin 
Co. appropriated $2,000 to purchase road 
machinery for 1921. G. A. Goss, comr. 


Tractor and Truck—Florence, Wis.— 
Florence Co. plans to purchase tractor and 
large truck. O. F. Soderberg, comr. 

Rock Crushing Outfit — Manitowoc, Wis. 
—City plans to purchase rock crushing out- 
fit and street flusher. A. Zander, clk. 
Road Machinery—Monroe, Wis.—Green 

appropriated $35,000 to purchase road 
Smith, comr 


Co 
machinery. C. J. 

Paving Outfit—Racine, Wis.—Racine Co. 
appropriated $25,000 to purchase complete 
concrete paving outfit. W. O. Thomas, 
Court House, comr 


Equipment for Gravel Pits—Sheboygan, 
Wis.—-Sheboygan Co. appropriated $50,000 
to purchase equipment for gravel pits. G. 
W. Ubbelohde, comr. 


Compus Improvements—Sioux Falls, 8. 
D.—Sioux Falls College, South Walts St., 
having plans prepared improving campus, 
locating walks, drives, athletic fields, ete. 
About $15,000. C. H. Ramsdell, 46 Barton 
Ave., S. E., Minneapolis, Minn., engrs. 


Grain Elevator — Allenton, Mo. G. R. 
Skinner, agt. St. Louis Co. Farm Bureau, 
(Clayton), opens bids about Jan. 15, build- 
ing conerete grain elevator, 5 bin capacity. 
About $50,000. 

Grain Elevator—Black Jack, Mo.—G. R. 
Skinner, agt. St. Louis Co. Farm Bureau, 
(Clayton), opens bids about Jan. 15, build- 

concrete grain elevator, 5 bin capacity. 
rbout $50,000 


Grain Elevator—Bridgeton, Mo.—G_ R. 
Skinner, agt. St. Louis Co. Farm Bureau, 
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(Clayton), opens bids about Jan. 15, build- 
ing concrete grain elevator, 5 bin capacity. 
About $50,000. 


Grain Elevator—Chesterfield, Mo.—G. R 
Skinner, agt. St. Louis Co. Farm Bureau, 
(Clayton), opens bids about Jan. 15, build- 
ing concrete grain elevator, 5 bin capacity. 
About $50,000. 

Grain Elevator—Valley Park, Mo.—G. R. 
Skinner, agt. St. Louis Co. Farm Bureau, 
(Clayton), opens bids about Jan. 15, build- 
ing concrete grain elevator, 5 bin capacity. 
About $50,000, 


Dam, ete.—Wellington, Col.—Wellington 
Reservoir Co., Brighton, rejected bids rais- 
ing dam and building 4 ditches, ete. Work 
will be readvertised. Noted 

Ornamental Casings—Salt 
Utah—City soon receives 
56 c. i. ornamental casings for existing 
poles, 21 ft. high, each pole to have 3 
lights, for Lighting Dist. 6, cost $43,230; 
14 c¢. i. ornamental poles carrying trolley 
wires and 3 are lights, for Lighting Dist. 
8, $79,000; 42 ¢. i. ornamental casings for 
present poles, 21 ft. high, carrying trolley 
wires and 3 lights, for Lighting Dist. 7, 
$32,420. S. Q. Cannon, C. & C. Bldg., engr. 

Tunnel — Los Angeles, Cal. — Bd. Pub. 
Wks. having plans prepared by A. C. Han- 
sen, city engr., for pedestrian tunnel, direct- 
ly under present 3rd St. tunnel. Work in- 
volves excavation of subway, cost, $100,- 
000; concrete construction $90,000; white 
tile lining, $116,000; ventilating plant, 
$7,000; total cost, $314,000. 


_Tanks—College Bridge, N. B.—Acadia 
Oil & Shale Co., Ltd., plans to erect tanks 
here. About $30,000 


Electric Locomotive, 
London, Ont.——London Ry. Comn. plans to 
purchase electric locomotive, stem shovels 
and rails for year of 1921, also erect car 
barn, freight shed, coal slip ferry and over- 
head crossings About $275,000 H. A. 
Brazier, city engr. 


Nov. 25. 


Lake City, 
bids furnishing 


Car Barns, ete.— 


Lighting System — London, Ont.— Pub. 
Utilities Comn. plans to expend $125,000 on 
extensions and additions to electric light 
distribution system. Work includes poles, 
wire, tunnels, cables, etc. About $125,000. 
E. V. Buchanan, Hydro Bldg., engr. 


Road Machinery — Ottawa, Ont. — Bd. 
Control plans to purchase road machinery. 
About $10,000. A. F. Macallum, city engr. 


Gas Mains—St. Thomas, Ont.—City re- 
ceives bids about Jan. 15, extending gas 
mains and purchasing new coal unloader. 
About $50,000. W. B. Doherty, City Hall, 
engr. 

BIDS DESIRED 


Fan, Motor, Heaters, etc,—Dannemora, 
N. Y¥.—Until Jan. 5, by J. R. Ross, medical 
supt., Dannemora State Hospital, for fan, 
motor, heaters, ete., for northwest wing, 
Ward Bldg. “D"; advertised in this issue. 

Gasoline, Coal and Retaining Wall—New 
York, N. Y.—Until Dec. 22, by H. Bruck- 
ner, pres. Bronx Boro, Municipal Bldg., 
Crotona Park, Tremont and 3rd Aves., (1) 
furnishing and delivering 6,000 gal motor 
gasoline, (2) white ash anthracite coal, 
(3) rebuilding retaining wall in connection 
with regulating, grading, setting curbstones, 
flagging sidewalks laying crosswalks, build- 
in approaches and erecting fences where 
necessary in Adams St. from Morris Park 
Ave. to New York, New Haven and Hart- 
ford R.R. 

Wood Paving Blocks—New York, N. Y. 
—Until Dee. 23, by Bd. Purch., Room 526, 
Municipal Bldg., furnishing and delivering 
wood paving blocks to Dept, Plant & Struc- 
tures. 

Hot Water Mains—Randalls Island (New 
York, P. 0.), N. ¥.— Until Dec. 24, by 
Dept. Pub. Welfare, Municipal Bldg., New 
York City, furnishing, delivering and in- 
stalling new hot water mains and other 
appurtenances at New York City Children’s 
Hospital, here. B. S. Coler, comr. 

Pavilions—Rarndalls Island (New York, 
P. 0.), N. ¥.—Until Dec. 21, by Dept. Pub. 
Welfare, Municipal Bldg, New York City, 
furnishing labor and material for altera- 
tions and repairs to St Giles and Dix 
Pavilions, here. B. S. Coler, comr. 


Pavilions—Randalls Island (New York, 
P. 0O.), N. ¥.—Until Dec. 20, by Comr. 
Pub. Welfare, Municipal Bldg., New York 
City, altering Tredgold and Nightingale 
Pavilions, here. Former bids rejected. 
Noted Oct. 28. 

Fender Rack 
Amboy, N. J.— 


and Ice Breakers—Perth 
Until Jan. 5, by State High- 
way Comn., Trenton, for fender rack and 
ice breakers at Old Amboy Bridge, on 
State Highway Route 4, from Perth Amboy 
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to South Amboy, location in munici; 

of Perth Amboy and South Amboy, M 
sex Co. A. L. Grover, ch. clk.; adve: 
in this issue. 

Grease—Wash., D. C.—Until Dec 
Dist. Comrs., 509 Dist. Bldg., for pur 
of grease. J. T. Hendrick, comr.: a 
tised in this issue. 

Engine and Pump — Okeechobee, Fiy 
Until Jan. 18, by W. W. Dunnicliff. 
clk., for one engine and pump comp! 
advertised in this issue. 

Bricks—Tampa, Fla.—City receiving 
furnishing 200,000 vitr. bricks. About 
000. R. D. Martin, city engr. 


Graders, ete.— Lancaster, Wis.— 
Dec. 21, by H. Mink, highway comr. G; 


Co., furnishing graders, drags and ser ip 
Noted Nov. 25, under “Road Machinery, 


PRICES AND CONTRACTS AWARDE)!D 
(*xIndicates award of contract) 


* Foundation — Brockton, Mass. — 
Realty Co., Belmont Ave., let contra 
building foundation for 1 story, 120 x 24 
ft., mill construction plant, on North Mo 
tello St., to Powers Bros., 163 Nort 
Montello St. About $15,000. 


*KRefined Asphalt, Binder Stone, ete.— 
Brooklyn, N. Y.—E. Riegelmann, boro pres 
let contract furnishing and delivering 100 
000 gal. refined asphalt, to Warner-Quir 
lan Co., 79 Wall St., New York City, $9,730 
1,700 cu.yd. binder stone, to Calvin-Thom») 
skin Co., $4,658; 1000, cu.yd. gravel, to 
Washington & 3ulkley, $3,350. Noted 
Dec. 9. 


Electric Equipment—New York, N. y.— 
Bd. Educ., 500 Park Ave., received bids Dec 
7, installing electric equipment in P. §S. 62 
from T. F. Jackson, Inc., 99 John St., $45 : 
857; Jandous Electric Equipment Co., 109 
West 31st St., $46,138; Crocker-Wheeler 
Co., 30 Church St.. $47,000 


*Enclosures — New York, N. ¥. — Pub 
Serv. Comn., 49 Lafayette St., let contract 
building inspection shed enclosures in 180th 
St. Yard, Route 18, to S. S. Jones, 473 West 
158th St., $358,565. Noted Dee. 2. 


Equipment—New York, N. ¥.—M. Tiul- 
bert, comn. docks, Pier “A”, ft. Battery PL, 
North River, received bids Dec. 9, furnish- 
ing and installing freight handling equip- 
ment on pier at foot of East 5th St. East 
River, (a), cargo beams and fittings, (b) 
electric work, (c) winches, from Vulcan 
Rail Constr. ‘Co., (a) $13,450; Jobson 
Gifford Co., 30 East 42nd St. (a) $15,300: 
Associated Contg. Co., (a) $13,480; T. F 
Jackson, Inc., 99 John St., (b) $2,674: 
Jandous Electric Equipment Co., 109 West 
sist St. (b) $2,770; Lenher Eng. Co., 95 
Liberty St., (c) $14.212; R. E. Brooks Co., 
(c) $14,300; Natl Hoist Eng. Co., (c) $15,- 
300. All bids on (c) informal. Noted Dec. 2. 


_Ferryboat — New York, N. Y. — G. A 
Whalen, comr. Plant & Structures, Munici- 
pal Bldg., received bids Dee. 9, building 
screw ferryboat, from U. S. Steamship 
Corp., 50 Broad St., $789,500; S. I. Ship- 
builders, $795,300. Noted Dec. 2. 


*Gasoline, Paving Grits, ete.—New York, 
N. Y¥.—H. H. Curran, pres. Manhattan 
Boro., let contract furnishing and delivering 
8,000 gal. gasoline and 100,000 gal. refined 
asphalt, to Standard Oil Co., 26 Bway., 
$2,480 and $10,220 respectively ; 400 cu.yd 
paving grits, to G. Eaton, 231 Pearl St.. 
Brooklyn, $1,600; 2,400 cu.yd. binder stone, 
to New York Trap Rock Co., 101 Park Ave., 
$6,000; 30,000 granite paving blocks, to 
J. Meehan & Son, 74 Cort St., $4,125; 5 
motor trucks, to Herman Motor Truck 
Corp., $13,725. Noted Nov. 25. 


* Foundation, ete.—Detroit, Mich.—Fire 
Comn., Larned St., let contract building 
rein.-con. foundation for high pressure 
pumping station, to Bryant & Detwiller Co 
— —— Bank Bldg., $83,505. Noted 
Yec. 9. 


* Wharf — Detroit, Mich. City Fir 
Comn., Larned St., and Pub. Wks. let con 
tract building 335 ft. rein.-con. top wharf 
to A. J. Dupuis & Co., 1022 Ford Bldg 
$160,889. Noted Dec. 9. 


*Tunnel and Fabricating Machinery, etc. 
—Wellington, Col.—Wellington Reservoi: 
Co., Brighton, let contract building outlet 
tunnel, to N. I. Jacobsen, 429 Maxwell St., 
Boulder, $35,000; furnishing fabricating ma 
chinery, valves, operating mechanisms, ¢tc., 
to Vulean Iron Wks., 1400 West Colfax 
Ave., Denver, $8,000. Noted Nov. 25. 


*Foundation and Vault—Los Angeles 
Cal.—Security Trust and Savings Bank 
502 South Spring St., let contract co 
structing 94 x 104 ft. rein.-con. foundatio 
and vault, to E. C. Eriglish, Citizens Bans 
Bldg., $42,768. 


Bak 
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PROPOSALS 


For proposals Advertised see the pages 
tmmediately following the “Construction 


News” 


Bids 
Close 
Dee. 28 


Jan. 10 


Dec. 28 
Jan. 5 
Jan 5 
Jan. 11 
bec. 28 
Dec. 28 
Dec. 29 
Dec. 30 
Jan. 1 
Jan. 6 
Jan. 7 
Jan. 10 
Jan. 11 
Jan, 11 
Jan. 17 
Jan. 28 
Feb. 7 
Mar. 1 


Dec. 27 
Dec. 28 
Dec. 28 
Dec. 28 
Dec. 29 
Dec. 29 
Dec. 30 
Dec. 30 
Dec. 30 
Dec. 30 


Jan. 2 
Jan. 3 
Jan. 3 
Jan. 3 
Jan. 3 
Jan. 3 
Jan. 3 
Jan. 4 
Jan. 4 
Jan. 5 
Jan. 5 
Jan. 5 
Jan. 6 
Jan. 6 
Jan. 6 
Jan. 6 
Jan. 7 
Jan. 7 
Jan. 7 
Jan. 10 
Jan. 10 
Jan. 11 
Jan. 11 


Section. 


WATERWORKS. 


Sex 


hing 
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Viroqua, Wis os Dec. 16 
Jan. 10 Hartford, Conn. Dec. 2 
Dayton, O ; Dec. 23 
SEWERS 
PERT, I8.. Ds. 054 ba es ee Dec. 23 
Lima, O. eee ie Dec 2 
ee eee Dec. 16 
Adv. Dec. 16 and 23. 
North Branch, Minn Dec 9 
BRIDGES 
eo. ee ae ..-Dec. 9 
Wash., D.C... oa . Dec, 23 
PNET, wc se eaes ca Dec. 23 
North Carolina .....-Dee. 16 
0 a See ; Dec. 23 
Miami, Fla — Dec. 2 
Adv. Dee. 2 to 23 
Jacksonville, Fla Dec. 2 
Ellsworth, Kan ; Dec. 23 
Burlington, Ont. ....- Dec, 23 
Hamilton, Ont. ..... .. Dec. 16 
Burlington, la. . Dec. 16 
a Dec. 23 
Bainbridge, Ga Nov. 25 
Ontario ; Nov. 4 
STREETS AND ROADS 
St. George, S. I., N. Y.....Dec. 23 
oN OE a re ec. 23 
OE SE Dec. 23 
Sete ANS, CAL cstecsess Dec. 23 
Leavenworth, Kan. ....-..Dec. 9 
Indiana sea ala sie gw are Dec. 16 
>, a a, Dec. 23 
DOS. . oven eeeeeeeersces Dec. 23 
North Carolina ..........Dee 16 
Se. IG cccvesces Dee. 23 
OS Ores ee Oct. 28 
oe SS aa Dec. 9 
Ns ye gk a wa mereae Dec. 16 
hn, Sa Dec. 23 
A a Po Dec. 23 
BAO, ccc ccescocucacee Dec. 23 
UNE: RW sc scces heeeuews Dec. 23 
DE »cse6eenes Cceccs Dec. 23 
DE 5 oc 4 8eenensee ton Dec. 23 
oo in wae oa 6 eat w Dec. 23 
Colorado Springs, Col..... Oct. 21 
Ametin, BEAR. 2 iwsiceisdcces Dec. 16 
MR eb ie. acne ee ee 
Concordia, Kan. .. Dec. 16 
San Antonio, Tex. -Dec. 23 
pS ae 23 
PO, asec seees ° . 28 
Hutchinson, Kan. ........ -Dec. 16 
Concordia, Kan, .......... Dec. <4 
SEED + cerncaes cocavoeen Dec. 23 
Beoctem, Maem. .cccctscss Nov. 18 
Emporia, Kan. ...........-Dee. 16 
Rock Hill, Ss. C Dec. 23 


Adv. Dee. 16 and 23. 








Bids See Eng. Bids See Eng. 
Close News-Record Close News-Record 
— +3 cert 7 on 2 lec. 27 Mailing Vestibule, ete. — 
Jan. 15 Nevada a : .. Dec. Kokomo, Ind a Dec. 9 
Frey os aoe : te 7 Dec. 27 Mezzanine Floor—Decatur, . 
Jan, 27 Missouri -..Dec. ° 1h} Pees eater ee a a. and Dec 
Jan 2 eer ‘“i°% me ie Dec. 27 Magnesite Floore—Cincin- | “ 
Sed. Cville, - Om nati, O as : ee 
Mar. 1 Ontario . ; - DOG "2 Dec. 28 Boller and. Storage House 
Mar. 30 Westboro, Ont Nov. 11 Weeds Hele, Mase. a = Dee 9 
Dec. 28 Mailing Vestibule—Corby, 
Oe sit bea ee mescrweae Wa ars Dec. 9 
a ari ; . win Dea 28 Mezz: .#F *harles 
EXCAVATION AND DREDGING ee ee. 
D $6 New Work. ox CY mek 26 Dec. 29 Mezzanine Floor—Beloit 
ec. «~¢ at Oo a e « » Ww s i 
Dec. 29 Somerville, Tenn. . .... Dec. 16 Dec. 99 T = es : wis Dec 9 
lec. 29 New York, N. ¥ Dec. 23 ec. 29 Torpedo Storage Racks 
ie od Ne ade sg ‘ <9 Spee ae exandri 
Dec. 31 New York, N. Y ; — 23 ve #23] al en c. 23 
Jan 5 Rockwell City Ia .»--- Dee. 23) poe a9 e See ene See . = . ad 
° OCK ; a a > 29 Improving Boiler Plant — 
Jan. 7 Osage, Ta . Dec. 23 Spec. 4252 - Charleston 
=o. ©. ; ea : Dec. 9 
Dec. 29 Steam Heating System-— 
bss ; — Norfolk, V: ec 
INDUSTKIAIL WORKS gio gE lin 
Dec. 29 Fire Protection Swvstem 
Mar. 1 La Sallie Ji ‘ occvesdem B28 Bar Harbor, Me . Dec. 16 
Dec. 29 Sub-station for Switchboard 
- South Charleston, W. Va Dee 16 
BUILDINGS Dec. 29 Raising Floors Brooklyn, 
3UILDINGS N. Y¥ ie 
Dee. 30 Buildings Ft. Leavenwort! 
ee. $7 Baeonten, N. J. <<. cence sacs Dec. 23 Kan. Dec ? 
Dec. 38 Wilson, Pa. ..cccccccvcess Dec. 23 ; Adv. Dec. 16 and 23 
Dec. 30 Pocahontas, la. .......... Dec. 9 Dec. 31 Stecl Dump Scows—Phila., 
Dec. 31 Eloise, Mich. ........s000% Dec. 16 Pa ; wd ; Dec. 9 
EGG: Si CRIGNNG, Fic ccccceweese are 23 Adv. Dee. 2 to 23 
Jan S Die, Oo ccc cedewesed ov. 25 Jar 3H Wate Yning.__Phite 
Jan. 1 Chicago, Ill. ........... Nov. 18 Ps — Piping “rams. Dec. 9 
Jan 1 Ghose TIL pape see eee t oo as Jan. 5 yn Roads, ete —Spee 
ZO, eo ee eeceesesees 6 4236—Wash., D. CC 
Jan. 1 Springfield, Mo. .......... a 2. he Cen see 
Jan. 1 Springfield, Mo. .......... Dec. 9 a ae ile 
Jem: 2 THR, PRIOR, oo vc sive ssc Oct. 21 yan. 6 Paving. Ducts Ss eens ae 
Jan. 2 Dare, MG... 2 ccscveess Nov. 236 °° ° 4596 "ww, = * ete.—Sper # 
Jan... 2 Dubith; Minn... 2.66 veces Oct 28 1, < we Wes Dec. 23 
wan Seeman A Soo cn cia Oct. 21 Jan. 5 Buildings and Improvement 
Jan. 2 Hibbing, Minn. ........... Nov. 4 . a a 4334- Quantico, | Va... De 23 
an 2 Aitkin, Minn. ............Nov. 12 Jan. 5 Gallery—Knoxville, Pa Dec. 23 
eh, 2 Webster, WI on. .scccues Nov. 12 Jan. 6 Laundry—Stapleton, S._T. 
Jan. 2 Jamestown, N. D. ....... Dee. 2 _ N.Y. . . Dec. 22 
Jan. 2 Ft. Collins, Col. ....cccecs Dec. 9 Jan. 7 Repairing Roof — Wash. 
Jan. 2 Aitkin, Minn. ...........6. Dec. 9 D. C.. ; Dee 8 
Jan: 9 Wt, Movers: Pie. 26.5556 Dec. 9 Jan. 7 Dredging—Norfolk, Va. ...Dec. 9 
Jan. 3 Pontiac, Mich. ....... ~+.-Dec. 9 Jan. 7 Fire Service Mains —New 
Dan... SP, Wa. tc ceccecesucd Dec. 23 pe To. ns co cedwcce as Dee. 16 
Tam. 46 Greeley, Gok. ccccccccsves Nov. 25 Jan. 10 Remodeling Post Office 
Jan. 4 Emporia, ae ere eee ee — : Screen—Alliance, Neb . Dec, 2 
Jan. 4 Union Grove, By picnaws ec. 2 Adv. Dec. 23. 
Jan. 10 Cleveland, O. .ccecvcsceas Dec. 23 Jan. 10 Dredging—New Orleans, 
Jan. 15 Fergus Falls, Minn. ...... oi Po BG eis tere AS ee eae _Dec 9 
Jan. 15 Orange, ag ee pe 23 7 ta Adv. Dec. 9 to 23 
Jan. 15 Evansville, Ind tne @ 6 lec. 28 Electric Traveling , =" 
Jan. 15 Iron Belt, Wis. ....-..---- Dec. foeectasan aol: oe 
Jan. 15 oe i “i Be «aes _— Sound, Wash : Dec. 16 
Jae. Be Wes MA BE 6c tchce cc eis ec. AE TG Oe , wv ; 
Jan. 17 Spooner, Wis. 22222122221! Dec. 1 re re a tee ae 
a d , ’ 23 
Jan. 19 Buffalo, N.Y.) OS ee Dec 2 - 5 Post Office—Joplin, Mo....Dec 9 
Adv. Dec. 2 to 23. 
Jan. 19 Bulale, NW. Y. 2... ee 
Jan. 20 Lubhock, Tex. ...... o«+-Dec. 16 
Jan. 28 Gilmanton. Wis. ......... Dec. 23 
De 16 Tl PaO, TOS. ck scccces --Dec. 2 y 
Mar. 1 Duluth, Minn............. Dec. 2 MISCELLANEOUS 
, Pittsburg, COb. ccccccsees. De 23 
om Se . Dec. 28 Grease—Washinagton, D.C. Dec. 1¢ 
Dec. 28 Wharfs and Pier — Phila., 


FEDERAL GOVERNMENT WORK Dee, 


Dec 


Dec. 


27 Mailing Vestibule, etc— 
Oe ae errr Dec. 
27 Electric Elevator—Char- 


lotte, N. Cc Dee 


Dee 


Dec 


Pte cad ceheeweeek ea tani Dee. $ 
28 Coal Conveyor—New York 
A es ins wv he oe eho oak Dec, 23 


28 Lighting System — Jersey 
System—Jersey City, N. J.Dec. 22 

29 Ferryboat — New York, 
N. ¥ Dec. 23 
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Equipment 
Milwaukee, 


Fan, Motor, Heaters, ete.— 
Dannemora, N 


Breakers - 


Summerville, 


te 


Motors and Pumps—Sacra- 


Pump—Okee- 


- 


Chesterville, 


ou 





Where name of official is not given 
inquiries should be addressed to City 
corresponding 


! s 
| official. 





Waterworks 
PrROPOSED 


prepared for transmission main from reser- 


& Ferguson, 


C., Newton—Town plans to sell $14,- 
waterworks 


lL. 4. Gaither, clk. 
Ashiuand — City 


additional 


water supnlys Bonds for $250,000 voted for 


O., Cleveland 
Rock River — Village 


8,000 ft. 4 in water mains in West 


Cambridge 


for extending c 
Milinowski, 


Globe Bidg., St. Paul, engrs 


Bakersfield ity 


m for east 


Cal, Biggs—City having plans prepared 
building sanitary sewers, disposal plant and 


Francisco, 
DESIRED 


0., Dayton—Until Jan 
10,000,000 
hichelberger, 


CONTRACTS AWARDED 


(Indicates award of contract) 


Water Supply, City 
let contracts furnishing and installing 
ning system in Queens Lane pumping sys- 
& Walcott, Inc., 
laying Water 


tem, to Wood North 43d 


Gillespie Co., 
York City, $147,290. 


centrifugal pumps, ete., te A. Phelps Co 
Knoxville, 


*&Wash., Seattle—City let contract build- 


extensions waterworks sys- 


_ ry 
Sewers 
PROPOSED 
Pa., Faston—City plans to build sewerage 
system and Sewage disposal plant. 
Hill & Ferguson, 
York City, enrers 


$3,500,000 East 19th 
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a A 
Roads.” 


Fla., 


. Greenwoed — See “Streets and 


Key West— City having preliminary 
surveys, plans, specifications and estimates 
made, and receives bids in about 4 months 
for complete sewerage system. About $100,- 


000. Ulen Contr. Corp., 20 Bway, New 
York City, engrs. 

‘Tenn., Nashville —City plans to extend 
West End and Belmont trunk sewers. Cost 
$36,500. D. W. Southgate, city engr. Noted 
Dec. 2 

O., Cleveland—City receives bids in sum- 
mer building sewer in East 105th St. be- 
tween Adams and St. Clair Aves. About 
$149,566 R. Hoffman, 618 City Hall, engr. 

O., Cleveland—Roselle Realty Guarantee 
Co,., c/o Wight-O'Rourke Co., engrs., Rose 
Bldg., plans to build sewers and water- 
mains in Garfield Park allotment. About 
$60,000, 

0., Lima - City having plans prepared 
building sewage disposal plant About 
$1,000,000 Fuller & McClintock, 170 
I;way., New York City, eners 

Minn, Cambridge —— EK. Lindhal, village 
elk., Wlil probably receive bids in spring for 





20,0005 ft. addition to sewerage system 
About $28,000, Druar & Milinowski, 512 
Globe Bidg., St. Paul. eners. 

Neb., Lincoln — City having plans. pre- 
pared for building 32,200 ft. 10-15 in 
sewers, in College View section. About 


$40,000. WW. S. Seott, Lincoln, engr 


N. D., Cuarrington—City receives bids in 


spring building sewrge = disposal plant. 
About $15,000. CC. C. Carnahan, clk 

Tex., Rreckenridge—City voted $250,000 
bonds to build sewerage system. Noted 
Nov. 18 

Cal., Visalia — City voted $55,000 bonds 
for septic tank, $45,000 for sewer exten- 


sions and $10,000 for small conerete bridge 
and culverts. L. H. Gadsby, city engr 


BIDS DESIRED 


N. J., Newark—Until Dec. 28, by 
tor of Streets & Pub. Impvts., building 
sewer in Carlsbad Terrace and Cameron 
Rd., involving 550 ft. 8 in. sewer pipe and 
570 ft. 6 in. house connection, ete. T. L. 
taymond, City Hall, engr 


_ D. C.. Wash, Repairing Roof—Until Jan 
7, by Treas, Dept., repairing roof in Bureau 


Direc- 


Engraving and Printing J. A. Wetmore, 
superv. archt 
PRICES AND CONTRACTS AWARDED 


(* Indicates award 


*Pa., Phila.—City let 
brick sewer in 59th St. 
to Beaumont Sts., to J. J 
South Penn Sq About $20,000 


0O., Bedford—Village received bids build- 
ing sewer in Bway., involving 3,640 ft. 12 
in. vitr. pipe, from Phillips & Bixel, Black- 
stone Bidg., Cleveland, $25,036; Curro 
bros., 12206 Mayfield Rad, Cleveland, $25,- 
t40 


of contract) 


contract building 
from Springfield 
McHugh, 1430 


*Mich., Detroit—City let contract to De- 
troit Drainage Constr. Co., Penobscot Bldg., 
constructing Lateral Sewer 3264, between 
Fairview, Engel, Marsh and Edlie <Aves., 
$14,000, 3390 between Mitchell, McDougal, 
‘arpenter and Davison Aves.,, $11,920; 3395 
between Jos. Campau, McKay, Davison 
Aves. and Six Mile Rd. $42,358, 3396 be- 
tween Lawton, Linwood, Beuna Vista, and 
Tyler Aves., $10,240; to R. D. Baker, 1454 
Penobscot Bldg., 3389 between Linwood, 
Lasalle and Tuxedo Aves., $4,998. 


kla., Bellevue—City let contract building 


5 mi. sewerage system, to Hammen-Kruse 
Co., Spencer, 67,305 Noted Nov. 11 


Minn., St. Paul—City received bids build- 
ing outfall sewerage system in Portland 


Ave. from Mississippi River, 990 ft. east, 
from DeGraff-Wolff, 1000 Guardian Life 
Bldg., $15,560; Feyen Constr Co 277 
Burgess St., $18,400 
Bridges 
PROPOSED WORK 

Mass., Boston—City plans to build con- 
crete and steel arch bridge between here 
and Watertown About $175,000 A. J 
Peters, city engr. 

Mass., Boston—City plans to alter and 
remodel 2 bridges over Charles River 
About $550,000 A. J. Peters, city engr. 








SS  < — 





Mass.. Beston—City having sk 
made for conercte and steel arched b 
between here and Cambridge, to replax 
Cottage Farm Bridge. About $75) 
Project will mature in spring. A. J. I* 
city ener. 

Md.. Baltimore —City plans to bt 
bridges over Pennsylvania R.R. on Cal\ 
Chase and Biddle Sts. About $350,000 
G. Perrin, City Hall, engr. 


North Carolina— State Highway Pp, 
Raleigh, having plans prepared for 6 s: 
rein.-con. bridges, 16-120 ft. long and 
rein.-con. culverts, on Federal Aid Pro 
101 _ B, Randolph Co. About $35,000. ~ 
S. Fallis, state highway engr. 


Ga., Columbus—C ity plans to build « 
crete bridge about 3} mile long, over Chat: 
hoochee River. About $200,000. 


Georgia — State Highway Dept., Atlan 
plans to build 528 ft. rein.-con. trestle wi 


earth approaches. About $60,000. rR" 
Goodwin, Jr., Athens, engr. 
Ky., Lexington—City plans to build mm 


steel and concrete viaduct to replace pr 
ent Ayers Alley Viaduct. W. H. MeCork! 


comr. pub. wks. 

Missouri—State Highway WDept., Salem 
rejected bids received Nov. 19, buildir 
rein.-con. superstructures on various sts 
tions, cost $13,355; rein.-con. slab super- 
Structure on Sta. 638 plus 18, $2,952; rein 


con. slab superstructures on Sta. 443 > plus 
75, $3,242. All above on State Aid Project 
S, 20.11, Dent Co. Noted Dec. 9. 


Cal, Los Angeles—City having plang pre- 
pared for steel drawbridge over Long Beau 
Channel Cost between $300,000 and $4006 
000 R. W. Stewart, harbor engr. 


Cal.. Santa Barbara—-Santa Barbara Co 
plans to build trestle bridge over Sant: 
Maria River, at Sucy Crossing. About 
$20,000 


BIDS DESIRED 


Michigan—Until Dec. 29, by State High- 


way Dept., Lansing, building Trunk Line 
Bridge 92, in St. Clair Co.. 55 ft. concrete 
girder supported by rectangular caissons, 


involving 417.2 cu.yd. concrete. 


Kan., Ellsworth—Until Jan. 10, by Clerk 
Elsworth Co., building 30 ft. rein.-con 
through girder bridge. 20 ft. wide, in Mul 
berry Twp. and 35 ft. bridge in Langley 
Twp. involving 419 cu.yd. rein.-con. an | 
22.856 Ib. steel. B. Story, Ellsworth, engr 


Missouri—Until Jan. 2R, hy State High- 
way Dept.. Caruthersville, building T-beam 
superstructure over drainage ditch, on St» 
260 plus 40, involving 84.5 eu.ya. Class © 
concrete, 470 Ib. reinforeing and 11,700 ') 
fabricated structural steel, ete., cost $5,596 


I-beam superstructure over drainage ditch 
on Sta. 255 plus 58, 132.2 cu.yd. Class ( 
concrete, 500 Ib. reinforcing and 17,200 Ib 


fabricated structural steel, ete, $8,177 
I-beam superstructure, over drainage ditch 
on Sta. © plus 00, 90.4 eu.yd. Class C con 
crete, 500 Ib. reinforcing and 13,700 Ib 
fabricated structural steel, ete., $6,090. All 
above on Federal Aid Project 35, Pemiscot 
o 
Cal, 


Roads 


Ont., Burlington—Until Jan. 11, by Dept 
Pub. Wks., Ottawa, building 202 ft. super- 
structure of single leaf Strauss trunnion 
bascule bridge, 34 ft. wide, over Burlington 


,, San Diego—See “Streets anid 


Channel, here. About $125,000. KE. Lafleur 
c/o Dept. Pub. Wks., engr. Noted Aug. 12 
PRICES AND CONTRACTS AWARDED 


(*x Indicates award of contract) 


*Minn., Grand Rapids — Itasca Co. let 
contracts building Bridges 3358, 3359, 3361. 
3362 and 3363, concrete, on State Rd. 9, and 
03, over Prairie River, State Rd 






Bridge 33 
9, to lowa Bridge Co., 317 McKnight Bldg 
Minneapolis, cost $50,000 and $30,000 
respectively ; Bridge 3445 over Lake Poka 
gama, State Rd. 9, to E. W. Coons Co., 2° 
Center St., Hibbing, $42,000. Noted Novy 
18 and Dec. 2 

*Kan., Chapman — Dickinson Co. (Abi 
lene) let contract building 150 ft. Mars} 
Rainbow arch bridge, 18 ft. wide, here. t 
Koss Constr. Co., 2818 5th St., Des Moines 
In., $44,017. Noted Dec. 16. 


*xKan., Columbus—Cherokee Co. 
tract building 2 rein.-con. 
wego Rd., to Koch & Kost, Joplin, M: 
$17,598. Noted Nov. 11. 


*Tex., Laredo—Laredo Bridge Co. let con 
tract building 810 ft. rein.-con. arch bridge: 
39 ft. wide, over Rio Grande River, t 
J. De Puy, Bedell Bldg., San Antonio, 287 
390 Noted Nov. 18, 


let con 
bridges on Os 


vecember 23, 1920 


Le 


Streets and Roads 


PROPOSED WORK 


Mass., Boston—City plans to build new 
onaway and entrances to Franklin Park, 
“Gorest. Hills and Morton Sts. About 
540.000. J. J. Murphy, 33 Beacon St., engr 


., Boston—City plans to lay concrete 
\ ee and around Boston Common, Boyl- 
ton and Tremont Sts. About $30,000 7s 
Murphy, 338 Beacon St., archt. 


.. Dorchester (Boston P. 0.)—City 
aaa build Columbia Ra. between Rad 
iiverett Sq. and Carsen St., bituminous 
rvendam. About $30,000. J. J. Murphy. 
-2 Beacon St., Boston, engr. 


., Jamaica Plain (Boston P. 0.)— 
cus plane to build Jamaica Way from 
Willow Pond Rd, to Moraine St., inv olving 
10,000 sq.yd. bituminous macadany | \hout 
$30,000. Jj. J. Murphy, 33 Beacon St., Bos- 
ton, engr. 

’ Carolina — State Highway Comn 
nue having plans prepared clearing, 
grubbing, grading, draining, top soiling 
laying 12-24 in. terra cotta pipe and bui.d- 
ing one 80 ft. and two 30 ft. rein.-con. 
bridges on 11 mi. road from Troy, via Bris- 
coe, to Montgomery-Moore Co. line, 18 ft. 
wide, Federal Aid Project 80. B, Mont- 
gomery Co. About $85,000. W. S. Fallis. 
state highway engr. 


N. C.. Canton—City voted $65,000 bonds 
to pave sidewalks, streets and extend 
waterworks system. 


N. C.. Greensboro—Guilford Co. voted 
$2,000,000 bonds to build hard surface 
roads. Noted Nov. 18 


N. C., Louisburg—Harris Twp. plans to 
sell $50,000 bonds, Jan. 5, to build roads. 
FE. W. Justice chn, Harris Twp. Rd. Comn. 


N. C¢., Washington—City opens bids in 
January paving 30 blocks. 


Ss. C.. Greenwood —City sold $200,000 
bonds to pave streets and extend sewerage 
system. 


Fla., Barton —Polk Co. voted $290,000 
bonds to build 23 mi, road from Lakeland 
to Lake Co. line. 16 ft. wide, sheet asphalt 
with rock base preferred. Brick and block 
asphalt will also be considered. 


Fla., Gainsville-——City voted = $125.000 
honds to pave about 10 mi. various streets, 
20-30 ft. wide brick, aspahlit brick or as- 
phalt. Engineer not selected. 


Fla., Key West—Monroe Co. voted $400,- 
000 bonds to pave and build bridges on 11 
mi. Overseas Highway, 16 ft. wide. vitr. 
brick or asphalt. 


Fla., Tavares—Lake Co. plans election 
to vote on $125,000 bond issue to build 17 
mi. concrete road from Altoona to Astor, 
16 ft. wide. M. P. Phillips, Umatilla, engr. 


O., Cleveland—City receives bids in sum- 
mer grading, draining, curbing and paving 
Searsdale Ave. between Broadview Rd. to 
point 1,050 ft. westward, brick on concrete 
base, cost $28,123; Diana Ave. hetween 
East 136th and East 140th Sts., brick on 
concrete base, $21,628; Florian Ave. be- 
tween West 117th St. and Parkhurst Drive, 
brick or bituminous concrete on concrete 
base, $69,224. R. Hofman, 618 City Hall, 
ener. 


0., Cleveland—City receives bids in sum- 
mer grading. draining, curbing and paving 
West 115th St. between Madison and Locust 
Aves., brick or bituminous concrete on con- 
crete base. About $18,459. R. Hoffman, 
618 City Hall, engr. 


Wis., Ashland—Ashland Co. plans to im- 
prove various roads. About $67,033. W. 
E. Dillon, comr. 


Wis., Balsam Lake—Polk Co. plans to 
grade and gravel surface various roads. 
About $21,533. C. Nystrom, comr, 


Wis., Barron—Barron Co. plans to im- 
prove various roads. About $25,245. E. 
Gleason, comr. 


Wis., Black River Falls—Jackson Co. 
plans to grade, shale surface and drain 
various roads. About $45,621. W. Tibbitts, 
comr 


Wis., Eau Claire—Eau Claire Co. plans 
to grade, gravel surface and drain various 
roads. About $36,675. G. Osborne, comr. 


Wis., Elkhorn—Walworth Co. plans to 
concrete surface Whitewater-Janesville Rd.. 
town of Whitewater, cost $16,763; improve 
Janesville-Milwaukee Rd., Richmond and 
Sugar Creek, $48,905. H. J. Peters, comr. 


ENGINEERING 





Wis... Kenosha Kenosha Co. plans to 
build following roads: Sheridan Rd. 15 
town of Pleasant Prairie, concrete, cost 
$1,000: Geneva Rd. 50. Bristol concrete 
$1,575; Milwaukee Rd. 57. Pleasant Prairie, 
$1,500; Kilbourn Rd. 457, Somers and Paris, 
concrete, $60,000: Milwaukee Rd. 57, Pleas- 
ant Prairie, concrete, $20,000; Geneva Rd 
50, Wheatland, concrete, $20,000. Brighton 
and Kansasville Rds Brighton, gravel, 
$8.018; Silver Lake Rd., Salem. gravel, 
$7,530: Bassett-Powers Lake Rd.. Randall 
gravel, $7,528; total cost $123.076. J. Her- 
zog, comr 





Wis., Kewaunee—Kenaunee Co. plans to 
grade, gravel surface and build bridges 
on various roads, About $38,835. M. Shaw, 
Algoma, comr 


Wis., Merrill—-LincolIn Co. plans to grade, 
gravel surface and drain various roads. 
About $19,093. H. H. Kuehling, comr. 


Wis., Sturgeon Bay-——Door Co. plans to 
gravel surface following roads Green Bay 
Rd... cost, $5,718; Sister Bay Rd., $1,507; 
sco Rd., $1,500: Town Line Rd., $1,500; 
Vaileys Harbor Rd., $1,500; Clay Banks 
Rd., $1.500; Herlache Rd., $1,500; Baileys 
Harbor Rd., town of Gibraltar, $1,500; 
West Jacksonport Rd., $1,500; Europe Bay 
Rd., $1,500; Town Line Rd... Nasewaupee 
$1,500; Baileys Harbor Rd., Sevastopol, 
$1,500; Clay Bank Rd., Sturgeon Bay, 
$1,500; Chandoir Rd., Union, $1,500; Jack- 
son Harbor Rd., Washington, $1.500; Bai- 
leys Harbor Rd., village of Ephraim, $750; 
Baileys Harbor Rd., Village of Sister Bay, 
$750; total cost, $22,507, J. M. Laurie, 
comr. 








Wis., Virequa—Vernon Co. plans to grade 
and gravel surface various roads. About 
$24,390. A. Ristow, comr. 


Wis., Wausau—Marathon Co. plans to 
xrade and gravel surface various roads. 
About $45,276. J. H. Vogt, comr. 


Wis., Wautoma—Waushara Co. plans to 
gravel surface various roads, also build 
concrete roads and bridges in village of 
Wild Rose. About $22,173. EF. Grimm, 
comr. 


Wis., West Bend—Washington Co. plans 
to grade, concrete surface and drain Trunk 
Highways 15 and 55, in towns of Jackson. 
Polk, West Bend, Trenton and Hartford, 
cost $578,624; also improving West Cedar 
Lake Rad., here, $4,500; West Cedar Lake 
Rd.. Polk. $2,653; gravel surface roacs in 
town of Germantown. $3.577 and in Jack- 
son, $3,577, total cost. $592,930. C. John 
son, Kewauskum, comr. 


Minn., Shapokee—Scott Co. plans to build 
6 mi. hard surface road between here and 
Montgomery. About $150,000. D. Childs, 
Shakopee, engr. 


Kan., Lyons—Rice Co. rejected bids re- 
ceived Nov. 16, paving, grading. building 
bridges and culverts on 5.022 mi. Federal 
Aid Project 26. S. Ainsworth, Lyons, cengr 
Noted Oct. 14. 


Mont., Billings—Yellowstone Co. plans to 
grade and build culverts on 4 mi. Rimrock 
Scenic Rd. About $15,000. F. E. Williams, 
aud. 


Mo., St. Louis—City plans to widen 15,- 
900 ft. Market St. from 7th to Vandeventer 
Sts., 100 ft. wide; 1,800 ft. Franklin Ave. 
from 3rd to 7th Sts.. 80 ft. wide; 6,000 ft. 
Easton Ave, from Leffingwell to Prairie 
Aves., 80 ft. wide. About $620,000. W. W. 
Horner, City Hall, engr. 


Tex., Breckenridge — City voted $390,000 
oan to pave various streets. Noted Nov. 


Tex., Burnet—Rurnet Co. having plans 
prepared clearing, grubbing. surfacing and 
draining 10 mi. State Highway 36-B from 
Williamson Co. to point 1 mi. north of 
Brushy Creek. involving 36,000 lin.ft. road 
grader work, 23,963 cu.yd. borrow, 3.498 cu 
yd. solid and 800 cu.yd. loose rock exeayv., 
362.47 cu.yd. Class “A,” 148.3 cu.yd. Class 
“B” and 12.9 cu.yd. Class “C" concrete, ete 
About $55,000, Hess & Skinner, Southwest- 
ern Life Bldg., Dallas, engrs. 


Ariz.. Phoenix—Maricopa Co. election 
Dec. 30. to vote on $4,500,000 bonds to 
build new highways. Noted Aug. 12. 


Cal., Sausalito—City Trustees plan elec- 
tion to vote on $75,000 bonds to build and 
improve roads. 


BIDS DESIRED 


N. Y., Brooklyn—Until Dec. 28, by E. 
Riegelmann, boro pres., regulating and re- 
surfacing Canarsie Lane from Kings High- 
way to Glenwood Rd., 16 ft. wide, bitumi- 
nous macadam, 
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N. ¥., New Vork—Until Dex v Park 
Bd. at office of Dept Parks Lert floo 
Municipal Bldg. furnishing labor wi nv 


terial for paving walk adjacent to bulkhead 
on river front of Thomas Jefferson Park 
Manhattan Borough, asphalt mastic 


N.Y. SS. LO St. George Until Dex 
c I>) Var Name pres Richmond = Lor 
Boro Hall. building and repairing sidewalks 
on Richmond Ave from Richmond Terrace 


| 


to Staten Island Rapid Transit ROR. tracks 

S. ¢., Rock Hill-—Until Jan. 11,1 Mayor 
ind City Couneil for 130,000 sq vd. asphalt 
or other pavement, 96,000 eurb and gutter 
25,000 sq.vd. sidewalk, 40,000 eucvd. grading 
and 2) mi. storm drains G. CC. White 
Durham, N. c¢ engi advertised in this 
issue 


Florida—Until Jan. 12 byw State Highway 
Comn.. Tallahassee, building 9.55 mi. road 
hetween Okeechobee Citv and St. Lucie Co 
line, 16 ft. wide, Okeechobee Co.. involving 
vitr. brick, asphalt, bituminous conerete on 
bituminous macadam pavement, ne. 260 
eu.yd. earth exeay 89.242 sqvd & in 


Florida stone base, 58 acres clearing and 
grubbing, 26.000 ft Class *A bridge timber 
ete About $150. 000 Cc. A. Browne, state 


highway eng 


Lonisiana—Until Jan. 3, by State High 
Way Dept. Room 832, Maison Blanche 
Bide. New Orleans, building 5. 91 mi. Sect 
Al and 15.19 mi. Seet C, New Orleans- 
Hammond Highway and 9.24 mi. Sect RB, 
New Orleans-Mississippi Highway D>. Rute, 
state highway engr 





Indiana — By Ba. Co. Comrs_ building 
roads in following counties: 

Dec 30, Dubois Co., Jasper 2.14 mi 
macadam roads in Marion Twp KF. J. Seng 
aud 

Jan. &. Clark Co., Jeffersonville. 1.58) mi 
W. W. Smith Ra., crushed limestone, Utica 
Twp.; 19.612 ft. J. BE. Long Rd., macadam 
Charleston Twp.; 7,165 ft. H. G. Stacey Rad 
macadam. Utiea Twr T. L. Stoner, aud 

Jan. 4. Park Co... Rockville, 10,208 ft. M 
Teague Rad, gravel, Washington Twp. RoE 
Porter. aud 

Montgomery Co.. Crawfordsville, 6.600 ft 
ft. lL. Brookshide et al Rd. gravel, Clark 
Twp W. MeClelland, aud 

Jan. 5. Shelby Co., Shelbyville, 2,136 ft 
M. Burgess Rad. crushed stone \ddisot 
Twp.; 7,800 ft. EK. T. Arbuckle Rd., gravel 
Union Twp.: 13.680 ft. G. P. Fritts Rad 
gravel, Moral Twp W. W. Leslie, aud 


Michigan—tUntil Jan. 4. by State High 
way Dept. at dist. office. Kalamazoo. grad 
ing, draining and surfacing with gravel 
4.068 mi. ‘ssessment Dist Ra. 177. i 
volving 595 cu.yd. exeav., 38,117 sqvd 
gravel, ete Noted Dee. 16 


Michigan—-Until Jan. 4, by State Hig) 
way Dept., at office Rd. Rd. Comrs.. News: 
go Co. White Cloud, grading and surfs 
ing with gravel 3.006 mi. State Trunk Lin: 
Rad. 24-3, involving 28,221 sq.yd. gravel, et: 

Michigan—lU'ntil Jan. 7, by State Wigh- 
way Dept., at offi¢e Bd. Rd. Comrs., Living- 
ston Co. (Howell), grading, draining and 
surfacing with gravel 5.625 mi. State Trunt 
Line Rd. 65-5, Sect. B. involving 25,678 cu 
ya. exeav., 52,691 sq.yd. gravel, ete. 








Ta... Sibley—t'ntil Jan. 6, by town, for 
89.000 wd paving hk. DD. Stewart, elk 
Noted Dee, 2 


Minn., St. Panl—Until Jan, 3 by Ramsey 
Co., paving 28,315 ft. Kohler Rd. to Goose 
Lake Crocsing (part of St. Paul-Duluth 
Highway), 24 ft. wide, asphaltic concrete 
on concrete hase About $256,000 Noted 
Aug, 19. 


Kan., Concordia—Until Jan. 7, by Cloud 
Co... grading. paving and building culverts 
on 63 mi. Midland Trail Rd., 18-36 ft. wide, 
concrete Tuttle. Ayers & Woodward, 207 
Reliance Bldg., Kansas City, Mo., engrs. 


Kan., Concordia—Until Jan. 7. by Clon) 
Co., grading, paving and building culverts 
on 2.15 mi. Meriden Highway, 20 ft. wide, 
concrete, brick or gravel J. F. Wilson. 
Kansas City, Mo., engr. Noted Nov. 4 


Neb... Omaha Until Dec. 20, by F 
Dewey, clk. Douglas Co., paving 54,912 sa 
ya Lincoln Highway 120; 66,000 sqyd 
Rd. 190; 62,860 sq.vd. Rd. 52; 38,330 sq. 
yd. Washington Highway Rd. 26; 21,120 
sq.yd. Rd. 41; 21,120 sq.yd. Rd. 38; 13,- 
200 sq.vd Rd. 24 and 26; 52,800 sq vd 
Oo. L. D. Highway and 14,520 sq.yd Ra, 
34., vitr. brick, asphalt or bitulithic. 


Missouri—Until Jan. 21 by State High- 
way Dept., Bowling Green. building 2.5 mi. 
Red Ball Route, northward from Bowling 
Green, State Aid Project S 20.21, Pike Co. 


involving 22,362 cu.yd. earth and 2,000 cu. 
yd. solid rock excav., 2,734.9 cu. yd. borrow, 
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Streets and Roads (Continued) mon excav., 30,403 cu.yd. sand clay surfac Wash., Seattle—City received |; 
ing, 67,000 lin. ft. mixing and shaping sand ing and building walks on West 
100 cu.yd. Class FB and 6.6 cu.yd. Class © clay, 96 cu.yd. Class EB} concreté in head- involving 1,600 lin.ft. concrete 
conerete masonry, 8,317 Ib. reinforcement Walls, 141.7 cu.yd. Class A concrete in cul- and 5,400 cu.yd. earth excay., fron 
for concrete masonry, ete About $50,959 verts, 10,582 lb. steel reinforcement, ete Traphagen, Walker Bldg... $16,176 
Noted Dee. 2 : Noted Nov. 18 Smith, Pioneer Bldg., $16,270; J. 2. « 
Seattle, $17,373. 

Missouri—Until Jan. 28. by State High *&Ga., Chatsworth—Murray Co- let con 
way Dept.. Caruthersville, building 5.93 mi tract paving and building 8 concrete cul- Wash., Seattle—City received ( 

Kings Highway Federal Aid Project 35 verts on 6.66 mi. Dalton-Chatsworth Rd., ing and building concrete walks on \ 

Pemiseot Co.. involving 26.564 cu.yd. earth Federal Aid Project 178, involving 18,000 Ave, et al, from D. H. Traphagen 

exeay 1577 cu.yd. borrow, 22,014 cu.yd vd. topsoil, to Hagedorn Constr. Co., Com- Bldg., $90,293; Hansen & Hauge, S 

per 100 ft. overhaul, 41,156 sqyd. gravel meres About $75,000 $95,746 | G. A. Banderet, Seattle, 39: 

pavement, 45.5 cu.yd. Class FB and 29 Noted Dec. 2. 

cu.yd. Class © concrete masonry) 3,160 Ib Florida—State Highway Comn Talla 

reinforcement for concrete masonry etc hassee, received bids building 10 mi. hard Cal, Eagle Rock (Los Angeles P. | 

About $74,764 surfaced county road from Lake City to “ity received bids grading, building 
Baker Co, line, 16 ft. wide, and 6 culverts crete curbs, conerete gutter and ce 

Tex.. San Antonio—Until Jan. 6, by 8-15 ft. spans, involving 92,814 sq.vd. as Side walks — on Rosemont Ave. bet 
Comrs. Bexar Co., grading, surfacing and phalt or bituminous macadam,, 14.415 sq. Colerado Blvd. and Hill Ave, fram W 
draining 5.09 mi. State Highway 27, Ban vd. rock base, 104 cu.yd. Class A concret« Mot cay Amer. Bank Bldg., LOS7 An; 
dera Rd involving 23,890 lin-ft grader and 530 Ib. steel reinforcing for culverts $16,929; P. L Perry, Glendale, $23,755 
work, 5.829 cu.yd, earth excav., 47.919 sq from F. W. Long & Co., 434 East Bay St 
vad. bituminous macadam, 3.419 Ib. rein Jacksonville, $274,170. Akerman Constr *Cal., Los Angeles City let cont: 
forcing steel. 5.860 cu.yd. gravel surfacing, Co., Titusville, $287,985 Noted Nov. 18. grading, curbing, guttering, oiling, 
151.5 cu_yd. 1:2:4 and 10.1 cu.yad ets Gleason Ave. between Indiana and Lor 
concrete About $60,911 C, E. Hoff, co *ind., Winamac—Comrs. Pulaski Co, let St, to eo uan” McCray, 424 Amer 
engr. Noted Nov. 4 contract graveling 15,750 ft. D. Berryman Plde.. $22,939. 

Rd., Harrison Twp., to J Featherston, . 

Tex., Tyler — Until Jan. 3, by Comrs Winamac, $15,989 Noted Nov. 25, under weCal, San Diego—Common Council 
Smith Co., grading, surfacing and building “Indiana.” contract to Fairchild-Gilmore-Wilton  ( 
rein.-con. and steel bridges and culverts on 25 14th St. improving Union, Albatross « 
2.66 mi. State Highway 37, involving 245.75 *& Michigan—State Highway Dept., Lans- Juniper Sts., involving 207,165 sq.ft. pavir 
cu.yd. 1: 2:4 concrete, ete. About $43,927. ing, let contract grading and gravel sur- with 1 in. concrete base and 7 in. asphaltun 
D K. Caldwell, co. engr. Noted Dee. facing 7.182 mi. State Trunk Line Rd. 73-1, M#cadam wearing surface, at $0.235 ; 1,7 

Sect. B, to Smith, Sparks, Bunidge Co., tp surfacing existing gutters, $0.5; 299 

Cal, San Diego—Until Dec. 28, by Bd. Crystal Falls, $32,703 — ft. concrete curhing, $0.70; 295) saf 
Supervs. San Diego Co., grading, surfacing concrete sidewalking "$0.25 ; _ removal 
and building bridges and culverts on 6.147 kia., Marshalltown-——Marshall Co. let ere et 1.252 lin.ft. 4 in cae Ne 
mi. Mission Rd contract paving about 6 mi. Lincoln High ea ibs’ Ne 4 fire hydrants, $220, total 

way, 18 ft. wide, crushed rock, sand and S255, sOtee Oot. ES. 

Cal., Santa Ana—Until Dee. 28. by city cement, to Wright Constr. Co., 211 Flynn 
resurfacing 9 mi car (Grove Ave. West Bldg., . Moines, $3.17 per yd. for pay R il 
5th St.. Aneheim and Cypress Rds., 2 in. ing and 1.25 per yd. for excayv Noted 
asphalt. J. L. MeBride, city engr Dee. 2. al ways 

con aiien ml 

Ortario—Until Jan. 19, by W. A. Me- *Minn., Grand Rapids — Itasca Co. let PROTONS WORE 

Lean, minister of highways, Toronto, for contract building 7 mi. Job 2004, State Rad Quebec—-Mentreal Tramway Co., Craig 
: od . : - , : i é i ‘ rai 
following work on Provincial Highways: 9, involving 166,000 cu.yd. excav., 793,000 St... W.. Montreal. plans to build 2 m; 
(1) maecadam roadways, Contr. 289, 24 mi. cu.yd. overhaul, ete.. to E. W. Coons Co. double track in Verdun from Cote St. Pau 
from Belleville to Shannonville, Contr. 281, 230 Center St., Hibbing. About $150,000. Bridge to Wellington St. About $300 Od0 
Kingston easterly 7.7 mi., Contr. 282, Brock- Noted March 18. Cc. FE. Granes, ch. engr ’ 
ville westerly 4 mi., Contr. 283, 15 mi. from , 
Jarvis to Dunnville, (2) bituminous concrete *Kan., Columbus—Cherokee Co. let con- PRICES AND CONTRACTS AWARDED 
roadways, Contr. 284. 5.11 mi. from aver tract grading and graveling 13 mi. Oswego 
Rouge to Pickering, Contr. 285, 2 mi. from’ Rd., 18 ft. wide, to W. C. Judsch, Sapulpa, (xIndicates award of contract) 
Kineston to Catarqui, Contr. 286, Ottawa QOkla., $187,504. Noted Nov. 11 
easterly 4) mi. Contr re Dundas Hill i : ; New York— Pub. Serv. Comn., 49 La 
— oa Age Ta ae ge Whang kWyo., Greybull—Town let contract pav- fayette St} New York City, received bids 
sSapNeons ornen Doar, orners. ing Dist. 1, concrete, to Lloyd Building Co., Dee. 10, for special work on_track crossings 
Contr. 289, 4 mi. from York Co. line to Casper, $67,374. , ’ in Livonia Ave. Yards, Brooklyn, from 
Cooks ue, Contr. Se eae | - ; W, Wharton, Jr. Co., Inc., 30 Church St 
mi ontr. 291, . stratrore vew Fi c ‘itv 5: ams 
Sebringville, Contr. 292, 3 mi. Caledonia Ra, &Tex., Daingerfield—Morris Co. let con- ol 30 Church’ St. New ‘Vauaive 366. 
from Hamilton south, Contr. 29%. Ancaster {Tact surfacing 10.9 mi. State Highway 1 307; Bethlehem Steel Products Co. 111 
westerly 4 mi., Contr. 294, 13 mi, from Ni- from Titus Co. line to 2 mi, north of Omaha, Bway. New York City 75,509 Noted 
agaru Falls to Stamford, (3) concrete pave- to Smith Bros., Crockett, $37,784; including pees: Ee ror p 
ments, Contr. 295, Guelph southerly 24 mi., 10% for engineering and contingencies. 
Contr. 296 Sarnia easterly 3 mi., Contr. 297. Work involves 10 acres clearing and grub- 
Cainsville easterly 3 mi., Contr. 298, 22 bing, 6.5 mi. shouldering and yeshaping, ° " 
mi. from London to Crumlin, Contr. 299, 8.085 cu.yd, local and 3,488 cu.yd. shipped Excavation and Dredging 
{4 mi. from London to Lambeth, (4) rock gravel. 
and earth work, Contr. 300. Twp of East PROPOSED WORK 
Flamboro south of Clappisons Corners, *Tex., Nacogdoches — Nacogdoches Co 
Contr. 301, grading in Aldboro Twp., Contr. let Contracts grading, surfacing and build- N. 3. Newark—Dredging—See ‘“Misce! 
202, Nelson Twh., (5) bituminous penetra ing concrete culverts and headwalls on lanous.” 
tion roadway, Contr. 303, Yonge St. from 19.58 mi. Garrison Rd. from here to Shelby ; 
Newmarket north 23 mi., Contr, 304, Queens- Co. line, 15 ft. wide, and 9.73 mi. Highway Minn., Waseca—Ditch—Waseca Co. plans 
town Rd. & mi. from Stoney Creek to Jor- 35, Lufkin Rd., from here to Angelina Co., to build Co. Ditch 21, 12,439 ft. long, to 
dan sieeeee to H. F. Bland, San Augustine, drain 648 acres. About $23,412. G. Cox 
ce and $84,523 respectively. Noted Waseca, engr. 
PRICES AND CONTRACTS AWARDED . “le 
Utah, Prove—Irrigation—Goshen Valley 
(*Indicates award of contract) Tex., Olton-— Lamb Co. received bids Irrigation Co. plans to irrigate 15,000 acres 
grading, surfacing and draining 26.06 mi. of land. J. R. Murdock, pres. Engineer 


* Rhode Island — State Rd 
State House, Providence, let 
eonstructiig section Danielson Pike for 
distance of 5 mi., bituminous, Town _ of 
Scituate to Lane Constr. Co., 37 Colony St., 
Meriden, Conn., $175,520 


Pub. Works. 
contract re- 


* North Carolina—State Highway Comn., 
Raleigh. let contract improving 8.73 mi 
road from Hornet Creek to city limit of 


Whitakers, 18 ft. wide, Federal Aid Project 
78. Nash.Co.. to Porter & Boyd, Realty 
Bwiec., Charlotte, $145,375. Noted Dec. 2 


- City let contract 
Fairmont, Lakeview 
concrete or other hard 


Greensboro 


Dr., 
Sts., 


aN. C.. 
paving Hillside 
and Woodlawn 


surface material, to R. G. Lassiter & Co., 
327-33 Monticello St., Arcade Blidg., Nor 
folk, Va. Cost to exceed $100,000. Noted 
Nov. 27, 1919. 


*xSouth Carolina—State Highway Comn., 
Columbia, let contract building 12.722 mi 
Columbia-Savannah Highway with neces- 
sary bridges between city limits of Orange- 
burg and station 1187 near Bamberg Co 
line, Orangeburg Co., to J. L. Carroll Co., 
Anderson, $61,189. Work involves 5.8 acres 
clearing and grubbing, 62,853 cu.yd. com- 


State Highway 7 from Hockley Co. line to 


Soudan, from J. F. Hamer, Ft. Worth, 
$44,286; W. M. Rice Constr. Co., Amarillo, 
$45,866; McKnight & Howell, Amarillo, 
$48.817. Work involves 384.5 cu.yd. Class 


“A” concrete, 33,973 cu.yd. clay surfacing, 
34,823 ib. reinforcing steel, 11,446 cu.yd. un- 
classified earth and 2,599 cu.yd. borrow 
eXCAayV. 


*Tex., Orange—Orange Co. let contract 
grading, surfacing and draining 4.98 mi 
Highway 3, Orange-Beaumont Rd., to Hous- 
ton Constr. Co., McKinney Ave., Houston 
$245,598; including 10% for engineering 
and contingencies. Noted Dec. 9. 


*Tex., Wichita Falls—Wichita Co. let 
contract paving Ave. A, 8th, 9th and Grant 
Sts., involving 34,046 sq.yd. bitulithic pave- 
ment on broken stone foundation, to Texas 
Bitulithic Co., 1101-6 Praetorian Bidg., Dal- 


las, $144,390 Noted Dec. 2 

Wash., Aberdeen—City received bids 
grading and paving Simpson and Park 
Aves., from Grays Harbor Constr, Co., 
Aberdeen, concrete $136,740; Aberdeen 


-— Co., conerte $136,920, asphalt $132,- 


not selected. 


Ariz., Thateher—Drainage—tThatcher, D 
D., having surveys and plans made drain 


ing 1,600 acres. About $35,000. H. L 
Wells, Box 44, engr. 
BIDS DESIRED 
N. Y., New York—Dredging—Until Dec 
$1, by M. Hulbert, comr. docks, Pier ‘A’ 


ft. Battery Pl, furnishing labor and mate 
rial for dredging in Borough of Manhattar 
and Brooklyn. 


Ia., Osage——Drainage—Until Jan. 7. bs 
A. M. Swanson, aud. Mitchell Co. and ©. N 
Urdhal, aud. Worth Co. (Northwood) 
building D. D. 6 and 51, involving_13.6 mi. 
6-36 in. drain tile, cost $53,000; D. D. 7 and 
50, 44 mi. 6-45 in. drain tile, $220,000. 1 
A. Iliff, Osage, engr. 


Ia., Rockwell City—Drainage—Until Jan 
5, by R. B. Dixon, aud. Calhoun Co., C. W 
Gilehrist, aud. Pocahontas Co. (Poca 
hontas), W. W. Bennett, aud. Buena Vist: 
Co. (Storm Lake), E. W. Moyer, aud. Sa: 
Co. (Sac City), building Joint D. D. 18! 
Branch Sect. 2, Big Cedar Main, involving 





ember 23, 1920 E 





ivation and Dredging (Continued) 


},000 cu.yd, excay.; Sect. 4, Littl Cedar 

506,560 cu.yd. execav., Sept. 5, Little 
ir Main, 682,952 cu.yd. excay About 
000, J. L. Parsons, Ft. Dodge, engr. 
ed Sept. 23. 


rRECES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


*«QMinn,., Crookston— Ditches—Volk Co. let 
tracts building (1) Co. ditch 24, (2) Ditech 
(2) Diteh 131, (4) Diteh 135, (a) repair 
(b) culverts, to Northern Minnesota 
iinage Co., Litehfield, (la) $11,166; 

i on Drainage Co., Crookston, (2a) $10, 
(3a) $9.192, (4a) $7,518; P. I 
Gramer, Crookston, (1b) $693, (3b) $2,459 
» $742; Valley Constr. €o., Stepl 
(2b) $5,578. Noted Oct. 21. 


Industrial Works 


PROPOSED WORK 


Vt.. Windsor—Fdry. Co. plans to build 
| story, 115 x 250 ft. brick and steel foun- 
dry, Project will mature in spring. Architect 
ot selected. 


Mass., Charlestown (Boston P. 0.)—J. C. 
Rogers, agent, 18 Tremont St., Boston, havy- 

plans prepared by FEF. O. Lewis, archt 
ind engr., 50 Bromfield St., Boston, for 7 
story rein.-con, plant, rein.-con flooring, 
conerete foundation, on City Sq, here. 
About $300,000. Owner's name withheld. 


Mass., East Boston (Boston P. O.)—H. 
Crisholm, archt., 8 Beacon St., Boston, pre- 
paring plans for 2 story, rein.-con. and 
brick garage on Saratoga St. About $60,- 
ooo, Owner's name withheld 


Mass., Gardner—Gardner Steam Laundry, 
Pine St., having plans prepared by P. Var- 
ney, archt., 25 Exchange St., Lynn, for 1 
story, brick and concrete garage and laun- 
iry. About $50,000, 

Mass., Westerly—Westerly Textile Co., 
{1 Main St., having plans prepared by C, 
T. Main, ener., 201 Devonshire St., Boston, 
for 2 story, mill construction addition to 
plant. About $50,000, 


Conn., Hartford—A. Goldstein, 593 Wind- 
sor St., having plans prepared by F. C. 
Walz, areht., 407 Trumbull St. for 1 story, 
rick and steel garage, on Morgan St. 
About $50,000, 


N. J., East Orange—C. B. Comstock, 
archt, and cngr., 110 West 40th St., New 
York City, rejected bids building 3. story 
iop addition to present building and 5 story 
side addition, rein.-con., steel and brick, 
rein.-con. flooring, concrete foundation, 
here, for Ward Baking Co., South Blvd. and 
St. Marys St., New York City. Work will 
Ibe readvertiscd. Noted Oct. 21. 


Pa., Johnstown—Flood City Mfg. Co. 
Kider St., plans to build 2 story, 80 x 200 
ft., rein.-con., brick and steel plant. About 
$250,000. J. L. Hershberger, pres. 


Pa., Raven Run—.J. S. Wentz Co., Markle 
tidg., Hazleton, plans to build frame breax- 
er on coal tract here. About $150,000. 
(. S. Troutman, Markle Bildg., Hazleton, 
engr. and archt. 


Pa., Sharon—Sharon Steel Hoop Co., 
South Irvine Ave., having preliminary plans 
prepared by J. H. Herron Co., engrs and 
irechts., 1360 West 38rd St., Cleveland, O., 
for 2 story, concrete, brick and steel fac- 
tory, rein.-con. flooring, conercte and brick 
foundation. About $150,000, 


Md., Rockville—International Shoe .-.cel 
Corp. having plans prepared by H. C. Cute 
er, archt. and engr., Mutual Fire Bldg., 
3th and H Sts., Wash. DPD. C., for four 1 
tory, 35 x 200 ft. heel shops and two 4 
‘ory, 45 x 200 ft. shoe shops, concrete, 
onerete foundations. About $350,000, 


N. C., Andrews—F, P. Cover & Sons, re- 
ntly incorporated with $1,500,000 capital 
ock, plan to build tannery. 


Ga., Rome—Towers & Sullivan Mfg. Co. 
ins to build 1 story, rein.-con., steel and 
rick machine shop. About $75,000. 


Fla., St. Petersburg—Williams-Beers Ice 
o having plans prepared by H. Beers, 
rngrs., St. Petersburg, for ice plant. About 
s100,000, H. Williams, pres. 


0., Cleveland—Acme Petroleum Products 

‘o.,, 3591 West 56th St., plans to build 2 
tory, brick and steel factory, brick foun- 
dation. About $75,000. Private plans. 


0., Cleveland—Cretney Co., 14453 Euclid 
\ve., plans to build 1 story, 70 x 130 ft., 
in.-con., brick and steel garage, rein.-con. 


( 










KAITLWAY—BROOKLYN, N.Y 
Order No. 19 


Bids were Aeceived by Pub. Serv. Comn 19 Lafayette St New Kk « \ " 
special workfon track crossings in Livonia Ave. Yards, from (A) W. Wharto Ir, & 
Co., §ne. ; 3) Ramapo fron Wks (CC) Bethlehem Steel Products Co. Bethlehe Pre 













The Ainit ds were as follows 


\ KK 
For rtion 235 furnished and delivered, complet 
$8,090 00 $7,000 00 $9,982 00 
For portion 236 furnished and delivered, complete 
f 7,294 00 7,300 00 7.800 00 
Fo portion 237 furnished and delivered, complet« 
f ump sum) 8,149.00 7,750.00 9,450.00 
special work portion 238 furnished and delivered, complet: 
(lump sum) 4,730.00 4,445.00 5,128.00 
‘or special work portion 239 furnished and delivered, complete 
dump sum) 3.411 00 3,185 00 3,242 On 
For special work portion 240 furnished and delivered, complete 
(lump sum) 3,287 00 3,220 00 3,436 00 
For special work portion 241 furnished and delivered, complete ; 
(lump sum) 5,885 00 > 590 00 5,870 00 
For furnishing and delivering, complete, portion 242 (track appur ~~ 
tenances) as follows 
255 (a) splice bars, type ¢ 2 30 2.00 2 40 
350 (b) splice bars, type C, sheared 3 10 2 90 3 40 
90 (c) bolts, including nuts, type A 35 50 30 
90 (d) bolts, including nuts, type B 0 0 33 
530 (e) bolts, including nuts, type ¢ 47 50 40) 
2,350 (f) bolts, including nuts, type I 35 0 0 
570 (g) main rail braces 1.15 1 25 | 60 
310 (h) cast iron separators, type B aD 125 90 
2,800 (i) tie plates, type A 8B Ls 1.60 
770 (3) tie plates, type B 1 90 2 50 *2 25 
450 (k) tie plates, type C 215 250 3.50 
470 (1) tie plates, type D, with wedge 2 70 2.75 *5 50 
2,550 (m) tie plates, type EF 1 65 175 “2 40 
5,500 (n) screw spikes, type B 0 55 % 
1,050 (0) splice bars for 85 Ib. ALS.CLE. rail 118 1 20 “1.20 
2,100 (p) splice bar bolts for 85 Ib. ASC LE. rail i4 15 tt 
45 (q) left hand end inclines. ...... 8 20 it 00 13.50 
5,800 (r) cup washers, type B..... i4 20 21 
4,700 (s) oblong washers, type C 07 15 20 
2,800 (t) bolts, including nuts, type F, 15{ im 46 47 48 
475 (u) bolts, including nuts, type F, 18} in 49 50 58 
3,200 (v) bolts, including nuts, type H, 9} in 40 43 52 
60 (w) bolts, including nuts, type H, 13 in 45 50 595 
475 (x) bolts, including nuts, type H, 14) in 49 50 56 
40 (y) cast steel compromise joint plates, including bolts 8 00 15.00 “10 40 
20 R.H. and 20 r H. 
I WUNNNG o i doc ccees ser coneseeces $64,145 $66,307 $75,509 


*Exceptions—Items A and B-——Offer B.S, Co. standard splice bar fitting 100 lb. rail section 161 as per print 


attached 


Item © —Offer B.S. Co. standard splice bar, section 235 fitting 85 Ib. A.S.CLE, rail, as per print 


attached 


Item | —Offer B.S. Co. tie plate, 10} in. wide, P.R.R. print 659 attached. 

Item J —)ffer tie plate machined from solid rolled steel bars. 

Item K —Offer tie plate machined from solid rolled steel bars 

Item I1,—ffer tie plate machined or forged from solid rolled stee! bars. 

Item M—Offer tie plate machined from solid rolled steel bars, as per sketch 12,208 attached. 
Item Y—Offer Q. & C. Bonzano rolled steel step joints, design 978, as per lithographs attached. 


flooring, brick and concreie toundation, on 
Euclid and Eastham Aves. About $50,000. 
T. A. Cretney, pres. Architect not selected. 


O., Cleveland—Par-Brook Mfg. Co., 
Brookpark Rd., plans to build 1 story, 60 
x 150 ft., brick and steel factory addition, 
brick foundation. About $50,000. G. 38. 
Rider & Co., Century Bldg., archts, 


Ind., Terre Haute—Industrial Supply Co., 
322 North 9th St., plans to build 3 story, 
rein.-con. and brick warehouse and office, 
on Wabash Ave. About $100,000. John- 
son, Miller & Miller, 105 South 7th St., 
archts. 


Il., Chicago—Tooker Storage & Forward- 
ing Co., 1400 South Clark St., plans to 
build warehouse in spring. About $750,000. 
Architect’s name withheld. 


Ill., Kast St, Louis—East St. Louis Loco- 
motive & Car Co., 5483 Ellis Ave., Chicago, 
purchased 145 acre site and plans to build 
(1) wooden freight car repair shop, (2) 
shop for rebuilding steel under frames for 
wooden cars, (3) all steel car repair shop, 
(4) locomotive repair shop. Project also 
includes large amount of trackage work. 
About $1,000,000. R. W. Crawford, 5483 
Ellis Ave., Chicago, engr. Noted Sept, 30. 


Wis., Sheboygan—H. H. Schmidt, c/o C. 
Reiss Coal Co., having plans prepared by 
R. R. Jahn, archt., Betsy Ross Bldg., for 
2-3 story, 60 x 185 ft., rein.-con., brick and 
steel garage, rein.-con. flooring, concrete 
foundation, on Jefferson and 8th Sts. Cost 
between $75,000 and $100,000. 


Wis., Sheboygan—Sheboygan Cold Stor- 
age Co., c/o E. C. Peacock, South 12th St. 
and Jefferson Ave., plans to build 2-3 story, 
100 x 250 ft., rein.-con., brick and _ steel 
Plant, on West Water St., to replace one 
destroyed by fire. Loss between $350,000 
and $400,000. Architect not selected. 


S. D., Mitchell—Farmers Union Whole- 
sale Co., c/o State Farmers Union, Mitchell, 
nylans to build purchasing plant. About 
1,000,000. Architect not announced. 


Que., Montreal—M. B. Steine, Ltd., 86 
Grey Nuns St., plans to build brick and 
steel addition to plant. About $100,000. 





BIDS DESIRED 


RK. L.. Woonsocket Lufavette Worsted 
Co., Hamlet St... receiving bids building 4 
story, 138 x 246 ft. mill construction ad- 
dition to plant, concrete foundation. About 
$350,000, W. F. Fontaine, Federal Bldg., 


archt. Noted Aug. 5. 


Ti., La Salle—Until March 1, by Weight- 
man & Steigely, archts. and engrs., 21 North 
La Salle St., Chicago, building 2 story, 80 
x $50 ft., concrete, brick and steel factory, 
concrete foundation. About $200,000. Own- 
er’s name withheld 


Wis., Milwaukee—A. |). Koch, archt., 
Wells Bldg., opens bids about Jan. 1, con- 
structing 2 story, 120 x 125 ft., glass fac- 
tory, mill construction, concrete foundation, 
on 32nd St.. for Panay Horizontal Show 
Jar Co., 1102 32nd St. 


Cal, Sausalito-—City Trustees plan elec- 
tion to vote on $40,000 bonds to build gas 
distributing plant. 


PRICES AND CONTRACTS AWARDED 
(kxIndicates award of contract) 


*Mass., Chicopee—Dwight Mfg. Co., Iix 
change Bldg., Boston, let contract building 
superstructure of 6 story, 150 x 600 ft. rein.- 
con. and brick addition to plant, rein.-con. 
flooring, to Casper Ranger Constr. Co., 20 
Bond S8t., Holyoke. Concrete foundation 
will be built by day labor 


*&Mass., Lee — Tayford Co., Ine, 154 
Nassau St., New York City, let contract 
building 1. story, brick and concrete hydro- 
electric plant along Housatonic River, to H 
W. Taylor, 154 Nassau St., New York City. 
About $150,000, 


*Mass., New Bedford—New Bedford 
Shuttle Co., 24 Elm St., will build 2 story, 
40 x 125 ft. mill construction addition to 
factory, on Rockdale Ave. About $40,009 
Work will be done by day labor. Noted 

9 


*N. Y., New York—Shaskin Realty Co., 
220 BRway., will build 2 story, 75 x 225 ft., 
brick and steel garage, rein.-con. flooring, 
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concrete foundation, on Inwood Ave. near 
17th St About $60,000. G. Shaskin, pres. 
Work will be done by day labor 


wN. Y¥.. New Vork—Sixteenth S*'. Garage 
Corp., ¢/o ©. Kreymborg, archt. and engr., 
309 East Kingsbridge Rd., will alter 5 story, 
brick and steel garage. rein.-can. flooring, 
at 235 West 16th St About $50,000. 
Work will be done by day labor. 


*N. J... Bloomfield—C. F. Stiefel, 60 
South Orange St. let contract building 1 
story, rein.-con. and = steel factory and 
power house, rein.-con. flooring, concret« 
foundation, on Orange St. near Delaware, 
Lackawanna & Western R.R. tracks, to 
White Constr. Co., 95 Madison Ave., New 
York City About $80,000 


*#N.4J., Ridgefield—Continental Paper Box 
Co.. 122 Washington St., Brooklyn, let con- 
tract building 2 story, 100 x 500 ft., rein.- 
con. and steel factory, rein.-con. flooring, 
eonerete foundation, on Grand Ave. and 
Hiall St., here, to Gretsch Eng. Corp., 103 
Park Ave.,. New York City. About $250,- 
OOo, Noted Dee. 2. 


*Va., Richmond—C. G. Mercer and R. C. 
Trettan, 218 North 9th St.. will build 3 
story, 409 x 50 x 140 ft. brick garage, at 608 
East Grace St. About $50,000. Work will 
be done by day labor. 


*#Ga., Trion—Trion Co. will build 3 story, 
°5 x 40 ft. addition to power house, rein.- 
con., brick and steel, rein.-con. flooring, con- 
crete foundation. About $106,000. Work 
will be done by day labor. Noted Oct. 7. 


#0... Cleveland—P. Matzinger, archt., 
Caxton Bidg., let contract to A. W. Laws, 
2206 Bast 98rd St., building 1 story, 60 x 
2°83 ft.. brick and steel factory, brick foun- 
dation, at 6602 Sidaway Ave... for Cleve- 
land Refrigerator Co., 2996 East 72nd St 
About $50,000, Noted Dec. 16 


*O., Cleveland Heights (Warrensville P 
0.)——Ba. Educ, let general contract build- 
ing 2 story, 50 x 67 ft., concrete, brick and 
steel power plant, rein.-con. flooring, con 
crete foundation, on Lee Rd., to P. Kirsch- 
ner, 1008 Hippodrome Bldg., Cleveland 
Noted Nov. 4, 


*Ont.. Hamilton — Canadian  Libbey- 
Owens Sheet Glass Co. let contract build- 
ing 2 story, 150 x 540 ft. brick and _ steel 
plant, to H. W. Cooper, Hamilton About 
$1,000,000, 


Buildings 
PROPOSED WORK 


Mass., Boston — Municipal — City having 
plans prepared by J A. Schweinfurth, 
areht., 53 State St., for brick, stone and 
steel, on Shawmut Ave. and Brookline St., 
to contain swimming pool, gymnasium, lec- 
ture hall, ete. About $300,000, Noted Oct. 7, 


Mass., Boston—Store—L. K. Liggett Co.., 
151 Sth Ave., New York City, plans to alter 
store and loft building at 50 Washington 
s here. About $75,000. W. T. Williams, 
vy Sth Ave., New York City, archt. 


Mass., Brookline (Boston DP. ©O.)—-Nurses 
Home—Childrens Hospital, 300 Longwood 
Ave, having plans prepared by Coolidge & 
Shattuck, archts., 1 Court St., Boston, for 
remodeling and converting apartment house 
on Lone wood Ave. into nurses home. About 
$100,000 


Mass.. Holy oke—Hiskh Schoo!l—Schoo!) 
Bldg. Com. having plans prepared by G. 
P. BE. Alderman & Co., archts Alderman 
Bldg.. for 3 story. fireproof, on Maple St. 
About $300,000 


Mass., Holyoke—- Schoo!——City having 
plans prepared by G. P. B. Alderman & 
Co... arehts.. 316 High St.. for 2 story, brick, 
on Lawrence and Maple Sts. About $25,- 
000, Noted Dec. & 


Mass. Marboro—Clulb House Black & 
White Country Club, Coneord Rd... plans to 
build 2} story club house and golf course. 
About > 000 Architect not selected. 





Mass.. Northampton - College - Smith 
College, College Hall, having sketches made 
by J. W \mes, archt., 15 Exchange St., 
Reston, for buildings 


Mass., Roslindale (Boston P. O.—Club— 
Masonic Apartments, Mt. Vernon St.. Bos- 
ton. had plans prepared by H. B. Alden, 
archt. and engr., 15 Exchange St., Boston, 
for remodeling and constructing 1° story 
addition to old building, on Belgrade Ave., 
here About $75,000 


R. I., Pawtucket—Mission—J. Thompson 
Mission, c/o R. C, N. Monahan, archt., 255 
Union St., having plans prepared for 3 
story, brick and steel, on East Ave. and 
Pleasant St 


Conn., Glastonbury—School—School Bad. 
plans to build 2 story, 12 room, grammar 
school. About $100,000, Architect not se- 
lected. 


Conn., Hartford—Church—Our Lady of 
Sorrows Church, 85 New Park Ave., had 
plans prepared by O'Connell & Shaw, archts., 
18 Boylston St., Boston, and receives bids in 
spring, building 1 story, 75 x 170 ft. brick 
and stone, concrete foundation, on New 
Park Ave. and Grace St._ About $250,000, 
H. Galven, Pres. Noted Jan, 15, 


Conn., New Britain—Dormitory—Stat« 
Bd. Educ., Hartford, having plans prepared 
by G. C. Betelle, archt., 2 Lombardi St 
for dormitory, at State Normal School 
About $900,000 


Conn,, New  Britain—Temple—Masonic 
order, Elton PL, having revised plans pre- 
pared by M. J. Unkelbach, archt., 162 Main 
St., for 7 story, 110 x 210 ft., concrete, 
brick and steel, on North Main St. Noted 
May 13. 


Conn., New Haven—Business—A. Verl- 
roth, 865 Chapel St., plans to construct fire- 
proof business building on Chapel and State 
Sts. About $250,000. Architect not se- 
lected. 


Conn., Norwalk—Hall—M. Joselovsky, 41 
Seaview Ave.. East Norwalk, plans to re- 
model music-hall. on South Main St., here 
About $75,000. H. W. Mather, Hartland 
Bldg., archt. 


N. ¥., Brooklyn—Hospital—Brooklyn Eye 
& Ear Hospital, 94 Livingston St., having 
sketches made by Crow, Lewis & Wick, 
archts. and engrs., 200 5th Ave., New York 
City, for 7 story, 100 x 200 ft., brick, steel 
and stone, concrete foundation, on Cumber- 
land St., Carlton and Greene Aves, 


N. Y¥., Yonkers—Clubhouse—La Rabida 
Council, K. of C., 107 South Bway., having 
plans prepared by B. Werner, archt., 107 
South Bway., for 3 story, on South Bway. 
and St. Mary St. About $100,000. 





N. J., Camden—Schoo!s—-Bad. Educ. plans 
to build 12 room addition to Yorkship Vil- 
lage school; 16 room addition to school, on 
32nd St.; 6 room addition to Whittier 
school. Architect not selected. 


N. 4., Jersey City—Theater and Office— 
States Theater Corp., Sinisi Bldg., plans to 
construct theater and office building on 
Bergen Ave. and Newkirk St. About $2008,- 
000. 


N. J... Kearney (Arlington P. O.)—High 
School—Bd. Educ. having sketches made 
by Guilbert & Betelle, archts., 2 Lombardi 
St.. Newark, for high school, on Devon St 
About $600,000. 


N, _- Newark— Auditorium—Salaam 
Temple of Mystic Shrine. 165 Market St.. 
plans to build 3 story. 129 x 225 ft., seat- 
ing capacity 5,000, on Broad St. About 
$1,000,000. M. W. Beemer, 101 Halsey St., 
engr. Architect not selected. 


N. J...) Phillipsburg—School—Ba. Educ. 
had plans prepared by Ritecher & FEiler, 
archts., 33 North 6th St., Reading, Pa., for 
Brensinger School, 2 story. About $150,- 
A) ° 


Md., Baltimore — Convent — All! Saints 
Chureh having plans prepared by Mottu 
& White, archts., 324 North Charles St., 
for 3 story, 60 x 200 ft., brick, on Hilton 
Ave. 


W. Va... Ch&rleston—Jail—Kanawha Co. 
having plans prepared by H. R. Warne, 
archt., Masonic Temple, for jail on Court 
and Virginia Sts About $300,000, 


N. C€., Asheville—Schools—City plans to 
issue $500,000 bonds to build one 16 room, 
two 14 room, one 12 rom and one 8 room 
schools. W. H. Lord, Asheville, consult. 
ener. 


N. C., Asheville—Y. M. C. A., 2 West 45th 
Si.. New York City, soon receives bids con- 
structing brick and _ stone building, here. 
About $200,000. Jallade, Lindsay & War- 
ren, 129 Lexington Ave., New York City, 
archts. 


N. C.. Canton—High School—City voted 
$85.000 bonds to build new high school. 
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N. C., East Durham—Church—Eas} 
ham Baptist Church plans to build 2 s 
brick and = stone. About $75,000. © 
Carlton, Chattanooga, Tenn., archt, 


N. C., Greensboro—Schools—C ii, 
tion Jan. 14 to vote on $1,000,000 bonds 
build schools. 


N. C€., Henderson—School—City  \. 
$100,000 bonds to build school. 


N. C., High Point — High Schoo] — |; 
Point Twp. election Jan. 18, to vote 
$600,000 bonds to build central high sel. 


Gin., Augusta—Y. M. C, A., Greene 
9th Sts., plans to build 4 story, rein, -c« 
limestone and brick, rein.-con.  floorin 
About $300,000, Murphy & Dunn, 
Madison Ave., New ‘ork City, archts. 


Ala., Albany—-School and City Hal) 
City plans election to vote on $200.0 
bonds to build school and city hall. FE. 
Payne, mayor. 


Tenn., Nashville — Church — Relmo) 
Heights Baptist Chureh Paving plans pre 
pared by Hart & Evans, archts., Independ 
ent Lift Bldg., for 3 story. About $100,000 
H. P. Jacobs, chn. 


0., Akron—Market—City Couneil autho) 
ized issuance of $200,000 to purchase sit 
on Cherry St., for market house. Tots! 
cost $500,000, 


0., Akron—School—Bad, Mdue. plans 
build 3 story, rein.-con.. brick and. steer! 
rein.-con. flooring, conerete foundation. 
Goodyear Heights. About $500,000, M. \ 
Komarski, Central High = Sehool, are} 
Puegley, Szeklevy & Beam, 5716) Kuelij 
Ave., Cleveland, engrs. 


0., Cleveland—Church and = School—si 
Wensislaus Church, c/o J. W. Koudell 
pastor, 2666 East 35th St.. having plar 
prepared by E.. Uhirich, archt., 8617 Car 
negie Ave., for 2. story, rein.-con., bri 
and steel, rein.-con. flooring, brick and con 
crete foundation, on Libby Rd. About 
$100,000. Noted Sept. 23. 


0., Cleveland—Commercial—Galvin Bros., 
1371 West 6th St.. plan to build 3. story 
65 x 100 ft., brick and steel, brick founda 
tion, on West 8d St. and St. Clair Ave 
About $75,000 Architect not selected. 


0., Cleveland—Commercial—RKoblitz Co 
The Areade plans to remodel 6 story, bric} 
and steel, on West 6th St. and St. Clain 
Ave. About $100,000.) Private plans. 


0., Cleveland—Commercial—A. M. Wag 
ner, pres. Cuyahoga Mortgage Co., 21! 
Williamson Bldg... plans to build 3 story 
rein.-con., brick and steel, rein.-con, floor- 
ing, brick and concrete foundation, on East 
14th St. and BKuclid Ave. About $100,000 
Architect not selected. 


0., Cleveland—Commercial—M. Teplitz 
$901 Woodland Ave., opens bids about Dev 
29. building 1 story, 100 x 100 ft... bric! 
brick foundation, at 995 Fast 108th §& 
About $75,000. M. Weis, 618 Union Blde 
areht. 


0., Cleveland—Ottice—Sanlin Co., Scho 
field Bldg... having preliminary plans pr 
pared by Rutan. Russell & Wood, archis 
Century Bldg., Pittsburgh, Pa., for 16 story. 
86 x 165 ft.. brick and steel, rein.-con. floor 
ing. About $2,900,000, 


0., Portsmouth—High School—Rd. Educ 
plans to build 8 story, 110 x 130 ft. rein 
con. and brick, rein.-con. flooring, concrete 
foundation. About $400,000. A. Pretzinger 
1155 Reibold Bldg., Dayton, archt 


0., West Park—Schools—Bd. Educ. hay 
ing preliminary plans prepared by Fulton 
Taylor & Cahill, archts., 8120 Euciid Av: 
Cleveland, for 2 story, 19 room, in Lennox 
Park Dist., and 2 story, 8 room, in Puritus 
Springs, rein.-con., brick and_ steel, rei 
con. flooring, brick and concrete founda- 
tions About $250,000 and $100,000 res) 
tively. F. W. Featherstone, clk. 


0., Youngstown—Hotel—M. C. Hann 
Hotel Ohio, receives bids early in sprins 
building 4 story, 250 x 250 ft. rein.-con. a 
brick addition, on Boardman St. Abou 
$75,000. 


Ind., Garrett—School—Bad. Educ. recei\¢ 
bids after Jan. 1, building 2 story, 60 x 1-* 
ft., brick and stone. About $80,000. <A 
Elwood & Son, Elkhart, archts. 
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Buildings (Continued) 


Ind., Hammond—Schools—PBa. Educ. had 
revised plans prepared by Perkins, Fellows 
& Hamilton, archts., 814 Tower ¢ ourt, Chi- 
eago, Ill, for two 2 story, is4 2 ST Tt.. 
brick and hollow tile, (Bedford stone or 
terra cotta trim), rein.-con. flooring, Abaut 
$200,000 each 


ind., Gary — Church — First Christian 
Church plans to build 2 story, 70 x 100 ft 
brick and stone, on 7th and Jefferson S s. 
{bout $100,000. 0. E. Tomes, pastor A. 
| Wickes, 467 Bway., archt. 


Keitsik, 
plans to 
here. 


Harbor—Ollice—E 
Hammond, 
125 ft.. brick, 


Ind., Indiana 
c/o M. Turner, archt., 
build story, 70 x 
About $80,000, 


Montpelier — School Ba. Keduc. 
100 x 150 ft., brick, 
$l40 000 = & 


ind., ) , 
plans to build 2 story, 


rein.-con. flooring. About 
fsrown, Bluton, arecht 
South Bend Cathedral Scottish 
nae bavien sketches made by I. G Schmid, 
archt., 154 West fandolph St Chicago, 
il., for brick, steel and stone, rein.-con 
flooring, probably 4 story About $500,000, 


Ind., South Bend—Fraternity—Fraternal 
ildg. Assn. plans to build 6 story, aS 95 
ft. brick, at 109 East Wayne St. C. Bell, 
Freyermuth & Maurer, 308 South 


pres 
St., archts 


Michigan 


Bend—Hotel—Tavern Hotel 
bids in January, building 10 
story, 88 x 165 ft. rein.-con., rein.-con 
foundation. About $1,500,000. R. F. France, 
15> North Clark St., Chicago, archt. Noted 
Oct. 28 


Ind., South 
Co, receives 


Ind., Terre Haute—Office, ete.—See “In- 
dustrial Works.” 


Ind., Whiting—School— Ba Educ. re- 
ceives bids in spring, building 2 story, 100 
x 195 ft., brick, rein.-con. flooring. About 
s200,000 N. S. Spencer & Son. Old ¢ olony 
Bldg., Chicago, TL, archts, 


Mich., Ann Arbor—College—University ot 
Michigan, c/o M. L. Burton, pres., plans ta 
eonstruct additional buildings on camous, 
as follows: literary building, cost $900,000; 
museum, $900,000; engineering shops and 
laboratories, $1,500,000; physics laboratory, 
200,000: medical building, $900,000; high 
building, 250,000; addition to den- 
tistry building, $200,000; chemical labora- 
tory, $400,000; biological sta. at Douglas 
Lake, $40,000, all brick, steel and rein.-con, 
Engineer not selected 


school 


Hoyt Library 
Boring & Tilton, 
New York City, 
stone addition. 


Mich. Saginaw—Library 
having plans prepared by 
irchts., 52 Vanderbilt Ave. 
for 14 story, brick and 
About $100,000. 


McCormick Estate, 
arechts., 104 South 
plans prepared for 
rein.-con,, steel and 
flooring, con- 
Salle St. 


Ih, Chieago—Oftlice 
c/o Holabird & Roche, 
Michigan Blvd., having 
5 story, 101 x 135 ft 
terra cotta addition, rein.-con 
crete foundation, at 11 South La 
About $1,250,000 


Evanston — Church Hemenway 
Methodist Episcopal Church having plans 
prepared by Tallmadge & Watson, archts., 
189 West Madison St., Chicago, for 1 story, 
rein.-con. and steel, concrete foundation 
About $175,000. 


School—Bad, Educ. re- 
building 3 story, 40 
$75 oou If KE 
105 North Clark 


Ill., Melrose Park 
ceives bids in January, 
x 113 ft., fireproof About 
Roberts and J. A. Chiaro, 
St. Chicago, archts 


lil, Normal—School—t. D. Martin, state 
arecht., Springfield, receives bids about Jan 
1. building 1 story, 80 x 100 ft., conercte 
and brick. concrete foundation, at Soldier 
Orphans Home, here, for Mlinois State Dept 
Pub Wks. & Blidgs., Springfield. About 
sakaaod 


iil., Jr., 
Chicago, 


building 2 


School—F. B. Byrne, 
Michigan Blvda., 


Wilmette— 
archt., 104 South 
receives bids about Feb. 25, 
story, 40 x 100 ft., rein.-con., rein.-con 
Nooring. concrete foundation, for St. Francis 
\avier Parish, here. About $100,000. 


Wis., Fairchild—School- 

build 2 story, rein.-con., 
\bout $100,000. M. Hood, 
tect not selected. 


\ 


3d. Educ. plans 
brick and tile 
pres Archi- 


Wis., West Bend—Hospital—City plans 
to build 5-7 story, 60 x 350 ft., rein.-con., 
brick and stone, brick foundation. About 
ee Cc. P. Hupp, clk Architect not 
Sclecter 


Ia., Dunbar—School-— 
build 2 story, rein.-con. 
$75,000. O. Tweed, secy 
nounced. 


Ba. Edue. plans to 
and brick About 
Architect not an- 


Ia., Hull — High School — Western 
Academy having plans prepared by Beuttler 
& Arnold, archts., 235 Grain Exch. Bldg., 
Sioux City, for 2 story, rein.-con., brick. 
stone and tile. About $100,000. 

la.. Marshalltown--Bank—Fidelity Sav- 
ings Bank receives bids about Jan. J, re- 
modeling and building 2 story, 20 x 6h ft. 
rein.-con., brick and stone addition About 
$75,000 H. &. Reimer, Kibby Bldg., archt. 

Ia... New Market—School—Bad. 
opens bids in January, building 2 
x 85 ft. rein.-con., brick and _ tile 
$75,000. A. L. Rowen, secy. H. E. 
Kibby Bldg... Marshalltown, archt. 


Building 
Contracts 
Let 


Last week 39 contracts 
were let for non-indus- 
trial buildings, total- 
ling 


$18,274,000 


while a year ago 36 
contracts were awarded 


for 
$13,525,000 


Last week proposals 
asked on large non-in- 
dustrial building proj- 
ects numbered 


42 


against the year-ago 
figure of 
31 


Educ. 
story. 54 

About 
Reimer 


Watch these pages 
for complete 
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Ia., Wallingford—School—Bd, Educ. have 
ing plans prepared by T. Thorson, archt., 
Forest City, for 2 story, rein.-con., brick 
and tile. About $75,000. 


Minn., Atwater—School—Bd. Educ. ‘plans 
to build 2 story, rein.-con. brick and tile. 
About $85,000. I. Anderson, clk. Architect 
not announced. 


Coon Creek—School—School Dist. 
by Foss & Foss 
story, rein.-con 
$75,000. R. P 
Anoka, clk 


Minn., 
5 having plans prepared 
archts., St. Cloud, for 2 
and brick, here. About 
Roberts, R, F. D. No. 3, 


Minn., Crookston—C ollege—Sisters of St 
Benedict, c/o Bishop T. Corbett, Crookston, 


raise $700,000 to 
Architect not an 


conducting CaUmMmpatg to 
build womens college 
hounced 


Falls — Cour louse 
Comrs. Ottertail Co. soon receive bids build 
ing $ story, rein.-con., brick and tik About 
$300,000 Reuchner & Orth, 540 Shubert 
Bldg., St. Paul, archts 


Minn, Fergus 


School—F. R 
(Walker) receives 


Minn., Hackensack 
elk. Cass Co. School Dist 
bids in January building 24 story, 95 x 102 
ft.. rein.-con., brick and tile. About $75,000 
Libenberg. Kaplan & Martin. 615 MekKnight 
Bidg.. Minneapolis, archt Noted Nov. 4 


Ross, 


Minn., Hibbing -- Theater — Twin City 
\musement Trust Estate, 425 Loeb Arcade 
Minneapolis, having plans prepared by Kees 
& Colburn, archts., 2416 Plymouth Ride., 
Minneapolis, and soon receives bids build- 
ing 2 story, 50 ~x 140 ft. rein.-con., brick 
and tile. About $100,000 


Minn., Hutchinson — School — Ba 
plans to build 2 story, rein.-con., 
tile About $150,000 Hi 
Architect not announced 


Educ 
brick and 
Brown, Jr., seey 


Minn., Litchfield High School Ba 
Educ. plans to build 2 or 3 story, rein.-con., 
brick, tile and stone. About $300,000 J 


T. Mullen, clk. Architect not announced 


New Prague High School Ra 
due. plans to build 2 story rein.-con., brick 
and tile About $85,000 J. Joach, clk 
Architect not selected 


Minn., 


Minn., St. Paul—PDost Office i I? 
Locb, 30 North La Salle St.. Chicago, had 
plans prepared by J. P. Cowing Eng. Co. 
engrs., 30 North LaSalle St,, Chicago, for 
3 or 4 story, 100 x 157 ft. rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion. About $750,000, 


Minn., Storden—School—Rd. Educ. hav- 
ing plans prepared and receives bids about 
Jan. 25 building 2 story, rein.-con., brick 
and tile. About $100,000. S. Anderson, clk. 
C¢. H. Parsons, 600° Builders Exch. Blde., 
Minneapolis, archt 


Waubun — School — Rd 
bids about Jan. 1, 
110 ft., rein.-con., 


$75,000 Foss & 


Minn., 
celves 
on x 
\bout 
archts 


Kdue 
building 2 
brick and 
Foss, St 


re- 
story, 
steel 
Cloud, 


Kan,., Kansas City—Temple- 
bor Organization, c/o T. J 

Hall, having plans 
Peterson, archts., 
probably 4 story. 


-tInion La- 
Flynn, City 
prepared by Rose & 
Barker Bldg., for temple, 
About $250,000, 

Kan., Wichita—-Temple — Midian Shrine 
plans to build 2 story, 200 x 200 ft. con 
crete, on Ist St. and Francis Ave About 
$1,000,000 T. G. Fitch, trustee Archi- 
tect not selected 


Neb., Benkelman 
Dundy Co 
Simmons, 


Court House—Comrs 
having plans prepared by A. T. 
archt., Bloomington, U1 for 2 
story, 50 x 80 ft. rein.-con, brick and steel, 
rein.-con flooring, concrete foundation. 
\bout $85,000 


Neb., Blair—College—Dane College 
ing plans prepared by J. C. Jensen 
305 West Bway., Council Bluffs, La 
dormitories and administration 
About $300,000 


hav- 
ircht 

for 2 
building 


Neb., Hebron—Academy—Hebron Luthern 
College having plans prepared by G. A 
Iterlinghof, archt., 414 Security Mutual Life 
Insurance Bldg., Lincoln, for academy 
About $80,000 


Ss. D.. Egan—School Bd. Edue having 
plans prepared by Schumacker & Finkelhor, 
archts., Sioux Falls, for school. About 
$150,000 Noted Oct. 7. 


Ss. D., Waverly—School—Pd. Educ re 
ceives bids in January building 2 story, 80 
x 109 ft. rein.-con. and brick About 
$100,000, M. F. Anthony, secy ine 
Snyder, 739 Plymouth Bldg., Minneapolis, 
Minn., archt 


School — Ba. 
by Shannon, 


N. D., Carrington — High 
Educ. having plans prepared 
Boyd & Boyd, archts., Jamestown, for 2 
story, rein.-con., brick and tile About 
$150,000. E. T. Smith, supt 


Hettinger—Hospital—Adams Co. 
rejected bids building 2 story, rein.-con. 
and brick. About $75 000. Work will be 
readvertised in 1921. G. R. Horton, James- 
town, archt 


N. D., 


Bozeman—College—Montana State 
9th Ave. plans to construct addi 


Mont., 
College, 
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tional buildings. About $1,235,000. A. 
Atkinson, 915 South 3d St., pres. 


Mo., Kirkwood—Higch School-— City 
election to vote on $205,000 bonds to 
high school. Architect not selected. 


Mo., St. Louis—Orfflice Widman, Wals 
& Pankan, archts., Wainwright Bldg., rm 
eive bids in spring, building 4 story, 13 

250 ft.. rein.-con. and brick, rein.-con 
flooring, on Olive St.. for Lowenstein Bros. 
Co., Wainwright Bldg About 
Former bids rejected Noted 


plan 
buil 





City 
bonds 
mayor 


Amarillo—— Auditorium—Bad. 
plans to sell $300,000 
auditorium lL. D. Marrs, 
22. 


Tex.. 
Development 


to build 
Noted Aug 


Tex., San Antonio--Hotel—-Hot Wells 
Hotel, South Presa St., having plans jn 
pared remodeling buildings and grou 
Plans also include dam to develop 140 


Okla., Bartlesville—lHospital — Washing- 
ton Co. plans to build 2 story, rein.-con., 
brick and steel, rein.-con. flooring, concrete 
foundation. About $200,000 Architect not 
selected 


Okla., Tulsa 
Co., 311-313 South 
prepared by W. D 
South Detroit St., for 10 story, 50 x 140 
ft., rein.-con. and steel, on South Main St. 
About $450,000 A. F. Waseidewaski, 1319 
South Cheyene St., engr 


Col, Denver — Church 
Divine Science College and 
fast 17th Ave., having plans prepared by 
J. B. Benedict, archt. 1669 Bway., for 78 
x 102 ft. terra cotta and brick, concrete 
foundation, on 14th Ave. and Williams St. 
About $100,000. 


Coel., Denver — Home — Natl. 
Assn. of Christian Church, 2 
clid Ave., St. Louis, Mo., receives bids in 
Janary, building children’s home, 2 story, 
on West 29th Ave. and Tennyson St., here 
About $100,060. W. A. Matlock, 2079 Albion 


h.p 


Hiunt 
plans 
319 


Office PD. Hunt, c/o 
Main St., having 
Vanseelen, archt., 


College — 
Chureh, 730 


and 


Jenevolent 


>» North Eu- 





St., local secy Private plans. 
Col, Denver Hotel — Bennett & Myers 
Bidg. plan to build hotel on Bway., 





17th About 


‘ LineolIn St 
$5,000,000 


not selected, 


Ave. and 
Architect 


Col, Denver — Temple Masonic Temple 
Assn., Inc. plans to build temple. Cost be- 
tween $1,000,000 and $1,250,000, EE Cc. 


tennett, Kenmark Hotel, trustee Archi- 
tect not selected 

Col, Denver Temple, ete. — Temple 
Emanuel Assn., East 16th Ave. and Pearl 
St., conducting campaign to raise $350,000 
to build temple, and $150,000 to construct 
2 other buildings R. Wieger, Chamber of 
Commerce Bldg., archt 

Cal, Bakersfield—Scnool— Kern Co 
Union High School had plans prepared by 
Cc. A. Riggar, archt.. Morgan Bldg.. fo. 
domestic science building About $100,000 
Cal, Los Angeles—Dusiness and Lodge 
Long Beach Branch Amer. Legion having 
preliminary plans prepared for story, 50 
x 140 ft. brick, rein.-con. foundation, on 
American Ave. and 7th St About $100,000 
Architect not announced 


Cal, Pomona—City plans election soon to 
vote on $400,000 or $500,000 bonds to build 


high schools. R. H. Orr, 1301 Van Nuys 
Bldg., Los Angeles, and W. HL. Weeks, 75 
Post St.. San Francisco, archts 

Cal, Santa Monica Auditorium City 
having plans prepared by C. H. Russell, 
areht., 1106 Story Bldg... Los Angeles, for 
1 story, 82 x 142 ft. frame, along Ocean 
Front About $135,000 

Ont., Ottawa—Hall—Parish of St. Jean 
Baptiste plans to build parish hall. About 
$150,000. Address P. M. Marchand, 95 Em- 
press Ave. Architect not selected 

Ont., Toronto—Educational Block—Dept 
Educ. receives bids early in 1921 for build- 
ing edueational block About $2,000,000, 
Address M. Doherty, c/o Dept. Educ. 


Westminster— Theatre—Brit- 
ish Columbia Paramount Theatres Ltd., 963 
Granville St., Vancouver, having plans pre- 
pared and receives bids in January building 


B. C., New 


2 story, 50 x 120 ft. rein.-con., brick and 
steel, rein.-con. flooring, concrete founda- 
tion, here About $150,000. J. M. Jeffrey 


348 Confederation Life Bldg., Toronto, Ont., 
archt. 


BIDS DESIRED 


Mass., Brookline (Boston P. O.)—Hospi- 
tal—H. F. Kellogg, archt., 93 Federal St.,« 
Boston, receiving bids building, 3 story, 80 
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MICH, 


Bids were received by City, Dee. 7, for construction of steel pipe lines and 
crossing at Holland Ave for connecting the distribution system, from (A) « 
Contg. Co., 50 Church St., New York (awarded contract); (6B) W. J. Meag!} 
City; (C) T. A. Scott, Inc New London, Gean. The unit bids were as follo, 

\ B 
11,000 eu_yd. preliminary dredging $i 25 { 
8,000 cu.yd. deep dredging 0 37 $21,640 
300 cu.vd. excavation belo = grade 0 50 } 
6,000 ecu.yd. trench excavatior 215 

800 cu.yd. tamping 0 50 | 00 

900 cu.yd. fill 0 25 1.00 

703 ft. double 24 in. river crossing, ump sum) 33,857 34,536 

345 ft. 30 in. river crossing, (lump sum) 10,796 9,798 

2,440 ft. 36 in. steel pipe 34,439 47,414 
1,150 ft. 30 in. steel pipe 12,238 17,580 
65,120 Ib. ¢. i. pipe and specials, furnished and placed, (amp sum,) 9,309 8,421 
Placing gates, (lump sum) 765 1,538 

100 cu.yd. concrete in bags 2,500 200 

500 cu.yd. in trench 12.00 20.00 | 

100 cu.yd. all other concrete 15.00 40,00 

5,000 Ib. steel reinforcing 0 08 0 06 0 
Supporting tracks, (lump sum) 3,000 1,500 4 
Appurtenances, (lump sum) 1,500 1,265 ‘ | 

en OIE. ee EET OT OEE LS Pee Te eT ORE $147,290 $179,6093** $214.2 


*Lump sum bid 
** Alternative; all cast iron pipe, $182,195. 


x 130 ft.. brick, concrete and steel, rein.- 
con. flooring, concrete foundation, on Pond 
Ave., for Hospital Corp., c/o architect. 


About $150,000, Noted July 15. 


.. Orange—School—Until Jan. 15, by) 
School Dist. building 2 story, 64 x 88 


Ce 
West 





ft. brick and steel, rein.-con. flooring, con- 
crete foundation, on Seaview Ave. About 
$75,000. 1. KE. Smith, Liberty Bldg., New 


Havon, archt Noted July 22. 

Conn,, Thompsonville—School—Until Jan. 
30, by School Bd., Town of Enfield, building 
2 story, brick and steel addition to A. D. 
Higgins School, on North Main St, here 
About $130,000. TL. A. Allen, Jr., Ine., 904 


Main St., Hartford, archt. Noted Dec, 2. 


N. J., Boonton—School—Until Dec. 27, 
by Bd. Edue. building 2 story, brick and 
stone, concrete foundation, on Lathrop Ave. 
About $200,000. W. Potter, 22 East 17th 
St.. New York City, archt. Noted July 29. 


Va., Bristol—lormitory Until Jan. 3, by 
«. B. Kearfott, archt., Galloway Bldg., con- 
structing 4 story, 40 x 120 ft. concrete and 
brick, for Virginia Intermont College. Cost 
between $75,000 and $85,000. 


Trust 

and 
story, 
floor- 

Kast 
$100, - 
Bldg.. 


0., Cleveland—Bank—C leveland 
Co., c/o A. MeCaslin, East 9th St. 
Euclid Ave., receiving bids building 2 
rein.-con., brick and steel, rein.-con. 
ing, brick and concrete foundation, on 
55th Si. and Woodland Ave. About 
roo. GG. PRP. Post & Sona, Schofield 
archts. 


0., Cleveland—Bank—Guardian 
& Trust Co., 623 


Savings 
Euclid Ave., receiving bids 


remodeling 1 story, marble and stone, on 
East 105th St. and Euclid Ave. About 
$75,000 Walker & Weeks, 1900 Euclid 
Ave., archts. Noted Jan. 29. 

0., Cleveland—School—-Until Jan. 10. by 
Rd. Educ., East 6th St. and Rockwell Ave., 


brick 
flooring, brick 


building 2 story, 20 room, rein.-con., 
and steel addition, rein.-con. 


foundation, on East 146th St. near Kins 
man Rd. About $300,000. W. R. MeCor 
nack, East 6th St. and Rockwell Ave, 
archt 

Ind., Evansville —- Science Hall and Aad- 
ministration — Until Jan. 15, by Miller, 
Fullenwider & Dowling, archts., 6 North 


Michigan Blvd., Chicago, 
3 story, 70 x 120 ft. science hall, and 3 
story, 70 x 174 ft. administration building, 
rein.-con., rein.-con. flooring, concrete 
foundations, Evansville College. About 


Ill.. constructing 


$250,000 and $350,000 respectively. Noted 
Dec. 9 
Ind., Valparaiso—Theatre and Store— 


Shauer & Son Co. receiving bids building 2 
story, 90 x 140 ft., brick, rein.-con. flooring. 
About $100,000, H. L. Newhouse, 4630 
Prairie Ave., Chicago, IIL, archt. 


lil., Anna—Nurses Home—E. D. Martin, 
state archt., Springfield, receiving bids 
buiJding 2 story, 45 x 100 ft., concrete and 
brick, concrete foundation, for State Hos- 
pital, here. About $90,000, 





Hll., Chieago—school—Worthman & Stein- 
back, archts., 155 North Clark St, receiv- 
ing bids building 1 story, 80 x 124 ft., rein.- 
econ. and brick, rein.-con. flooring, concrete 
foundation, on Englewood and Halstead 
Sts., for Englewood Business Women’s Col- 
lege. 6233 South Halstead St. About 
$100,000, 


Hil, Chieago—Social Center—Until | 
$1, by Chatten & Hammond, archts 
Kast Van Buren St., building 1° story 
x 370 ft. with 1 story, 35 x 90 ft. w 


rein.-con., rein.-con. flooring, concrete fou 
dation, in Columbus Park, here, for W:. 
Chicago Park Comn., West Chicago Ab 
250,000, 


Hl., Freeport—Theatre—Rapp & Raj 
archts., 190 North State St., Chicago, oj» 


bids about Jan. 1, remodeling theatre 
75-79 Stephens &t., here, for J. —D. Dittn: 
About $130,000, 

Wis., Gilmanton — High School Ur 
Jan. 28, by Seey Bd. Edue., building 
story, 85 x 140 ft., rein.-con., brick 
steel, rein.-con. flooring, concrete found 
tion. About $100,000, x J Hanecoc! 


archt. and engr 


Memorial Hall—Hastin; 
College receiving bids building 3 an 
Story, 80 x 190 ft. rein.-con., brick 
steel, concrete foundation. About $40: 
000 Miller-Fullenwider & Dawling, ¢ 
North Michigan Blvd., Chicago, arehts 


Cal., Pittsburg—Bank—Until Mar 


Lyric Bldg., Mau Claire, 


Neb., Hastings 





B. G. MeDougal. archt.. 381 Bush St., Sa 
Francisco, building 1 story, 50 x 100 1 " 
rein.-con., on 4th St. and RR. Ave. fo F 
Contra Costa County Bank. About $85,001 ; 
Noted Oct, 21. 

PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


* Mass., Athol—Business—L. S. Starret! 
121 Creseent St., let contract building 
story, 50 x 105 ft., conerete and brick, rein 


con. flooring, concrete foundation, on Main 
St.. to L. B. Taylor, 521 Main St. About 
$75,000. 

*Mass., Hyde Park (Boston P. 0.) 


Municipal — City thet contract building 
story, 75 x 165 ft. concrete, brick and stee! 
rein.-con, flooring, concrete foundation, «1 
Central Ave. and Winthrop St., to C. § 
Cunningham & Sons Constr. Co., 80 Boyls- 
ton St., Boston, $253,556. Noted Nov. 25 


*Conn., Hartford — School—Northwes: 
School Dist. let contract building 2. stor 
concrete, brick and steel, rein.-con, flooring 


concrete foundation, on Eloleomb St, 
Johnson-Webster (Co., 159 Washington St 
$182,504. Noted Dec. Y. 

*xConn,, Meriden — Bank -- Home Nat 
Bank, 16 Colony St., let contract building 
1 and 4 story, brick, concrete and ster 
rein.-con. flooring, concrete foundation, or! 
Colony and Church Sts.. to F. T. Ley & 
Co., Inc., 499 Main St., Springfield, Mas 
About $350,000. Noted Sept. 30. 

*Conn., Storrs (Eagleville Po ©.) —lo 


Agricultural Colle: 


? 


mitory—Connecticut 
let contract building 3 story, 53 x 11 

186 ft., concrete, brick and steel, rein.-« 
flooring, concrete foundation, on campus 
H. Wales Lines Co., 134 State St., Merid: 
$248,850. Noted Nov. 25 


*N. Y.. New York—Theatre—Vict« 
Theatre will alter present brick and st: 
theatre, at 7412 138th Ave. About $75.' 
Work will be done by day labor 


*Pa., Scranton—Theatre—Miles & Bon 
1482 Bway., New York City, will bu 
brick foundation, on Pe! 
‘About $250,000 Work will be 
Noted June 10. 





brick and stone, 
Ave. 
by day labor. 





December 23, 1920 


Federal Government Work (Continued) 


*Md., Baltimore—School—St. Marys In- 
dustrial School, Wilken Ave., let contract 
building 3 story, 65 x 166 ft. stone, kompo- 
lite flooring, rock foundation, to J. J. Moy- 
lan, 588 North Calvert St. About $500,000. 


Wash.—School—Dist. Comrs. let 
building Woodridge-Langdon 
to W. E. Mooney, Evans Bldg, 
Noted Dec. 2 


*D. C., 
contract 
School, 
$165,111. 


*O., Cleveland—Theater and Office—B. 
F. Keith Theater Co.. 1564 Bway., New 
York City, let contract building 20 story, 
130 x 180 ft., rein.-con., brick and steel, 
rein.-con. flooring, brick and _ concrete 
foundation, on East 17th St. and Euclid 
Ave, here, to Lundoff-Bicknell Co., 5716 
Euclid Ave. About $3,000,000 Noted 
Dec. 2. 

*0O., Elyria—Theatre and Commercial— 
S. Jardis let contract building 1 story, 90 x 
165 ft., rein.-con., brick and steel, rein.-con. 
flooring, brick and concrete foundation, on 
road St., to J. Kaiser & Bros., Elyria Blk. 
About $100,000. 


O., Lakewood (Cleveland P. O.)—High 
School—Bd. Educ., Warren Rd., received 
bids Dee. 13, building 2 story, 70 x 210 ft 
rein.-con., brick and steel, rein.-con. floor- 
ing, brick and concrete foundation, on Jack- 
son Ave. and Clifton Blvd., from Drum- 
mond-Miller Co., 4500 Euclid Ave., Cleve- 
land, $287,850; Tenbusch-Parker Constr. 
Co., 1836 Euclid Ave., Cleveland, $288,122: 
Witters Co., Canton, $290,500. Noted 
Nov. 25. 


*Ill., Chiecago—Store and Office—J. S. 
Jenkins, 4607 Magnolia Ave., let contract 
building 2 story, 45 x 118 ft., rein.-con. and 
steel, rein.-con. flooring, concrete founda- 
tion, on Wilson St. and Magnolia Ave., to 
A. Peterson, 4607 Magnolia Ave About 
$90,000. 


*Ill., Chicago—Temple—Masonic League 
let - masonry contract for 4 story, 125 x 2.0 
ft.. rein.-con. and stone, at 6107 Cottage 
Grove Ave., to P. Olson Co., 19 South La 
Salle St.; carpentry, to A. Miller, 2911 
North Sacramento Ave. ‘Total cost, $750 
000. Noted Nov. 11. 


Dixon—Hospital—State Dept., Pun 

Bldgs.. Springfield, let contract 
rein.-con., con 
crete foundations, to Simons-Dick, Bloom- 
ington. About $400,000. 


*Ill., Elgin—Hospital—lIllinois Dept. Pub. 
Wks. & Bidgs., Springfield, let contract 
building 2 story. 50 x 150 ft., with 2 wines 
each, 1 story, 30 x 100 ft., rein.-con. and 
brick, concrete foundations, here, to Gr: 
Lakeg Constr. Co., 308 South Wabash St., 
Chicago. About $122,000. 


*I 
Wks. & 
building 2 hospitals, here, 


*xWis.. West Allis (Milwaukee P. 0.)— 
High School—Bd. Educ. let contract build- 
ing 3 story, rein.-con., brick and tile, | 
Kroening Constr. Co., West Allis, $431,539 


*xWyo., Cheyenne—Hospital—Bd. Trus- 
tee Memorial Hospital of Laramie Co., 
Masonic Temple, let contract building 
Frances Warren Pershing Memorial Hos- 
pital, 50 x 180 ft., to A. Allison, Cheyenne. 
About $300,000. Noted Oct. 21. 


*Mo., Kansas City—Hospital—St. Lukes 
Hospital, 45th St. and Warnall Rd., let 
contract building 6 story, 40 x 190 ft. 
rein.-con. and brick, rein.-con. flooring, to 
Long Constr. Co., 600 Realto Bldg. About 
$450,000 plus’ percentage basis. Noted 
Sept. 9. 


*Tex., Cameron—Church—First Metho- 
dist Episcopal Church let contract building 
3 story, 60 x 112 ft., concrete, brick and 
steel, to J. E, Johnson Constr. Co., 203 
Cameron Bldg., Waco. About $80,000. 


Cal., Lancaster—High Schools—Trustees 
Antelope Valley Union High School Dist. 
received bids constructing 2 rein.-con. high 
schools here, from J. D. Sherer, Long 
Seach, $152,417; Edwards, Wildey & Dixon, 
515 Black Bldg., Los Angeles, 160,620; J. 
Simpson & Co., 619 Iron Bldg., Los Angeles, 
$168,628. 


Federal Government Work 


PROPOSED WORK 


Mass., South Boston (Boston P. 0O.)— 
Steam Locomotive Crane—Spec. 4263 — 
Bureau Yards & Docks, Navy Dept., Wash., 
.D. C., rejected bids received Nov. 10, in- 


ENGINEERING 


Stalling 59 ton steam locomotive job crane 
at Naval Dry Dock, here. Noted Nov. 18. 


BIDS DESIRED 


N. ¥.. New York—Roofing—Spec. 4347 
Until Jan. 5, by Bureau Yards & Docks 
Navy Dept., Wash., D. C., roofing Building 
120, at Navy Yard, her Noted Dec. 16 


N. Y., 8S. L, Stapleton—Laundry—Until 
Jan. 6, by Treas. Dept., Wash., D. C., fur- 
nishing labor and certain material (except 
mechanical equipment) with certain mate- 
rials furnishing by Government for con- 
structing laundry building, at U. S. Marine 
Hospital, here. Separate bids will be re- 
ceived on mechanical equipment. d. A. 
Wetmore, suprv. archt. 


D. C., Wash.—Paving, Ducts, ete.—Spec 
1236—Until Jan. 5, by Bureau Yards & 
Docks, Navy Dept., for paving, ducts, man- 
holes, sewer and water lines, at Navy Yara, 
here. Noted June 24 


D. C., Wash.—Repairing Roof—Until Jan. 
7, by Treas. Dept., repairing roof in Bureau 
Engraving and Printing. J. A. Wetmore, 
superv. archt 


Va., Alexandria—Torpedo Storage Racks 
-——Spec. 4111—-Until Dee. 29, by Bureau 
Yards & Docks, Navy Dept., Wash., D. C., 
building torpedo storage racks at torpedo 
assembling plant. here. 


Va., Quantico—Buildings and 
ments—Spec. 4334—Until Jan. 5, 
reau Yards & Docks, Navy Dept.. 
D. C., constructing and improving at 
rine Base, here. Noted Nov. 11. 


Improve- 
by Bu- 
Wash.. 
Ma- 


fTenn., Knoxville—Gallery—Until 
by Treas. Dept., Wash., D. C., 
Post Office, here xe & 
archt 


Jan. 5, 
building in 
Wetmore, superv. 


Kan., Ft. Leavenworth—Buildings—Until 
Dec. 30, by H. Thurber, Q.M.C., furnishing 
labor and material required to remodel ex- 
isting buildings 55, 214 to 219 inclusive 
and 228 to 233 inclusive, into. officers 
quarters, etc.; advertised in this issue 
Noted Oct. 7 


Office 
Dept., 
A. Wet- 
advertised in 


Neb., Alliance—Remodeling Post 
Screen—Until Jan. 10, by Treas 
Wash., D. C., remodeling, here. J 
more, acting superv. archt. ; 
this issue. 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


. C., Wash.—Cement—Treas. Dept. re. 
ceived bids furnishing 750 bbl. cement for 
U. S. Pub. Health Serv. Hospital 32, from 
T Michael, 27 New York Ave. N. E., $3,030; 
Natl. Mortar Co., Wash., $3,120; S. M. 
Frazer Co., 2 Nichols Ave., Anacostia, 
$3,157. 


D. C., Wash.—Millwork—tTreas. Dept. re- 
ceived bids for millwork at U. S. Pub. 
Health Serv. Hospital 32, from M. Wiegand, 
451 Maryland Ave. S. W., $10,380; Wash- 
ington Woodworking Co., 200 12th St, N. 
W., $14,065. 


Ky., Covington — Alterations, Repairs, 
Plumbing, ete.—Treas, Dept., Wash., D. C., 
received bids Dec. 16, for alterations, etc., 
in Post Office, here, from J. M. Howk, 408 
Madison Ave., $4,377 (105 days); D. Gor- 
don Bldg. & Constr. Co., Burnet St. and 
Northern Ave., Avon, $5,000 (60 days); 
J. J. Creig, 20 West 9th St., $5,120 (5 
months). Noted Nov. 25. 

*xIll., Bloomington — Loading Shed — 
Treas. Dept., Wash., D. C., let contract in- 
stalling, in Post Office, here, to G. Gildner, 
Bloomington, $1,274. Noted Nov. 18. 


xl, Chicago—Mezzanine Floor——Treas. 
Dept., Wash., D. C.. let contract building 
and repairing in Post Office, here, to Ford 
& Phillips Co., 723 South Wells St., $13,- 
998. Noted Dec. 9. 


*lll., Rockford — Freight 
Treas. Dept., Wash., D. C., let contract 
installing, in Post Office, here, to Otis Ele- 
vator Co., Metropolitan Bank Bldg., Wash., 
D. C., $5,775. Noted Dec. 


Elevator — 


Tex., Port Arthur—Radio Building—Spec. 
4238—-Bureau Yards & Docks, Navy Dept., 
Wash., D. C., received bids Dec. 15, con- 
structing radio operation building and 
tower at Naval Radio Station, here, (1) 
work complete, from Hyde & Baxter, 1311 
G St., N.W., Wash., D. C., (1) $6,558 (120 
days), (2) add $200, (3) $8,950 (120 days), 
(4) $7,070 (120 days); W. F. Martens, 53 
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Franklin St., Rochester, N. ¥.. (1) $7,188 
(100 days) (2) add $200 (10 days), (3) 
$9,699 (110-140 days); Regan Constr. Co 
2 ast Lexington St., Baltimore, Md., (1) 
$9,988 (120 days), (2) $250, (3) $10,518 
(120 days). Noted Nov. 25 


Miscellaneous 


PROPOSED WCRK 


Pier Comn 
sketches pre 


Pier—Portland, 
Augusta, having preliminary 
pared for pier with 1,000 ft. berth, wood 
piles, concrete deck, wood and steel shed 
About $1,150,000 Fay, Spoffard & Thorn 
dike, 15 Beacon St., Boston, archts and 
engrs. Noted Jan. 22 


Me.—State 


Flooring — Boston, Mass.— City having 
Plans prepared by J. J. Murphy, engr., 
Beacon St., for concrete and steel flooring, 


in Frog Pond, in Boston Common. About 
$18,000, 


; Greenhouses — Boston, Mass. — City hav - 
ing plans prepared by Haven & Hoyt. 
archts., 220 Devonshire St., for or 3 
greenhouses in Franklin Park. About 
$60,000 


Golf Course, 


Marlboro, 
“Buildings.” 


Mass. — Se: 


Parkway and Seawall—Winthrop, Mass.— 
Commonwealth of Massachusetts, Metro- 
politan Dist. Comn., Park Div., 18 Tremont 
St., Boston, plans parkway extension and 
seawall at Winthrop Park, to connect with 
Revere Beach Parkway About $300,000 
Private plans. 


Seawall — Winthrop, Mass. — Common- 
wealth of Massachusetts, Metropolitan Dist 
Comn. Park Div., 18 Tremont St., Boston 
plans to build stone and concrete seawall 
at Great Head, Massachusetts Say, here 
About $35,000. Private plans 


Pier—New York, N. Y.—M. Hulbert, comr 
docks, Pier “A,” ft. of Battery Pl. having 
sketches made for 2,500 ft. pleasure pier 
at Brighton Beach, here. About $2,000,000 
Dodge & Morrison, 160 Pearl St., engr. 


Piers, Bulkheads, etc.—Hoboken, N. J— 
W. and A. Fletcher Co., 1301 Hudson St., 
plan to extend piers, improve bulkheads 
and make extensive alterations. About 
$100,000. 


Improving Water Front, etc.—Newark, N. 
4d. — City Comn. authorized issuance of 
$1,250,000 bonds to improve water front 
and deepen Newark Bay. 


Piling, Ties, eto. — Detroit, Mich, — Dept. 
Pub. Wks. plans to purchase 500 pieces 30 
ft. x 12 in. steel sheet piling, 2,000 ft 
industrial track with ties, two 6 ton gaso- 
line locomotives, 1 pile driving machine, 
concrete mixer, dumping buckets, hand 
tools, piping, ete. About $81,000. Cc. W. 
Hubbell, City Hall, engr 


Elimination of Grade Crossing — Ham- 
trameck, Mich. — Village and Grand Trunk 
Ry., McGill St., Montreal, Que., plan to 
depress tracks and build overhead bridge 
on Jos. Campau Ave. to separate railroad 
from street and trolley car traffic. About 
$100,000. G. Jerome, 1329 Majestic Bldg. 
Detroit, engr. 


Road Machinery — Balsam Lake, Wis. — 
Polk Co. voted $10,000 bonds to purchase 
road machinery, to include 2. screenin: 
plants and possibly 2 trucks. C. W. Ny 
strom, comr. 


Road Machinery—Chippewa Falls, Wis.— 
Chippewa Co. appropriated $8,000 to pur 
chase road machinery for 1921. P. O. Lok 
rantz, comr, 


Road Machinery — Kewaunee, Wis. — 
Kewaunee Co. appropriated $6,800 to pur- 
chase road machinery. M. Shaw, Algoma, 
comr. 


Road Machinery—Montello, Wis.—Mar- 
quette Co. voted $4,000 bonds to purchase 
road machinery for 1921. H. Schmitz, 
comr. 


Road Machinery—Wausau, Wis.—Mara- 
thon Co. appropriated $10,000 to purchase 
road machinery. J. H. Vogt, comr. 


Road Machinery — Whitehall, Wis. — 
Trempealeau Co. voted $10,000 bonds to 
purchase road machinery, to include 12 
wheel scrapers. E. F. Rotering, Arcadia, 
comr. 
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Miscellaneous (Continued) 


Playgrounds—Davenport, Ia.—City plans 
to build 10 additional playgrounds. R. E. 
Sowistowsky, city engr. 


River Terminal Improvements — Minne- 


apolis, Minn. — City authorized $350,000 
bonds for river terminal improvements, in- 
cluding docks, levee, trackage, etc. F. W. 


Cappelen, city engr. 


Dam—Rapid City, 8S. D.—City plans elec- 
tion to vote on $70,000 bonds to rebuild 
concrete dam at Canyon Lake. 


Levee—Yuma, Ariz.—City voted $50,000 
bonds to improve levee on east bank Colo- 
rado River. 


Stadium—Spokane, Wash.—City plans to 
enlarge present stadium, to have 26,000 
seating capacity. Work involves 15,000 cu. 
yd. concrete, 106,000 cu.yd. excav., ete. 
About $275,000. 


Seawall — Sausalito, Cal. — City Trustees 
plan election to vote $40,000 bonds to build 
seawall along east front of town. 


Dams—St. John, N. B.—E. A. Smith, chn. 
Water Power Comn. soon receives_ bids 
building storage dams on Musquash River. 
Cost to exceed $100,000. 


BIDS DESIRED 


Ferryboat—New York, N. ¥.—Until Dec. 
29, by G. A. Whalen, comr. Plant & Struc- 
tures, Municipal Bldg., building steel screw 
ferryboat. 


Coal Conveyor—New York, N. Y¥.—Until 
Dec. 28, by Dept. Pub. Welfare, Municipal 
Bldg., furnishing and erecting coal con- 
veyor in power house at Sea View Hospital, 
Richmond Boro. B. S. Coler, comr. 


Lighting System—Jersey City, N. 
Until Dee. 28, by Blvd. Comn., 
lighting system on Hudson Co. Blvd. 
to exceed $75,000. 


Coal and Ash Equipment — Milwaukee, 
Wis. — Until Dec. 30, by Bd. Industrial 
Educ., Manufacturers Home Bldg., furnish- 
ing and installing coal and ash handling 
equipment, automatic coal scales and steel 
bunkers for continuation school. Cahill & 
Douglas, 217 West Water St., engrs. Noted 
April 29. 


Wharf—Summerville, N. 8.—Until Jan. 7, 
by Dept. Pub. Wks., Ottawa, repairing pub- 
lic wharf, here, round timber and stone 
fill. About $18,000. E. Lafleur, c/o Dept. 
Pub. Wks., engr. 


Gaus 
rebuilding 
Cost 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


*Piers and Bulkheads—College Point, N. 
Y.—Red Star Towing Line let contract 
building few small piers and bulkheads, to 
Robbins-Ripley Co., 50 Church St., New 
York City. About $55,000. 


* Pavilion — Baltimore, Md.— Bd. Park 
Comrs., Madison Ave., let contract building 
1 story, 67 x 135 ft. concrete and terra 
cotta pavilion, at Clifton Park, to Hick, 
Tase & Morris Inc., 106 West Madison St., 
$49,450. 


*Heating and Plumbing System — Day- 
ton, 0.—City Comrs. let contract installing 
heating and plumbing system _in buildings 
on city workhouse farm to W. Haas Plumb- 
ing Co., 429 East 3d St., $29,875. 


*xGranite Blocks—Detroit, Mich.—City 
let contract furnishing 230,000 granite 
blocks, to Wisconsin Granite Co., 133 West 


Washington St.. Chicago, $107 per 1,000, 
total cost, $23,610. 
*xHydrants, etc. — Detroit, Mich, — Fire 


Comn. let contract furnishing f.o.b. Detroit, 
300 double nozzle steamer fire hydrants and 
300 ft. 6 in. water gates, to Russell Wheel 
& Fdry. Co., Chene St. and Belt Line Ry., 
$135 and $31.50 respectively, total cost $49,- 


950. 


Ties, Cable, ete.—Detroit, Mich.—Street 
Ry. Comn., Murphy Bldg., let contracts fur- 
nishing 8,800 twin steel ties, to Interna- 
tional Steel Tie Co., 16702 Waterloo Rd., 
Cleveland, O., $8.45 each, total $74,360; 30 
mi, of .365 in. hard drawn trolley wire, to 
Detroit Copper & Brass Rolling Mills Co., 
Clark Ave. and Wabash Ry., $16.625 per 
ewt.; 5,000 ft. 1,000,000 C. M. bare stranded 
copper cable, 61 strands, and 2,500 ft. of 
500,000 C,. M. 37 stranded, to Standard 
Underground Cable Co., 1444 David Whit- 
ney Bidg., $18.28 per cwt. 


Paving Materials — Minneapolis, Minn. — 
City received bids furnishing 90,000 sq.yd. 
34 in. yellow pine creosoted paving blocks, 
from Midland Creosoting Co., 511 Plymouth 
Bldg., $2.84} per sq.yd. Rodd Co., Century 


Bldg., Pittsburgh, Pa., $3.85; Indiana Zinc 
Creosoting Co., 111 West Washington St., 
Chicago, $2.98; 125,000 vitr. paving brick, 
from Perrington Paving Brick Co., Gales- 
burg, Ill, $42.35 per M, R. R. Colburn, 1212 
tuilders Exch. Bldg., $44.10. Streator Clay 
Mfg. Co., 713 Guardian Life Bldg., St. Paul, 
$44.32; 1,770 tons asphaltic cement, (1) 
tank cars, (2) packages, from Asphalt Sales 
Corp., 128 North Wells St., Chicago, (1) 
$27.15, (2) $36.95, Standard Oil Co., Con- 
stable Hook, N. J., (1) $32.50, (2) $40, 
Minnesota Rd. Equipment Co., 708 Ply- 
mouth Bldg., (1) $28,35, (2) $37.35; 2,900 
tons refined tar, from Barrett Co., 1 19th 
Ave. S., Nos. 4 and 5, $0.11 per gal., de- 
livered on street, $0.135, No. 6, $0.145 per 
gal., delivered, $0.165; 1,000 tons paving 
pitch, from Barrett Co., 1 19th Ave. S., 
$23.70 per ton; 55,000 bbl. Portland Cement 
from Minneapolis Builders Supply Co., 315 
Lumber Exch., $2.76, Thompson Yards, Inc., 
1645 Hennepin Ave., $2.82. P. G. Speakes & 
‘o., 2845 47th Ave. S., $3.76. 

*Dams—St. John, N. B.—Water Power 
Comn. let contract building concrete dams 
on Musquash River, 12 mi. west of here, to 
New Brunswick Constr. Co., St. John. 
About $248,000. 





Applications before the Federal Power 
Commission, Washington, D, C., from No- 
vember 20 up to and including November 27. 


95. Utica Mining Co., 1128 Merchants 
Exchange Bldg., San Francisco, Cal.. Li- 
cense for power development on Stanislaus 
River. 

96. San Joaquin Light & Power Corp., 
Fresno, Cal. License for dam, reservoir, 
conduit, power house, and transmission line, 
San Joaquin River, Fresno and Madera 
Counties, Cal. for public utility. 


97. Nevada California Power Co., c/o W. 
L. Huber, First National Bank Bldg., San 
Francisco, Cal. License for two conduits 
diverting Warren Creek and Slate Creek 
into Leevining Creek; two dams and power 
houses on Leevining Creek, Mono County, 
Mono National Forest, Cal. On Bishop 
Creek, near Bishop, Inyo County, Cal., in 
the Inyo National Forest and 60 mi. from 
the Leevining Creek projects are two 
projects, Plant A and Plant No. 1, for pub- 
lie utility, 

98. City of Los Angeles, Department of 
Public Service, 603 Knickerbocker Bldg., 
Los Angeles, Cal. Preliminary permit for 
five dams and reservoirs with tunnels and 
conduits leading to four power houses on 
the South and Middle Forks and on Kings 
River, Fresno County, Cal., for public util- 
ity. 

99. Western States Gas & Electric Co., H. 
M. Byllesby, Engineers and Managers, 
Stockton, Cal. License for conduit, power 
house, and transmission line, Trinity Na- 
tional Forest, in Trinity and Humboldt 
Counties, Cal., for public utility. 


100. Flathead Valley Electric Co., 
National Bank Bldg., Spokane, Wash. Li- 
cense for small dam at lake outlet, use 
tunnel dug by U. S. R. S. power house, 
and_ transmission _ lines, Flathead River 
at Lake outlet, Flathead County, Mont., 
for public utility. 


101. Catawba Valley Light & Power Co., 
c/o H. L. Millner, Morganton, N. C., pre- 
liminary permit for dam, conduit, power 
house, and transmission lines, Wilson Creek, 
Caldwell County, N. C. 


102. San Joaquin Light & Power Corp., 
Fresno, Cal, Preliminary permit for dams, 
reservoirs, diversion conduits, and power 
house on North Fork, Kings River, Fresao 
County, Cal., for public utility. 

103. Frank B. Pattee, Samuel Bernhard, 
and J. T. Ross, c/o Edward R._ Solinsky, 
Call Bldg., San Francisco, Cal. Prelim- 
inary permit for dam, reservoir, 113-mi. 
conduit, power house, and 100-mi. trans- 
mission line. North Fork, Stanislaus River, 
T. ¢N. Rm 18-8. 002. 3X... 1 Bm 
D. M., Calaveras and Tuolumne Counties, 
Cal 

104. Home Colony, (An_ Association of 
Citizens), L. R. Ewart, President, Cody, 
Wyo. License for small plank dam, 400-ft. 
conduit, and small power house, Kitty 
Creek, Park County, Wyo., for small com- 
munity. 

105. Southern California Edison Co., c/o 
G. C. Ward, Edison Bldg., Los Angeles, Cal. 
Preliminary permit for seven dams and 
reservoirs, six diversion dams, twelve con- 
duits, and five power houses in head- 
waters of San Joaquin River in general 
area, T. 4 S., to T. 9 S., and R23 E., to 


R. 28 E., Madera and Fresno Counties, Cal, 
for public utility. 


106. Mrs. Nellie P. Bean, care of Cot- 
ton & Wilson, Post Building, Idaho Falls, 


Old 


Idaho. Preliminary permit for dam 9 ¢f 
high, 10-ft. wooden pipe-line to pow: 
house. On Warm River between Mesa ar 


Warm River, Fremont County, Idaho, fo 
public utility. 


107. Butte-Jardine Metals Mines Co, 
care of Charles R. Leonard, Butte, Mont 
License for transmission line across part 
of Deer Lodge National Forest, T. 6 N 
R. 8 to 9 W., Deer Lodge County, Mont., 
to furnish ower to Company’s mine. 


108. Wisconsin-Minnesota Light & 
Power Co., care of Charles McPherson 
1107 Grand Rapids Savings Bldg., Grand 
Rapids, Mich. License for dam and reser- 
voir at Forks of ae River, Sawyer 


County, Wis., for public utility. 
109. Joseph B. Leighton, Miles City, 
Mont. Preliminary permit for diversion 


dam, conduit, and power house, Yellow- 
stone River, at Buffalo Rapids, near Miles 
City, Mont., for public utility. 


110. Southern California Edison Co., 
Edison Bldg., Los Angeles, Cal. License 
for five dams, four reservoirs and con- 
duits, two power houses on headwaters 
South Fork San Joaquin River, Fresno 
County, Cal., for public utility. 


111. Southern California Edison Co., Edi- 
son Bld., Los Angeles, Cal. Preliminary 
permit for high dam and large storage re- 
servoir near Lee Ferry, Col. River — Three 
power developments as follows: From 
Marble Canyon Unit Dam to Point near 
Mouth of Little Col. River, about 1,240,000 
hp.; bright Angel Unit, from mouth of 
little Col. River to Kanat Creek, a dis- 
tance of 85 mi., about 1,090,000 hp.; Dia. 
mond Creek Unit; from Knab Creek to 
Western Boundary of Ariz. a dist. of 45 
mi., about 1,240,000 hp. for public utility 
in eight Western states. 


112. City of Everett, W. H. Clay, Mayor, 
Everett, Snolionish Co., Wash. Prelimin- 
ary permit for diversion dam and tunnel 
to carry 500 c.f.s. from Sultan River to 
Lake Chaplain, used as storage reservoir, 
84 in. conduit from Lake Champlain to 
power house on Sultan River, in general 
locality T 28 NR _ 8R—Snolionish Co., 
Wash., for public utility. 


113. Great Basin Power Co., Walker 
Bank Bldg., Salt Lake City, Utah. Pre- 
liminary permit for dam and reservoir, 
north Fork, Duchesne River in Sect. 22, 
23, 26, and 27, T 2 N, R. 9W Uintah, Spe- 
cial Base and Meridian conduit, to power 
house in Sect. 19 T. IN R 8W Diversions 
of West Fork Duchesne River and Wolf 
Creek by conduit to same power house 
for public utility. 


114. Mt. McKinley Gold Placers, Tan- 
ana, Alaska. Preliminary permit for power 
development on McKinley River, Wonder 
Lake, Kantishna Mining District, Alaska, 
for mining purposes. 


115. W. H. H. Stineman and Alfred H. 
Quick, Gunther Bldg., Baltimore, Md. Pre- 
liminary permit for dam at High Island 
above Chain Bridge and at Plummer Is- 
land, 4 mi. below Great Falls on Potomac 
River, D. C., for public utility. 

116. Southern Sierras Power, 
W. L. Huber, First 
San Francisco, Cal. 


care of 
National Bank Bldg., 
License for diversion 
dam, conduit, and power house, Owens 
River, T. 5S, R. 31 E, M.D.M., Mono 
County, Cal. for public utility. 


117._ Southern_Sierras Power Co., care 
of W. L. Huber, First National Bank a 
San Francisco, Cal. License for transmis- 
sion line from power house described in 
Project No. 116, for distance of 9 mi., to 
connect with existing transmission system 
of applicant, at point in Inyo County, Cal. 
for public utility. 

118. Lloyd E. Gandy, 803 Sherwood 
Bldg., Spokane, Wash. Preliminary per- 
mit for dam, reservoir, and power house, 


Spokane River at Fort George Wright, 
Wash. 


119. Frank L. Ballaine, care of James 
A. Haight, 702 Haight Bldg., Seattle, Wash. 
Preliminary permit for diversion dam, 11- 
mi. conduit with two power houses, one at 
point 64 mi. below dam, and second 4% mi. 
below first. On Kenai River above Skilak 
Lake in Chugach National Forest, 38 mi. 
from Seward, Alaska, for pulp and paper 
mill and public utility. 


120. Southern California Edison Co., 
Edison Bidg., Los Angeles, Cal. Prelim- 
inary permit for dam, conduit, and power 
house on San Joaquin River below mouth 
of Big Creek, Fresno County, Cal., for 
public utility. 


121. James B. Girand, care of Parsons, 
Klapp, Brinckerhoff & Douglas, 84 Pine 
St.. New York City, N. Y. License for 
power development in Colorado River, at 
Diamond Creek, Ariz., for railroad elec- 
trification and public utility. 
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N. J., 
plant. About $60,000 J. Thomson, 
comr. 


8. C., 


ing 


Ty 
Waterworks 
PROPOSED WORK 
Avon—City plans to build pump- 


Seneca—City voted $160,000 bonds 


to build waterworks and sewerage systems 


Ww. 


Dec. 
Wis., 


*. Austin, chn. Comn. Pub. Wks. Noted 


Manitowoe—City passed ordinance 


to install water mains in Hamilton, Buffalo 
and Columbus Sts. Cost between $18,000 
and $20,000. A. H. Zander, city engr. 


Mont., 
water 


Helena—City plans to lay 7 mi. 


mains. About $200,000 A. W. Ver- 


haren, city engr. 
Cal, Rafael—Marion Co. Municipal Wa- 


ter 


Dist. voted $500,000 bonds to finance 


following improvements: Reservoir near 
Phoenix Lake, cost $20,000; pipe line from 
state highway to Mill Valley, $20,000; pipe 


line 


from Alto to Belvedere and Tiburon. 


$127,500; new reservoir from Laguna Creek 
to Cascade intake, $14,000; pipe renewals 
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Waterworks (Continued) 


and extensions in San Rafael, $52,000; San 
Anselmo and Ross, $39,500; Mill Valley. 
$37,000; Corte Madera, $7,500; Larkspur. 
$5,500; San Quentin, $3,000; outside incor- 
porated towns, $25,000. 

Que., Levis—Town soon receives. bids 
building waterworks system. About $177,- 
000, 

BIDS DESIRED 


Minn., North Branch—Until Feb. 8, by 
A. Nordstrom, city clk, building water- 
works system. including dcep well pump 
and tower tank. About $40,000. Druar & 
Milinowski, 512 Globe Bldg., St. Paul, engrs. 

Minn., Osakis—-Until Jan. 3, by C. G. Mil- 
lard, village recdr., building and equipping 
pumping station About $10,000 Cc. iL. 
Pillsbury Co.. 1206 2nd Ave. S.. Minne- 
apolis, engrs Noted Oct. 28. 

Minn., Pine Island—Until Feb. 15, by H. 
H. Billings, city clk., extending water 
mains. Alternate bids will also be re- 
ceived on stecl or concrete reservoir. About 


$30,000 Noted Oct. 7 


Minn., Rush City—Until Jan. 17, by J. 
KF. Sommers, city clk.. building 4 wells and 
suction mains, involving 135 ft. 6 in. ci 
suction pipes, 1,000 Ib. c.i. T crosses. Druar 
& Milinowski, 512 Globe Bldg., St. Paul, 
engrs. Noted Dec. 2. 


PRICES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


xIa.. Mason City—City will build new 
reservoir and wells and deepening present 
wells. About $300,000 Work will be done 
by day labor. Noted Nov. 18. 

*Cal.. Hemet—Memet Water Co. let con- 
tract lining two 100 x 250 ft. tunnels with 
concrete, and building 2 rein.-con. pipe 
syphons, one 435 ft. 39 in. long, other 1,050 
ft. 42 in. long, to Bent Bros., Central Bldg.., 
Loos Angeles. About $20,000, 


Sewers 


PROPOSED WORK 


N. C., Belhaven—City will sell $60,000 
bonds, Jan. 20th, to build sewers. D. S 
Smith, clk. 

Ss. C., Seneca—Sce “Waterworks.” 

tl, Benton — City passed ordinance to 
build sewers, manholes, ete., throughout en- 
tire city, involving 110,156 ft. 6-30 in. vitr 
pipe, 86.705 cu.yd. earth and 1,650 cu.yd. 
rock trencing, 248 brick manholes. About 
$248,671. ©. B., Mautz, Benton, engr. 

Wis., Kimberly — Village having plans 
prepared for new sewerage system, sewage 
disposal plant and septic tanks. About 
$100,000, F. A. ©. Smith, Colby-Abbott 
Bldg., Milwaukee, engr 

Ia., Centerville—City authorized $28,000 
bends to build sewers in various streets 
Engineer not announced. 

s. D., Elk Point—City having plans pre- 
pared for sewerage system, involving 23,800 
ft. sewer tile, 5,800 ft. outlet tile pipe and 
sewage pumping plant About $35,000, T 
H. Johnson, 319 Iowa Bildg., Sioux City, 
ener 

Tex., Austin—City defeated $55,000 bond 
issue to build sewerage system. New elec- 
tion will be held soon. C. E. Leonard, city 
engr. Noted Nov. 18 

Cal, Palo Alto—See “Streets and Roads.” 

Cal, Visalia—City voted $100,000 bonds 
to extend sewers 

Ont., Ingersoll—City plans to build sew- 
erage system About $100,000, 


Ont., Walkerton—City having plans pre- 
pared for building storm sewers in Victoria, 
Jackson and Colborne Sts. About $45,000. 
Address A. MacNab, mayor 





BIDS DESIRED 


Mich., Detroit—Until Jan. 4, by Dept. 
Pub. “Wks... building 9.982 ft. of 14 ft. 
sewer..in Dailey and Hatfield Aves., Joy 
Rd., zawton and Atkinson Aves. from 
Livernois to Linwood Aves., also 6,Q00 ft. of 
10% ft. sewer in Six Mile Rd. from Sta. 
60 x 10@ to Connors Creek, brick, concrete 
block, mfdénolithic conerete or combination 
of same. *C. W. Hubbell, City Hall, engr. 


Minn., North Branch—Until Feb. 8, by 
A. Nordstrom, city clk., building 25,000 ft. 
8-12 in. vitr. sewers in various streets 
About pes.o0e Druar & Milinowski, 512 
Globe Bldg., St. Paul, engrs. 


Kan., Emporia—Until Jan. 4, by city, 
building 3 mi. 8-15 in. vitr. pipe in south- 
west section of city, involving 15,846 lin.ft 
earth. trenching, manholes, etc. A. J. 
Smith, Emporia, engr 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 


*N. Y., Ossining—C. F. Rattigan, supt. 
State Prisons, Capitol, Albany, let contract 
building sewerage and water supply sys- 
tems, here, to Carroll Contg. Co., Inc., 103 
Park Ave., New York City, $313,392. Noted 
Dec. 16. 

*N. Y., S. L, St. George—C. D. Van 
Name, pres. Richmond Boro., let contract 
building temporary sanitary outlet sewer in 
Cromwell Ave., etc., to Richfield Constr. Co., 
280 Madison Ave., New York City, $51,- 
968. Noted Dec. 9. 

*Wis., Elkhorn—City let contract exca- 
vating and laying .9 mi. 8-10 in. vitr. 
sewers, etc., in Wisconsin St, to F. P. 
Cayll, Main St., Waukesha. About $20,000. 

*xWis., Ft. Atkinson—City let contract 
excavating and laying 8,700 ft. 8-10 in. vitr. 
pipe sewer and building necessary manholes 
in Main St., to G. W. Leisman, 313 Grant 
St. About $25,000. 

*Minn., Little Falls—City will build 
trunk sewers in Dist. 2, involving 5,250 
ft. 15-20 in. pipe, 13 manholes, 330 ft. 8& 
in. vitr. pipe connections, etc Work will 
be done by day labor. Former bids re- 
jected. Noted Nov. 18. 

*Tex., Austin—City let contract building 
storm sewers in 4th, 5th, 6th, 7th, 10th, 
Travis, Austin, Indiana and Ohio Sts., in- 
volving 8,450 ft. segmental and 9.327 ft. 
tile block pipe, to C. H. Foley, 1639 Eliza 
beth St., Wichita Falls, $200,885. 

Cal., Los Angeles—City received bids 
Dec. 13th building disposal plant and out 
fall sewer in Fish Harbor, San Pedro, in- 
volving 2,700 ft. vitr. pipe, from R. D. 
Wood, Los Angeles, 261 tons class ‘‘B” 
pipe, $86.50, 13 tons class “D,” $86, 3.54 
tons class “D” special pipe, $172, 460 tons 
class ‘“‘D’ Metropolitan type “A,"" $127 per 
ton; Amer. Cast Iron Pipe Co., Natl. Bank 
Bldg.. $22,495: U. S. Cast Iron Pipe Co., 
215 West 7th St., $23,500, 


Bridges 
PROPOSED WORK 


Mass., Allston (Boston P. O.)—City of 
Boston having sketches made for 140 ft. 
concrete and steel bridge, 90 ft. wide on 
Cambridge St. About $175,000. 

Mass., Boston—State Bridge Comn, re- 
jected bids and will receive new bids in 
spring building 730 ft. rein.-con. and steel 
bridge between Newponset Ave. here and 
Hancock St., Quincy. About $600,000. J. 
R. Rablin, 8 Tremont St., engr. 


Ia., Rockdale (Dubuque P. O.)—Dubuque 
Co. plans to build 600 ft. concrete viaduct 
over Rockdale-Illinois Central R.R. tracks. 
About $150,000. G. A. Blunt, co. engr. 

Missouri—State Highway Dept., Green- 
ville, received no bids Dec. 17, building 
rein.-con. skew slab superstructure and 
mass concrete pier, over Stevens Branch, on 
Sta. 11 plus 51, cost $4,632; I-beam super- 
structure, on Sta. 652 plus 50, involving 9.3 
cu.yd. Class B and 45.7 cu.yd. Class C con- 
crete, 2,560 Ib. reinforcing and 5,216 Ib. 
fabricated structural steel, $2,526: pony 
truss superstructure, over Clarks Creek, on 
Sta. 485 plus 35, 56.7 cu.yd. Class A and 
130.9 cu.yd. Class B concrete, 19,350 Ib. re- 
inforcing and 52,400 Ib. fabricated struc- 
tural steel, $15,365; rein.-con. slab super- 
structure and 2 mass concrete piers over 
Clarks Creek, on Sta. 208 plus 37.5, $8,080; 
beam span approach to main span and 5 
concrete pile bents, over St. Francois River, 
on Sta. 645 plus 55.5, $8,019. All above on 
Federal Aid Project 129, Wayne Co. Noted 
Oct. 7. 

Missouri—State Highway Dept., Jeffer- 
son City, plans to build rein.-con. skew slab 
superstructure on Sta. 824 plus 40, in- 
volving 1.8 cu.yd. Class A and 57.6 cu.yd. 
Class B concrete, 4,350 lb. reinforcing steel ; 
rein.-con. skew through girder superstruc- 
ture and 3 mass concrete piers, over Hog 
Creek, on Sta. 1237 plus 00, 309 cu.yd. 
Class B and 101 cu.yd. Class C concrete, 
39,970 lb. reinforcing steel; rein.-con. slab 
superstructure and 1 mass concrete pier. 
over West Branch Piney Creek, on Sta. 368 
plus 75, 3.3 cu.yd. Class A, 38.5 cu.yd. 
Class B and 34.8 cu.yd. Class C concrete, 
4,300 lb. reinforcing steel; rein.-con. slab 
superstructure and 1 mass concrete pier, 
over Indian Creek, on Sta. 1339 plus 00, 
3.9 cu.yd. Class A, 87.3 cu.yd. Class B 
and 24 cu.yd. Class C concrete, 7,980 Ib. 
reinforcing steel; fmeim-con. slab super 
structure and 1 mass concrete pier, over 
Piney Creek, on Sta. 458 plus 85, 3.9 cu.yd. 
Class A, 95.4 cu.yd. Class B and 11.9 cu.yd. 
Class C concrete, 7,630 Ib. reinforcing steel ; 
rein.-con. skew slab superstructure and 1 





mass concrete pier, on Sta. 330 plus 
cu.yd. Class A, 77 cu.yd. Class.B an: 
cu.yd. Class C concrete, 5,510 Ib. reinfo 
steel; rein.-con. slab superstructure 
mass concrete piers, over Piney Cre « 
Sta. 615 plus 00, 5.7.cu.yd@. Class A. 
cu.yd. Class B .an@ 29.3 cu.yd. Cla 
concrete, 11,050 Ibo reinforcing steel! - 
con. slab superstructure and 2 mass 
crete abutments, on Sta. 525 plus 
cu.yd. Class A, 20.5 cu.yd. Class B 
58.4 cu.yd. Class C concrete, 2.480 Ib. + 
forcing steel; rein.-con. slab superstruc 
on Sta. 1053 plus 75, 2.1 cu.yd. Cla 
and 93.4 cu.yd. Class B concrete, 7,200 
reinforcing steel; rein.-con. skew thro 
girder superstructure and 3 rein.-con. p 
over Piney Creek, on Sta. 885 plus 
333 cu.yd. Class B and 137 cu.yd. Clas 
concrete, 45,800 lb. reinforcing steel: r: 
con. slab superstructure on Sta. 616 } 
30, 2.1 cu.yd. Class A and 64.6 cu.yd. C 
B concrete, 5,530 Ib. reinforcing steel: r 
con. skew slab superstructure, on & 
1225 plus 25, 1.5 cu.vd. Class A, 13.4 cu 
Class B and 27.5 cu.yd. Class C concer 
1.790 Ib. reinforcing steel; rein.-con, x) 
superstructure and 2 mass concrete pie: 
over Potters Creek, on Sta. 634 plus 
6.7 cu.yd. Class A, 157.9 cu.yd. Class 
and 43.3 cu.yd. Class C concrete, 15,090 | 
reinforcing steel; rein.-con. slab sup: 
structure and 2 mass concrete piers, ov 
Berry Branch, on Sta. 773 plus 80. 5 
cu.yd. Class A, 78.2 cu.vd. Class B and 50 1 
cu.yd. Class C concrete, 9.260 Ib. reinfor: 
ing steel. <All above bridges on St. Louis 
Springfield Rd., Federal Aid Project 90 
Texas Co. ; 

Tex., Austin—City defeated $25,000 bond 
issue to build bridges. New election wil] 
be held soon. C. EK. Leonard, city ene; 
Noted Nov. 18. . 

Cal, Visalia—City voted $10,000 bonu 
to build concrete bridges. 


BIDS DESIRED 


Mass., Neponset (Boston P. O.)—Unti! 
Jan. 19, by Commonwealth of Massa 
chusetts, Metropolitan Dist. Comn.. 1X 
Tremont St., Boston, building 700 ft. bridg: 
over Neponset River, involving 9.660 cu.vd 
concrete, 1,600 cu.yd. stone masonry, 110,00 
lin.ft. wood piling, 1,460 sqyd. granit. 
block paving, 35,000 ft. lumber, 410 ton 
stone and gravel ballast, 11,500 cu.yd 
dredging, 8,000 cu.yd. earth approach ani 
fill. Work will also include removal pres 
ent bridge. Noted May 13. 

Mass., Springfield—Until Jan. 20, by Ra 
City Suprvs., Administration Bldg., furnish 
ing, fabricating, erecting and painting th: 
structural steel and fences for Indian Or 
chard Bridge, over Chicopee River between 
here and town of Ludlow, Hampden Co. : 
advertised in this issue. 

Va., Houston—Until Jan. 11, bv State 
Highway Comn., Richmond, building 540 
ft. bridge over Bannister River, here. 

™ennessee—Sce “Streets and Roads.” 


PRICKES AND CONTRACTS AWARDED 
(x Indicates award of contract) 


N. H., Portsmouth—Piscataqua' River 
Bridge Comn., City Hall, received bids Dec 
14 building superstructure for bridge over 
Piscataqua River between here and Kittery 
Me., from Amer. Bridge Co., 120 Franklin 
St., Boston, $619,000; Bethlehem Steel 
Bridge Corp., 141 Milk St., Boston, $634.- 
700. Noted Dec. 2. 

Fla., White Springs—State Highway 
Dept.. Tallahassee, received bid building 
steel truss, 228 ft. center to center pins on 
rein.-con. abutments. with 20 ft. clear 
roadway, from Pensacola Shipbuilding Co., 
Blount Bldg., Pensacola. About $57,100 
Noted Nov. 18. 

*Mich., Detroit—Wayne Co. Rd. Comrs., 
312 Co. Bidg., let contract sinking pne: 
matic caissons through earth to rock a dis 
tance approxmiately 80 ft., furnishing al! 
labor and material except cement for 4 
ecaissons and substructure for double leaf 
bascule type bridge (substructure § and 
foundations only included in this job), to 
Missouri Valley Bridge & Iron Co., Kansas 
City, Mo., $358,280. Noted Dee. 9. 

Wis., Racine—City received bids Dec. 18. 
building 343 ft. steel and concrete doubl: 
leaf bascule bridge. on State St., from 
Greiling Bros., 100 Blk. East Walnut St 
Green Bay, $339,000; E. E. Gillen Co., 12° 
Wisconsin St., Milwaukee; A. Green Constr 
Co., 154 North Pearl St., Green Bay, $381,- 
500. Ketler-Elliott Co., 3153 South Cali- 
fornia Ave., Chicago, bid on superstruc 
ture only, $254,155. Noted Dec. 2. 

*Minn., St. Paul—City let contract build- 
ing concrete bridge on Cherokee Heights 
Bivd., to McManis & Tarnowski, 484 Endi 
eott Bldg... $15,998. Noted Dec. 9% 
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Rridges (Continued) 


Kan., Columbus — Cherokee Co., received 
ids building one 150 ft. rein.-con. arch 
ridge; also three 50 . sirder spans, 
ilternate design), on Federal Aid Project 
1. both designs for 18 ft. roadway, from 
i<oss Constr. Co., 2818 5th St., Des Moines, 
girder plan) $40,576, (arch plan), $45,381. 
Noted Nov. 

*xTex., Ft. Worth—Tarrant Co. let con- 
ract building bridge, to have 2 steel spans 
yn eonerete piers and abutments, over 
rrinity River on White Settlement Rd., also 
ver Trinity River on Lake Worth _Dam Rd., 

» Austin Bros. Bridge Co., 1815 Coombs 
st.. Dallas, $42,700 each. Noted Nov. 11 
ind Dee. 2. 

Tex., Nacogdoches—Nacogdoches Co. re- 
ceived bids Dec. 13, building (1) steel span 
bridges With wooden flooring on concrete 
yiers on Highway 35, Garrison Rd., involv- 
ing 821 cu.yd. Class “A” concrete, 425 cu. 
vd. wet and 425 cu.yd. dry structural excav., 
18.400 ft. untreated lumber, 248,120 Ib. 
structural and 36,123 Ib. reinforcing steel, 
ete. (2) bridges on Highway 21, Cherino 
Rd.. 1,188 cu.yd. Class “A” concrete, 482 
cu.yvd, Wet and 482 cu.yd. dry structural ex- 
cav., 25,510 ft. flooring, 344,740 Ib. structural 
ind 59,041 Ib. reinforcing steel, ete., (3) 
bridge’ on State Highway 4, Douglas Rd., 
577 cu.yd. wet and 577 cu.yd. dry excaVe 
23.410 ft. untreated timber, 1,200 cu.vd 
Class “A” concrete, 375,644 ID. structural 
ind 68,808 Ib. reinforcing steel, etc., from 
Highway Iron Products Co., Legionere, 
Ind., represented by W. B. Hill and C. V. 
Joseph, (1) $56,385, (2) $85,479, (3) $89,- 
605: Austin Bros. Bridge Co., 1815 Coombs 
St.. Dallas, represented by J. R. Moore and 
J. B. Templeton, (1) $58,632, (2) $82,339, 
(3) $87,605; Illinois Steel Bridge Co., Jack- 
sonville, Ill, represented by F. T. Hughes 
and H. K. Wells, (1) $60,545, (2) $85,419, 
(3) $90,270. Noted Dec. 9. 

Tex., Orange—Orange Co. received bids 
building 700 ft. steel span bridge, on con- 
crete piers, 16 ft. roadway, over Cow 
Bayou, on Highway 3, from Houston 
Constr. Co., 2300 McKinney St., Houston, 
$84,400; Sherman Constr. Co., Mexia, $91,- 
una, Noted Nov. 


Streets and Roads 


PROPOSED WORK 


Mass., West Roxbury (Boston P. 0.)— 
City plans to grade and drain 2 acres Mt. 
Hope Cemetery; work also includes exca- 
vating entire lot to dept of 6 ft. About 
$25,000. J. J. Murphy, 33 Beacon St., 
Boston, engr. 


N. J, Toms River—Bd. Freeholders 
Ocean Co. plan_to pave 1 mi. Washington 
St., concrete. J. M. Abbott, Toms River, 
engr. 

Va., Roanoke—City receives bids in Jan- 
uary paving various streets with vitr. brick. 
About $300,000. A. W. Morris, city engr. 

N. C., Goldsboro—City will sell $227,000 
bonds Jan. 3 to improve streets. J. G. 
Tyson, clk. 

N. C., Raleigh — City plans election to 
vote on $100,000 bonds to curb and gutter 
various streets. J. B. Bray, comr. Pub. 

‘Ks. . 

N. C., Winston-Salem — Comrs. Forsyth 
Co. plan election in January to vote on 
$2,000,000 bonds to hard surface roads. 

0., Columbus—City plans to grade, curb, 
lay water mains and pave 295 ft. Broad 
St. from Anson to Sandusky Sts., 55 ft. 
wide, asphalt; 1,340 ft. Main St. from Allen 
Ave. to Alum Creek, 55 ft. wide, asphalt; 
3.555 ft. High St. from Cedar Alley to 5th 
Ave., 55 ft. wide, probably asphalt; 4,300 
ft. Front St. from Town St. to Viaduct, 
4 ft. wide. R. H. Simpson, City Hall, 
engr. 

Wis., Alma—Buffalo Co. plans to grade, 
surface and drain various roads. About 
$53,656. J. Reinhart, Nelson, comr. 


Wis., Chippewa Falls-——- Chippewa Co. 
plans to gravel gurface roads. About $64,- 
oot. P. O, Lokrantz, comr. 


Wis., Jefferson—Jefferson Co. plans to 
grade and gravel surface various roads and 
build Portland Bridge in village of Water- 
loo. About $44,851. R. Royce, Ft. 
\tkinson, comr. 


Wis., Oshkosh—City plans to pave South 
Main St. from 9th St. to South Park Ave. ; 
Nebraska St. from Fox River to 6th St.; 
Ohio St. from South Park Ave. to 17th St. ; 
\ith St. from railroad tracks to Ohio St. ; 
South Park Ave. from railroad tracks to 
Ohio St.; Minnesota St. from Fox River 
‘o 6th St.; West Algoma St. from Algoma 
'o Pearl Sts.; Frederick Ave. from Irving 
‘o Scott Sts.; Grant St. from Algoma to 





Vinland Sts.; Otter St. from Bowen to 
Rosalia Sts.; Liberty St. from New York 
Ave. to Grant St.; Monroe Ave. from Wash- 
ington to Park Sts.; Marion St. from Jack 
son to Wisconsin Sts.; Reed St. from Elm 
to Spruce Sts.; Congress St. from Algoma 
to Elm Sts.; Grant St. from Vinland to 
Oakland Sts.; Jefferson Ave. from .Irving 
St. to New York Ave. About $25,000. Bids 
will be received on concrete, brick, and 
other types of pavement. G. Randall, city 
engr. 

Wis,, Sparta—Monroe Co. plans to grade 
gravel surface and build = culverts — on 
various roads. About $27,111. C. E. Mil- 
lard, comr. 

Wis., Stevens Point—Portage Co. plans 
to grade and gravel surface various roads 
About $32,118. T. E. Cauley, comr. 

Wis., Waupaca—Waupaca Co. plans to 
grade and gravel surface various roads 
About $25,465. J. Huffeut, comr. 

Ia., Anamosa—City plans to pave and re- 
surface 50 blocks. About $100,000. 

Ia., Lamont—City rejected bids received 
Dee. 15, paving 25 blocks, rein.-con., 
asphaltic concrete, bitulithic or brick. Proj- 
ect indefinitely postponed. Shockley Eng. 
Co., 801 Graphic Arts Bldg., Kansas City, 
Co., engrs. Noted Oct. 28. 

Minn., Duluth—City receives bids about 
March 1, building 5 mi. Congdon Blvd., con- 
crete. About $400,000. E. Coe, city engr. 

Minn., Red Lake Falls—Red Lake Co. 
plans to build 9 mi. state roads. About 
$30,000. H. E. Palmer, Red Lake Falls, 
engr. 









8S. D., Sturgis—City plans to pave 6 
blocks, 30 ft. wide. About $24,000. 

Missouri—State Highway Dept., Green- 
ville, received no bids Dec. 17, building 
14.38 mi. Sect. A, Piedmont-Marble Hill 
Rd., Federal Aid Project 129, Wayne Co., 
involving 93,396 cu.yd. earth and 8,382 cu. 
yd. rock excav., 8,924 cu.yd. borrow, 57,930 
cu.yd. per 100 ft. overhaul, 100,700 sq.yd. 
specification C gravel pavement, 653.2 cu.yd 
Class B and 152.6 cu.yd. Class C concrete 
masonry, 31,741 lb. reinforcement for con- 
crete masonry, ete. About $146,072. 

Mo., Mexico—Audrian Co. c/o S. C. 
Groves, judge, plans to gravel 3.8 mi. North 


State Highway. About $57.000 Engineer 
not selected. 
Tex., Austin—City defeated $50,000 


bond issue to pave various | streets. 
New election will be held soon. C. E. 
Leonard, city engr. Noted Nov. 18. 

Tex., Eastland — Eastland Co. having 
plans prepared paving 10 mi. Eastland- 
Ranger Rd., State Highway 1, involving 
105,661 sq.yd. 2 in. bitulithic. About $261,- 
500. W. R. Eccles, co. engr. 


Tex., Franklin—Robertson Co. plans elec- 
tion to vote on $35,000 bonds to complete 
Kings Trail Highway from Bremond Pre- 
cinct line on north to Brazos Co. line on 
south, running through here and Wheelock. 
L. Acker, Nacogdoches, engr. 


Tex., Sierra Blanca—Hudspeth Co. hav- 
ing surveys made gravel surfacing and 
draining 73 mi. State Highway 1, from El 
Paso Co. line to Culberson Co. line, 16 ft. 
wide. About $200,000. H. Schroetter, 
co. engr. 


Okla., Okmulgee—City soon receives bids 
resurfacing practically all streets in busi- 
ness district and laying 73 blocks of pave- 
ment in residential districts, brick and 
asphalt. About $1,000,000. 


Cal., Palo Alto—City receives bids about 
Mar. 1, grading, paving and laying storm 
sewers in 2.8 mi. Forest Ave., Alma, Emer- 
son, Cowper and Middlefield Sts.. Involv- 
ing 59,680 sq.yd. 5 in. concrete, 6,220 lin.ft. 
curbing, 6,000 sq.ft. sidewalks, 10,250 eu.yd. 
excay., 36 catch basins, 20 manholes, 6,000 
ft. 10-18 in. vitr. pipe. About $134,210. J. 
F. Byxbee, Jr., Palo Alto, engr 


Ont., London— Middlesex Co. having plans 
prepared and soon receives bids building 3 
mi. Pipe Line Rd., concrete. About $80,000. 
C. Talbot, County Bldg., engr 


Ont., Walkerton—Town receives bids in 
March building concrete pavements on Main 
St. About $59,000. Address A. NacNab, 
mayor. 


BIDS DESIRED 


Louisianna—Until Jan. 10, by Bd. State 
Highway Engrs., Maison Blanche Annex, 
New Orleans, bulding .95 mi. Baton Rouge- 
New Orleans Highway, Sect. B, Ascension 
Parish, and 4.6 mi. New Iberia-Burke High- 
way Iberia Parish. D. Bule, state high- 
way engr. 


Tennessee—Until Jan. 17, by State High- 
way Dept., Nashville, building 12.76 mi., 
State Highway between Sta. 130 near Bear- 


den and London Co. line, being Sect. E 
"ederal Aid Project 41, Knox Co. involving 
36,752 cu.yd. common excav., 2.123 cu.yvd 
solid rock excav., 8,015 cu.yd borrow 
excav., 90,000) sq.yd reconstructed base 
course, 44,760 sq.yd. modified Telford base 
course, 90,000 sq.yd broken stone base 
course “C." 134,760 sq.yd. bituminous ma 
cadam surface course, 2 cu.yd. special con 
crete, 287 cu.yd. Class “A" concrete and 27 
cu.yd. Class “B" concrete; concrete bridges 
over 20 ft. span, involving 14 cu.yd. special 
concrete, 109.88 cu.yd. Class “A” concrete 
and 267.71 cu.yd. Class “B" concrete, etc. 
Tennessee—Until Jan. 17, by State High 
way Comn., Nashville, building 15.28 mi 
State Highway 32, between Fayetteville and 








Bedford Co. line, Lincoln Co., involving 
70,414 cu.yd. common excav., 29,177 ecu.yd 
solid rock excay 33,519 cu.yd. borrow 


excayv., 144,604 sq.yd. bituminous macadam, 
13.08 cu.yd. special concrete, 545.1 cu.yd 
Class “A” concrete, 327.68 cu.yd. Class “B" 
concrete, etc. W. P. Moore, state highway 
ener. 

Missouri—Until Jan. 24, by State High- 
way Dept., Linneus, building 1.95 mi. state 
road east and west of Brookfield, State Aid 
Project S 20.24, Linn Co., involving 29,218 
cu.yd. earth exeav., 48,863 cu.yd. borrow, 
16.7 cu.yd. Class B and 3.4 cu.yd. Class 
concrete masonry, 1,175 Ib. reinforcement 
for concrete masonry, etc. About $32,161 

Washington—Until Jan. 3, by State High- 
way Comn., Olympia, grading 7.1 mi. Pa- 
cific Highway, near Mud Bay, Thurston 
Co. J. Allen, Olympia, state highway engr. 

Oregon—Until Jan. 4, by State Highway 
Comn., Room 520 Multnomah Co. Court 
House, Portland, grading 9.2 mi. road unit 
1, Felson-Huntington Sect., Old Oregon 
Trail, Baker Co., involving 161,000 cu.yd. 
excay.; paving 8.6 mi. Junction City-Monroe 
Sect. West Side Highway, Benton and Lane 
Counties ; Portorford-Hubbard Creek Sect, 
Curry Co., 25,000 cu.yd. excav.: 6.2. mi. 
Roseburg-Dillard Sect. Pacific Highway 
Douglas Co. ; 5,700 ft. wood guard fence on 
Arlington Morrow Co. Line Sect. Columbia 
River Highway, Gilliam Co. ; 6.3 mi. Walker 
Divide Sect. Lane Co., surfacing 25.3 mi. 
Lexington Gilliam Co. Line Sect., Oregon- 
Washington Highway, Morrow Co., 28,500 
cu.yd, rock surface; 12.5 mi. gravel or 
rock surfacing on Seufert-Deschutes River 
Sect. Columbia River Highway, Wasco Co., 
31,000 cu.yd. excav. 

Cal., San Luis Obispo—Until Jan. 4, by 
Rd. Supervs. San Luis Obispo Co., paving 
22 mi. Sect. B and C, Rd. 3, and Santa 
Rosa and Sycamore Sts., 5 in. concrete. W. 
B. Burch, San Luis Obispo, engr. 


PRICES AND CONTRACTS AWARDED 
(*xIndicates award of contract) 


* Alabama—State Highway Comn., Mont- 
gomery, let contract grading and installing 
drainage structures on 18.2 mi. Federal Aid 
Project 88, 24 ft. wide, Marshall Co., to 
W. T. Taylor Constr. Co., Wilsonville, 
$126,814. 


* Louisiana—State Highway Dept., New 
Orleans let contracts building 5.21) mi 
Tallulah-St. Joseph Highway, Sect. A, Mad- 
ison Parish, to S. K. Jones, 1252 Herbert 
Ave., Memphis, Tenn., $34,968; 2.11 mi 
Rayville-Monroe Highway, Sect. A-1, Rich- 
land Parish, to J. M. Bass & Co., Hazel- 
hurst, Miss., $18,558; 13.26 mi. Rayville- 
Winnsboro: Highway, Sect CC, Richland 
Parish, to A. E. Perry, Colfax, $158,471; 
17.37 mi. Arcadia-Shreveport and Arcadia- 
Ruston Highways, Bienville Parish, to W 
H. Smith, Alexandria, $331,903. Noted 
Dec. 9. 

will... Glencoe—Village let contract pav- 
ing 6,390 sq.yd. Skokie Rd., concrete, to M. 
Foley & Co., Evanston. About $28,000 


*Kan., Columbus—Cherokee Co. let con- 
tract paving 2.95 mi. Joplin and Galena 
Rds., Federal Aid Project 71, Sect. A, 18 
ft. wide, concrete, to Koss Constr. Co., 
2818 5th St., Des Moines, Ia., $138,580 
Noted Nov. 11. 


* Missouri—State Highway Dept., Cali- 
fornia, let contract to E. C. Johnson, Jef- 
ferson City, building various sections of 
Southern Highway, State Aid Project S 
20.14, Manitou Co., 98 mi. (Cole Co. line 
relocation), $10,359; .84 mi. (McKirk re- 
location). $3,025; .68 mi. (Sect. A Clarksburg 
Project), $3,249; .8 mi. (Sect. B Clarks- 
burg Project). $3,557; .95 mi. (Brants re- 
location), $4,692. Noted Dec. 16. 


Missouri—State Highway Dept., Farming- 
ton, received bids Dec. 10, building 3.25 mi. 
state road from Madison Co. line toward 
Libertyville, State Aid Project S 20.13, St. 
Francois Co., involving (1) 23,252 cu.yd. 
earth excav., (2) 1,415 cu.yd. rock excav., 
(3) 1,894 cu.yd. borrow, (4) 138.6 cu.yd. 
Class B concrete masonry, (5) 40.3 cu.yd. 
Class C concrete masonry, etc., from F. T. 
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Streets and Roads (Continued) 


O'Dell, Farmington, ( 
(2) $1.85, (3) $0.40, ¢ 


1) $0.58 per cu.yd., 

4 a: 
Richardson, De Soto, (1 

{ 

1 


25. (5) $23; J 


(3) $0.39, (4) $30, 
Hawn, Farmington, ({( 
(3) $0.40, (4) $30, (5) $2 


9 


574. (2) $2. 
Noted Novy 





Missouri—State Highway Dept., Milan, 
received bids Nov. 27, building 1.4 mi 
road east and west through Milan, State 
Aid Project S 20.15, Sullivan Co.. involv- 
ing (1) 23,259 cu.yd. earth excav., (2) 
2,454 cu.yd. borrow, (3) 109.8 cu.yd. Class 
KB concrete masonry, (4) 1.2 cu.yd. Class 
( concrete masonry, (5) 8,222 Ib. rein- 
forcing steel, ete, from Frazier-Davis Co., 
Arcade Bidg.. St. Louis, (1) $0.68 per 
cu.yd., (2) $0.65, (3) $29, (4) $29, (5) 
$0.09; C. P. O'Reilly, St. Louis, (1) $0.75, 
(2) $0.70, (3) $30, (4) $25, (5) $0.10; € 
Gidinsky, 4211 Holmes St., Kansas City, 
Mo., (1) $0.85, (2) $0.70, (3) $30, (4) 
$25, (5) $0.10. Noted Nov. 4. 


*& Missouri—State Highway Dept., Ne- 
vada, let contract to Moss & Schuedler, 
Nevada, building 2.06 mi. state road from 
Horton northwest, State Aid Project S 
20.12, Vernon Co., involving 5,123 cu.yd. 
earth excav., cost $0.54 per cu.yd., 18,074 
cu.yd borrow, $0.54, 34.1 cu.yd. Class B 
concrete masonry, $30, 2.8 cu.yd. Class C 
concrete masonry, $29, etc., total cost $15,- 
467; rein.-con. skew slab superstructure 
on Sta. 280 plus 00, 2.1 cu.yd. Class A con- 
crete, $60, 90.2 cu.yd. Class B concrete, 
26, etc., total cost $4,461; rein.-con. slab 
superstructure on Sta. 270 plus 45, 2.1 cu 
yd. Class A concrete, $60, 152.3 cu.yd. Class 
B concrete, $27, etc., $6,999, both on above 
project. 


Tex., Canadian—Hemphill Co. received 
bids Dec. 13, grading, surfacing and drain- 
ing 13.44 mi. State Highway 4 from here to 
Lipscomb Co. line, from A. H. Holt & Son, 
Canadian, $71,295; J. F. Hamer, Stop 6 In- 
terurban, Ft. Worth, $82,300; McKnight & 
Howell, Amarillo, $95,353. Work involves 
2.8 acres clearing and grubbing, 39,391 cu. 
yd. borrow, 48,721 cu.yd. earth, 1,866 cu. 
yd. solid and 829 cu.yd. loose rock excav., 
28,302 Ib. reinforcing steel, 11,307 cu.yd 
clay surfacing, 157.2 cu.yd. Class “A,” 
280.9 cu.yd. Class “B.” 32.2 cu.yd. Class 
“Cc” and 51.8 cu.yd. 1:2:3 concrete. Note? 
Dec. 2. 

*Tex., Center—Shelby Co. let contract 
grading, gravel surfacing and draining 35.5 
mi. State Highway 35, Federal Aid Project 
224, to Smith Bros., Crockett, 474,054; in- 
cluding 10% for engineering and contin- 
gencies and gravél furnished by county, 
cost, $111,548. Work involves 105.68 cu.yd. 
Class A concrete, 4,522 Ib. reinforcing 
steel, 186,559 ft. lumber, 9,644 lin.ft. treated 
timber, 144,031 cu.yd. earth, 101,189 cu.yd. 
earth borrow and 1,150 cu.yd. loose rock 
excayv., etc 

Tex., Childress—Childress Co. received 
bids Dec. 13, clearing, grubbing, grading, 
surfacing and draining 10.11 mi. State 
Highway 4, from McKnight & Howell, 
Amarillo, $42,335; J. T. Rose & Son, Roar- 
ing Springs, $46,645; C. W. Burgess, 710 
Haines Ave., Dallas, $50,881. Noted Dec. 2. 


*&Tex., Dallas—City let contract paving 
wing Ave. from southern city limits to 
southwest line of Jefferson Ave., 2 in. bitu- 
lithic wearing surface on 5 in. concrete 
base, to Texas Bitulithic Co., 1101-6 Pre- 
torian Bldg., $184,192. 


Tex., El Paso—F! Paso Co. received bids 
Dec. 13, paving 12.61 mi. Fabens Rd., State 
Highway 1, (a) bituminous concrete with 
2 in. wearing surface, (b) plain cement con- 
crete base course, (c) course concrete pave- 
ment, (d) crushed stone and Class “C” con- 
erete, from Lu-Moor Contg. Co. Two 
Republics Bldg., type (a) $306,321, type b, 
$285,012, (b) $163,815, (c) $396,885, (da) 
$207,776; El Paso Bitulithic Co., Piedras 
St., (c) $380,903. Noted Dec. 


*Tex., San Antonio — Bexar Co. let con- 
tract paving South Hackberry St. from 
Denver St. to Warwick Blvd., involving 
10,800 sq.yd. rock asphalt or bitulithic pave- 
ment, to Southwest Bitulithic Co., Gunter 
idg., $39,915. 


*Tex., Sinton—San Patricio Co. let con- 
tract grading, surfacing and building con- 
crete and steel bridges and culverts on 12.5 
mi. Corpus Christi Rd., State Highway 9, 
Rd. Dist. 5, from Defined Rd. Dist. 5, c/o 
Comrs. Benson, Caldwell and Vogel, at 
Sinton, $206,964; grading. surfacing and 
building concrete culverts on 15.06 mi. State 
Highway 9, Rd. Dist. 1, from Defined Rd. 
Dist. 1, e¢/o Comrs. Hurt, Williams and 
Harrison, at Sinton, $178,353; both includ- 
ing 10% for engineering and contingencies. 
Noted Dee. 16 


to 


*Tex.. Waco—McLennan Co. will gravel 
surface 5.16 mi. State Highway 7 from here 
to Tehuacana Creek, involving 22.703 gal. 
asphalt, 2,028 cu.yd. gravel and 45,400 cu.yd. 
bituminous cover material. Work will be 
done by day labor under supervision of J 
P. Alexander, co. judge. Cost, $26,291; 
including 10¢, for engineering and con- 
tingencies. Noted Dec. 9. 

*Wash., Spokane—Spokane Co. let con 
tract paving 4 mi. Cheney Highway, con- 
crete, to Moore Constr. Co., Spokane, $49,- 
064. 

Cal. Merced — Supervs. Merced Co. re- 
ceived bids building Le Grand Highway 
from Blumenkranz & Vernon, Stockton, 
$97,967; Graham & Jensen, Merced, $86,- 
018. Above bids rejected. Work will be 
done by day labor under supervision of D. 
Kk. Thronton, rd. comr. 


Railways 
PROPOSED WORK 


Michigan—Detroit,, Toledo & Ironton Ry., 
Real Estate Exch. Bldg., Detroit, purchased 
180 acre site in Flat Rock village, and hav- 
ing plans prepared for terminal yards and 
freight terminal. H. Ford & Co. River 
Rouge, engrs. 

Minnesota — Minneapolis, Northfield & 
Southern Ry., 800 Hennepin Ave., Min- 
neapolis, plans to build 12 mi. extension 
from Northfield to Faribault. About $125,- 
000, H. E. Pence, pres. 


Texas—Sec “Industrial Works.” 


Excavation and Dredging 
PROPOSED WORK 


Wis., Phillips — Ditch-Price Co. Farm 
Drainage Bd. having plans prepared build- 
ing 3 mi. open ditch and laying 1 mi. 10 in. 
tile. Cost to exceed $15,000. R. Jakoubec, 
secy. L. M. Schindler, 721 Clark St., Apple- 
ton, engr. 


BIDS DESIRED 


la., Muscatine—Drainage—Until Jan. 12, 
by EF. W. Johnston, aud. Muscatine Co., 
building drainage improvements in Sub- 
Dist. 1, D.D. 13. C. H. Young, c/o Central 
States Eng. Co., Muscatine, ch. engr.; ad- 
vertised in this issue. Noted Dec. 9. 

Minn., Bemidji—Ditch—Until Jan. 7, by 
A. D. Johnson, aud. Beltrami Co., and R. C. 
Fraser, aud. Koochiching Co. (International 
Falls) redigging Lateral 2, Judical Ditch 
involving 38,600 cu.yd. excav. About $25,- 
000. W. M. Everts, Bemidji, engrs. 

Minn., Granite Falls—Ditch—Until Jan. 
4. by G. H. Wilson, aud. Yellow Medicine 
Co., and R. D. Houdersheldt, aud. Lyon 
Co., (Marshall), building Judicial Ditch 17, 
involving 4,313 cu.yd. open work, 28,280 ft. 
6-20 in. tile. About $25,000. J. Leas, Cot- 
tonwood, engr. Noted Oct. 7. 

Minn., Waseca—Ditch—Until Jan. 7, by 
Waseca Co. building Co. Ditch 21, involving 
15,040 lin.ft. 6-26 in. tile, 8 surf water in- 
lets, etc. About $23,412. G. Cox, Wasec . 
engr. Noted Dec. 23. 

Mo., New Madrid — Ditches, etc. — Until 
Jan. 5, by C. L. V. Jones, clk. New Madrid 
Co., constructing Little Otter Slough Ditch, 
involving 179,768 cu.yd. excav. and 85.43 
acres clearing; ditch along south line of 
St. Louis, Iron Mt. & Southern R.R., 12,102 
cu.yd. excav.; Main Ditch, 452,060 cu.yd. 
excav. and 160.15 acres clearing; Little 
River Ditch, 102,388 cu.yd. excav. and 69.92 
acres clearing. All above ditches in D.D 12. 

Ont., L’Orignal—Drain—Until Feb. 15, 
by J. H. Menthol, R.R. 2, Vankleek Hiil, 
for excav. and concrete work on O'Brian 
Drain, in Caledonia and Alfred Twps., 
for Prescott Co. Work involves 138,350 cu. 
yd. earth excav., 96} cu.yd. concrete for 
culverts, etc. About $75,000. Magwood & 
Stidwell, Cornwall, engrs. 


PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 


xIa., Mt. Pleasant—Ditch—Henry Co. 
and Whiteside Co. (Morrison), Ill, let con- 
tract for open ditch work in Rock River 
Drainage and Leve Dist., involving 170,000 
cu.yd. excav., to Matthews Bros., Erie, Ill., 
$14.96 per cu.yd. 


Industrial Works 


PROPOSED WORK 


Mass., Worcester—Sleeper & Hartley, 
Inc., 335 Chandler St., preparing plans for 
1 story, 60 x 200 ft. bill construction fac- 
tory. About $50,000. Private plans. 


N. Y., Brooklyn—Grasselli Chemi: 
Guardian Bldg., Cleveland, O., p! 
build 1 story chemical plant ad 
rein.-con., brick and steel, rein.-con 
ing, brick and concrete foundation 
Newtown Creek, here. About $1 
Lockwood-Green & Co., 101 Park Av: 
York City, archts. and engrs. 

N. J., Millville — Whithall-Tatum ©, 
Barclay St., New York City, having 
prepared by R. W. Pollock, archt., 
Chestnut St. Phila., for 2 story, 35 
ft.. glass ware factory, brick, here. 

N. J., Newark—Butterworth-Ju 
Corp., Doremus Ave., had plans prep 
reconstructing 3 story factory. About $1 
000. Private plans. 


Pa., Hazleton—S. Liebowitz Sons. | 
Mine St., plan to build 3 story, 30 x 19 
shirt factory, on North Wyoming St. A} 
$100,000. Architect and engineer not 
lected. 





Md., Baltimore—General Chemica} 
Munsey’' Bldg... soon lets contract build 
50 x 59 ft. concrete power house, on R 
and Winder Sts. J. G. White Corp., 
Iixchange Pl, New York City, archts. 


Va., Winchester—C. L. Robinson plans 
build 2 story, 70 x 200 ft. plant. Pro 
will mature in spring. ; 


Tenn., Etowah—Louisville & Nashvil\: 
R.R., Knoxville, plans to construct rep: 
shops and machinery building to repli: 
those destroyed by fire. Loss, $150,0u: 
W. H. Courtney, ch. engr. 


0., Cincinnati—J. H. McGowan, 916 41) 
Natl. Bank Bldg., plans to build factor) 
addition, on 2nd St. and Central Av: 
About $190,000. Tietig & Lee, 901 41) 
Natl. Bank Bldg., archt. 


0., Cincinnati—Herold Motor Car Co 
920 Race St., plans to build 87 x 95 ft. 
rein.-con, and brick service station, rein.- 
con. flooring, at 214 Webster St. About 
£60,000, 


Ind., Indianapolis—Polar Ice & Fuel Co 
20th St. and Northwestern Ave., opens bids 
about Jan. 10, building 1 story, 30 x 70 ft. 
brick and steel storage plant, brick founda- 
tion. About $75,000. <A. C. Bishop & Co. 
427 Guardian Bldg., Cleveland, archts. and 
eners. 


Mich., Flat Rock—See “Railways.” 


Ill, Chieago—A, Batik, care of A. Char 
vart, archt., 2621 Millard Ave., had plans 
prepared for 3 story, 40 x 120 ft, ice plant 
mill construction, concrete foundation 
About $60,000. 


Wis., Berlin—W. C. Russell Moccasin Co 
had plans prepared 3 story, 40 x 130 ft., 
brick, rein.-con. and steel factory, rein.- 
con. flooring, brick foundation, on Main 
St. About $75,000. W. C. Russell, pres. 
Private plans, 


Wis., Jefferson—A. Heilemann & Co 
plans to convert brewery into ice cream 
factory, and build 3 story, 70 x 112 ft. 
brick, rein.-con. and steel addition, rein.- 
con, flooring, brick foundation, on Main St 
About $75,000. Architect not selected, 
probably private plans. 


Wis., Okauchee—W. Schradenbach plans 
to build 2 story, 50 x 110 ft., rein.-con.. 
brick and steel garage and show room, 
rein.-con. flooring, brick foundation, on 
Main he About $75,000. Architect not 
selected. 


Wis., Reeseville—Reeseville Canning Co.. 
c/o O. A. Sell, plans to build 4 story, 60 
x 185 ft., brick, rein.-con. and_ steel fac- 
tory, rein.-con. flooring, concrete foundation 
on Main St. About $75,000. Architect not 
selected. 


Wis., Rice Lake—H. Ashlin, Reuter Ave 
plans to build 3 story, 60 x 150 ft. mill con- 
struction factory, concrete foundation, 0 
Reuter Ave. About $75,000 Architect not 
selected. 


Wis., Rosendale—Rosendale Produce Co. 
plans to build 3 story, 50 x 210 ft., brick, 
rein.-con, and steel warehouse, _rein.-con 
flooring, concrete foundation. About $80,- 
000. Architect not selected. 


Minn., St. Paul—Farmers_ Consolidated 
Distributing Co., 935 Andrus Bldg., Minnea- 
polis, plans to build 3 story, 75 x_125 rein.- 
con., brick and tile factory, on Prior Ave 
and Montague Pl. About $350,000 Archi 
tect not selected. 


Minn., South St. Paul—St. Paul Union 
Stock Yards Co., 631 ‘Exch. Bldg., plans +: 
build rein.-con., brick and _ stone stock 
pavilion. About $500,000. Architect no! 
announced. 
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industrial Works (Continued) 


Tex., Amarillo—Ft. Worth & Denver Ry. 
Co., Bogard Bldg., Ft. Worth, plans to ex- 
pend $200,000 to improve shops and yards. 
Project also includes new machinery, ad- 
iitional tracks, erection 5 engine stalls and 
power and electric light plant, F. E. 
Clarity, vice-pres. and gen]. mer. 

Ont., Brantford—City reeeives bids about 
Jan. 15, building 75 x 120 ft. addition to 
sleetrie station. About $80,000. Address 
\. MacBride, Mayor. 

Ont., London—Canadian Vitex Feed & 
Milling Co., Toronto, plans to build rein.- 
con. feed mill, here. About $75,000. 


Cal., Los Angeles—Atchison, Topeka & 
Santa Fe R.R., Kerckhoff Bldg., having 
jlans prepared by W. H. Mohr, archt., 761 
Ke arckhoff Bidg., for 4 story, 85 x 275 ft. 
ice plant, rein.-con., brick and steel, re in.- 
con. flooring, concrete foundation, at Ho- 
bart Sta. 

BIDS DESIRED 


Va., Richmond—Crystal Ice Co., 525 
Brooke Ave., receiving bids altering 3 
story plant. About $50,000. R. H. Greene 
and W. P. Thurston, Merchants Natl. Bank 
Bldg., archts. 

Fla., Bartow—Until Jan. by_B. C. Bon- 
foey, archt., Tampa, a aing 2 story, 50 
x 75 ft. brick newspaper plant, concrete 
and Spanish tile flooring, brick foundation, 
here, for Polk Co. Record. About $75,000. 
J. G. Gallemore, editor. 


Wis., Manitowoc—Manitowoc Shipbuild- 
ing Co., 16th St. and Manitowoc River, re- 
ceiving bids building 1 story, 60 x 180 ft. 
round and power house, brick, rein.-con. 
and steel, rein.-con. flooring, brick founda- 
tion, on 8th St. About $75,000. Private 
plans. 

Wis., Valders—Juul-Smith, archts., Imig 
Bldg., Sheboygan, receiving bids building 2 
story, 34 x 150 ft, rein.-con., brick and 
steel garage, rein.-con. flooring, concrete 
foundation, on Main St., for W. F. Christel. 
About $75,000. Noted Dec. 9. 


PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

*R. L, Pawtucket—Hope Webbing Co., 
1005 Main St., let contract building 5 story, 
80 x 190 ft. brick and steel addition to 
plant, also 1 story, 20 x 26 ft. boiler house, 
for Central Constr. Co., Slater Trust Bldg. 
About $300,000. Noted Dec. 2. 

*N. Y., Brooklyn—W. Ulmer Brewery 
Co., 3 Belvidere Ave., will build 1 story, 
100 x 195 ft., rein.-con., brick and steel 
garage, rein.-con. flooring, concrete founda- 
tion, on Myrtle Ave. near Bway. About 
$75,000. Work will be done by day labor. 


*N. Y., Brooklyn—S. Ageloff, 126 Reid 
Ave., will build 1 story, 100 x 200 t brick 
and steel garage, rein.-con. flooring, con- 
crete foundation, on Myrtle Ave. near Lewis 
Ave. About $100,000. Work will be done 
by day labor. 

*N. Y., Brooklyn—S. A. Werthein, c/o 
Cc. L. Sefert, archt. and engr., 206 West 
76th St., New York City, will build 1 story, 
100 x 175 ft., brick and steel garage, rein.- 
con, flooring, concrete foundation, on Grand 
St. near Morgan Ave. About $706,000. 
Work will be done by day labor. 

*N. Y., Brooklyn—J. T. Aaron, 936 St. 
Marks Ave., will build 1 story, 230 x 245 
ft., brick and steel garage, rein.-con. floor- 
ing, conerete foundation, on Pacific St. near 
Schenectady Ave. Work will be done by 
day labor. 

*N. Y., New York—A. C. Chesley & Co., 
277 Rider Ave., will build 2 story, 50 x 
200 ft., rein.-con., brick and steel factory, 
rein.-con. flooring, concrete foundation, on 
132d St. and Cypress Ave. About $100,000. 
Work will be done by day labor. Noted 
Dec. 


*N. ¥., New York—C. D. Nathan, c/o 
F. Savignano, archt. and engr., 6005 14th 
Ave., Brooklyn, will build 6 story, brick, 
steel and concrete factory, rein.-con. floor- 
ing, concrete foundation. About $100,000. 
Work will be done by day labor. 

*N. Y., New York—J. Guarino, c/o D. 
Bleier, archt. and enegr., 2366 Webster Ave., 
will build 1 story, 80 x 100 ft., brick and 
steel garage, rein.-con. flooring, concrete 
foundation, at 28-32 Hamilton St About 
$75,000. Work will be done by day labor. 

*N. J... East Orange—Jephson-Scott 
Body Co., 24 Sterling St., let contract build- 
ing 2 story, 58 x 63 ft. factory. to C. R 
Hedden Co., 763 Broad St., Newark. About 
$70,000. Noted Nov. 25. 

*0O., Cleveland—Mall Motor Co., 632 
Superior Ave., let contract building 2 story, 
130 x 160 ft., rein.-con., brick -and steel 
garage, rein.-con. flooring, brick and con- 


crete foundation, on Superior Ave. and 
East 12th St., to Lundoff-Bicknell Co, 5716 
Euclid Ave. About $200,000. Noted Dec. 16. 


*Wis., Fond du Lac—Latex Tire & Rub- 
ber Co. will build 2 story, 60 x 178 ft. 
rein,-con. and steel factory, rein.-con. floor- 
ing, concrete foundation, cn East State St. 
About $40,000. Work will be done by day 
labor under supervision G. E. Mehner, 
archt., Fond du Lac. 

Wis., Milwaukee—Sewerage Comn. re- 
ceived bids building and equipping electric 
power plant on Jones Island, (1) proposal 
1, plant M-S, (a) alternate 1, (b) alternate 
2; (2) proposal 2, M-S1, (a) alternate 1, 
(b) alternate 2, (c) alternate 3, (d) al- 
ternate 4, (e) alternate 5, (f) alternate 6; 
(3) proposal 3, plant M-S 2, (a) alternate 
1; (4) proposal 4, plant P-F, (a) alternate 
1; (5) proposal 5, plant P-F, (6) proposal 
5, plant P-F 1, (a) alternate 1, (b) alter- 
nate 2, (7) proposal 6, plant P-F 2, (a) 
alternate 1, from Industrial Heating & Eng 
Co., 143 Oneida St., (1) $309,000 (la) $313,- 
100, (1b) $313,800, (3) $356,100, (3a) $356,- 
800, (5) $224 000, (7) $496 700; Edgemoore 
Iron Co., Edge Moor, Wilmington, Del, (1) 
327,000, Cla) $332,000, (1b) $339,000, (4) 

-600, (4a) $287,600, (7) $512,000, (7a) 
$442,000; C. J. Fox, 1208 Grand Ave., (1) 
$330,500; W. A. Pope, 26 North Jefferson 
St., Chicago, Ih, +) $344.400, (la) $344,- 
400, (1b) $355,300, ) $525,900, (Ta) $464,- 
500; Downey eatin LA & puree Co., 613 
Clybourn St., (1) ion a , (7) $564, 832; 
Stephens-Adamson e o.. Ridgeway St., 
Aurora, IIL, (2) $60 ere . (2a) $63,800, (2b) 
$65,300, (2c) $68,800, (2d) add $500 to al- 
ternates 1, 2 and 3, (2e) add $750 to alter- 
nates 1, 2 and 3; Phillips Lang Co., 342 
South Dearborn St., Chicago, Ill, (2) $63,- 
290, (2a) $59,890, (2b) $60,495, (2c) $63,- 
600, (2d) $63,385, (2e) $66,775, (2f) $59,530; 
Chain Belt Co., 736 Park St., (2) $66,550, 
(2a) $69,950; Link Belt Co., 910 South 
Michigan Ave., Chicago, Ill, (2) $74,844, 
(2a) $67,602; Combustion Eng. Co., 38 
South Dearborn St., Chicago, Ik, (6) $238,- 
535, (6a) $167,775, (6b) oars ee 
Bonnot Co., 722 Mulberry Rd., Canton, 
O., (6) $275, 000; Aue Chekters Mfg. Co. 
West Allis (Milwaukee, P. O.), (6) $438,- 
230, (6a) $437,200. Noted Oct. 7. 

*Minn., Elk River—Elk River Power & 
Light Co. let contract building addition to 
power house, to Siems, Helmers & Schaff- 
ner, 514 Guardian Life Bldg., St. Paul 


*xOnt., Toronto—City will build 1 story, 
80 x 100 ft. concrete and steel, concrete 
flooring and foundation, on Dundas St. 
About $50,000. Work will be done by day 
labor. 

*Ont., Toronto—G. A. Morgan, 875 St. 
Clair Ave., let steel contract for 2 story, 
60 x 80 ft. rein.-con. and steel garage, rein.- 
con, flooring, concrete foundation, on St. 
Clair Ave., to Hepburn & Desher, 18 Van 
Horne St.; concrete, to J. Harrop, 1414 
Davenport Rd. Total cost about $50,000. 


*Ont., Windsor—Universal Garage Co., 
116 Chatham St. W., let contract building 
2 story, 90 x 115 ft. rein.-con. and brick 
garage, rein.-con. flooring, concrete founda- 
tion, on Chatham St., to Wells & Gray, Ltd., 


Bank of Commerce Bldg. About $70, 000. 


Buildings 
PROPOSED WORK 


Me., Portland—Home—St. Joseph Roman 
Catholic Church rejected bids buiding 3 
story, 40 x 160 ft. Will refigure in spring. 

N. H., Groveton — Club House — Grove- 
ton-Paper Co., Inc., plans to build 2 story, 
100 x 101 ft. brick and steel. Private plans. 


N. H., Newington (Portsmouth P. 0.)— 
School—School Com. having plans prepared 
by Dow, Harlow & Kimball, archts., 101 
Teeeo. St., Boston, for brick school. About 

,000. 


Mass., Boston —Office — Edison Electric 
Illuminating Co., 70 State St., plans to 
build 8 or 10 story, on Boylston St. Archi- 
tect not selected. 

Mass., Lynn — Schools — City plans to 
build high school, cost $400,000, elementary 
and primary schools, cost $50,000 each. 
Architect not selected. 

Mass., Northampton—Club—Polish Nat- 
uralization Club had plans prepared by 
W. F. Pratt, archt., 229 Elm St., for 2 story, 
brick and steel, concrete foundation, on 
Main St. About $75,000. 

Mass., Springfield — Church — Liberty 
Methodist Church, 4 Harvard St., having 
plans prepared by Howes & Howes, archts., 
243 High St., Holyoke, for 1 story, brick on 
Carew, Liberty and Stockman Sts. About 
$75,000. - Noted Dec. 16. 


R, 1., Providence — Hospital—Providence 
Lying-In Hospital, 96 State St., purchased 


large site on Pleasant Valley Parkway 
plans to build hospital Architect not se 
lected 

Conn,., Hartford — Apartment — N. Cara 
billo, 210 Farmington Ave., plans to re 
build Jewell Court Aprtment About $100 
000. Architect not announced. 


Conn., Hartford—Apartment—D Tra 
monte, 109 Edwards St., having plans | 
pared by H. H. Beckenstin, archt., 34 
Albany Ave., for brick and concrete ‘ost 
berwecn 2125,000 and $150,000 

Conn., Hartford—Club— Moose Bldg 
Assn. Inc., 450 Asylum St., plans to build 
2 story, brick, on High St Architect not 
selected. 

Conn., Hartford—Hospital—Hartford 
Hospital, 20 Hudson St., having plans pre 
pared by C. J. Malmfeldt. arecht Profes 
sional Bldg., for 6 story, brick, steel and 
rein.-con. addition. About $500,000. Noted 
Jan. 29. 

Conn., Hartford—Temple—Masonic Hall 
Assn., 51 Ann St., plans to build fireproof 
Architect not selected. 

Conn., Milford—School—Rd. Educ. hay 
ing plans prepared by R. Williams, archt 
185 Chureh St., New Haven, for 2 story 
brick and steel addition to Walnut Beach 
School. About $85,000. 


N. Y¥.. New York—College—Manhattan 
College, 131st St. and Bway., plans to con 
struct several brick and stone buildings 
brick foundations, on Spuyten  Duyvil 
Parkway opposite Van Cortlandt Park 
About $1,000,000. Architect not selected 


N. Y., New York—lInstitution—Seamens 
Church Institute, c/o Warren & Wetmore 
archts. and engrs., 10 East 47th St., plans 
to build 100 x 125 ft. brick, stone and stee! 
concrete foundation, about 11 story, at 41 
Front St. 


N. Y., Randalls Island (New York P. 0.) 
—Kitchen and Dining Hall—Dept. Pub 
Welfare, Municipal Bldg., New York City 
plans to build brick and stone, concrete 
foundation, here. About $150,000. 


N. J., Haddonfield — Clubhouse — Tavi- 
stock Country Club, c/o V. Bennet, 2d and 
Cherry Sts., Camden, having plans prepared 
by C. R. Peddle, archt., 130 South 4th St 
Phila., for 2 story, 50 x 100 ft., stone 
About $75,000. 


N. J., Newark—School—Bd. Educ., City 
Hall, had plans prepared by J. B. Allen, 
archt., 1091 Sanford Ave., for 3 story, 165 
x 205 ft. school, on Grove Ave. About 
$800,000. 


N. J., Old Bridge—Church—Our Lady of 
Victory Church, c/o Berry & Cummiskey 
archts., Real Estate Trust Bldg., Phila 
plans to build 1 story, 40 x 105 ft., brick 
and stucco, here. About $100,000 


Pa., Butler—Bank and Office—First Natl 
Bank having plans prepared by Simon, 
Brittain & English, archts., Magee Bldg 
Pittsburgh, for 3 story, 51 x 60 ft., brick 
and steel, rein.-con. flooring, concrete and 
brick foundation. About $75,000. 


Pa., Chester—Hospital—St. James Catho- 
lic Hospital, c/o J. F. Dunn, 3rd and Lloyd 
Sts., plans to build 1 story, stone About 
$100,000. F. F. Durang, 1220 Locust St., 
Phila., archt. 


Pa., Hazleton—Bank—Hazleton Slavonic 
Bank, 41 North Wyoming St., plans to 
build 1 story, 30 x 100 ft., marble and 
brick, at 1 East Broad St. About $150,000 
Architect and engineer not selected. 


Pa., McKeesport — Synagogue — B'nai 
Israel Congregation having plans prepared 
by Jallad, Lindsey & Warren, archts. and 
engrs., 129 Lexington Ave., New York City, 
for brick and stone, brick and stone foun- 
dation. About $200,000. 


Pa., Northumberland — Church—United 
Brethren Church, c/o W. H. Lee, archt., 32 
South 17th St., Phila. plans to build 1 
story, stone. About $100,000. 


Pa., Seranton — Theatre — Comerford 
Amusement Co., 303 Lackawanna Ave., 
plans to build theatre on Wyoming Ave. 
Cost between $150,000 and $200,000 L 
Pempherd, Rochester, N. Y., archt. 

Del., Laurel—High School—Bd. Educ. 
soon receives bids building brick and stone 
About $200,000. V. W. Torbet, 200 5th 
Ave., New York City, archt. and engr 


D. C., Wash.—Church and Sunday School 
—Takoma Park Baptist Church plans to 
build stone. About $100,000. A. P. Clark, 
r., 816 14th St., archt. 

D. C., Wash.—College—Augustinian Or- 
der having plans prepared by J. J. Ken- 
nedy, archt., Ford Blidg., Wilmingten, Del 
for college. About $300,000. F. J. Mce- 
Sharie, 1041 Lawrence St., Brooklyn, D. C., 
pastor. 
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Buildings (Continued) 

D. C., Wash.—College—Howard Uni- 
versity having plans prepared by W. A. 
Hazel, archt., c/o owner, for home econom- 
ics building. brick, steel and _ rein.-con. 
About $200,000. 

D. C., Wash.—Store and Office—G. N. 
Ray, archt., 1147 Connecticut Ave., N. W., 
preparing plans for 7 story, brick, lime- 
stone and rein.-con. About $100,000. Own- 
ers name withheld. 

Va., Norfolk—School—Bd. Educ. having 
plans prepared by Calrow, Wrenn & Taze- 
well, archts., Norfolk, for Western Junior 
High School, 4 story, 150 x 310 ft. brick 
and terra cotta, on Spottswood Ave. and 
Washington Park. About $700,000. 

N. C., Monrse—High School—City voted 
$200,000 bonds to build and equip high 
school. Noted Dec. 9. 

N. C., Raleigh—College—North Carolina 
State College of Agriculture and Engineer- 
ing plans to construct agricultural building 
on campus. About $150,000. J. A. Salter, 
Raleigh, archt. 

Ga., La Grange—Hotel—C. R. Callaway 
soon receives bids building 6 story, rein.- 
con., brick and steel, concrete foundation. 
About $350,000. 

Fla., Tampa—Home—Childrens Home 
Society, c/o A. Maas, pres., 601 Boulevard, 
plans to build 2 story, 100 x 150 ft. rein.- 
con. and brick, on Florida Ave. About 
$150,000. 


Fla., Tampa—Sunday School—Hyde Park 
Methodist Church, c/o L. M. Broyles, pas- 
tor, 524 Platt St., plans to build 1 story, 50 
x 90 ft. brick. rein.-con. flooring, on Cedar 
Ave. About $90,000. Architect not selected. 


Miss., Rosedale—School—Bd. Educ. had 
plans prepared by Alsop & Callahan, archts., 
Memphis, Tenn., for brick and stone. About 
$100,000. 

0., Cleveland—Hospital—St. Clair Hos- 
pital, 4422 St. Clair Ave., plans to build 
brick and steel addition, brick foundation. 
About $75,000. Architect not selected. 

0., Columbus — Divinity Hall — Capitol 
University plans to build 1 and 2 story, 
probably rein.-con. and ordinary construc- 
tion, on College Ave. and East Main St. 
\bout $150,000. Perkins, Fellows & hamil- 
ton, 814 Tower Court, Chicago, archts, 

0., Columbus—Schools—Bd. Educ. re- 
ceives bids about Jan. 1, remodeling East, 
South, North High Schools, Mitchell, Bel- 
lows and Eastwood Aves. grade schools. 
Noted June 4. 

0., Maple Heights (Bedford P. O.) — 
School—Bd. Educ. having plans prepared 
by C. W. Bates, archt., Natl. Bank Bide. 
Wheeling, W. Va., for 3 story, 13 room, 
rein.-con., brick and steel addition, rein.- 
con. flooring, brick and concrete foundation, 
on Libby Rd. About $300,000. Noted Dec. 


0., Ravenna—School—Bd. Educ. having 
plans prepared by O. D. Howard, archt., 
8 East Broad. St., Columbus, for 3 story, 
20 room, rein.-con., brick and steel, rein.- 
econ. flooring, brick and concrete founda- 
tion. About $300,000. 


0., Rocky River—Bank—Riverside Sav- 
ings & Loan Co. having plans prepared by 
R. H. Hinsdale, archt., Bangor Bldg., 
Cleveland, for 2 story, 25 x 100 ft., rein.- 
con., brick and _ steel, rein.-con. flooring, 
brick ‘foundation About $100.000. J. A 
Spitzig, secy. Noted March 25. 

O., Springfield — Courthouse — Comrs. 
Clark Co. open bids about Feb. 1, building 
3 story, 100 x 156 ft. fireproof, on Lime- 
stone and Columbus Sts. About $250,000. 
a Shilling, Fox Hollow Farm, R. 7, 
archt. 


Ind., Bluffton—School—A. E. Hunt, trus- 
tee, R. R. 5, receives bids about Jan. 28, 
building 2 story, 80 x 108 ft., concrete and 
brick, in Lancaster Twp. About $110,000. 
QO. Hoffman, Decatur, archt. 


Ind., Hammond—Temple—H. G. Schmidt 
& Co., archts., 154 West Randolph St., Chi- 
cago, soon lets contract building 3 story, 
184 x 218 ft., rein.-con., brick and stone, 
nares for Masonic League. About $350,- 
000. 


Mich., Gladstone — School — School Bd. 
opens bids in February, building 2 story, 
63 x 130 ft. and 60 x 80 ft. rein.-con. and 
brick, rein.-con. flooring, concrete founda- 
tion. About $140,000. G. Arntzen, Esca- 
naba, archt. 


Tll., Chicago—Church—Buena Memorial 
Presbyterian Church, 4241 Sheridan Rd., 
plans to build church on Sheridan Rd. and 
Bway. About $250,000. I. V. Naess, 64 
East Van Buren St., archt. 


Ill., Chicago—Hospital—G. Bass. 6055 
Euclaire Ave. plans to build hospital at 
460 East 32nd St. About $1,000,000. 

Ih., Chicago—Hotel—A. R. Jones Syndi- 
cate purchased site on Jackson Blvd., Canal 


and Clinton Sts., and plans to build large 
hotel. Marshall & Fox, 721 North Michi- 
gan Blivd., archts. 

Wis., Antigo—Theatre—H. E. Hanson, 
c/o Palace Theatre, plans to build 2 story, 
60 x 110 ft., brick, rein.-con. and steel, 
rein.-con,. flooring, conercte foundation, on 
5th Ave. About $100,000. Architect not 
selected. 

Wis., De Pere—High School—Bd. Educ. 
having plans prepared by Foeller & Schoeb- 
ber, archts., 123 North Washington St, 
Green Bay, for Union High School, 4 story, 
60 x 210 ft., brick, rein.-con. and stone, 
rein.-con. flooring, brick foundation, on 
Main St. About $150,000. N. Van Sustine, 
secy. Noted Sept. 23. 

Wis., Fond du Lac—High School—Bd. 
Educ. had plans prepared by Childs & 
Smith, archts., 64 East Van Buren St., Chi- 
cago, Ill., for Senior High School, 3 story, 
110 x 115 ft., tile and brick, rein.-con. 
flooring, concrete foundation, on Linden 
St. About $275,000 A. M. Hunter, secy. 

Wis., Fond du Lac—Temple—Loyal Order 
of Moose plans to build 5 story, 80 x 82 ft., 
brick and terra cotta. About $143,000. B. 
KE. Mehner, 6 East Division St., archt. 

Wis., Kellnersville—School—Joint Dist. 9, 
c/o W. Hynek, clk., R. D., Cato, plans to 
build 1 story, 50 x 105 ft., concrete and 
brick, brick foundation, near here. About 
$75,000. Architect not selected. 

Wis., Manitowoc—Hotel—North House, 
426 North 9th St., plans to remodel hotel 
and build large unit, 2-3 story, 80 x 140 ft., 
rein.-con. and brick, concrete foundation, 
on Jay St. A. D. Killian, proprietor. Archi- 
tect not selected. 

Wis., Manitowoe—Memorial—H. A. Kel- 
ley, atty., 717 North 7th St., soliciting sub- 
scription to raise $250,000 funds to build 
4-5 story, concrete, brick and stone, brick 
foundation. Architect not selected. 

Wis., Manitowoc—Training School—Mani- 
towoe Co. Bd. plans to build 2 story, 60 x 
110 ft., brick, rein.-con. and stone, brick 
foundation, on 8th St. About $75,000. A. 
Schroeder, clk. Architect not selecied. 


Wis., Mayville—High School—Joint Free 
High School Dist. having plans prepared 
by Parkinson & Dockendorff, archts., Linker 
Bldg., La Crosse, for 4-5 story, 65 x 210 
ft., brick, rein.-con. and stone, brick foun- 
dation, on Main St. About $100,000. Noted 
Oct. 28. 

Wis., New Holstein — Church — Zion 
Lutheran Church having plans prepared by 
Leiser & Holst, archts., Brumder Bldg., 
Milwaukee, for 14 story, 60 x 88 ft., brick, 
rein.-con. and tile, concrete foundation, on 
Main St. About $75,000. A. MHalboth, 
pastor. 


Wis., Oconto Falls—School—Bd. Educ. 
having plans prepared by Juul & Smith, 
archts., Imig Bldg., Sheboygan, for 1 story, 
76 x 100 ft. high and grade school, concrete, 
brick and tile, brick foundation, on Main 
St. About $100,000. G. Krohn, secy. 


Wis., Okauchee — Showroom, etc. — See 
“Industrial Works.” 


Wis., Reedsburg—High School—Bd. Educ 
plans to build 2 story, rein.-con., brick 
and tile. About $100,000. A. B. Olson, 
principal. Architect not announced. 


Wis., Sheboygan—Clinic—Clinic Bldg. Co., 
1135 Michigan Ave., having plans prepared 
by E. A. Stubenrouch, archt., 1439 Mary- 
land Ave., for 2 story, 80 x 90 ft., brick 
and stone, brick foundation, on 8th and 
Ontario Sts. About $125,000. J. Junck, 
secy. Noted Aug. 12. 

Wis., Stevens Point—Hotel—F. L. Body, 
secy. Stevens Point Hotel Co., opens bids 
about March 1, building 5 story, 60 x 140 
ft., brick, rein.-con. flooring, concrete foun- 
dation, on Main St. About $150,000. 
TT and engineer not selected. Noted 
dec. 2. 

Wis., Tisch Mills—Bank and Office— 
Tisch Mills State Bank plans to build 2 
or 3 story, 36 x 85 ft., concrete, brick and 
tile, concrete foundation, on Main St. 
About $80,000. Architect not selected. 


Wis., Watertown Junction—Depot, Hotel, 
etc.—Chicago, Minneapolis & St. Paul 
Co., c/o J. T. Kellick, genl. mgr., Ry. Exch. 
Bldg., Chicago, preparing plans for 2-3 
story, 60 x 105 ft., depot, hotel, restaurant, 
ete., brick and stone, concrete foundation, 
here. About $100,000. Private plans. 


Wis., Waukesha — Hospital—Municipal 
Hospital, 831 Grand Ave., plans to build 
brick or stone and concrete, rein.-con. floor- 
ing, concrete foundation. About $150,000. 
V. Tichenor, pres. Bd. Dirs. Architect and 
engineer not selected. 


Ia., Decorah—High School—City election 
Jan. 10, to vote on $150,000 bonds to build 
2 or 3 story, rein.-con. and brick. Cost, 
$250,000. C. F. Barfoot, secy. Bd. Educ. 
Architect not announced. 


Ia., Sioux City —Temple—H. Holm 

archt., 30 North Michigan Ave., Chica 
preparing plans and receives bids in Mary 
building 4 story (ultimately 10 story) 
x 250 ft, rein.-con. and steel, rein.-c: 
flooring, concrete foundation, on 12th s 
between Jackson and Nebraska Sts. f 
Masonic League, here. Beuttler & Arno! 
a Exch. Bldg., associated archts. Not 
July 1. 

Minn., Hardwick — School—Consolidat 
School Dist, c/o Headley, supt. Rock Cc 
Luverne, plans to build 2 story, rein.-co; 
brick and tile, here. About $75,000. Arc! 
tect not selected. 

Minn., Hugo—School—Bd. Educ. havir 
plans prepared by Foss & Foss, archts 
St. Cloud, for 2 story, rein.-con. brick an 
tile. About $75,000. 

Minn., Minneapolis—Hospital—State Ba 
Control, Capitol, St. Paul, plans to build 
or 4 story, rein.-con., brick, tile and ston: 
on State University campus, here. About 
$400,000. C. M. Johnston, 715 Capitol Bank 
Bldg., St. Paul, archt. 

Minn., Minneapolis—Store, etc.—P. Hein 
archt., 548 Builders Exch. Bldg., preparing 
plans for 2 to 3 story, 93 x 110 ft., rein.- 
con., brick and stone. About $100,000 
Owner’s name withheld. 


Kan., Richmond—High School—Bd. Educ 
having plans prepared by Williamson 
& Co., archts., 418 Central Natl. sank 
Bldg., Topeka, for 2 story, rein.-con., stee| 
and brick, rein.-con. flooring, rock founda- 
tion. About $75,000. 


Neb., Norfolk — School — Bd. Edue. re 
ceives bids in February, building 2 story, 
145 x 208 ft, fireproof. About $450,000 
J. C. Stitt, Norfolk, archt. Noted Nov. 18 


S. D., Rutland—School—Bd. Educ. plans 
to build 2 story, rein.-con. brick and til 
About $75,000. W. L. Freed, Watertown, 
archt. 

8S. D., Vermilion—High School—Bd. Educ. 
receives bids about Feb. 1 building 3 story, 
56 x 78 ft., rein.-con. and brick addition. 
About $75,000. W. E. Hulse & Co, 3206 
Grain Exchange Bldg., Sioux City, archts. 

S. D., Winfred—School—DLd. Educ. plans 
to build 2 story. rein.-con., brick and tile 
About $75,000. W.H. Beddow, pres. Archi- 
tect not selected. 

Mont., Lewistown — School — Bd. Educ 
plans to build 2 story, rein.-con., brick and 
tile. About $125,000. A, A. Franzke, supt. 
Architect not announced. 


Mont., Miles City—High School—Bd 
Educ., c/s O. Lovett, supt. schools, had 
plans prepared for 3 story, rein.-con., brick 
stone and tile. About $400,000. Architect 
not announced. 

Mont., Missoula—Library—University of 
Montana, University Ave., plans to build 
rein.-con. brick, stone and tile on campus 
About $600,000. E. O. Sisson, pres. Archi- 
tect not announced. 


Mo., Kirkwood—School—City voted $205,- 
000 bonds to build school. KE. C, Harper, 
clk. Architect not selected. Noted Dec. 23. 


Mo., St. Louis—Hotel and Mercantile— 
Syndicate c/o F. Obear, Arcade Bldg., plans 
to construct 110 x 150 ft. hotel and mer- 
eantile building, on Delmar and De Bali- 
viere Sts. About $500,000. Architect not 
selected. 

Mo., St. Louis—Sales—P. J. Bradshaw, 
archt., International Life Bldg., soon re- 
ceives bids building 1 story, 100 x 210 ft 
brick, concrete, stucco and terra cotta, on 
West Pine and Vandeventer Sts., for Ves- 
per-Buick Auto Co., Grand and Lindell 
Aves. About $100,000 


Mo., Springfield—Church—Campbell St. 
Methodist Church, South, plans to build 2 
story, brick. About $100,000. W. F. Mc- 
Murry, pastor. Architect not selected. 


Col, La Junta—High School—School 
Dist. election Jan. 20, to vote on $200,000 
bonds to build school 


Cal., Merced—Hotel—J. I. Mitrovich, 
archt., 542 46th Ave., San Francisco, pre- 
paring plans for 5 story, 130 x 320 ft. 
rein.-con., on L St. between 19th and 20th 
= About $500,000. Owner’s name with- 
eld. 


Cal., Oakdale—School—Grammar Schoo! 
Dist. plans election about Jan. 20 to vote 
on $135,000 bonds to build 2 story, brick 
or rein.-con. H. Weeks, 75 Post St., 
San Francisco, archt. 


Cal, San Francisco — Theatre—Lowe, 
Ackerman & Harris having > prepared 
by Reid Bros., archts., 105 Montgomery 
St., for rein.con. and steel, on Post and 
Powell Sts. 


Ont., Toronto—Schools—Bd. Educ. plans 
to build following schools in 1921: St. Clair 
Ave. W., 8 rooms; east of Prospect Ceme- 
tery, 8 rooms; Sunnyside Schgol, 8 rooms 
Ryerson School, 18 rooms; Monarch Park 
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Buildings (Continued) 

rooms; and Woodbine School, 6 
ost $800,000; also additions to 
St. School, 6 rooms; Hester How 
Gilenholme Ave. School, Wilkinson 
nd Gledhill School, all 4 
$400,000, 


B. C., Prince Rupert—Court House—Pro- 
vineial Government, Victoria, rejected bids 
building 4 story, here. New bids will be re- 
ceived when prices become stabilized. H. 
Whitaker, Pub. Wks., Dept., Victoria, archt. 


BIDS DESIRED 


Mass., Jamaica Plain (Boston P. 0.)— 
Theatre—W. A. Dykeman, archt., 120 Tre- 
mont St., Boston, receiving bids building 
superstructure for 1 story, 85 x 120 ft. rein.- 
con., brick and steel, rein.-con. flooring, on 
Centre St.. for Jamaica Amusement Co., 
27 Tremont St. Boston. About $100,000. 
Noted Nov. 4. 


Mass., Plymouth—Memorial Hall—Town 
Memorial Comn. receiving bids building 2 
story, 127 x 250 ft. concrete, brick and 
steel, rein.-con. flooring, concrete founda- 
tion, on Court St. About $250,000. Little 
& Russell, 45 Bromfield St., Boston, archts. 
Noted June 10. 

Conn., Hartford — H ot e1— Lockwood, 
Greene & Co., archts., 60 Federal St., Bos- 
ton, receiving bids altering Heublein Hotel, 
98 Wells St., 6 story, brick and steel. About 
$75,000. - Noted Dec. 16. 


Conn., New London—Hospital—D. S&S. 
Donnelley, archt., Plant Bldg., receiving 
bids constructing 3 story, 46 x 98 ft. ma- 
ternity building and 4 story, 48 x 86 ft. 
addition to main building, brick, rein.-con. 
flooring, concrete foundation, on Ocean and 
Montauk Aves., for Lawrence Memorial 


rooms, 
Dufferin 
School, 
School, 
rooms, cost 


Hospital. About $100,000, 
N. Y., Buffalo—Schools—Until Jan. 19, 
by Bd. Educ., building P. S. 21, 3 story, 


186 x 450 ft., on Parklake Ave., cost $500,- 
000; P. S. 9, 2 story, on Poplar Ave. and 
Doat St., $350,000; P. S. 21, 3 story, on 
Hertel and Camden Aves., $500,000, all 
rein.-con., brick and steel, rein.-con. floor- 
ing, brick and concrete foundations. Asso- 
ciated Architects, Inc., 232 Delaware Ave., 
archts. and engrs. Noted July 8. 

Pa., Butler—Station—Harmony & Short 
Line Co., Pittsburgh, receiving bids 2 story, 
35 x 77 ft., concrete, brick and steel, rein.- 
con. flooring, on Cunningham St.,_ here. 
About $75,000. W. G. Wilkens Co., West- 
inghouse Bldg., Pittsburgh, archts. 


. Phila.—Store—B. Miller, 607 South 
2d St., receiving bids building 4 story, 27 
x 60 ft., brick and steel, at 106 North 2d 
St. About $75,000. I. W. Levin, Mutual 
Life Bldg., 10th and Chestnut Sts., Phila., 
archts. 


Pa.. Pittsburgh—Office—Until Jan. 3, by 
J. T. Windrim, archt., Commonwealth Bldg.. 
Phila., building 3 story, 60 x 125 ft., con- 
erete, brick and steel, here, for Bell Teie- 
phone Co., 12th and Arch Sts., Phila. About 
$200,000. 


0., Bedford—High School—Until Jan. 15, 
by Bd. Educ. building 2 story, 100 x 185 
ft., rein.-con., brick and _ steel, rein.-con. 
flooring, brick and concrete foundation. 
About $400,000. Former bids rejected. 
Noted Dec. 2. 

0., Coshocton—Museum—J. H. Johnson 
receiving bids building 3 story, 42 x 84 ft. 
brick and steel, brick and concrete founda- 
tion, on 38d and Mulberry Sts. Cost be- 
tween $75,000 and $90,000. Mills, Rhines, 
Bellman & Nordhoff, 1234 Ohio Bldg., 
Toledo, archts. 


0., Prospect—High School—Until Feb. 8, 
by Bd. Educ., building 2 story, 60 x 114 
ft., brick and concrete. About $125,000. 
O. D. Howard, 8 East Broad St., Columbus, 
archt. Noted July 22. 

0., Springfield—School—Until Feb. 15, by 
Bd. Educ., building 2 story, 110 x 128 ft., 
brick and concrete, on Burnett Rd. About 
$225,000. O. D. Howard, 8 East Broad St., 
Columbus, archt. Noted Oct. 21. 

Mich., Channing—School—Until Feb. 1, 
by chairman School Bd., building 2 story, 
90 x 100 ft.. brick, rein.-con. flooring, con- 
crete foundation. About $75,000. F. E. 
Parmelee, Iron Mountain, archt. 


Wis., Two Rivers — High School — Bd. 
Educ. receiving bids building 3 story, 115 
x 199 ft., brick, rein.-con. and steel, brick 
foundation. About $400,000. J. D. Chubb, 
North Dearborn St., Chicago, archt. 


Minn., Renville—School—Until Jan. 18, 
by Bd. Educ. building 2 story, 146 x 27 
ft. rein.-con., brick and tile. About $280,- 
000. Croft & Bocrner, 1066 Marquette Ave., 
Minneapclis, archts. Noted Oct. 28. 


Neb., Norfolk—Hospital—Until Jan. 10, 
by E. B. Fairfield, c/o State Hospital 


Comn., Capitol Bldg., Lincoln, constructing 


2 story, 55 x 113 ft. brick and concrete 
rein.-con. flooring, at State Hospital for In 
sane, here. About $75,000 


S. D., Harrold—School—Until Jan. 18, by 
Bd. Edue., building 2 story, rein.-con., brick 


and tile. About $100,000 \. E. Groethe, 
secy. U. L. Freed, Watertown, engr. Noted 
Oct. 28. 

S. D., MeIntosh—School—Until Jan. 24, 
by Bd. Educ., building 2 story, rein.-con., 
brick and tile. About $150,000. E. J. 
Geers, clk. G. Issenhuth, Huron, engr. 

Mont., Malta—Courthouse—Until Feb. 8 


by Phillips Co. building 3 story, rein.-con., 
brick, tile and stone About $200,000 F. 
F. Bossonet, Havre, archt Noted May 20. 

N. M., Albuquerque—Bank and Office— 
Until Feb. 1, by Ist Natl. Bank, 2nd and 
Gold Aves., constructing 8 story, 100 x 142 


ft. About $500,000. Trost & Trost, 1817 
Mills Bidg., El Paso, Tex., archts and 
engrs. 

PRICES AND CONTRACTS AWARDED 


(xIndicates award of contract) 

*R. IL. Pawtucket—Restaurant—J. and 
P. Coats, Inc., 366 Pine St., let contract 
building 2 story, 91 x 225 ft. with 41 x 80 
ft. ell, concrete, brick and steel, rein.-con. 
flooring, concrete foundation, on Lonsdale 
Ave., to A. F. Smiley, Oak Hall Bldg. 
About $715,000. Noted Dec. 16. 

*N. Y., Ossining—-Prison—State Prison 
Bd., Albany, let contracts for construction 
work for addition, here, to G. Colon & Co., 
81 East 125th St., New York City, $224,892; 
heating, to A. B. Barr Co., 6 River St, 
Yonkers, $21,500; plumbing, to J. J. Kenny 
Co., 236 West 20th St., New York City, 
$30,000. Noted Dee. 2. 

*Pa., Chambersburg—School—Bd. Educ. 
let contract constructing 3 story, 50 x 120 
ft. administration building and 3 story, 39 
x 157 ft. dormitory, to have two 37 x 181 
ft. wings, brick, at Penn Hall School, to C. 
E. Cump, Chambersburg. About $250,000. 


Noted Oct. 28. 
*Pa., Pittsburgh—Office—Upper Union 
Mills, 33d St. and Pennsylvania Ave., let 


contract altering present building and con- 
structing 3 story, 34 x 50 ft., rein.-con. ad- 


dition, on Smallman St., to Taupet, Beil 
& Conley, 5814 Ellsworth Ave. About 
$75,000. 


*0O., Lakewood (Cleveland P. O.)—High 
School—Bd. Educ. let general contract 
building 3 story, 110 x 165 ft., rein.-con., 
brick and steel, rein.-con. flooring, brick 
and concrete foundation, on Jackson Ave. 
and Clifton Blvd., to Drummond-Miller Co., 





4500 Euclid <Ave., Cleveland, $287,850; 
plumbing, to Weiss Plumbing & Heating 
Co., Cedar Ave., Cleveland, $21,714. Noted 


Dec. 23. 

*IIL, Anna—Nurses Home—E. D. Martin, 
state archt., Springfield, let contract to 
Robinson Bros., Anna, building 2 story, 45 
x 100 ft., concrete and brick, concrete foun- 
dation, for Anna State Hospital, here. 
About $90,000. Noted Dec. 23. 


*IIL, Chicago—Post Office—H. M. Smith 
and B. W. Frank,. 327 South La Salle St., 
let contract building 1 story, 100 x 109 ft., 
concrete and brick, concrete foundation, 
to Erickson-Johnson Co., 7147 Evans Ave. 
About $80,000. 


*xIlL, Chicago — School — Bd. Educ. let 
general contract building 2 story, 60 x 100 
ft. rein.-con. addition to Woodrow Wilson 
School, 23rd St. and 57th Ave., to Cermak 
& Novotny, 6211 West 22nd St. About 
$100,000. 

*Ill., Cieero—School—Bd. Educ. let gen- 
eral contract building 2 story, 60 x 100 ft., 
rein.-con. addition to D. H. Burnham 
School, 58th and West 18th Sts., to Schmidt 
Constr. Co., 133 West Washington St., Chi- 


cago. About $100,000. Noted Dec. 16. 
*Wis., Milwaukee—Bank—Marshall & 
Ilisby Bank, 374 Natl. Ave., let contract 


building 1 story, 30 x 40 ft. and 25 x 100 
ft., rein.-con. and stone additions, rein.- 
con. flooring, concrete foundations, to 


Kroening Constr. Co., 221 Grande Ave. 
About $75,000. 
*Wis., Milwaukee — Theatre — Saxe 


Amusement Co., 160 5th St., will remodel 
2 story, concrete and brick, on Grand Ave. 
About $100,000. Work will be done by day 


labor. Noted Nov. 11. 
*Wis., Wautoma—High School—School 
Dist. let contract building 2 story, 30 x 


80 ft. and 40 x 80 ft. brick and timber 
additions, concrete foundations, to C. M. 
Radley, Wild Rose. About $75,000; cost 
plus percentage basis 

*Wis., West Bend—Church—St. Peter 
& Paul Roman Catholic Church let con- 
tract building 53 x 134 ft.. rein.-con and 
brick, to O. Neitge, Mankato, Minn. About 
$80,000; cost plus percentage basis. 


337 
*Minn., Ontonagon—Rank—First Nat! 
Bank let contract building 2. story Pm 
+0 ft. concrete and brick, rein.-con. floor 
ing, concrete foundation, to A. Moorman & 
Co., 501 Minnesota St. St. Paul Abou 
75,000 Noted Dec. 16. 
*Neb., Omaha—Church—West Minister 


Presbyterian Church, 29th and Mason St 


let contract building 1 story, 75 x 125 ft 
rein.-con. and brick, rein.-con. flooring, con 
crete foundation, to Kleiette Bros., Omaha 
About $150,000. 

*&Neb., Omaha — Film Exchange — Home 
Builders, 18th and Dodge Sts., having plans 
prepared by J. T. Allen, areht., 224-26 
Brandeis Theatre Bldg., for 8 story, 70 x 
132 ft., rein.-con., on 18th and Davenport 
Sts. About $300,000, Work to be done by 
day labor 

*Mo., St. Louis — Hospital — Lutheran 


Hospital, 3500 Ohio Ave., let contract build- 
ing 5 story, 40 x 120 ft., brick, concrete and 


Steel addition, to M. C. Bartels Constr. Co 
4208 Gravois Ave. About $130,000. Noted 
June 10.. 

*Okla., Talihina—Sanitarium—State Bad 





Public Affairs, Oklahoma City, let contract 
constructing 2 story sanitarium for tuber- 
culosis, here, to include administration 
building, ward building and 2 cottages, to 
Manhattan Constr. Co., 3d and Fondula 
Sts. Muskogee, $91,500. Noted Sept. 16 

*Okla., Tulsa—High School—Rd. Educ 
6th and Cincinnati Sts., let general con- 
tract building 4 story, 130 x 260 ft.. rein.- 
con., steel and brick, rein.-con. flooring, to 
J. W. Van Horn, 214 C. CG. Cole Bldg, 
$284,250. Noted Dee. 2. 


Cal., Los Angeles—Hospital—Los Ange- 


les Orthopaedic Foundation, Auditorium 
Bldg., let contract building 2 story, 85 x 
104 ft. rein.-con., on Brockman Court, to 


Richards-Neustadt 


Co., Trust 
Bank Bldg. 


& Savings 
About $100,000. 


Noted Jan, 22 


: Cal., Piedmont (Oakland P. O.) — High 
School—Bd. Trustees received bids Dec. 13, 
building 2 story, rein.-con., from C. Chris- 


tensen & Son, 353 12th St., Oakland, $139.- 
990; F. J. Westlund, 2207 10th Ave., Oak- 
land, $140,500; Anderson & Ringrose, San 
Francisco, $148,188, 

*xOnt., Toronto—Synagogue—Beth Jacob 
Congregation, Manning Chambers, let brick 
contract for 1 story, brick and stone, rein 
con. flooring, concrete foundation, to Do- 
minion Valley Brickworks, Dominion Bank 
Bldg. ; masonry, to Ontario Bricklaying Co 
223 Palmerston Ave. Total cost about 


“oud 


$100,000. 


Federal Government Work 
PROPOSED WORK 


D. C., Wash.—Centrifugal Pump, ete.— 
U. S. Engineer, 305 Southern Blag., re- 
jected bids received Nov. 10, furnishing and 
installing electrically driven centrifugal 
pump, etc., at filtration plant. Noted Oct. 28. 


BIDS DESIRED 


N. Y¥., Brooklyn—Crane Run for Steel 
Storage—Spec. 4251—Until Jan. 5, by Bu- 
reau Yards & Docks, Navy Dept., Wash., 
D. C., building at Navy Yard, here. 


Va., Quantico — Guard House General 
Service Building, ete.—Spec. 4334—Until 
Jan. 5, by Bureau Yards & Docks, Navy 
Dept., Wash., D. C., constructing at Marine 
Flying Field, here. Noted Dec. 9. 

Tenn., Memphis — Stcrn-Wheel — Until 
Jan. 18, by Mississippi River Comn., Ist 
and 2nd Dists., Custom House, furnishing 
etern-wheel, steel steamboat “Luther L. 
Griffith’ ; advertised in this issue 


Ga., Tybee Island—Quarters—Spec. 4344 
—Until Jan. 12 by Bureau Yards & Docks, 
Navy Dept., Wash, D. C., constructing 
quarters and operating building, at Naval 
tadio Compass Station, here. Noted Dec. 16. 

O., Cinecinnati—Constructing Steel Hull 
—Until Jan. 20, by U. S. Engr., War Dept. 
znd Dist., Custom House, constructing or 
fabricating steel hull for snag boat ‘‘Ken- 
tucky’’; advertised in this issue. 

Mich., Grand Rapids—Mailing Vestibule, 
=xtending Driveway, etc.—Until Jan. 10, by 
Treas. Dept., Wash., D. C., building mailing 
vestibule and extending driveway, here 
J. A. Wetmore, superv. archt. 

Mo., St. Louis—Return-Flue Boilers— 
Until Jan. 17, by Secretary Mississippi 
River Comn., 1311 International Life Bidg., 
furnishing 6 return-flue boilers for steam- 
boat; advertised in this issue. 

Tex., El Paso—Remodeling Custom House 
and Court House—Until Jan. 11, by Treas. 
Dept, Wash., D. C., remodeling, here. J. 
A. Wetmore, superv. archt. 

Tex., Galveston—Dredging—Until Jan. 
290. by U. S. Engineer, dredging Houston 
ship channel; advertised in this issue. 














338 ENGINEERING NEWS-RECORD 


Vol. 85, No. 





Federal Government Work (Continued) 
N. M., Santa Fe—Post Office—Until Jan. 





27, by Treas. Dept., Wash., D. C., building 
U. S. Post Office, here. J. A. Wetmore, 
superv. archt. 

Ore., Astoria — Radio Building — Spec. 
4351—Until Jan. 5, by Bureau Yards & 
locks, Navy Dept., Wash., D. C., construct- 
ing here. Noted Dec. 16. 

PRICES AND CONTRACTS AWARDED 
(xIndicates award of contract) 

Me., Bar Harbor—Electric Distribution 
System—Spec. 4341—Bureau Yards & 
Docks, Navy Dept., Wash., D. C., received 
bids Dec. 22, installing at Radio Station, 
Otter Cliffs, here, (1) work complete, from 
E. S. Downs Co., 9 Campbell St., Newark, 
N. J., $18,951 (180 days); G. E. Eng. Co., 
22 Laight St., New York City, $20,813 (180 
days); J. R. Proctor Co., 74 Courtlandt St., 
New York City, $21,620 (180 days). Noted 
Dec. 9. 

D. C., Wash.—Remodeling and Altering 
Building—Bureau Yards & Docks received 
bids remodeling and altering Building “F,” 
from Skinker & Garrett, 1415 G St., $14.- 
000; W. E. Mooney, Evans Bldg., $15,750; 
Loehler Co., Franklin Natl Bank Bldg., 
$15,850. 

D. C., Wash.—Separation of Water 
Drainage System—Treas. Dept. received 
bids Dec. 22, building water drainage sys- 
tem and separating sanitary from_ wali" 
system in Auditors Bldg., from Federal 
Heating Co., 310 13th St. N. W., $17 597 
(80 days); I. Freund, 1315 7th St. N. W., 
$17,899 (60 days); W. Wilby. Selma, Ala., 
$19,245 (150 days). Noted Dec. 9. 

D. C., Wash. — Mechanical Equipment— 
Treas. Dept. received bids Dec. 22, furnish- 
ing in Mt. Alto Pub. Health Hospital, from 
Federal Heating Co., 310 13th St., N. W., 
$87,327; S. W. Rittenhouse, 1316 Harvard 
St.. N. W., $91,226; Standard Eng. Co., 

Pa., Phila.—Dredging—U. S. Engineer, 
Room 815, Witherspoon Bldg., 1321 Walnut 
St.. received bids Dec. 20, dredging in Dela- 
ware River, in lower part of Phila. Harbor, 
involving 600,000 cu.yd. excayv., Scow_meas- 
urement, from Amer. Dredging Co., Marine 
& Merchants Bidg., $0.29 per cu.yd.; Great 
Lakes Dredge & Dock Co., Greenwick Piers, 
Su.6RR 

*Mich., Kalamazoo—Remodeling Post 
Office, ete—Treas. Dept., Wash. D. C., 
let contract remodeling and building mail- 
ing vestibule and driveway at Post Office, 
here, to W. MacDonald Constr. Co., Odd 
Fellows Bldg. St. Louis, Mo., $16,931. 
Noted Dec. 16. H 

*Cal., San Diego—Refrigerating FEquip- 
ment—Spec. 4303—Bureau Yards & Docks, 
Navy Dept.. Wash., D. C., let contract in- 
stalling in Marine Barracks, at Naval Base, 
here, to York California Constr. Co., 308 
3rd St., Los Angeles, $50,725 (120 days). 
Noted Dec. 9. 


Miscellaneous 
PROPOSED WORK 


Playground—Dorchester (Boston P. 0.) 
Mass.—City plans to excavate and grade 
5 or 6 acres ground on Adams St., for play- 
ground. About $25,000. J. J. Murphy, 33 
Beacon St., Boston, engr. 

Equipment—New York, N. ¥.—M. Hul- 
bert, comr. docks, Pier “A.” ft. of Battery 
PL. North River, rejected bids received Dec. 
9, furnishing and installing freight handling 
equipment on pier at ft. of East 5th St. East 
River. Contr. A, cargo beams and fittings ; 
Contr. B. electric work; Contr. C, winches. 
Work will be readvertised. Noted Dec. 16. 

Bicycle Stadium—Newark, N. J.—Books 
& Saddlemire, Inc., 41 Liberty St., New 
York City, having sketches made by Litch- 
field & Rogers, archts. and engrs., 477 5th 
Ave., New York City, for brick, stone_and 
rein.-con. on Frelinghuysen Ave. near Day- 
ton Ave. About $250,000. 

Stadium—Nashville, Tenn.— Vanderbilt 
Athletic Assn. plans to build rein.-con. 
stadium on Kinsington Pl. About $100,- 
000. Architect not sclected. 

Park—Columbus, 0.—City having tenta- 
tive plans prepared for park along east 
bank of Scioto River between Town and 
Broad Sts. About $150,000 appropriated 
for project. R. H. Simpson, city engr. 

Read Machinery — La Crosse, Wis.—La 
Crosse Co. vetoed $51,000 bonds to purchase 
road machinery, to include 1 oiler truck, 1 
roller, 2 crushers, heavy grader and tractor 
and power equipment for quarry. J. Hint- 
gen, comr. 

Patrol Machinery — Ladysmith, Wis. — 
Rusk Co. voted $1,500 bonds to purchase 
patrol machinery for 1921. P. Koehler, 
comr. 

Pam and Transmission Lines—Ashland, 
Wis.—L. E. Myers Co., Ashlund, plans to 
build concrete dam across Flambeau River 


between Ladysmith and Park Falls, also in- 
stall transmission lines to serve light and 
power to upper state cities. About $3,000,- 
000. L. E. Myers, Monadnock Bldg., Chi- 
cago, pres. 

Machinery, ete.—Sheboygan, Wis.—She- 
boygan Co. appropriated $50,000 to pur- 
chase machinery and equipment for gravel 
pits and $5,000 for road machinery. G. W. 
Ubbelohde, Court House, comr. Private 
plans. 

Incinerator—Austin, Tex.—City defeated 
$25,000 bond issue to build garbage in- 
cinerator. New election will be held soon. 
Cc. E. Leonard, city engr. Noted Nov. 18. 

Swimming Pool—Austin, Tex.—City de- 
feated $20,000 bond issue to build swim- 
ming pool. New election will be held soon. 
Cc. E. Leonard, city engr. Noted Nov. 18. 

Dam—Pomona, Cal.——City plans to build 
loose rock and earth fill flood control dam, 
55 ft. concrete wall, 15 ft. below and 35 ft. 
above stream bed, at junction of Palmers 
and Cabel Canyons. About $348,500. En- 
gineer not selected. 

Wharf, Transit Shed, Ete.—San Fran- 
cisco, Cal.—State Harbor Comn., Ferry 
Bldg., having plans prepared for 100 x 
1,000 ft. wharf, 6 story, 100 x 800 ft. rein.- 
con. warehouse and transit shed, double 
platform on water side with traveling 
cranes and served with 3 tracks of Belt 
Line R.R., also reclaiming 5 acres between 
3rd St., Channel St. and Pier 46, involving 
250,000 cu.yd. earth fill. About $2,500,000. 
F. G. White, Ferry Bldg. engr. 

Road Roller—Hamilton, Ont.—Barton 
Twp. plans to purchase steam road rvller. 
About $6,000. A. J. Bryant, Hamilton, clk. 


BIDS DESIRED 


Crib—Trenton, N. J.—Until Jan. 4, by 
Bd. Freeholders Mercer Co., building stone 
and timber crib for protection to draw span 
of Olden Ave. bridge over Delaware and 
Raritan Canal. H. F. Harris, co.-engr.; 
advertised in this issue. 

Laundry Equipment, etc, — Binghamton, 
N. Y¥.—Until Jan. 12, by State Hospital 
Comn., Capitol, Albany, for laundry ma- 
chinery and electric elevator, for State 
Hospital, here. E. S. Elwood, secy.; adver- 
tised in this issue. 

Plumbing and Drainage Brooklyn, — 
N. ¥.—Until Jan. 6, by Dept. Pub. Welfare, 
10th floor, Municipal Bldg., Manhattan, 
furnishing labor and material to somplete 
Contr. No. 48379 (Dept. of Finance) which 
is for Contr. 2, plumbing and drainage work 
for erection of New Cumberland St. Hospi- 
tal, Brooklyn. B. S. Coler, comr. 

Asphalt Wearing Surface Sand, etc.—New 
York, N. ¥.—Until Jan. 6, by H. H. Curran, 
pres. Manhattan Boro., furnishing and de- 
livering, (Contr. 1) 7,000 cu.yd. asphalt 
wearing sand, (Contr. 2) 3,000 cu.yd. binder 
stone, (Contr. 3) 1,200 cu.yd. coarse aggre- 
gate for concrete, (Contr. 4) 400 tons coal 
tar paving cement, (Contr. 5) 400 tons as- 
phaltic paving cement, (Contr. 6) 2,000 tons 
limestone dust, (Contr. 7) 2,000 cu.yd. pav- 
ing sand, (Contr. 8) 1,500 cu.yd. paving grits, 
(Contr. 9) 10,000 bags Portland cement, 
(Contr. 10) 300,000 gal. refined asphalt, 
(Contr. 11) 200,000 gal. wood paving block. 


Clay, Cement and Broken Stone, etc.—New 
York, N. ¥.—Until Jan. 6, by G. A. Whalen, 
comr. Plant & Structures, Room 526, Munic- 
ipal Bldg., furnishing and delivering (1) 
clay, cement, broken stone, sand, lime and 
plaster for Depts. of Parks in Manhattan, 
Brooklyn and Queens, Pub. Welfare & 
Water Supply, Gas & Electricity; (2) steel 
stringers; (3) girders to Dept. Plant & 
Structures. 


Cast Iron Pipe, Valves, etc. — Douglas, 
Wyo.—Until Jan. 7, by E. R. Rouse, town 
clk., furnishing c.i. pipe valves and_ special 
castings, also furnishing labor and mate- 
rial for constructing ci. collecting system 
and suction well. Prince & Nixon, Peters 
Trust Bldg., Omaha, Neb., engrs. 


Culverts—Ontario—Until Jan. 10, ie ! Ww. 
A. McLean, deputy minister of public high- 
ways, Toronto, building concrete structures 
on Provincial Highway in following town- 
ships: Contr. 192, Gloucester; Contr. 193, 
Cumberland; Contr. 194, Clarence: Contr. 
195, North Plantagenet A: Contr. 196, 
North Plantagenet B; Contr. 197, Alfred, 
Longueuil and L’Orignal; Contr. 198, East 
and West Hawkesbury; Contr. 199, East 
Hawkesbury; Contr. 212, Toronto; Contr. 
213, Toronto and Trafalgar; Contr. 215, 
Nelson; Contr. 216, Nelson and East Flam- 
boro; Contr. 217. Toronto and Chinqua- 
cousy; Contr. 218, East and West Flam- 
boro; Contr. 219, West Flamboro, Beverly, 
and Waterloo; Contr. 220, Waterloo, Guelph 
and Puslinch; Contr. 241, Ellice, Hibbert, 
Logan and Fullerton; Contr. 242, Hullett, 
McKillop, and Tuckersmith; Contr. 243, 
Hullett and Goderich ; Contr. 244, Golerich ; 
Contr. 246, Warwick Sect. B; Contr. 247, 


‘Pittsburg Sect. C; Contr. 179. 


London and Buddulph; Contr. 248, Lona 
Contr. 306, East Williams; Contr. 307, w 
Williams; Contr. 252, Barton and Gila 
ford; Contr. 253, Glandford and Sen: 
Contr. 254, Oneida; Contr. 255, Oneida ; 
Walpole ; Contr. 249, Louth and Grantha 
Contr. 250, Niagara Sect. C; Contr. : 
Niagara and Stamford; Contr. 256, St: 
ford and Thorold ; Contr. 257, Crowland » 
Wainfleet; Contr. 258, Wainfleet: Co 
259, Moulton and Canboro; Contr. 260, Cs 
boro; Contr. 261, Walpole; Contr. 17: 
Pittsbur 
Sect. D; Contr. 180, Pittsburg Sect. ‘i 
Contr. 181, Leeds, Sect. D. 


PRICES AND CONTRACTS AWARDE)!) 
(xIndicates award of contract) 


*Dock Wall—Buffalo, N. Y.—E s 
Walsh, supt. Pub. Wks., Capitol, Albany, ler 
contract building dock wall around Oh 
Basin, here, Terminal Contr. 53-A revise: 
to Great Lakes Dock & Dredge C., Morga 
Bldg. About $435,000. Noted Nov. 18. 

*Pier Fender, ete.—New York, N. ¥.— 
G. A. Whalen, comr. Plant & Structure: 
Municipal Bldg., let contract repairing pier 
fender, southeast timber bulkhead and pil 
clusters, at Greenpoint Ave. Bridge over 
Newton Creek, to A. M. Spooner & Son 
Pier 11, North River, $24,465. Noted Dec. 2 

Pavilions—Randalls Island (New York 
P. 0.), N. ¥.—Dept. Pub. Welfare, Mu 
nicipal Bldg., New York City, received bids 
Dec. 20, altering (1) Tredgold Pavilion (2) 
Nightingale Pavilion, (3) combined, from 
Ansahr Constr. Co., (1) $26.860; Bertwin 
Constr. Co., 103 Park Ave., New York City 
(1) $31,750, (2) $33,000, (3) $64.750;: W.W 
Constr. Co., (1) $33,950, (2) $33,950, (3) 
$65,800; S. Smith, Jr.. 150 East 51st St 
New York City, (1) $33,483, (2) $34,110 
(3) $67,593. Noted Dec. 16 

*kHydravlic and Electric Machinery—St. 
John, N. B.—Water Power Comn. let con 
tracts furnishing hydraulic machinery, to 
Morgan Smith Co., St. John, $93,056; elec- 
tric machinery, to Canadian General Ele: 
tric Co., 107 Park St., Peterboro, $162,000 

* Pipe—Vancouver, B. C.—City let con- 
tract furnishing 2,650 ft. 16 in. steel riveted 
pipe, to Vulcan Iron Wks., Granville Island, 
Vancouver, $5.15 per ft. 


Applications before the Federal Power 
Commission, Washington, D. C., from No- 
vember 27 up to and including December 14. 

122. Citv of Los Angeles, Dept. of Pub 
Serv., 603 Knickerbocker Bldg., Los Angeles 
Cal. Preliminary permit for dam and res- 
ervoir, conduit and power house on South 
Fork, Kings River, just above location of 
Project 98, City of Los Angeles, for public 
utility. 

123. Citv of Los Angeles, Dept. of Pub- 
Serv., 693 Knickerbocker Bldg., Los Angeles, 
Cal. Preliminary permit for dam and stor- 
age reservoir, diversion dam, conduits and 
power houses at Owens River Gorge, in 
Mono and Inyo Counties, Cal, for public 
utility. 

124. Southern Sierras Power Co., c/o 
W. L. Huber, First National Bank Bldg., 
San Francisco, Cal. Preliminary permit 
to divert water from North Fork to South 
Fork of Whitewater River, second diver- 
sion dam and 12-mi. conduit to power house 
on main river in Sec. 5, T. 2S, R. 3 E., 
S.B.M. Third diversion dam and 12-mi. 
conduit to seeond power house on White- 
water River in Sec. 26, T. 2 S., R. 3 E., 
in San Bernardino and Riverside Counties, 
Cal.. for public utility. 

125. Southern Sierras Power Co., c/o W. 
L. Huber, First National Bank Bldg., San 
Francisco, Cal. Preliminary permit for 
three diversion dams and 7-mi. conduit and 
power house at headwaters San Gabriel 
River, Los Angeles County, Cal. for pub- 
lic utility. 

126. John R. Love and G. A. von Brecht, 
c/o J. D. Fisher, Colorado Springs, Col. 
License for dam, diversion, tunnel, power 
house, tailrace, transformer house and 
transmission line, Salmon River, Custer 
County, Idaho, for mining and milling. .- 

127. Goodwin M. Trent, 317 Sharon Bldg., 
San Francisco, Cal. Preliminary permit 
for dam and reservoir, sec. 25, T. 11 N., 
R. 18 E., M.D.M., 134-mi. pipe line, power 
house in Sec. 27, T. 12 N., R. 19 E., East 
Fork Carson River, Alpine County, Cal., 
for mining, reclamation, public utility. 

128. City of Los Angeles, Dept. of Pub. 
Serv., 603 Knickerbocker’ Bidg., Los 
Angeles, Cal. Preliminary permit for dam, 
storage reservoir, conduit and power_house, 
South Fork of Kern River, Tulare County, 
Cal., for public utility. 

129. William R. Rust, 1208 Fidelity Bldz., 
Tacoma, Wash. Preliminary permit for 
small diversion dam. 2.000-ft. pipe line and 
power house with 250-hp. capacity in Cann 
Creek, 1 mi. from Lisianski Inlet, Sitka 
Mining District, Alaska, for mining pur- 
poses. 
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All you need to know about Concrete 
Piling is the Raymond Method 


A knowledge of this method will 
convince you that concrete piles 
so formed are formed according 
to the accepted practices of mod- 
ern concrete engineering. Each 


eS 


concrete pile is cast in place in a 
protective form (a spirally rein- 


sieguca steel shell) which is left in /T) r 

the ground. Lf _ | 
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Raymond Concrete Pile Co. QQ 
New York: 140 Cedar Street 


Chicago: 111 West Monroe Street 


N 


Montreal, Canada: Raymond Concrete Pile Co.. Ltd. 


“A Form for kvery Pile— 
A Pile for Every Purpose” 
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Pushing along day after day with 
larger loads ‘and making better 
time the Sterling Concrete Cart 
proves it’s in a class by itself. 


The longer you wheel ’em the 
easier they wheel—they stand up 
under the roughest toughest serv- 
ice you can put them to and you 
will never get even a squeak out 
of a Sterling. 


They have self-lubricating 42-inch 





Sterling Concrete Garis 


Sterling Carts Are Always on the Job 


wheels—a heavy 12 gauge tray, 
reinforced with a solid continuous 
Y%- inch rod—the handles extend 
the full length of the tray and are 
clamped on not bolted. 


Any gang of men will wheel 
larger loads and make more trips 
with a Sterling Concrete Cart be- 
cause they are better balanced and 
easier to push than any other cart 
on the market. 


a 


Sterling Wheelbarrow Company 
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Light Weight Construction 
for Light Loads 


Does it not seem uneconomical to design a floor construction 
which weighs nearly as much as the load it supports? Yet this is 
what must be done with many types of fireproof construction to 
support loads such as occur in apartment houses, schools, hotels, office 
buildings, etc. A great part of the materials of construction is thus 
used to support itself. 


The light weight of Truscon Pressed Stecl makes it ideal for 
light-occupancy buildings. “The beams are light in weight and corre- 
spondingly easy to handle, while only a minimum of materials is 
required for the floor and ceiling. All members are shop fabricated, 
saving field labor. | Merely set the beams in place, attach Hy-Rib 
Lath and apply plaster and concrete. No centering nor forms are 
required. 


Truscon Pressed Steel Construction is fireproof and permanent 
and economical in all respects. It is the ideal construction for apart- 
ment buildings, schools, stores, hotels, etc. Endorsed by successful 
users in many important buildings. 


mes ners > 
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On request, we will gladly furnish complete information, catalog, etc. 
Structural Pressed Steel Dept. 


pep inet 


TRUSCON STEEL COMPANY 


@ORMERLY TRUSSEO CONCRETE STEEL CO) 
YOUNGSTOWN, OHIO. 
WAREHOUSES AND REPRESENTATIVES IN PRINCIPAL CITIES 
Reinforcing Steel Metal Lath, Steel Windows, Steel Buildings, 
Pressed Steel, Cement Tile, Etc. 


See 


Pay 
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THE NEW POWER HOUSE 
FOR 


THE CITY OF MONROE, 
LOUISIANA 
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The economical construction of any moderate sized plant such as the 
Power House for the City of Monroe depends largely upon the contractor’s 
ability to man the job with an aggressive, well-trained organization. 

Such an organization can be had only by the contractor who offers his men 
continuous employment. Eliminate the intangible but costly ‘‘drag’’ by 


employing the contractor whose forces have other good jobs awaiting them 
when yours is completed. This all important requirement is fully met by 


THE FOUNDATION COMPANY 


CITY OF NEW YORK , 
ATLANTA SAN FRANCISCO VANCOUVER, B. C. LIMA, PERU 


NEW ORLEANS PITTSBURGH MONTREAL, CANADA HAVANA, CUBA 
CHICAGO DETROIT PARIS, FRANCE TAMPICO, MEXICO 


BUILDERS OF SUPERSTRUCTURES as wet. as SUBSTRUCTURES 
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AS A DRAGLINE 


The P & H excavator-crane is a 
super standard dragline machine. 
It has a 30-foot boom } yard drag- 
line bucket with a 9,500 pound 
dragline pull,—an operating speed 
of 100 feet per minute and non- 
clogging corduroy traction. 


AS A CRANE 


Equipped with a hook or other 
grappling device the P and H 
instantly becomes a handy man 
on any job. It +s ample power 
and does not require a_ licensed 
operator to run it. 


NEWS-RECOR D—Place 


AS A BACKFILLER 


Equipped with a self acting scraper 
bucket an operator (not a licensed 
engineer) and one man can backfill 
large quantities of material in a 
day. Operating expense is low 
All steel construction and careful 
supervision reduce breakdowns to 
a minimum. 


AS A CLAM SHELL 


For convenience and economy the 
P and H excavator crane equipped 
as a clam shell is in a class by itself 
For handling any loose material 
you have a machine that you will 
recognize at once as being efficient 
and economical. 


9 


The P & H Excavator-Crane 


PAWLING & HARNISGHFEGER Go. 
MILWAUKEE. WISCONSIN 


Church St., New York Fidelity Bldg., Pittsburgh, Pa 
Stephen Gerard Bldg., Monadnock Block, Chicago, III 
Philadelphia Portland, Ore., Yeon Bidg. 
Whitney Central Bidg.. Central Bldg., Los Angeles 
New Orleans, La. Monadnock Bidg., San Francisco 
L. C. Smith Bldg., Seattle, Wash. 


— excavators —— 
back-fillers - tampers 
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Spacers That Stand Up 


Stiff steel rods with strong wire legs at bar locations to support and hold slab 
reinforcement exactly where it belongs. 


Tie wires attached for rapid fastening of bars. 
Made for SERVICE, in lengths and spacings to correctly carry out your design. 


These spacers will NOT tip over, dig into forms, collapse when stepped on or 
obstruct flow of concrete. 


Made Straight Shipped Straight Reach the Job Straight 
KALMAN GRIP BARS KALMAN A “| BEAM CHAIRS 
SHOP BENDING <Y RIB CHAIRS 





SPIRALS SERVICE BAR CLIPS 


PAUL J. KALMAN COMPANY 1nc. 


REINFORCING STEEL AND 
CONCRETE ACCESSORIES 


22 West Monroe St. Chicago, Il. 


KANSAS CITY MILWAUKEE MINNEAPOLIS ST. PAUL 
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C 1920 Edition— 
Tost Figures 


for Road and Street Grading 


JUST off the press 


A new 8-page bulletin 
giving costs (1920 Season) 
on sub-grade excavation. 
Also costs of handling 
road materials—figured 
on 1920 basis 


Ww: will be glad to 


send you a copy without 

any obligation on your 

part. Write your name on . iS 
coupon andma _ to ' oe fr os 
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AMERICAN INDUSTRY MUST 
LOWER ITS OPERATION AND PRO- 
DUCTION COSTS. THEREFORE 
BUYERS OF ROPE FOR FACTORIES, 
FARMS AND STEAMSHIP LINES ARE 
DEMANDING WHITLOCK CORD- 
AGE. THEY KNOW IT IS STRONGER, 
LASTS LONGER, AND ACTUALLY 
COSTS LESS BECAUSE IT HAS 
GREATER LENGTH PER POUND. 
THEY VISIT THE DEALER WHO 
CAN SUPPLY THEIR NEEDS. 


re that = Ndy 
A oT ~ es 


an —_, 


Let us tell you rope facts you should know 





Vol. 85, No. 


WHITLOCK CORDAGE COMPANY 
46 South Street, New York 


FACTORY AND WAREHOUSES: JERSEY CITY, N. J. 
Branches: CHICAGO, BOSTON, HOUSTON and KANSAS CITY 
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A Portable 
Plant for a 
Housing 
Project 


Bring Your Concrete Problems to Ransome 


It’s a Ransome Engineer’s 
job to solve plant problems. 


Here’s one of the famous Ransome Bantam 
Mixers mounted on a platform, together with 
a Ransome Bantam Hoist Tower, Bantam 
Hoist Bucket and Ransome High Carbon 
Steel Chutes, the entire plant moving on 
rollers, 


tA ETON BI A 


eR ae Att RANT ts 


The contractor for whom this layout was made had a 
whole block of one-story houses to build. Ransome 
Engineers knew the “‘big little Ransome Bantam’’ was 
the most economical mixer to use and planned the plant 
on that basis. 


It’s another case where the fact that Ransome makes 
every kind of concrete machinery enabled Ransome 
Engineers to select the equipment best suited to the 
job, rather than to have to try to fit the job to a limited 
range of equipment. 


EES WALA APB SAIL CMMD ELI BAI a 


‘ 7-8 Ransome Improved Bantam Mizer 
Get the Ransome Bantam Bulletin—No. 103 —With Platform and Runways. 


SES 


CONCRETE MACHINERY CO, 
1750 ssconp st. DUNELLEN NEW JERSEY. 


Manufacturers of Mixers, Pavers, Pneumatic Mixera 
Chuting Plunts, Hoist Buckets, Bins, Cars, Carts, ele 31-175 
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PYROBAR 


Roof Tile 


Do you think that Frank D. Chase, Inc., Engineers, would have 
used a total of 2,000,000 square feet of Pyrobar in three years if 
Pyrobar did not give absolute satisfaction ? 


Roof decks on industrial plants have a difficult task to perform, 
and these engineers have recognized by their repeated specifieation 
of Pyrobar Tile that Pyrobar meets the general and special 
requirements better than any other roof decking material. 


They will tell you that Pyrobar’s light weight saves a big percentage 
of its cost in steel framing and erection labor. They will testify 
that Pyrobar is fireproof, that it stops condensation, and that it 
insulates against heat and cold. And because of its low conductivity 
it saves a considerable sum both in initial heating installation and 
in fuel costs. 


Pyrobar with its white, light-reflecting undersurface is used on 
every type of industrial roof —monitor, sawtooth, steep pitch and 
flat. 


We erect Pyrobar. Consu!t with us on your roof decking problems, 
and let us submit an estimate. Bulletins on the different types of 
Pyrobar are sent on request. 


UNITED STATES GYPSUM COMPANY 


World’s Largest Producers of Gypsum Products 
General Offices : Dept. J, 205 West Monroe Street, Chicago, Illinois 


SALES OFFICES 
NewYork N.Y., Buffalo,N.Y., Boston,Mass.,Wash- 


ington D. C., Philadelphia, Pa., Pittsburgh, Pa., 


Cleveland. Ohio, Cincinnati, Ohio, Detroit,Michigan, 


Milwaukee, Wisconsin, Minneapolis, Minnesota, 
St Louis, Missouri, Kansas City, M:ssouri, Omaha, 
Nebraska, Denver,Colorado, Los Angeles,California. 


MINES AND MILLS 
Oakfield, N. Y., Plasterco, Va., Cleveland, O., Gyp- 


sum, O., Genoa, O., Detroit, Mich., Alabaster, Mich., 
Grand Rapids, Mich., Milwaukee, Wis., Fort Dodge, 
la., Blue Rapids, Kansas, Southard, Okla., Eldorado, 
Okla., Piedmont, South Dakota, Loveland, Colorado, 


Denver, Colorado, Arden, Nevada, Amboy, Calif. 


Decking the roof 

St. Louis Mali: 
Castings Compa 
Plant, St. Louis, | 
with 70,000 sq. f 


‘5-foot Long Span! ; 


Joint Channel 7 
Pyrobar Tile;Fran 
Chase, Inc., Engin: 
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FIRST SEE THE 


F you buy a wagon loader, your object for doing so will 
be to save labor, aid labor, increase your output, get 
more efficiency from your trucks and other equipment, 

and last but not least, to make better profits for yourself. 
But do you believe that in purchasing avy machine called a 
“wagon loader” you will succeed in attaining these desir- 
able aims? 


Discouraging sincere and hopeful persons is anything but 
pleasant—yet they must be told—facts from experience— 
that they will surely make sorry mistakes, and poor invest- 
ment of their capital if they buy ANY wagon loader. 


Make a little effort and learn for yourself why there is 
so much difference between any wagon loader and the 


HAISS “Path Digging” Wagon Loader 


There is not space to explain all the differences, but 
these are the principal ones: 


1. The patented Feeding Propellers are compelled to load 
fully, each passing bucket on the elevator. 


2. The same Propeller Blades cut out a clean “path” into 


HAISS 


Clam Shell 


DIGGING 
BUCKETS 
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DIFFERENCE! 


the material pile for the slow 
loader wheels. 

. The “crowding”? motion is developed by power drive, and 
may be in a straight or curved line. 

. No men are needed to shovel to the buckets. 

The output is steady—at a speed of 1 cu. yd. per minute 

3. The power cost is less than lc. per cu. yd, handled. 

. The Haiss Loader is Self-Propelled in both directions, and 
is SeRees with the steering mechanism as on large auto 
trucks 

. Built with engines from 10 to 30 hp. and with clearance 
heights under the loading chutes from 8-ft. O-in. to 
16-ft. O-in. 


“crowding” and advancing 


Therefore, with every important operation on the “Path 
Digging” Wagon Loader accomplished by machinery and 
power, your own reasoning will convince you that efficiency 
and profits will be a reality and not a disappointment when 
a Haiss “Path Digging’ Wagon Loader is operating at 
your plant. 


New Booklet No. 820 is free; it tells how to solve a 
Problem in Profits. Write for it on your 
business stationery. 


For Every Purpose: 


Unloading barges, R.R. cars, reclaiming 
from ground storage, excavating, dredging, 
filling in, transferring. Handle coal, sand, 
gravel, crushed stone, coke, ashes, chemicals, 
lime, fertilizers, earth, ores, and similar ma- 
terials. Haiss buckets are built of cast 
steel, steel plate, bronze bushings, and steel 
flat link side chains. Used by the largest 
corporations and the Federal Government. 
Write for Booklet No. 719. 


The Geo. Haiss Mfg. Co., Inc. 


140th St. and Rider Ave., New York City 





16 





Market—ENGINEERING NEWS-RECOR D—Place Vol. 85, 


EV 7 aed oloio) Vesa dae Pe 
Me OWN ae mE DUI Red aoe 
' {eos CAR DUMPERS PILE DRIVERS 


THE MCMYLER INTERSTATE Co. 


CLEVELAND OHIO 
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A Picture for Crane Buyers 


At first glance you may not see the connection between this big 
car dumper and the small standard locomotive crane. But when 
you come to purchase a crane—and remember that behind it are 
the brains and skill and facilities that built the above—vyou can 
readily see that you can invest with confidence. We build cranes 
of all sizes and all types. At it for years. That is why you can 
depend upon McMyler Interstate Products. Write for Catalog. 








The McMyler Interstate Company 


Cleveland, Ohio 


BRANCH OFFICES New York City, 1756 Hudson Terminal Bldg.; 
Chicago, Ill.. 812 Edison Bldg.; Seattle, Wash., Hoge Bidg.; Denver, Colo., 
18th and Wazee Sts.; San Francisco, Calif.. 407 Merchants’ Exchange 
Bldg.; New Orleans, La.. Howard St.; 
Birmingham, Ala., Brown-Marx Bldg. 









Ja 


S 
DP od > 
innit: 





ed 
CE eel 







s 





o 
’, 
A 


A 















BL eet 


ce 
ce 


i 





wot 
' 
Et 

i ee FE 
3 Be : 

Sat ‘oe 
Ca «ele . 

a we Sena 

wi, 
a i ea 
; CDdIO 








December 30, 1920 


BROWNHOIST 


Products Include: 


Locomotive Cranes 
Grab Buckets 

Drag-Line Buckets 
Electric Hoists 
Tramrails and Trolleys 
Overhead Tr. Cranes 
Pillar and Jib Cranes 
Heavy Dock Machinery 
Suspended Concrete Bins 


Write for Catalogs 
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Are you interested in handling costs? 


If you have bulk or heavy material to handle around your 
plant or in the yard, you are, no doubt, interested in equip- 
ment which will save you time and money on this work. 
Brownhoist locomotive cranes are playing an important part 
in cutting handling costs for many companies handling mate- 
rials which are similar to yours. 


The great flexibility of a Brownhoist locomotive crane ena- 
bles it to fit into almost every kind of a handling job. The 
crane, shown above, is handling coal from cars into an over- 
head coal bin. This is only one of the many jobs it is doing 
at this plant. Many cars are switched each day and a good 
deal of hook work is handled in addition to this bucket work. 


We have: just completed our new catalog K on locomotive 
cranes. This book gives some very interesting illustrations 
and shows Brownhoist cranes on various kinds of work. We 
will be glad to send you a copy on request. 


The Brown Hoisting Machinery Company 


40 Years in Crane Business 


Enginegrs and Manufacturers of Heavy Dock Machinery, ‘ 
Bridge Cranes, etc., as well as smaller Cranes and Hoists 


Cleveland, Ohio, U. S. A. 


Branch Offices in New York, Pittsburgh, Chicago and San Francisco 
European Rep., H. E E. Hayes, 12 Rue de Phalsbourrz, Paris 
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ISGOODII20} 


LARGE OR SMALL— 


You can’t make a better shovel investment 


Whether it is to meet the requirements of quarry work, where the 
largest crushers are used, for handling ores where large capacity is 
required, for excavating shale, etc., without blasting or for the 
general every-day use on contracting work. You buy the greatest 
amount of shovel satisfaction in every way when you buy an 
OSGOOD —large or small. D 

We willingly help you solve your excavating problem in a way that 
will materially reduce yardage cost. 





Revolving and Railroad types 34 to 6 cu. yds. 
Write us today for Catalog A-1 


THE OSGOOD COMPANY 


Marion, Ohio, U. S. A. 
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Reduce Expenses 
HENEVER you permit a crew 


of men to handle material that 
could be better handled by machinery, 
you are robbing yourself of profits that 
should be yours. 


eS ee ee ee 
es ors 6 poireareanimence emir tea traumas 


Link-Belt labor saving elevating and con- 
veying machinery has increased the effi- 
ciency of manufacturing plants in nearly 
every line of industry. 


The equipment shown herewith represents 
only a few of the various types of Link- 
Belt elevators and conveyors that make up 
the Link-Belt line. Write us about your 
individual problems. Let our engineers 
tell you how to save time and money in the 
handling of materials. 


2 Ai. SE PS I Ee 
: a mae . somprencee pe 4 


Catalogs and full particulars on request. 


. Belt C 1 . Link- - a 
eee 8 Ne oe LINK-BELT COMPANY 

other kinds of material. types for handling all pro- PHILADELPHIA CHICAGO INDIANAPOLIS 
. Link-Belt Electric Hoist ducts. 


hand 1 id 1 . i i 
= eee. sr etnine OFFICES IN PRINCIPAL CITIES 


isge service. 


nk-Belt Wagon Loader, loads coal, sand, stone. gravel, etc. 
A ton a minute. 


LiInK=- BELT 


ELEVATING AND CONVEYING EQUIPMENT 
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TRADE MARK 


Gunite Means Economy 





Pennsylvania State Highway Department in recon- 
structing the old arches near Clark’s Ferry, Pa., de- 
scribed in Engineering News-Record of October 21, 1920. 


HESE photographs show the work being done by the 


The Engineers of the Highway Department report that the 
entire cost of a “Cement-Gun” and compressor was saved 
on this job alone over the estimate for repairing by ordinary 
methods. 


We have many interesting facts on record regarding the per- 
formances of the “Cement-Gun.” Let us show you the 
economy of its use. Write. 


CEMENT-GUN CO., INC. 
Cornwells, Bucks Co. 
PENNSYLVANIA 


New York Office, 30 Church St.; Chicago Office, 904 
Chamber of Commerce Bldg.: Pittsburgh Office, 211 
Fulton Blidg.; Los Angeles Office, Citizens’ National 
Bank Bidg.: Spokane Office, 612 Mohawk Block; 
Richmond Office, 812 Virginia Railway and Power 
Bldg.; General Supply Co.. Ltd., Winnipeg and Ottawa, 
Canada, 2; Kansas City Office, 204 R. A. Long Bldg. “We sell Traylor Contractor 


Agencies in all principal foreign countries Type Compressors.” 
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HE faster trucks can beload- 

ed the more trips they can 
make per hour. The Austin 
Wagon Loader keeps them mov- 
ing at full efficiency. Operated 
by one man, it loads 6 cubic yards 
of material in 6 minutes at an 
average cost of 7} cents per yard. 
To do the job by hand would 
require 20 minutes of 8 men’s 
time. And the approximate cost 
would be 45 cents per yard. 

This loader is the result of 40 


years’ experience. Send for 
Wagon Loader booklet U3. 
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Austin Machinery Corporation 


(F. C. AUSTIN CONSOLIDATION) 





Chicago Office: Railway Exchange Building 
New York Office: 30 Church Street 
Auanta Office: 10 W. Harris Street 
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UCH clay as you see here will test 
the strength and staying qualities 
of the sturdiest shovel. The teeth-marks 


tell their own story— indicating the heavy, 
stubborn material so common in clay pits. 


The “Marion” 36 is built to withstand just 


such service. Its strong manganese dipper 
is capable of “‘biting” into the toughest clay or the 
ia shale. Powerful engines and ample boiler 
capacity insure steady performance even when 
working under severe and adverse conditions. 


Steady output will be assured at your plant if a 
“Marion” does the digging. Your order should 
be placed now for early spring delivery. 


Established 1884 Marion, Ohio 
New York Chicago Atlanta San Francisco 


Boise, Idaho, - Clyde Equipment Co. Philadelphia, H. L. Cox, 13 & Cherry 
Billings, Mont., F. B. Connelly Co. Pittsburgh, - - - J. W. Patterson 


Dallas, - F. B Wright, Bush Bldg. Portiand,- - Clyde Equipment Co. 
Denver, - - - H. W. Moore & Co. Sa't Lake City, H. W. Moore & Co. 
Detroit, W. H. Anderson T, & S. Co. Seattle, - - Clyde Equipment Co. 
Vancouver, - - = 2+ + 2 2 © = = = 


Vancouver Machinery Depot, Ltd. 
Montreal, Toronto, - - - - - - + + + «© « F. H. Hopkins & Co. Ltd. 
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No matter what your present hoisting equipment may be— 
: overhead crane, stiff-leg derrick, monorail, cableway, locomotive 
2 or traction crane—we are prepared to furnish quickly a Blaw 
Bucket which is exactly suited to your requirements. 


Blaw Buckets are manufactured in all sizes and in many standard types—Four Line; Dredger; Foundry ; i 
a Power-Wheel; Bulldog; Dreadnaught; Speedster and Single Line—for every kind of rehandling or exca- , 
vating on which a grab bucket can be used at all. 


They are economical in price, operation and maintenance. 
: All this—with an engineering service which assures you getting exactly the bucket which you need. 


Remember Blaw Buckets when in the market for rehandling equipment—and write us. 










NOTE—The following products are built and trade-marked by Blaw-Knox Company: Steel Forms for Con- 
crete Gonctuentinnettteaahedl Buckets—Fabricated Steel Specialties—Water Cooled Appliances for High 
Temperature Furnaces—Pressed, Riveted ard Welded Plate Work—Standardized Sectional Steel Buildings 


BLAW@ KNOX 


PITTSBURGH, PA: New York-Boston-Chicago-Detroit 
601 Farmers Bank Bldg. CO M PA NY Baltimore - Birmingham - San feidika 
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Uninterrupted Trafic 


Blaw Travelling Tunnel Forms are designed and 
built by engineers experienced in every phase of 
tunnel construction. 





This knowledge of construction requirements was applied to the building of a form 
for the Monongahela Southern R. R. Tunnel at Clairton, Pa.—a collapsible, travel- 
ling form which permitted continuous concreting work without interfering with 
traffic schedules. 

The picture illustrates this form, and depicts an engineering triumph in tunnel con- 
struction which is in conformity with the high standard of engineering service which 
is infused into all Blaw-Knox Products. 

Blaw-Knox Engineering Service is at your disposal on concrete 
construction projects of all kinds. “Write us. 
NOTE—The following products are built and trade-marked by Blaw-Knox Company: Steel Forms for Con- 


crete Construction—Clamshell Buckets—Fabricated Steel Specialties—Water Cooled Appliances for High 
Temperature Furnaces—Pressed, Riveted and Welded Plate Work—Standardized Sectional Steel Buildings 


BLAW@#’ KNOX 





PITTSBURGH, PA: New York-Boston-Chicago-Detroit 
\ 601 Farmers Bank Bldg. CO M PA NY Baltimore - entiahen-Senbibeieco 
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Sealine on the 
St Paul Union Depot 


To obtain relief from congested railroad terminals, St. Paul has 
planned and is now building a Union Depot System, including a 
track elevation of 19 feet, built of concrete, 270 feet wide and 1000 
feet long—serving the nine big roads operating through St. Paul— 
for which Blaw-Knox Company has furnished and is superintending 
the erection and operation of Blaw Column Molds for building the 
supporting columns, and a specially designed travelling Blawform 
for casting the concrete floor slab. 
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The St. Paul track elevation is a proof of Blaw-Knox Engineer- 
ing Service—our engineers are ready to render their services on con- 
struction projects of any kind. 











. Send us blue-prints or a detailed description of any job you have :. oe 
in mind, or ask for one of our men to come and investigate it—we t rt 
will save you money. ip 

wie 

Note — These products are built and trade-marked by ; eo 9 
Blaw-Knox Company: Steel Forms for Concrete Construc- © Tone 
tion—Clamshell Buckets—Fabricated Steel Specialties— i Pane 
Water Cooled Appliances for High Temperature Furnaces hf eRe 
—Pressed, Riveted and Welded Plate Work. ey 
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PITTSBURGH, PA: New York-Boston-Chicago-Detroit 
601 Farmers Bank Bldg. C O M PA N Y Baltimore - Birmingham - San Sateen 
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Blaw-Knox Prudential Steel Buildings in all widths from 8 to 50 
feet, and in any required length. 


Standardized, portable construction enables you to erect the building 
in a very short time with a few men—windows, doors, etc., are inter- 
changeable and can be placed wherever desired. 


Blaw-Knox Prudential Steel Buildings are universal in application, 
filling the needs of industrial plants as light manufacturing buildings 
or for storage and warehousing—and just as well adapting them- 
selves to service as bunk houses, tool sheds, pump houses, field offices, 
garages, in fact, every conceivable use. 

Weatherproof, fireproof and staunch — permanent structures— 


not temporary buildings. 


Write, wire or phone our nearest office. 


NOTE—The following products are built and trade-marked by Blaw-Knox Company: Steel Forms for Con- 
crete Construction—Clamshell Buckets—Fabricated Steel Specialties—Water Cooled Appliances for High 
Temperature Furnaces—Pressed, Riveted and Welded Plate Work—Standardized Sectional Steel Buildings 
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BLAW@ KNOX 


PITTSBURGH, PA: New York-Boston-Chicago-Detroit 
601 Farmers Bank Bldg. CO M PA N Y Baltimore -Birmingham- San ices 
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Foote Concrete Machinery Mich. 
ee Co.,124 Chicago, 
—— R. Bacon Co., 51 Minna x . t 
a 30 Church S&e., Y. 
srt. Cay 3 © ~ » New York, N. Y. 
by Foote Co., Inc., Nunda, N. _— 
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J. S. McLAUGHLIN & SONS 
PAVING CONTRACTORS 


oe 
wuesT NATIONAL BANK 
MANKATO. MINN 


you. 17, 1920 


Foote Conorete Vachinery Co. 
1341 South Wichigen Ave- 


Chicago, tll. 


Gentlemen: 


We nave juat closed our tenth 

we purchased our fire 

viewed the progres® 

ture of concrete 

ourselves and think that 

your concern to hear fro 

thie occasion 
h jus 

actual mixing 

ase and concrete for 


pavementA. 
tnis period ve- 


oote mixers during 
t end dis~ 


We have used F 

cause We thought the Foote to be the vee 
charge pav ing mixer. 

pleased with the Multi-F cote Tread 
that we can't help telling you that the Multi-Foote 
Tread has caused our troubles in moving over wet, 


goft and slippery ground to disappear, gince our 
i handle the pachine they 


operators h Lea 
can turn eane around in 4 espace put little greater 
than the length of the machine. our repaire during 


1920 have been negligible. 


We are 80 well 


we can't 8&y too much for the new mixer with the 


Yulti-Foote Tread and gant you to know that we nave 
nave longed for, one 


under the conditions 


tered in wr line of construction, we aré- 


Youre very truly, 


J. S- MCLAUGHLIN & SONS 


ve 


By 


SEEN 
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are Cs & Thee A . a e. 
Rex 7-S Concrete Mixer working on a foundation job. The portability of this machine allows it w be easily 
@round on the job—an important time-saving factor 


ow Rex Mixers 
Increase Profits 


Every dollar cut out of the cost of mixing and pouring 
concrete is a dollar for the profit side of the ledger. The 
contractor who makes the most money is the contractor 
who lays the most concrete at the least cost. 


Rex Concrete Mixers and Pavers are enabling hundreds of 
contractors to make more money through continuous. trouble- 
free operation, speedy mixing, and long life. 


The life of a Rex cast semi-steel mixing drum is easily ten 
years. The drum rollers and bronze bearings are heat- 
treated for hardening and there are many examples where 
they have lasted under continuous service for seven, eight 
and even more years. 


Every other feature of a Rex is designed and built to meet 
enduringly the requirements of ala building and road- 
construction methods. That is why Rex Concrete Mixers 
and Pavers increase profits. 


For your pocketbook’s sake you should have the latest 
catalogs describing these machines. They cost nothing. 


Send today. 
i RS 





X MI 





Rex Chains, Rex Traveling Water Screens 
Rex Sprockets, Rex Elevators and Conveyors 








ee 
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Rex 14-S Concrete Mixer No. 654 which has given the Bates & Rogers Construction Co. eight years’ steady 
service at an average yearly repair cost of only $10.34—and still has its original important parts 


ae 


Eight Years — $10.34 — and 


Rex Mixer No. 654 


In 1912 the Bates & Rogers Construction Com- 
pany, Chicago, owners of 7 Rex Concrete Mixers, 
bought a Rex 14-S—machine No. 654—and 
shipped it into Canada to work on the Grand iia, 


Trunk Railway extension. ' and Rex Build- 
ing Mixers Nos. 


Although this mixer has been operating ever since ' oe — — 
on important jobs in Canada and the United , Me chain driven 


. « ‘ » i ith ll - steel 
States it is still in excellent condition. ee on ae 


Chabelco 
It still has its cast semi-steel drum—it is rare Chain. 


that a Rex Drum wears out in 10 years—rollers 
and bronze bearings, and the repairs for the 
eight years’ service total only $82.71, an av- 
erage of $10.34 a year. 


Wherever Rex Mixersare used, contractorsare ob- 
taining big yardage and uninterrupted operation 
at minimum cost. They can do the same for you. 


CHAIN BELT COMPANY, MILWAUKEE 


Branch Offices and Representatives in Principal Cities in the United States and Abroad 
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It’s Always on Job and 
Keeps Small Crew Busy 


For foundations, sidewalk construction and floor building, 
Lansing Mixer No. 7 is increasing the profits of contrac- 
tors everywhere. 



























TRE ee AI ELVIN, IRE: NAP 


It has power side loader and water tank, is a well bal- 
anced machine and handles a bag of cement at each batch. 
It is deservedly popular on small and medium sized jobs 
where the expense of moving and operating a larger mixer 
is prohibitive. 

Lansing Mixer No. 7 is first choice of contractors because 
of its wide range of usefulness. low first cost and small 
expense of maintenance. 


It’s the right size mixer for contractors interested in 
making money. 


a aaa aes 


Let us send you complete information 
about Lansing Mixer No. 7, as well as our 
line of contractors’ equipment. Nearly 40 
years of manufacturing experience pecul- 
tarly fits us to cooperate with contractors 
ene Write for our 50-page mixer 
catalog. 


26 North Cedar Anais Lansing, Mich. 
BRANCHES: New York Philadelphia Boston Chicago Minneapolis z 
Detroit Kansas City San Francisco 
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THE INSLEY 
MAST HOIST 
BUCKET PLANT 


Solves the small 
Concrete Construction Problem 


INSLEY 


AN EFFICIENT SET 
OF CONCRETE PLAC- 
ING EQUIPMENT for use 
in connection with the con- 
struction of small buildings, 
bridges of short span and 
on other work of like nature 
where the amount of con- 
crete to be placed does not 
warrant a standard tower 
installation. 

IT IS OF LOW FIRST 
COST, efficient operation 
and can readily be trans- 
ported from one pouring 
position to another. 


Write for illustrated circular. 


CONCRETE PLACING EQUIPMENT 
RES Sine CARS= Us es 
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Light In Every Nook and 
Corner-—Without Shadows 


ROM the standpoint of greater efficiency, increased production and decreased 
PF ivcsibaity of accidents, a well day-lighted industrial building has proved its 
necessity. That is why executives who are responsible for the erection of such 
structures always demand “plenty of light.’’ It is to make possible a 
better day-lighted building that Corrugated Wire Glass was _ introduced. 


Corrugated Wire Glass, under the most severe conditions, has satis- 
factorily exhibited its superiority. In a strength test, Corrugated Wire 
Glass will withstand, over a clear span of 60 inches, 73 pounds 
pressure to the square foot. When properly installed it has twenty 
times more expansion capacity than is necessary with temperatures 
varying between zero and 200 degrees. 


























Corrugated Wire Glass is easily erected. Itsupports 
itself without the aid of special roof members, can 
be used with other corrugated materials and re- 
quires only ordinary labor to install it. Glare- 
diffusing, fire-retarding, self-cleaning and weather- 
tight Corrugated Wire Glass is suitable for all kinds 
of side walls, roof and sky light construction. 


We maintain a staff of competent engineers who 
stand ready to work with architects and builders 
and give them the benefit of their practical knowl- 
| edge of the best method of adapting Corru- 
i 
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gated Wire Glass to different constructions. 
Our interesting folders go into a more detailed 

discussion of installation, and the advan- 
tages in selecting Corrugated Wire Glass. 


Write for them. 


Pennsylvania Wire Glass 
Company 

1511 Chestnut Street 

Philadelphia, Pa. 
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Kirk Soap Ruilding, Chicago 
Geo. A. Fuller Company, Con- 
tractor, Chicago. 


On Time! 


For smooth, true columns—Hydraulic Steel 
Column Forms. Standardized—quickly erected 
—rapidly removed—perfect fit—they help to get 
the job done on time and mean a big saving in 
time and also labor costs. 


90% of America’s leading building contractors 
are using Hydraulic Steel Forms. 
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Forms shipped from stock—leased on an -economical 
basis. 
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THE HYDRAULIC STEELCRAFT COMPANY 
of THE HYDRAULIC STEEL COMPANY 


CLEVELAND, OHIO 


Manufacturers of Standardized Steel Buildings; Wall, Column, 
Sewer, Tunnel, House, Arch Pan and Flat Slab Forms; and 
Column Guards. 


Branch Sales Offices: 


New York Chicago Detroit San Francisco 
Singer Building Fisher Building Book Building Hearst Building 


Atlanta Richmond St. Louis 
Rhodes Building American Nat. Bank Bldg. 4639 Maryland Ave. 


\ydraulic System 
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SURVEY of the industrial 
work of Stone & Webster, 
completed or in progress, shows 


‘buildings of brick and steel, stone and 


reinforced concrete, machine shops and 
foundries, steel mills, factories, ware- 
houses and chemical works, industrial 
service buildings, power stations large 
and small, power distributing systems 


ENGINEERING 


NEWS-RECOR D—Place 


The Industrial Work of Stone & Webster 


in towns and cities, water works, roads, 
railways and sewers, water power de- 
velopments, gas plants, transmission 
lines and substations. Our methods 
are tested and our men are proven. 
Our experience is valuable from the 
time you begin to shape your plans, 
and we work with you as well as for 
you until your plant is done. 


STONE & WEBSTER 


INCORPORATED 












BOSTON YOUNGSTOWN NEW YORK 


CLEVELAND 


SS 










SAN FRANCISCO 






PITTSBURGH 
DETROIT 


CHICAGO 
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46 Gates—92 Leaves—60,000 Tons 
of Steel Work 


We Design, , 
Manufacture «x4 Erect 


Steel Structures for 
Industrial Buildings 
Bridges and Girders 
Power Plants 
Viaducts 
Lock Gates 
Foundries and Machine Shops 
Train Sheds 
Warehouses 
Crane Runways 
Office and Store Buildings 
Etc. 


McClintic-Marshall 





Steel 
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Looking Toward Atlantic Ocean 


The Worth of a Service 


N efficient organization developed during twenty 
years of designing, manufacturing, and erecting 
steel structures, enables McClintic-Marshall to build 
the largest steel structures in the world. Exactness of 
design and manufacture, plus carefulness of erection, 
has been characteristic of this organization since its 
inception. The facilities of seven large shops, capable 
of fabricating over 400,000 tons of steel annually, the 
proven knowledge of skilled workers, and the cumula- 
tive experience of capable engineers, all stand ready to 
assist those who contemplate new construction. 


Whether your requirements are large or small, we are 
prepared to offer you our services. ’ 


Write for booklet C 205. 


McClintic-Marshall Company 


General Offices: 1201 Ottver Buitpinc, PirrspurGuH, Pa. 


PHILADELPHIA, PA p Mortis Building 
POTTSTOWN PENNSY LVA NIA 


ROSTON, MASS., 68 Devonshire Street 
CHICAG ILL, Ist National Bank Building 


CINCINNATI, OHIO, Union Central Building SAN FBANCISOO, CAL,“ New Call Building 
CLEVELAND, OHIO, Statler Hotel SEATTLE. ¥ a Cole man Building 
DETROR. gus H., Book Building SYRACUSE 5" University Buildin 1g 
NEW YO ITY, 50 Church Street WASHING ON, D. C.,-Munsey Building 


Foreign Contract Dept.: 50 Church St., New York City, U. S. A. 


ic-Marshal| 


Construction 


Lock Gates at Gatun—Panama Canai 
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Second-hand Lackawanna Steel Sheet 
Piling used in difficult driving conditions 
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Bridge repairs on the West Jersey and Seashore Division 
of the Pennsylvania Railroad at Atlantic City have neces- 
sitated the driving of a number of Lackawanna Steel 
Sheet Piling cofferdams. 

The one shown for repairing pier of a swing bridge was 
built with Lackawanna 14-inch Arched-Web sheet piling 
sections which had seen much previous use. In this par- 
ticular cofferdam the sheet piling sections had to be 
driven through the large boulders that were placed above 
the base of the old piers to give them stability. In spite 
of its previous use and the severe driving conditions, this 
Lackawanna Steel Shect Piling drove to a very even line. 
Mr. Amos Rogers, who is in charge of the work for 


Brann & Stewart, reports that this cofferdam driven 
through a bed of boulders can be pumped out with two 6- 
in. pumps in forty minutes. Lackawanna Steel Sheet 
Piling is perfectly adaptable to so many different condi- 
tions that it is a good standby for almost any kind of 
bridge or building foundation work. The proof of this 
is in the fact that many contractors carry a stock of 
Lackawanna Sheet Piling constantly for regular and 
emergency jobs. 


If you nave any subsurface work requiring retaining 
walls, curtain walls, or the exclusion of water during 
excavation, ask Lackawanna engineers to suggest the 
most suitable form of steel sheet piling construction. 


lackawanna Steel (ompany 


General Sales Office and Works, Lackawanna, N. Y. 


Boston Chicago 


Cincinnati 
Buffalo Cleveland Detroit 


St. Louis 


San Francisco 


New York 
Philadelphia 


Licensees for the manufacture of Lackawanna Steel Sheet Piling: For Great Britain and British Colonies in the Eastern Hemis- 


phere: Cargo-Fleet-Iron Co., Ltd., Middlesbrough, England. 


For France, Italy, Spain, French Colonies and Protectorates, Italian 


Colonies and Spanish Colonies in the Eastern Hemisphere; Cie. Des Forges & Acicries de la Marine ei d’Homecourt, Paris, France. 


Sole Exporter for other countries: Consolidated Steel Corporation, 165 Broadway, New York. 
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A remarkable 
guarantee 


To all users of tracing cloth we say : 


“Every roll or cut sheet of NATIONAL Tracing Cloth is absolutely 
guaranteed, and if found imperfect in any way, we will replace it 
anywhere at any time.” 


To Dealers we add: 


“ Likewise, if ary roll or cut sheet of NATIONAL Tracing Cloth is 
found unmerchantable because of an imperfection of any kind, we 
will gladly replace it at our expense.” 


— NATIONAL TRACING CLOTH CO, 


How can we sign such a broad guarantee? 


Because of the unequaled satisfaction architects, en- 
gineers, technical schools, and many of the world’s leading 
industries have found in the uniform quality of National 
Tracing Cloth. 

Its extraordinarily uniform texture and unexcelled surface, that can 
be repeatedly erased without harm, permits of the finest and most exacting 
detail work. National Tracing Cloth is the result of closely guarded stand- 


ards of production and has no superior. Send for a free sample sheet, and 
we urge you to give it a thorough test. 


NATIONAL TRACING CLOTH CO. 
SAYLESVILLE, R. I. 
New York Office 72 Leonard Street 


: National Vellum Cloth National Tracing Paper 
— National Blueprint Cloth National White Pencil Cloth 
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Ingersoll-Rand “DDR-13 JACKHAMERS?” sinking a70° incline- 


shaft at the Replogle Mine of the Wharton Steel Company, 
Wharton, N. J. 


Let us tell you why “DDR-13 JACKHAMERS” were specified. 


Ing erso 
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Shaft Sinking 


Getting down to facts, you want to lower 
the cost per foot of sinking your shaft. 
Hundreds of others have been up against 
this same problem and found the solution 
in “DDR-13 JACKHAMERS.” 


Shaft sinking is their special job. The 
“DDR-13” is only one of five types and 
thirteen patterns of ‘“Jackhamers” which 
range from 214 to 70 Ibs. making “A 
Jackhamer for every rock drilling condi- 
tion.” 


Lf 


“DDR-13. JACKHAMERS” are rapid 
drillers. Weighing 70 lbs., they are heavy 
enough for their strenuous work, yet suffi- 
ciently light to be easily handled by one 
man. They are economical of air and they 
stay on the job. 


Pee eee 
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All steel construction 
All bolted construction 
Automatic rotation 
Leyner water device 


“Heartbeat oiler The DDR-13 Jackhamer is described in 
“Spool Butterfly” Valve Bulletin No. 4142 


: 
i 
i 
i 
i 
: 
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Ingersoll-Rand Company 
General Offices: 11 Broadway, New York 


Offices the W orld over 
240-JD 


ll-Rand 
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UNIO 


NO-O00 
The Largest Hammer Made 


Strikes 80—55,000 ft.-lb. blows per minute! 


J 
















If your job calls for a heavy hammer—come to 
Steam Hammer Headquarters—the Union Iron 


W orks, Inc., Hoboken, N. J. 


But for large hammers or small you will come 
to us if you’ve ever seen a Union Hammer work- 
ing—or talked to the man who has used one— 
wood—concrete—or steel piles—small or large 
—there’s a Union Hammer for every need. 

The hammer illustrated has follower and guide 
for driving 24 in. square concrete piles with re- 


inforcing rods projecting 24 in. from heads. 


Note the great size and massive build by com- 
paring it with the workman standing alongside. 


Write for YOUR 
catalog today. 


UNION 
IRON 
WORKS 


Hoboken, N. J. 
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FOUR BUCYRUS REVOLVING SHOVELS , 
USED IN THE CONSTRUCTION OF 4 
THE COLUMBIA RIVER HIGHWAY .. 4 
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The Columbia River Highway—the great- 






est monument to the road building industry 





in the United States—is now nearing com- 
pletion. 






Four Bucyrus revolving shovels mounted 


on caterpillars handled the toughest of the 
excavation which ran about 75% solid rock. 





a ila amine le nae ws = 


Their performance in overcoming almost 
insurmountable barriers along this 210 mile 
mountain road was remarkable and bears 
out our experience that—where there is a 
particularly difficult piece of work to -be 
done you will usually find a Bucyrus do- 
ing it. 


Write for our Bulletin CN. 


BUCYRUS COMPANY 
South Milwaukee, Wis. 
iy Giteke;( See” Smee 


ew 
Portland, Ore. Minneapolis Denver 
284 
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BROWNIN 
LOCOMOTIVE CRANES 


Making Coal Cost Less Per Ton 


OUR coalcostis thesumofthe  ciably less per ton than when 
followingitems:—thepriceyou handled by hand. And, just for 
pay the dealer, the freight, the good measure, your “Browning” 


cost of unloading, the cost of put- —_will do innumerable other jobs 
ting it in the fire room, the cost of around the plant. A “Browning” 
firing it. a “f a, — - is just as much of a money- 
PHOS OF She srenget, Sus you do making machine as if it actually 
control the cost of handling. : : 

E printed hundred-dollar bills. 

If you use a Browning Locomo- s 
tive Cranetohandle your coal you Better send for a Browning 
will find that your coal—laid on Catalog todey—it contains 
your grates—will cost you appre- worth-while suggestions. 


THE BROWNING COMPANY 
Cc 


LEVELAND, OHIO, U. S. A. 



























New York Chicago Seattle 
SALES OFFICES: Portland Salt Lake Ci 
Birmingham Los Angeles 


San Francisco Montre 
Washington, D.C. 


This Browning Locomotive Crane does the 
coaling for the entire plant of the Interlake 
Paper and Pulp Co., as well as handling the 
pulp wood. The change from bucket to wood grap- 
ple and vice versa is an easy matter. 
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“Suppose a boiler tube bursts—there’ll 


Angle, Globe or 
Elbow Pattern 







GOLDEN-ANDERSON 


Patent Automatic Cushioned 
Controlling Altitude Valves 


Hold an absolutely uniform water 








level in tanks, reservoirs and stand- 






















e e e 
‘ pipes. No floats or fixtures required. Patent Cushioned Water Patent Cushioned Electric 
a 7 ° ° 
; Three ways of closing: Pressure Regulating Valves Water Service Valves 
1. Automatically by increasing water 1. Insure perfect control of reduced water 1. Give instant 
pressure, regardless of fluctuations in the control of the 
pressure. initial pressure water distribution 
from the pump 
, Sante : : 2. Contain small water passages or ing plant in case 
2. By electricity from distant points. complications. No danger of clogging. of fire or other 
emergency 
i raly 3. Easily adjusted to 
3. By hand like stop valves. maintain the desired ies) aa 
pressure and stay ad 2. hoes 
justed without fur- aa te cleat 
Hi ther attention. = ccaait ‘eupitia 
MUTT 4. Positively safe in — - -— 
i. PL Ta operation The pat- he i anukod 
3 UL ented safety — piston , 
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Sizes to 24 in. 


1202 Fulton Bldg. 


ha ae 









‘“‘Every Valve with an Absolute Guarantee’’ 


GOLDEN-ANDERSON 





GOLDEN-ANDERSON VALVE SPECIALTY COMPANY 


Water and Steam Specialties 


be no shutdown—thanks to my 


GOLDEN-ANDERSON 


Patented Automatic Double-Cushioned 
Triple Acting and Non-Return Valves”’ 


“All boiler connections between the nozzle and header are equipped 
with them—I know that my boilers are protected against the sudden re 
versal of steam flow!” Among the MANY features of these valves are 
the following: 

1. They are the only valves that can be tested in service from the 
boiler room floor. Opening a small hand valve will give complete assut 
ance that the big valves are faithfully on guard against disaster 


2. They automatically cut out a damaged boiler and prevent the 
back pour of steam from the other boilers through the rupture. ‘That 


means no shutdown. 

3. They automatically equalize the pressure between all boilers and 
positively prevent steam from entering a cold boiler in which the enginee: 
may be at work. 

4. The double Corliss Dash Pot gives absolute relief from pounding, 
sticking and chattering. It protects the valve and you. 

5. The valves can be closed instantly from distant points by steam or 
electricity. 

6. When fitted with our patented safety latch they may also be opened by hand 
like an ordinary stop valve. 

Also made in the triple acting style that works “both ways"’ causing instant 
automatic closure of the valves on every boiler in case a steam pipe lets go 

1960 used by U. S. Steel Corporation after making thorough tests of all well 
known makes 


“Life and Property Insurance Valves” 
“Always Ready”—“Work Both Ways” 


‘*Hosts of References’’ 





GOLDEN-ANDERSON 


makes the accidental 
equalization of 
high pressure 
side impossible. 


3. Can: be pro- 
vided with either 
DB C..ef A. GC. 
solenoid as cir- 


‘ ults. require, 
5. Cus hi oned ' 1 


by water and 
alr. 


6. Can be op- 
erated = electric- 
ally from-« dis- 
tant points. 


4. Cushioned in 
opening and clos- 
ing both water 
and air Posi- 
tively operate 
without water 
hammer, surging, 
sticking or other 
Sizes to 24 trouble, 
inches, 
5. Can. be .closed 


by hand like any 
ordinary valve, 





Pittsburgh, Penna. 
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A sitar 
Twin Gate Hoist 
Electrically Driven 





To operate — 
16x20 ft. Structural Steel Head Gate 


Two Stems 
Totai Load Lifted 31 Tons 


We make 
a specialty of 
Heavy Gate Hoists 


Office and Works Neponset Suburb of 
Check Valves Sluice Gates 


Flap Valves Bw Gate Valves 
, B 
Foot Valves 310 , SLO Oe ING an sutterfly Valves 
Sewer Gates Fire Hydrants 
REPRESENTATIVES: 
orris Buildi 
Cleveland, Ohio: To mineom Bteam Specialty Cay, 1803 St, Clair Ave San Wancisco’ Gal.r Theo. ¥. Dredge, Monadnock Building, 
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. Meyer Company, 
Dihecseckbbcstabh BALTIMORE 


Queen City Supply Co. | 
8. Sor. Elm & Pearl Sts 
Beckwith Machinery Co., 


ieee en tee 
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-H. ATTibsBU RO, Miss. 





“Well, Chief, we wanted to get up an advertisement on pump foundations 
(or rather the uselessness of a foundation) ; and a Ham on a Hook and a 
foundation are divorced entirely—absolutely no connection. A hain just 
hangs. It illustrates concretely a salient feature of our pump.” 


A Pulsometer needs no foundation; hung from a beam, slapped to a’ wall 
or rigged to anything, any place, it is ready for work, and will pump to 
full capacity. Portable, too, because it is light and can be hauled from 
job to job. 


Economical? Unusually so; because it is a condensing pump and 

p 
gets double duty out of steam, thus cutting fuel costs halt. OR, run it on 
exhaust steam at no cost. 


Continuous operation? Yes, and without attention. Requires no ad 

’ ] 
justment—cams, rods, pistons, glands, stuffing boxes, and the usually trou- 
blesome mechanisms are eliminated. 


Oil is unknown to a Pulsometer. No friction is produced at any 
point during operation, therefore lubrication is unnecessary. 


Matter up to 40° solid slides through a Pulsometer as easily as H,O. 


Investigate the Pulsometer for any pumping job if you wish to save time, 
men and money. 


ULSOM ETER 


= TE 
PULSOMETER STEAM PUMP CO. 


Executive Office: 225 West 42nd Street, New York, N. Y. 


Agencies in Following Cities: 





. A. Paine, 119 Main St....... HOUSTON, TEX Berow Machinery Co 
Miller Supply Co.......... HUNTINGTON, W. VA. 220 West 42nd St .NEW YORK CITY 
Harron, Rickard & McCone, Edelen & (¢ . 

225 8S. San Pedso St.......L08 ANGELES, CAL 235 Comm'l Trust Bldg ...+«PHILADELPHIA 
Hunter Machinery Co., Beckwith Machinery Co., 

208 Wells St.... ‘ MILWAUKEE 108 Parkway, N. 8 ... PITTSBURGH, PA. 
Wm. H. Ziegler Co., Harron, Rickard & McCone, 

423 8. Fifth St. < .. MINNEAPOLIS 139 Townsend St.. SAN FRANCISCO 
Turner Supply Co... ..MOBILE, ALA J. A. Manion, Henry Bldg SEATTLE 
F. H. Hopkins Company. MONTREAL, CAN W. L Sullivan... TULSA, OKLA 


Woodward, Wight & Co. Ltd .».NEW ORLEANS Kelly Powell Limited WINNIPEG, CANADA 
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Cameron Pumps are the result of years of experi- 
ence which have produced a highly developed cen- 
trifugal pump of rugged construction, designed in ac- 
cordance with the most modern engineering theory 
and practice. 


This results in high efficiency, dependable perform- 
ance and low upkeep—factors which are vitally 
important to the consumer. 


simplicity of design, assuring a minimum number 
of parts, together with special provisions for easy 
access to interior, are added features which have been 
highly developed and which are embodied in all 
Cameron Pumps. 


Request Literature 


A. S. Cameron Steam Pump Works 
11 Broadway, New York 











Ed AAR Ane eneR  oROT 


cr tempers 





NAOT ME PERE Si Te EOS SLOPES ABLE ARE OBR AE AACA LER ES EDILE IS PVE LENE AOR I Be I 


ey: 
a 
t 


eer ec 


on ener 


Rag octet. eR 


1 ROSIE ABICLEE GREER NEDA SAEED A ABE ENO EEE 


Sk a a SR ale eg Ha ROR She IRIN Debt A ARIE LEDGE WOE TI A ARLE LLL AL LAM ALOE SL LLETE DLE SEA AEE FDIS: 


a aaa i ae a ee al Be ES og Ok 
b e pie bis ARAL Oak RE Wan Silos ew 


December 30, 1920 


. in rainy weather? pt 
on ; Specify hae Coy Me 
eo. li 
Firmtread’ 
Floor Plates ” 
a For Safety and Economy cA 
POP me SE ne 
- Josepu T. Rverson & Son] 
etme _ CHICAGO ST.LOUIS DETROIT 
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A Slippery 
Sidewalk Door 
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Are you doing your par f 
to protect pedestrians + 
against slipping accidents . 
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“Firmtread” 


a safeguard 
against accidents 


Raised diamond provides continuous drain 
for water in all directions—no pockets in which 
water can collect and form ice. 


Clean cut edge of diamond, similar to the hot 
rolled edge of a square bar, secured by rolling 
the cesign, gives greater resistance to slipping 
than the rounded edge of pressed patterns. 


Extra high diamond prolongs the life of the 
plate—other plates soon wear smooth and lose 
their safety feature. 


Not all diamond patterns are “ Firmtread’"— 


Lut “Firmtread” is the only floor plate with all 
of these features. 


Pg 
ay 






BUFFALO NEW YORK 
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Some points of refinement that make 
the Jeffrey Pivoted Bucket Carrier 
stand head and shoulders above any 
coal and ashes handling conveyer on 
the market: 












Bucket outline gives greatest capacity Double Bushings in Chains—almost as 
for complete discharge of materials— hard as glass, and tough. 

with minimum shock to the Conveyers 

asa whole, and with minimum wear to High Carbon Steel Side Bars—and 
the Buckets’ Hardened Tripping Cams. shock proof. 


Surfaces, edges and corners of bucket 


re-inforced for long service. Large Rollers in Chain—tough and 


hard on tread and in bore. 


Steel Cross Rods—connecting Carrier 
Chains at the bucket lips do not ob- Bore of Chain Rollers ground to size, 
struct bucket opening. too hard to machine. 


Catalog No. 210-H, fuliy illustrates and describes other 
important features of the Jeffrey Carrier. Send for copy. 


THE JEFFREY MFG. CO. 


Columbus, Ohio 


nie a 


nee ae 


pada 


Branches: 
New York Montreal 
St. Louis Chicago 
Boston Denver 
Charleston. W. Va. Scranton 
Birmingham Pittsburgh 
Philadelphia Milwaukee 
Dallas Buffalo 
Cleveland Los Angeles 


Detroit 
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WE WILL SHIP YOU IMMEDIATELY 


AT PRICES AND WEIGHTS NAMED BELOW ANY 
STANDARD 


REMCO TANKS 


you desire. They are made from clear, air-dried redwood, free from all defects; manu- 
factured on special machines to minutest accuracy. Guaranteed. 


WATER AND OIL TANKS 
Made from 2-inch Clear Air-dried Redwood Made from 3-inch Clear Air-dried Redwood 
Without Covers [SS = 


Capacity Outside Dimensions 
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a 
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Capacity Outside Dimensions | Ship- 


ee Sia . op annenmnens SPE 


| We Price 
Lbs 


MERA. 


Bbls ! ; = Bbis Diameter | Height 
Gals. 42 | Diameter | Height : Gals. P ft. in ft. in. 
ft vals 

10,000} 238) 13 10% 11 | 4,600\$ 300 
= 12,000 285/13 10%] I 1t | 5,370] 349 
830 | 15,000] 357} 15 6 Il 11 | 6,080] 405 
975 20,000} 476] 17 10 1! 11 | 7,280} 470 
1, 145 25,000) 593) 18 13 11 | 8,510] 550 
ao 30,000} 714] 20 6} 13 1 | 9,800! 620 
15551 116 40,600} 952] 23° 13. JL |11,300] 743 
1,580} 116 50,000) 1190) 24 15 11 413,400] 900 
1,745) 131 60,000! 1428 15 11 {15,100} 990 
a 70,000] 1666 15 11 16,700] 1125 
2'160} 158 80,000} 1904 15 11 {18,000} 1230 
2,375} 174 90,000} 2142 17. 11 |19,800} 1340 


2.770} 200 100,000} 2380 19 11 121,100) 1470 
All p:ices are for tanks complete, K. D., F. O. B., Pittsburgh, Cal. 


500 

750 
f,000 
1,500 
2,000 
2,500 
3,000 
3,000 
4,000 
4,000 
5 000 
5,000 
6,000 
7,000 
8000 
10,000 
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The above tanks are standard sizes. We design and manufacture tanks of all sizes up to 650,000 
gallons capacity and tanks of special shapes to meet all requirements. 


Made only by 


| Redwood Manufacturers Co. | 


1605 Hobart Building 
San Francisco 
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“CORPORA NON AGUNT NISI SOLUTA”—Substances do not 
react until dissolved—as the basis for essential electrical appli- 


cations in the chemical industry 





Resist corroding sur- 
roundings inevitable 
in pumping acid. 


The direct - connectec 
motor is the _ ideal 
drive for the centrif 
ugal pump 
' 


} 





; 

| 

i 
Motor driving first 4 vl 
and second carbon f 





ation pumps in bect 
sugar factory 


Wherever a vacuum 

pump has to be in 

stalled—a G-E motor 

can be placed to op- 
erate it. 





G-E high speed motor— 

miade and designed especi- 

ally for direct-connected 
centrifugal pumps. 


General@@Electric 
Compr any wigae 


General Office 
| Schenectady. NY. 





™ Four 300-hp 1800 rpm, 
; Motors driving pumps—a 

} group of the standard line, 

” f of GE high speed motors, 


The Need of Electric 


Motor-Driven Pumps 


The ancient Alchemists, in the above Latin axiom, recognized the 
fact that without solution there would be no chemistry. The modern 
industrial chemist recognizes the same fact by usually converting his 
bulk materials into liquid form in the initial stages of the process. 


Consequently chemical engineering problems are largely problems 
in the efficient handling of liquids and the most generally useful 
machines for this purpose are electrically operated centrifugal) 
rotary and plunger pumps. 


The General Electric Company has developed a line of motors 
suitable for driving all types of pumps. These motors possess the 
necessary qualifications for service even when placed in inaccessible 
locations and neglected for long intervals. They have proved their 
ability to withstand moisture, corrosive atmosphere, extremes of 
temperature and other severe operating conditions. 


G-E engineers have developed also a variety of standard lines of 
automatic control for stopping pumps when tanks are full, prede- 
termined pressures reached, etc. 


When submitting your pumping problems to a manufacturer of this 
equipment—specify G-E .notor and control. 


The G-E specialist in our nearest office is ready to 
work with you—ask him to call. 


Vol. 85, No. 
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Bids: Jan. 19. 
Construction of Schools 


BOARD OF EDUCATION 
Buffalo, N.' ¥. 


Pursuant to subdivision 8 of section 875 
of the education law, sealed proposals for 
furnishing the labor and material required 
in the construction of the following school 
buildings located in the City of Buffalo, 
N. Y., are invited and will be received by 
the Board of Education at its office, 1401 
Telephone Building, Buffalo, N. Y., until 2 
o'clock p.m., January 19th, 1921, at which 
time said proposals will be publicly opene 
and read. 

A—Primary School Building, District No. 
21, located on Amherst Street, at Park 
Lake Avenue; 

B—Addition to Elementary School No. 21, 
located on Hertel Avenue, between 
Delaware Avenue and Camden Avenue; 


C—-Elementary School Building, District 
No. 9, located on Poplar Street at Doat 
Street ; 

D—Elementary School Building, District 
No. 1, located on Porter Avenue at 
Niagara Street; 

E—Addition to Elementary School No. 60, 
located on Ontario Street at Saratoga 
Street ; 


F—lIntermediate School No. 6, located on 
Northampton Street, east of Fillmore 
Avenue ; 

G—Intermediate School No. 2, located on 
Hertyle Avenue at Shoshone Street ; 
H—Intermediate School No. 7, located on 
Roslyn Street (extended) at Lang 

Avenue ; 

I—Intermediate School No. 8, located on 
South Elmwood Avenue at ‘Tupper 
Street ; 


J—Intermediate School No. 9, located on 
Sherman Street at Lovejoy Street ; 


K—Intermediate School No. 11, located 
on Moreland Street at Bailey Avenue; 


L—Intermediate School No. 12, located 
on Lorraine Avenue, near Abbott Road. 
Instruction to bidders and other informa- 
tion, together with plans and specifications 
for the three buildings noted under A, 
and C above, may be procured on and after 
November 9th, 1920, from the office of the 
Associated Buffalo Architects, Inc., Room 
No. 40, No. 232 Delaware Avenue, Buffalo, 
N. Y. Plans and specifications for the three 
buildings noted under D, E and F above, 
may be procured from the same source on 
and after December Ist, 1920; and plans and 
specifications for the remaining Interme- 
diate School Buildings noted under G to L 
inclusive, may be procured on and after 
December 15, 1920. 
A deposit of Fifty Dollars ($50.00) will 









be required on each set of plans taken from | 


the office of the Architects, which sum will 
be repaid upon return of said documents 
intact and in good condition to the Archi- 
tects not later than February Ist, 1921. 

To be entitled to consideration, the pro- 
posals must be made upon the forms pro- 
vided by the Architects, which must be fully 
completed, .and must be delivered to the 
Board of Education not later than 2 o’clock 
p.m., January 19th, 1921. 

All bids must be without conditions in- 
serted by the bidder or limitations by letter 
or otherwise. 

Security to accompany bid must be fur- 
— by all bidders as provided in bid 
orm. 

The Board of Education reserves the 
right to reject any and all bids. 

JAMES STORER, Secretary. 





Bids: Jan. 18 


Engine and Pump 


Okeechobee, Fla. 
Bids will be received up until January 18, 
1921, for one engine and pump ommnnts, 
capable of 350 G.P.M., against total head 
140 ft, sppremtanaanty © Ibs. pressure. 
Ww. . DUNNICLIFFP, 
City Clerk. 
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OFFICIAL PROPOSALS 





The publication of an ad- 
vertisement on this page 
is an official notice that 
bids are wanted from 
other than local bidders. 

It is also a guarantee that 
maximum competition is in- 
vited because Engineering 
News-Record is the one nation- 
ally recognized medium for 
Proposal advertising. Its 
Searchlight Section is read 
each week by nearly every 
worth-while contractor in this 
country who bids on public 
work outside his own city. 








Official Proposals reaching our office 
in first mail Wednesday morning (9 
o'clock) can usually be published in 
the issue out the next day. Special 
— for Official Proposals, 40 cents a 

ne. 





Bids: Jan. 20. 


Indian Orchard Bridge 


Springtield, Mass. 

Sealed lump sum price proposals for fur- 
nishing, fabricating, erecting and painting 
the structural steel and fences for the “In- 
dian Orchard Bridge” over the Chicopee 
River between the City of Springfield and 
the Town of Ludlow, Hampden County, 
Massachusetts, will be received at the of- 
fice of the City Clerk, Room No. 105, Ad- 
ministration Building, Springfield, Mass., 
until twelve o’clock noon, Thursday, Jan- 
uary 20, 1921, at which time they will be 
publicly opened and read. 

This structure consists of two (2) spans 
deck riveted trusses with I-beam floor sys- 
tem. The general dimensions are: 24 ft. 
between fences, truss centers 16 ft. length 
of each span 87 ft. 44 in., effective depth 
Sew 10 ft. 9 in., total length 180 ft. 
3 in. 

Plans, specifications, proposal blanks and 
forms of contract and bond may be ob- 
tained at the office of the Superintendent 
of Streets and Engineering, Room No. 326, 
Administration Building, Springfield, Mass. 

Masonry changes and the furnishing and 
placing of the wooden flooring will not be 
included in the contract. The contractor 
will be requested to remove the existing 
Truesdell Truss Bridge together with its 
wooden floor system and its temporary sup- 
ports. 

All proposals must be addressed to the 
Board of Supervisors, City of Springfield, 
Mass., and the envelope conspicuously 
marked “Proposal for Indian Orchard 
Bridge.” Proposals must be made upon 
the forms prepared for the purpose, fully 
filled in, dated and signed. Proposals of 
other form, or not properly filled in will be 
rejected. Every proposal must be accom- 

anied by a certified check in the amount of 
Bae Thousand ($1,000.00) Dollars, made 
payable to the Treasurer of the City of 
Springfield, Mass., which check will be re- 
turned to the bidder upon the rejection of 
his proposal or upon his executing the con- 
tract and filing a satisfactory bond if his 
proposal is accepted. Should a_ bidder 
whose proposal is accepted, refuse or neg- 
lect to sign the contract or fail to furnish 
a satisfactory bond, the City will deduct 
from the $1,000 check an amount equal to 
the difference between bid first accepted and 
the amount of the contract as finally iet. 
This deduction by the City will be as liqui- 
dated damages and not as a penalty. 

The bidder whose proposal is accepted 
will be required to furnish at his expense 
and file with the City, within ten days from 
the award, a surety bond duly executed 
by a surety company authorized to do 
business within the Commonwealth of 
Massachusetts, in the amount of Ten 
Thousand (10,000.00) Dollars for the faith- 
ful performance of the contract. 

Bidders must state in their proposal the 
time in which they will agree to complete 
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the work if awarded the contract. This 
time of completion will be embodied in the 
contract and made an essential part thereof. 
Bidders shall upon request, furnish the 
Board of Supervisors with adequate evi- 
dence of their ability to correctly and 
expeditiously perform the work if awarded 
the contract. 

The Board of Supervisors expressly re- 
serves the right to reject any or all pro- 
posals and the right to accept any proposal, 
or to award the work as deemed to the 
best interests of the City. Written noti- 
fication of the acceptance of any proposal 
sent by Registered Mail to the address 
given on the proposal form shall be con- 
sidered an adequate notice of award, 

DEPARTMENT OF STREETS 

AND ENGINEERING, 
Springfield, Mass. 
By Robert P. Marsh, 
Superintendent 





Bids: Jan. 12. 


- 
Drainage Work 
Muscatine, Ta, 

In Levee District No. 17, Muscatine 
County, lowa. 

Notice is hereby given that in pursuance 
of an order of the Board of Supervisors 
of Muscatine County, lowa, made on the 
20th day of December, A. D. 1920, sealed 
bids will be received by the undersigned 
for said Board up to 1:30 o’clock, on the 
12th day of January, A. D. 1921, for con- 
struction of a levee improvement in Levee 
District No. 17 of Muscatine County, Iowa, 
in accordance with approved plans, profile, 
specifications, instructions to contractors, 
blank form for bids, contract and bond 
therefor all on file in my office. 

Said improvement involves placing about 
31,000 cu.yd. of dirt in levee embankment 
in a total length of about 15,000 ft. 

Certified check for ten (10) per cent of 
amount of bid must accompany bid. 

Monthly estimates rendered for 80% of 
work completed and paid in warrants, im- 
rrovement certificates, or bonds by County 

reasurer and total in warrants, improve- 
ment certificates, or bonds on completion 
and acceptance of the work. 

Work of excavation shall commence on 
or before March first, 1921, and he com- 
pleted on or bfore December first, 1921. 

Instructions and specifications furnished 
on application to C. ti. Young, Chief Engi- 
neer, Central States Engineering Co., 
Muscatine, Iowa. 

F. W. JOHNSTON, 
County Auditor, 
Musertine County, 

Muscatine, lowa. 





Bids: Jan. 6. i . , 
Miami River Bridge 
Miami, Fila. 


Sealed proposals to be filed with the City 
Clerk will be received by the City of Miami, 
Florida, up to 7:30 m., Jan. 6, 1921, for 
the construction of a “a over the Miami 
River at Avenue G. he bridge is a 
double leaf steel bascule span with piers 
and embankment approaches. The clear 
span is 115 ft.; the total length of miprove- 
ment 495 ft. One 30-ft. roadway ; two 6-ft. 
walks. Reinforced concrete bascule piers 
and retaining walls. 

Bids upon a lump sum basis and also 
upon a cost plus a fee basis will be con- 
sidered. With each bid there shall be a 
certified check for at least ten per cent of 
the bid, made pee to the City Treasurer. 
This check will be forfeited as liquidated 
damages by the bidder if he is awarded 
the contract but fails promptly to execute 
contract and bond, or will be returned to 
him upon such execution. Checks of other 
bidders will be returned promptly. The 
contract will be awarded to the lowest 
competent responsible bidder, but the City 
may reject any or all bids, adopt either 
form for bid, and waive informalities. 

Plans and specifications may »e examined 
in the offices of Chas. W. Murray, City 
Engineer, Miami, Florida, and of Harring- 
ton, Howard & Ash, Consulting Engineers, 
at Jacksonville, Florida, not listed in Jask- 
sonville, and 1012 Baltimore Avenue, 
Kansas City, Mo. Copies may be secured 
from the Consulting Engineers at Kansas 
City by depositing $25.00 Such copies shall 
be returned and refund of $20.00 made 
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OFFICIAL PROPOSALS 


Jan. 4 


Canal Improvements 


OFFICE OF 
SUPERINTENDENT OF PUBLIC WORKS 
Albany, N. Y. 


Sealed proposals will be received by the 
undersigned at his office in the Capitol at 
Albany, N. Y., until twelve o'clock noon 
of Tuesday, January 4th, 1921, at which 
place and hour they will be publicly opened 
and read, for improving the Cayuga and 
Seneca canal pursuant to the provisions of 
Chapter 391 of the Laws of 1909, and Chap- 
ter 147 of the Laws of 1903, and amenda- 
tory laws, as follows 

CONTRACT “V” 

Cayuga and Seneca Canal—Section 1, 

For constructing a concrete cut-off wall 
at the north end of Dam No. 2, Seneca Falls. 

Sheets 1 and 2. 

Plans may be seen and detailed speci- 
fications, engineer's estimate of quantities, 
proposal blanks, forms of contract and 
bonds required and other information for 
proposers may be had at the office of the 
Superintendent of Public Works at Albany, 
N. Y¥.. at the office of the Assistant Superin- 
tendent of Public Works for the Middle 


Bids: 


Division at Syracuse, N. Y., at the office of 
the Assistant Superintendent of Public 
Works for the Western Division at Roch- 


ester, N. Y., and at the canal office, Spauld- 
ing’s exchange, Buffalo, N. Y 

Copies of detailed plans or drawings may 
be obtained from the State Engineer and 
Surveyor at Albany, N. Y. upon payment 
to him of the cost of producing them. 

Monthly estimates will be paid of ninety 
per centum (90 per cent) of the work done 
at the contract price. Every proposal for 
said work must be acompanied by a money 
deposit in the form ot a draft or certified 
check upon some good banking institution 
in the city of Albany or New York issued 
hy a national or state bank in good credit 
within the state and payable at sight to 
the Superintendent of Public Works for five 
per centum (5 per cent) of the amount of 
the proposal 

The person whose proposal shall be ac- 
cepted will be required to execute a cor’ ract 
ind furnish bonds within ten days from the 
date of notice of award delivered to him 


We 


Thousands of reliable contractors 


public expenditures down. 
go farther. 


i Consolidat 


advertising of contracts to be let. 


Sr ee kee Gs 


’ 
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and manufacturers 
constantly seek opportunities to bid on contracts for 
public work or supplies. They compete for it. That keeps 
It makes the taxpayers’ money 
It puts public buying on an efficient basis. 
It makes local bidders figure more closely. 


These contractors and manufacturers naturally seek news 
of contracts where it is most plentiful. 


ENGINEERING NEWS-RECORD 


on of Engineering News, Engineering Record and the Contractor 


the best known and most widely read paper used for the 


OFFICIAL PROPOSALS 


or then in person or mailed to the address 
given in the proposal. 

Upon execution of the contract and ap- 
proval of bonds the certified check or draft 
will be returned to the proposer unless the 
same shall have been presented for collec- 
tion prior to such time in which case the 
amount of the deposit will be refunded by 
the Superintendent of Public Works. 

The deposits of bidders other than the 
one to whom the award of contract shall be 
made will be returned immediately after the 


award has been made. 
The bond required for the faithful per- 
formance of the contract shall be in such 


sum as shall be fixed by the Superintendent 
of Public Works, which sum shall not be 
less than twenty per centum (20 per cent) 
of the estimated cost of the work according 
to the contract price, and an additional 
bond, known as the labor bond, in the sum 
of ten percentum (10 per cent) of the 
amount of the estimated cost of the work 
according to the contract price. will be re- 
quired as security that the contractor will 
pay in full at least once in each month all 
laborers employed by him upon the work 
specified to be done in the contract. 

In the event that more than one surety 
company is offered as surety on said bonds 
co-insurance only will be accepted. 

Each proposal must be addressed to the 
Superintendent of Public Works, Albany, 
N. Y., and must be endorsed on the envelope 
with the name of the construction for which 
the proposal is made. 

Award, if made, will be made to the per- 


son or persons whose proposal shall be 
lowest in cost to the State for doing the 
work, and which shall comply with all 


provisions required to render it formal. 
Before any award shall be made the lowest 
bidder will be required to satisfy the Super- 
intendent of Public Works of his ability 
vy provide suitable equipment and mat- 
rials for the proper performance of the 
work. 

The right is reserved to reject all pro- 
vosals and readvertise and award the con- 
tract in the regular manner if, in the judg- 
ment of the undersigned, the interests of 
the state will be enhanced thereby. 


EDWARD S. WALSH, 


Superintendent of Public Works. 
November 3 !th, 1920. 


securing extensive competition and low bids. 


Record. 


They read 


As a government, state or municipal engineer, or public 
official you should use this means of giving your taxpayers 
the biggest value for their money. 
tracts in the News-Record—the one nationally recognized 
medium for this class of advertising. 


Practically every 
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Put Public Buying on an 
Efficiency Basis 


Now, more than ever before, it is important that those having contracts to let, whether for 
new work or the furnishing of machinery or supplies, should consider the best methods of 


worth-while contractor and manufacturer who wants to 
figure on public contracts reads 
No guessing. 
News-Record, with its circulation of 30,000 copies weekly, 
reaches practically all the men who would be interested 
in advertised contracts. 


Proposal Advertising Rate, 40 cents a line. 


Look at the Proposal in this issue and see how other communities use it. 


Vol. 85, N - 
Eng. News.-! 





OFFICIAL 


Bids: Jan. 12. 
Laundry Equipment 
Binghamton, N 


for Laundry 
Elevator. ] 


PROPOSALS 


Sealed proposals 
chinery and_ Electric 
dry Building, Binghamton State Hos 
Binghamton, WN.  Y., will be = re 
by the State Hospital Commission. 
itol Albany, N. Y., until 3 o’clock | 
on Wednesday, January 12, 1921, whe: 
will be publicly opened and read. Proj 
shall be enclosed in an envelope fur 
by the State Architect, sealed and 
dressed, and shall be accompanied 
certified check in the sum of five per 
(5%) of the amount of the proposal. 
contractors to whom the awards are nn 
will be required to furnish surety com; 
bond in the sum of fifty per cent (5 
of the amount of contracts within thi: 
(30) days after official notice of award 
contract, and in accordance with the ter 


of Specifications No. 3608 and No. 35° 
including Addenda No. 1 The richt is 


served to reject any or all bids. Drawin 
specifications and blank forms of pro: o 
may be consulted at the Binghamton Sta 
Hospital, Binghamton, N, Y.; at the N: 
York Office of the Department of Arc! 
tecture, Room 618, Hall of Records Bu 
ing, and at the Devartment of Architect 
Capitol, Albany, N. Y. Drawings, specific 
ations and blank forms of proposal may | 
obtained at the Department of Architectur: 
Capitol, Albany, N y., uvon reasonet 
notice to and in the discretion of the Stat: 
Architect, L. F. Pilcher, Capitol, Albany 
N. ¥Y 


Dated: December 18, 1920. 
E. S. ELWOOD 
Secretary, State Hospital 
Commission 


U. S. GOVERNMENT 


Bids: Jan. 17 


PROPOSALS 
Engineer Office, 


FOR DREDGING. U. §S 
616 Army Building, New 
York City. Sealed proposals will be re 
ceived here until 12 m., January 17, 1921 
and then opened, for dredging in Passaic 
River, N. J. Further information on appli 
cation. 


we 
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Advertise your con- 
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Bids: Jan. 4. 


Construction of Crib 


COUNTY OF MERCER 
STATE OF NEW JERSEY 


Trenton, N. J. 


Proposals for Cribbing at Olden Avenue 
Bridge, Trenton, N, J. 

The Board of Freeholders of Mercer 
County will receive bids on January 4th, 
1920, at 2:30 o’clock in the afternoon, at 
their regular place of meeting, Court 
House, Trenton, N. J., for constructing 
a stone and timber crib for protection to 
draw span of Olden Avenue Bridge over 
the Delaware and Raritan Canal, Trenton. 

The estimated amount of work is approxi- 
mately as follows: 

14 Cribs of 3 different types 

320 tons of building stone for crib fillers 
4040 Ib. of spikes, washers, bolts, nuts, etc. 
10,000 ft. (board measure) of new lumber 

(Estimated cost, $7,500.00). 

Prospective bidders are referred to plans 
and specifications covering the above work 
prepared by Harry F. Harris, Mercer County 
Engineer, Which plans and specifications are 
on file in his office at the Court House, 
Trenton, New Jersey. Copies of said plans 
and specifications may be obtained upon 
deposit of the sum of two dollars, which 
will be refunded if the plans and specifica- 
tions are returned in good condition within 
48 hours after the bids are opened. 

Each bid must be accompanied by a cer- 
tified check in the amount of two hundred 
dollars, ($200.00), payable to Edgar G. 
Weart, County Collector, also py a propo- 
sition from a surety company fulfilling the 
requirements of Section 507, Chapter 185, 
P. L., 1918. 

The right is reserved to reject any or all 
bids and to waive any immaterial defect or 
informality in any bid should it be in the 
interest of the County to do so. 


FRANCIS A. CRAWFORD, 


. : i 


Director of Dept. of Bridges & Culverts. | 





the results. 
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What SWART Service is 


{Swart Service on Contract Bonds is all—and possibly much more— 
than you might expect of a combination of !0 years’ successful 
experience as an engineer, plus 8 years’ experience in specializing 
on Contract Bonds and Compensation Insurance, plus a_ personal 
acquaintance with the underwriters cstblished through yeas of 
daily and intimate contact, 
and, transposing the words, it is as much better as it is different 
‘Either way that is saying ‘‘a lot."’ ‘Swart Service costs you no 
more than the ordinary sort—frequently not as much, considering 
It will cost you nothing to learn more about it. Let's 
get acquainted. 


Swart Service Really Serves 


HARMON V. SWART 
92 William St. 


HARTFORD, CONN. 
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To Bonding Companies: 


Your advertisement on this page will have the attention of almost 
every worthwhile contractor in this country. 


The Official Proposal Section is the acknowledged center where 
contractors look for new work on which tc bide 


Here you can reach more contractors than you can through any 
other one medium—and the cost is small. 


OFFICIAL PROPOSALS 





Bids: Jan. 12. 
Drainage Work 


Muscatine, Ia. 


Ia Sub District No. 1 of Drainage Dis- 
trict No. 13, Muscatine, Iowa. 

Notice is hereby given that in pursuance 
of an order of the Board of Supervisors of 
Muscatine County, lowa, made on the 20th 
day of December, 1920, sealed bids will be 
received by the undersigned for said Board 
7? to 1:30 o'clock P. M. on the 12th day 
of January, 1921, for construction of Drain- 
age Improvements in Sub District No. 
of Drainage District No. 13 of Muscatine 
County, lowa, in accordance with approved 
plans, profiles, specifications and bond 
therefor, all on file in my office. 

Said improvement involves digging two 
ditches designated “Main Ditch” and 
“Branch A.” 

The Main Ditch is about 16,550 ft. long 
and involves moving approximately 47,150 
cu.yd. of dirt. Branch “A” is about 4,170 ft. 
long and involves moving approximately 
9,020 cu.yd. of dirt. 

Monthly estimates will be rendered for 
eighty (80) per cent of the work completed 


and paid in drainage warrants, certificates, | 


or bonds by the County Treasurer and the | 


total in warrants, certificates, or bonds 
upon completion and acceptance of the 
work. 

Work of excavation shall commence on or 
before March first, 1921 and be completed 
on or before December first, 1921. 

Instructions and snvecifiations furnished 
on application to C. H. Young, Chief Engi- 
neer, Central States Engineering Company, 
Muscatine, Iowa. 


F. W. JOHNSTON, 
County Auditor, 


Muscatine County, 
Muscatine, Iowa. 












{It is as different as it is better,- 


New York 
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WRITE FOR RATES 
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CONTRACT BONDS FOR RESPONSIBLE CONTRACTORS 


Tell the tna engineers about your special facilities for completing the contract. 


4ETNA CASUALTY AND SURETY COMPANY 


AGENTS EVER YWHERE 








U. S. GOVERNMENT 





Bids: Jan. 10. 

PROPOSALS FOR DREDGING.—U. S 
Engineer Office, 329 Customhouse Bidg 
New Orleans.—Sealed proposals for dredg 
ing in the Intracoastal Waterway between 
Mermentau and Calcasieu Rivers, La., will 
be received here until 11 A.M, January 
10, 1921. Further information on appli- 
cation. 











Bids: Jan. 17. 

PROPOSALS FOR BOILERS —Office of 
the Secretary, Mississippi River Commis- 
sion, 1311 International Life Bldg, St 
Louis, Mo.—Sealed proposals will be re- 
ceived here until 12 noon, Jan. 17, 1921, for 
furnishing six return-flue boilers for steam- 
boat. Further information on application. 





Bids: Jan. 20. 
U. S. ENGINEER OFFICE, 2nd District, 
Cincinnati, O., Dec. 21, 1920.—Sealed pro- 
posals will be received here until 10 a.m. 
(Central Standard Time), Jan. 20, 1921, 
ind then opened, for constructing or fabri- 
cating ready for constructing, steel hull for 
snag boat ‘“‘Kentucky.” Further informa- 
tion on application. W. P. Stokey, Lt. Col. 
Engrs 
ids: Jan. 20. 

U. S. ENGINEER OFFICE, Galveston, 
Texas—Sealed proposals will be received 
here until 12 m., January 20, 1921, and then 
opened, for dredging Houston Ship Chan- 
nel, Texas. Further information on appli- 
cation. 





Bids: Jan. 18 

PROPOSALS FOR STERN-WHEEL 
STEEL STEAMBOAT “LUTHER L. GRIF- 
FITH.”—Office, Mississippi River Commis- 
sion Ist and 2d_ Districts, Customhouse, 
Memphis, Tenn.—Sealed proposals will be 
received here until 11 a.m., Jan. 18, 1921 
and then opened, for furnishing the stern- 
wheel steel steamboat “Luther L. Griffith.” 
Further information on application. 


Bids: Jan. 7 

PROPOSALS FOR DREDGING AND 
WHARF CONSTRUCTION—United States 
Engineer Office, Norfolk, Va.—Sealed pro- 
posals will be received here until 12 o'clock 
noon, Jan. 7, 1921, and then opened, for 
dredging in the Elizabeth River, at Norfolk, 
Va., and constructing a timber wharf par- 
tially surrounding the dredged area. Fur- 
ther information on application. 
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Surety Bonds 


\ representative will call upon request. Any 
town or villagein U.8. Address 


Philip P. Riddell 
National Surety Co., 115 Broadway, NewYork 
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| Tothose who can serve us—and we them 


We would like you to get acquainted with the Contractors, Engineers, 
Architects and city departments in your vicinity, if you happen to live 


in any one of the following cities: 


: Atlantic City, N. J. 
: Bismarck, N. D. 

: Brockton, Mass. 

: Buffalo, N. Y. 

: Burlington, Ia. 
Calgary, Alta. 
Carson City, Nev. 
Chattanooga, Tenn. 
Cincinnati, Ohio 
Concord, N. H. 
Dallas, Tex. 


Erie, Pa. 


Hartford, 


Bear in Mind: 


me your qualifications, including time 


PITTI 


NUNUENNUETENNONEDENENDOREENOOEORSED HOR ENOLODOECNOGOHORNOUOREOOOOUEENGTOOOEROEDORERAAROORERED 





PU 


Eau Claire, Wis. 
El Paso, Tex. 


Ft. Smith, 
Harrisburg, Pa. 


Jacksonville, Fla. 
La Crosse, Wis. 
Little Rock, Ark. 
Olympia, Wash. 
Paterson, N. J. 
Peoria, III. 





Pittsfield, Mass. 
Poughkeepsie, N. Y. 
Quebec, Que. 
Rockford, III. 
Sacramento, Calif. 
Salem, Ore. 
Savannah, Ga. 
Sioux City, Ia. 
Springfield, Ill. 
Tallahassee, Fla. 
Tulsa, Okla. 
Utica, N. Y. 


Ark. 


Conn. 


Assuming that you are in a position to spare an hour or two during business 
hours, Engineering News-Record would lke you to act as correspondent for its 


Construction News Section 


You don’t have to be an engineer; you just need to be energetic, 
conscientious, and have some time available for making calls 
during business hours. 

You will receive full instructions and will be paid for every Construction Report 
that meets our clearly-stated requirements. 


available. 


L. V. FLETCHER, Engineering News-Record 


Tenth Ave. at 36th St... New York 





Home at 6 p.m. 


to bed at—? 


The hours between home-coming 
and bed-time are the golden hours 
of opportunity for the man with th« 
get-a-head spirit. Many successful 
men can look back to these usually 
unaccounted-for-hours as the time 
in which they prepared themselves 
for the bigger things ahead 


(By 


Structural Drafting 
Reinforced Concrete Engineering 


Wilson Engineering Courses. will 
help you to the knowledge necessary 
for your advancement. They are 
courses in experience—not theory 

embodying 30 years’ experience of 
a successful engineer. WILSON 
courses are not “cut and dried” but 
are kept constantly abreast of latest 
methods and newest developments, 


FILL OUT AND MAIL 


SOOPOEDOOOEREDUDEDOOOEREOEREDERAUEAUOETOESOOOGEDOEAEEEEDENODODEEDOCODREN DRO EHESEEEDUERD OREN ERENDDERDENOOED HOOD EENOUEOOEEDOOFENOHEOOERDOENEOUREROOONEEE® 


Wilson Engineering Corporation, 
10 Broadway, 
Hanover, Mass. 


tonnes 


Gentlemen: T am interested in the 
receive further particulars 


Name 


Address 
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WILSON 


If you are just a plain everyday 
draftsman, look ahead. Begin now 
to prepare yourself during spare 
hours for such positions as: Chief 
Draftsman, Structural Steel De- 
signer, Engineering Salesman, As- 
sistant Chief Engineer and Chief 
Engineer. 


ilson 


Engineering Courses 


Mail) Structural Steel Designing 
Concrete Drafting and Estimating 


For the technical man employing 
shaky methods, the practical man 
looking toward the job ahead, and 
for the high school graduate of 
ability desiring special studies in 
structural engineering, the WILSON 


courses are ideal. Select the one 
in which you are interested, then 
let us send you full information 


No obligations No personal solicitation 


THIS COUPON—AT ONCE 


ed eee eee ee meee eee eee eee eases 


Structural Draftin 
Structural Stee! Designing, 
Reinforced Concrete Engineering{ 


Concrete Drafting and Es.imating!) 


course checked and shall be 


Get out your pen and ink and write 
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pleased to 
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POSITIONS VACANT 


CIVIL engineer wanted capable of aci 
ing a position as city engineer; lo 
within ten miles of Boston. Salary $ 
per year. Applicant will submit 
account of his experience. P-734, | 
News-Record. 





ENGINEER capable of estimating and 
tracting for miscellaneous and or: 
mental iron work in connection \ 
structural steel shop located at Detr 
Michigan. Apply giving experience. P-7 
Eng. News-Record, Leader-News B| 
Cleveland. 





FIELD draftsman wanted for topograp 
surveying party working in the Sout 
P-716, Eng. News-Record, Real Est 
Trust Bldg., Phila. 





GRADE or concrete foreman wanted, no! 


over 36 years of age, and from Midd): 
West. Must have equivalent to a hig! 
school education; opportunity for right 
man. P-730, Eng. News-Record, Old 


Colony Bldg., Chicago. 





GRADUATED mechanical engineer wanted 
preferably with pulp and paper mill exp: 
rience, for large Canadian sulphite mill 


Please state age, experience, salary ex 
pected and inclose copies of references 
P-746, Eng. News-Record. 


REINFORCED concrete engineer wanted 
by large firm of building contractors 
in Philadelphia; must be able to design 
estimate and detail all classes of rein 
forced concrete structures, also must bi 
familiar with all modern methods of de 
sign. Give age, when available, sa:ary 
expected and a detail of experience. P 





693, Eng. News-Record, 935 Real Estat 
Trust Bldg., Phila 
SEVERAL, _ structural _ steel draftsmen 
wanted. Apply Hay Foundry & Iron 
Works, Newark, N. J. 
EMPLOYMENT AGENCIES 
GENERAL Engineering Agency, Jackson 
Bldg., Pittsburgh, Pa., requires experi- 


enced municipal designers, city concrete 


sewers, draftsmen, structural mill, bridge 
details, western, railway valuation 
praisals buildings and equipment. 
forced concrete factories, 


paper mills. 
Draftsmen for central 


power stations 


ap- 
Rein- 


Stadia and plane table men, hydrographic 


and land surveys, 
palachian Mountains. Mine 
surveyors, Pennsylvania, Kentucky, Tenn 


LPAEROLOTEOOUREDGOEEGOOOEROCORERORELERGGDOREEOO EAD EROARReOOE DORA TESCO eeeecaneeseoaegeeeetesepeneneneesats 
Experienced 
Detailers and Checkers 
wanted on shop details. 


Positions permanent for good men, 
Address P744—Engineering News-Record 
10th Ave. at 36th St., New York City 
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Construction Men 
Learn “‘Line’’ and ‘‘Grade”’ 
by Actual Practice. 


Level, Transit, and Plane Table Work. 


“Running” of Farm, Stadia, Highway and 
Railroad Surveys. 


ed 


Day and evening courses. Booklet. 


The Pan-American 
Engineering Society 


39 West 17th St., New York City 
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Great Lakes and Ap- 
draftsmen, 
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CONSTRUCTION EXECUTIVE 


WANTED 

























A corporation controlling thirty large and varied 2. At one time or another he should have been a 

industries desire to secure a Director of Construction draftsman and chief draftsman in an architectural 
; : who is a real managing executive. He will be respon- office; production manager in getting out plans, 
; : sible for the making of plans and estimates; letting of specifications, etc., and handling bids and letting 
7 contracts; supervision of construction; placing of contracts; who has worked at various positions 
; machinery and equipment; installation of heating and on construction, such as foreman, inspector and 
B ventilating systems, and the caring for sewerage dis- superintendent, for it will be his responsibility to 
posal. It will be up to the man who fills this position assume full authority for dealing with contrac 
i to build his own organization for handling the work. tors to see that he is getting what he pays for 
At present this corporation has ten large manufac- 3. He must be conversant with al] phases of industrial 
turing plants in the process of construction—three are business construction from an architectural, engi- 
; complete plants—seven are additions to present plants. neering and contractor's viewpoint. 


Nearly every kind of building construction is to be This is a big job for a big man. 
seen in these different plants. 

ae Applications will be received in strict confidence, and 
Qualifications: only those which fully state experience, qualifications, 
age, religion, business and family connections, as well 
as references, will be carefully and thoroughly con- 
sidered. 





1. He must be between 30 and 40 years of age, a 
citizen of the United States, and preferably a 
University man, from an architectural or civil 


engineering school. Such a man is invited to address: 
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RET 


**CONSTRUCTION”’, care of 


Arthur M. Crumrine, Personal 
Room 606, Crumrine Bldg., 43 West Long St. 
COLUMBUS, OHIO 
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fc = a 7 ms et / pi Rrartaniae : / ; 

‘ : | CIVIL engineer, graduate, 17 years’ expe- | CIVIL engineer; 25; technical education, 
7 y a SS h- ; ’ 7 : , *, 7 7 

TEACHERS wetted: A ee et PS | rience, real estate development, housing, Single, three years’ experience in field 
aan -" ent, salary $3,900; an ‘'aEso ‘iate municipal work, highways, wharves, and office on roads, docks, topography 
ema at ba mae of $2 800: a professor docks, industrial plants, buildings, hydro- land surveys and general construction. 
+ oe hani al en: ineering at salary of electric developments, — railroads ; regis- Can take responsible charge in office or 
> E00. These aia Uadeaneae positions for tered in Michigan, desires position, Mid- field. Services anywhere. PW-731, Eng. 
Seca" Eames The: ‘Interstate dle West preferred. PW-655, _Eng. News-Record, Real Estate Trust Bidg.. 
sk ee polada. Wbaiiaen, Bldg., New News-Record, Leader-News Bldg., Cleve- Phila. 
A > a é i a 4 

Orleans, La. | cma | - YS 


CIVIL engineer, 20 years’ general experi- | CIVIL engineer, 27 years old. C. E. degree. 


1 A al ly RL GRRE ERIN BE OA 





ence, design, construction and operation, desires position with construction com- 
EMPLOYMENT SERVICE speaks Spanish, references. Will accept pany in Cleveland. Estimating preferred 
—— commercial or fiduciary position. Go PW-733. Eng. News-Record, Leader-News 
EXECUTIVES qualified for salaries of anywhere, Mexico or Central America Bldg., Cleveland. 
; $2,500 to $25,000 and upwards, are in- preferred. PW-700, Eng. News-Record, 
‘ vited to communicate in strict confidence Old Colony Bldg., Chicago. 
: with the undersigned, who will conduct see = 
preliminary negotiations for such _ posi- CIVIL engineer and executive, technical 
tions. The procedure used is peculiar tu | CIVIL engineer, technical graduate, 45 graduate, member of A. S. C. E.; 10 
: this service, differing essentially from all years of age, and speaking several lan- years’ broad experience in designing and 
, others; and is constructive and initia- guages, will be open for engagement supervising, also in administration and 
% tive; applied individually ; and in no way March lst, 1921. Expert on structural investigation work; specialist in hydrau- 
jeopar izing present connections. Estab- engineering and reinforced concrete de- lics and concrete; now open for engage- 
lished 1910. Send name and address sign and construction. Would be most ment in the Eastern States. PW-748, 
only for particulars. R. W. Bixby, Inc., suitable as chief engineer for industrial Eng. News-Record, Real Estate Trust 
304 Leckwood Building, Buffalo, New plant, assuming full charge of building Bldg., Philadelphia. 
York. maintenance, and building developments. 





Has had varied experience with pulp- 











BS: — paper mill designs, steel plants, smelter 

~ plants, cement plants, gypsum = GRADUATE civil engineer. 27, with four 

covering every type of structure from years’ experience, chiefly in industrial 

zl POSITIONS WANTED workingmen’s cottages to shop structures, plant maintenance and hydraulic dredz- 

: and such. structures as hotels, schools, ing, desires position offering experience 

Civil Engineers hospitals, etc., owned and operated by pri- and prospects. Reference is present em- 

ES np Ses SED vate corporations. Capable and very effi- ployer by whom employed for past two 

EE CHIEF Highway engineer, age 36, graduate cient. Also good executive. No objec- years. Location immaterial. PW-694, 

bs civil engineer, associate member Amer- tion to foreign countries. Salary not less Eng. News-Record, Real Estate Trust 2 
: ican Society Civil Engineers, employed than $6,000 per_year. PW-685, Eng. Bldg., Phila. is 

as executive supervisor of construction News-Record, N. Y. City. 








and maintenance of highways would con- 
sider position with private firm or munici- 














i 2 CIVIL and sanitary engineer, age 29, Uni- Surveying 
ey in similar capacity. PW-680, Eng. versity graduate ; seven years’ experience, 
ews-Record. 7 
tunnel work, sewage disposal, drainage, 
Pe reeeavenaeceneenensecscaeaenasnvensvareseecepnesennensnecensennceuscnneeenensnrensennnesesensentens general sanitation, water supply, road | GRADUATE, 14 years’ experience, property 
5 E work in the tropical Spanish speaking and topographic surveying, also sub- 
3 XECUTIVES countries; location immaterial; available division planniny, highway, sewer and 
= seek'ng superior positions find our confidential at short notice. PW-722, Eng. News- water work. PW-654, Eng. News-Record. 
= Service extremely vatisfactory. Let our Mr, H. H. Record. ‘3 
i erten _cumiteniohy ———, for ye om Ss 
= s roper emp. ers, as as 
3 successfully done for thousends of others since CIVIL engineer—recent graduate, seeks op- | ESTIMATOR superintendent, 12 years hea 
z 1909. Inquiries invited. portunity, sales or construction field. with high class construction concerns, re- ‘| 
: THE NATIONAL BUSINESS BOURSE Building preferred; good personality, liable and up to date estimator, organ- ?e 
: Confidential Negotiators 3 character and appearance, PW-684, Eng. izer and executive. New York inter- oh] 
| neem eee Ce CE crmmemnnnl News-Record. view. PW-618, Eng. News-Record ro : 
a 
aA 


¥ 
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POSITIONS VACANT—Business Opportuni- 
ties and other undisplayed ads, 8 cents 
a word, minimum $2.00 an insertion. 


POSITIONS WANTED—Fvening work 
wanted, tutoring and other undisplayed 
ads of individuals looking for employ- 
ment, 4 cents a word, minimum 75 cents, 
payable in advance, 












POSITIONS 
| VACANT 
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Positions Wanted 
Continued from 
Page 73 


ANEVIDUENUOUDEDEUUORREOOUOEONDOUTESHOOOOEEOOCUUROSOOUOEESSOOOROEODEDOHOUOREVEVEREDOUUERENTOENEDED OEE: 


POSITIONS WANTED 


PONONONGA NUON CREDODENEL AURORE OEROSCHTEEES 


Svoveneeennveeeueeenenessesseeessecenssenes 





Bridge and Structural 


STRUC TU RAL designer, graduate C. E., 7 
years’ experience on reinforced concrete 
and steel commercial and _ industrial 
buildings, also railroad bridges and other 
structures, desires responsible position, 
PW-370, Eng. News-Record. 





STRU CTU RAL engineer, graduate; seven 
years’ experience, design reinforced con- 
crete, structural steel, plant layouts, and 
hydro-electric work ; initiative and execu- 


tive ability. PW-620. Eng. News-Rec- 
ord, 935 Real Estate Trust Bldg., Phila., 
Pa 


STRU verTu RAL engineer, graduate C.E. 
with 20 years’ experience in all classes 
of construction work including concrete 
Have been in charge of both design and 
outside construction, desires position of 
responsibility PW-745, Eng. News- 
Record 

TECHNICAL graduate, age 22, desires 
otfice or field position; three years’ expe- 
rience structural drafting, computing 

PW-738, Eng. News-Record. 


Drafting and Designing 


DESIGNER, cheker, detailer, ten years’ 
experience structural steel, concrete, mill 
buildings, technical graduate. New York 
position preferred. PW-626, Eng. News- 
Record 





DRAFTSMAN, excellent tracer and letter- 
er, desires position in Newark or New 
York. Available at once. PW-623, Eng. 
News-Record. 

MECHANICAL draftsman, experienced in 
conveying machinery, power plant work 
ete.; also plant layout, automatic fire 
protection and architectural drafting: «x- 
perience nine years Louis J, Rauch n- 
berger, 304 Ave. D, College Point, N Y 





STRUCTURAL checker, designer and 4e- 
tailer Technical graduate, long experi 
ence, moderate salary, with permanent 
position. PW-616, Eng. News-Record. 


3 
3 
3 





anenananeneneneereesnenenen 


. . 
Construction Engineer 
Available Jan. 15th. Civil Engineer, age 40. Very 
successful as general superintendent on large 
operations Have built several industrial plants 
complete with power houses and mechanical 
equipment. Will go anywhere. Salary to be ad- 
justed in accordance with future opportunities 

offered, 





eneanoeennnaeeneneoereenenrniiner - 


PW696—Engineering News-Record = 
10th Ave. at 36th St., New York City = 
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ADVERTISING RATES 


ADD 5 WORDS for box number in undis- 
played ads if replies are to any of our 
offices. There is no extra charge for 
forwarding replies. 


DISCOUNT OF 10% if one payment is 
made in advance for 4 consecutive inser- 
tions of undisplayed ad, 










EMPLOYMENT 





POSITIONS WANTED 





Superintendents 





CONSTRUCTION superintendent, age 
married, 15 years’ experience, a oe 
construction and building supt.; available 
January 10th.; location immaterial. Can 
handle labor and get results. PW-710, 

E ng News- Record. 


CONSTRU ‘CTION superintendent, industrial 
buildings, locks, dams, railroad construe- 
tion; graduate engineer ; present salary 
$4,000; available at once; New York in- 
terview. PW-735, Eng. News-Record, 








CONSTRUCTION superintendent high ten- 
sion transmission, catenary or _  cross- 
country interurban; extensive experience. 
Can apply machinery and give low cost. 
Age 48 PW-741, Eng. News-Record, 
Real Estate Trust Bldg., Philadelphia. { 


= 


SULAOUONGNOOODAADEAOUEAAAEADEOADARGDDOEEOENGUUNAUOEEEOOO;OOORDAGEEOBDORSOEEEEREDOnOE OOO ODS: 





AANeeaeennnenenenennnennenenssannnecnenacenancanecnenenspaaascnnsnnannanarecaeoonenaiioie, 





‘eneeuconennnnnervenenennsensnersaescenenseesecnssens 


LABORERS 
MECHANICS 








Boarding Camps, and Commissaries, operated for Rail- 
roads, Manufacturers, Contractors, Coal Mines, etc. We 
furnish laborers, mechanics and all classes of skilled help. 
Employment offices at Cleveland, O., Cincinnati, O. 
Toledo, O., Columbus, O., St. Louis, Mo., Indianapolis, : 
Ind., Chicago, IIl., Danville, Ill., and Buffalo, N. Y. 


ANNNUUONEEOUEEEREOUOREROAUDERODOOOREEOUOOEDEOOUODOAEOODDOEDOOOEENOOOOROREDOOEEOOOOSROODIOREDREOGGESRODESOEEONDOEDEDOBESEECOnEENOR 


434 Third Avenue, Pittsburgh, Pa. 


Labor Agents and Boarding Contractors 
We Ship Laborers and Operate 
Camps Anywhere 


Write, Wire or ’Phone Us 


VAOUOUUONUENOTEDEROOURERTOUERENOURERSOUEEESTOONONUUDERUUOOEROCOOUFOEOTHORCHONOSEHHORDORORUSOOEENEODORECOORRegOeOnttNOOERCnOUEoNNsoeseneeDceeConoceeevanentoneT 





Ask the Snare & Triest £. or MacArteer Bros. about 

our services at Camp Merritt, Port Newark, Camp 
COMMISSARY Raritan, Phila. Quar. Term., Piccadilly Arsenal, ete. 
TELEPHONE, CANAL 8970 


: MIELE BRO ® 139 MULBERRY ST., NEW YORK CITY 


‘SEEM THEDDOCRETTNEDTOUETFTTTENEOEUNTECOEN ESS cooureTT ODO EDNOOROTOUUREDENOEREOOOROSESHOEDEOREDE EEN O TS erTEnErErTReretenonerteseanecccnetntentt 


Vol. 85, Nv > 


Eng. News-}. 





ADS IN DISPLAY TYPE—Space is sold by 
the inch (30 in. to a page), the price 
depending upon total space used withi: 
a year, some space to be used each issue 

RATE PER INCH for ads in display space: 

lto 3in., $5.00 anin. 15 to 49 in., $4.60 an; 

4to Zin, $4.80 anin. 50to 99 in., $4.40 an i; 

8 to 14 in., $4.70 an in. 100 to 199 in., $4.30 an fr 


UHEEULEOOOUEDEOWDESECDOOEREDEOODEEOUUUONENOOODEDNOUOEREOOOEDEEREDOGLENDONENODOOEREROOOUENONOUOEEORTOEUOOOONEDOUOUDEROOUUDESEONOUGSRONOOUEOOUEOREERUR ORE ENEDEEHEOEOUSEROTEDROHOTOORRTOODEEECROOCEOHOUUCOEUOUERELCHDOGRECUCUDEEEHOPOSOECUUODORETOUOORURUOROREUCCOEoORUOOSHENOeSORECUDOGUCUOEREQODOESEOUOUDEOONOG ODO EREECON NOONE: <1) 5) 





POSITIONS 
WANTED 





SNETOOSDUDNAOOERESUOOOOAUDOSSEOOOUEEOODODEOAUGOREOOEDRSDOOOOOOERNNAOOEEODODGEEROGOUOEEUOUOOGDSNOUOOOEEOOUDOEOCHOORESEORUGEROCUDOOORAUOOOOT OSH E ETON TI HOY) 


POSITIONS WANTED 





CONSTRU CTION superintendent, 14 yen ur 
Butane experience reinforced concre 
ne technical education; availab 
1; location Fast pre ferred; salar 

33; 50. nw 740, Eng. News-R tecord. 


ENGINE ER open for a position as super 
intendent or engineer with contracting o; 
engineering firm; 18 years’ experienc: 
water supply, sewerage, reinforced eon 
crete and building construction, technic: 
school graduate. PW-551, Eng. News 
Record. 








PLANT superintendent or master mechanic 
age 35, married; salary $3,000. PW-742, 
Eng. News- Record. 

SUPERINTENDENT—any kind of state or 
county road work ; South preferred, wher: 
work will go all winter. Can furnish 
any part of organization. PW-653, Eng 
News-Record, Real Estate Trust Bldg 
Philadelphia. 





aannnenencennenes: ennnnenennnronseavevenenveraceseavenassneneeneneneeeeNeeNenReRRNenOneAseLesuaPRRORORNNCNNaseneaeanuauNennanentocavanenoanedonoNsunogeneaneNeauaveNedennacnNusuaenseseneneunenenuaveneneausNuanenneTtttt 


The Erie Employment & Supply Co. 


203 Beckman Building, Cleveland, Ohio 
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December 30, 1920 


Eng. News-Record 





CONSTRUCTION 


POSITIONS WANTED 


engineer, age 42; 18 
experience, desires position on 
jarge industrial, mining, pipe lines or 
power work ; experience embodies design- 
ing, detailing, specifications, contracts 
and superintendence, executive in both 
office and field; salary depending upon 
location and conditions PW-737, Eng. 
News-Record. 


years’ 





SUPERINTENDENT on construction work 


wants position after January 1, 1921, 
with construction company as_ superin- 
tendent or assistant superintendent; 1° 
years’ experience; prefer heavy concrete 
work; talk Spanish. First class refer- 
ence. Address L. V. P., 202 N. 3rd 
Street, Steubenville, Ohio. 


SUPERINTENDENT of building construc- 


ARCHITECT and_ construction 


CONTRACTOR'S Ss 


sNenenaeeeenensesananesenseconesneneserecene’ 





‘snvennenneveusesuececccnnscnenn,. speneevenenevererseneenncencrensoneenseervensereonervenenenscneersen 


tion desires engagement with 
engineer or general contractor; 
experience in factory, commercial and 
Federal buildings, excellent references, 
modest salary. J. T. J., 26 Marquette St., 
Detroit, Mich. 


architect, 
15 years’ 


Miscellaneous 





engineer. 
formerly in charge of the architectural 
department for a large tire and rubber 
company, desires similar position with a 
manufacturing concern. Can give the 
best of references. Address, Architect. 
146 North Forge Street, Akron, Ohio 


engineer and obiiainaes, 
age 38; twenty years’ experience, good 
judgment, full knowledge of costs, con- 
struction, design, purchasing and methods 
of building business; handled millions of 
dollars worth of building contracts from 
original estimates to final acceptance; 
tireless, energetic, reliable, desires only 
a good connection with a reliable firm; 


salary and bonus” system _ preferred; 
available Jan. H. G. L., 2408 West Elk- 


hart Street, Philadelphia. 


ny SUNNRENDOOOUEEDOHOO OO HEOOOOEDE: 





anevennnee| 


EARCHLIGHT 
ERVICE 


Covers the advertising of 


Agencies Wanted 
Agents Wanted 

Auction Notices 

Bids Wanted 

Books and Periodicals 
Buildings for Sale 
Business Opportunities 
Civil Service Opportunities 
Contracts to Be Let 
Contracts Wanted 

Desk Room for Rent 
Desk Room Wanted 
Educational 
Employment Agencies 
Evening Work Wanted 
Foreign Business 

For Exchange 

For Rent 

Franchises 

Industrial Sites 

Labor Bureaus 
Machine Shops 
Machinery Wanted 
New Industries Wanted 
Partners Wanted 
Patent Attorneys 
Patents for Sale 
Plants for Sale 
Positions Vacant 
Positions Wanted 
Property for Sale 
Proposals 

Receivers’ Sales 
Representatives Wanted 
Salesmen Want Connections 
Salesmen Wanted 
Second Hand Equipment 





For Sale For Rent 
Exchange Wanted 
Specialties 
Tutoring 


Vacation Work Wanted 
Water Front Property 
Work Wanted 
Miscellaneous for Sale 
for Rent or Want Ads. 


Can we serve you . 
0150 
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QUUUDDERSOROnnOnDODOEREEEOAAEREDDENEOOLENEOOGLOcERARERAOO EEE OSEEROrenecotcosneaaOmanenea 





CONTRACTOR'S 


E 


FORMER Captain and Constructing Quar- | 


NOW 


OFFICE and field engineer, 


PC nt 


In Replying to “Blind” Ads 


be careful to put on envelope the key 
number in the ad and also local address 
of office to which reply is sent 
10th Ave. at 36th St. New York 
935 Real Estate Trust =. Phila 
533 Leader-News Bidg., Cleveland 
1570 Old Colony Bidg., Chicago 
531 Rialto Bidg., San Francisco 


Important 


Original letters of recommendation or 
other papers of value should not be en- 
closed to unknown correspondents — send 
copies, 


sheasennsnsnnsntebnanesanstetenesnntentannneasnsnenesssasstatanesnmnnesasinesasamanassie 
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ANOOOUSNNOONOREOECDOORERAOOUUGSNGOOODSEGGUEDOEEEEONAOOGHEAUNCREEAEELEROEOHROOHDEHOAUOOONEORESRERORORERS 


POSITIONS WANTED 





engineer. Thorough 
knowledge of all branches of the con- 
tracting business. A high grade esti- 
mator with many years’ experience on 
buildings, bridges, sewers, earthwork in 
both design and construction Age 38, 
initiative and foresight PW-556, Eng. 
News-Record, Real Estate Trust Bldg., 
Phila. 


NGINEER, junior, fourth year engineer- 
ing student, three years general drafting 
experience, seeks position in any capacity 
with building contractor. PW-663, Eng 
News-Record. 


termaster, U. S. Army, three and one- 
half years, honorably ‘discharged last 
October, desires position ; 
PW-729, Eng. News-Record, Real Estate 
Trust Bldg., Philadelphia 





holding important executive posi- 
tion in large shipbuilding company, and 
seeks a change; graduate civil engineer; 
10 years’ experience structural siecl work 
before entering college; 15 years’ experi- 
ence handling men; have necessary expe- 
rience and ability to manage a shipyard 
or struciural steel plant or be a sales 
representative. PW-671, Eng. News- 
Record. 


seven years’ 
frog and switch details, layouts and esti- 
mates on trolley and steam work; three 
years assistant superintendent reinforced 
concrete building construction; technical 
education, fine draftsman; would accept 
temporary position office or field. PW- 
739, Eng. News-Record. 


executive abil- | 
ity and experienced in construction work. | 


=) SEARCHLIGHT SECTION 


| 
| 
| 
} 
| 
} 


| 
| 





SALES engineer, university graduate, age | 


30, eight years’ experience, general engi- 
neering work including tunnel, sewerage 
and road vrork, and also two and one-half 
years’ of sales work with a _ reputable 
concerns. Employed at present; available 
by Jan. list. Se: vice in foreign countries 
preferred. PW-72 » Eng. News-Record. 


TRANSITMAN desires position, experienced 





in railroad and highway construction 
mines and topographical surveys. PW- 
732, Eng. News-Record, Real Estate 
Trust Bldg., Phila. 


TWO first-class bricklayers desire job in 


South; 20 years’ experience at fire and 
all kinds of brickwork. State terms; 
union men. William Stoll, 288 Cornelia 
St., Brooklyn, N. Y. 


EVENING WORK WANTED 


EVENING work wanted by experienced 


draftsmen, either drafting or tracing 
neatly finished ; property maps, etc. EWW- 
488, Eng. News-Record, Leader-News 
Bldg., Cleveland. 


REINFORCED-CONCRETE 


STRUCTURAL steel ands re 


crete designing and detailing; 


Industrial 


Office in Baltimore, 





6 Hor. Ret. Tubular Boilers, 


75 








EXTRA WORK 


bar jlists, bent 
and straight. with placing plans fron 
architects’ and engineers’ drawings of 
designs for contractors executed promptly 
XW-372, Eng News-R ecord 


‘inforced con 
work prompt 
Steel detailing also done o1 
7 News 
Licago 


ly executed ; 
the pound basis PW-747, E 
Record, Old Colony Bldg., C 





! 


TWO structural engineers in New York 


desire extra work detailing and checking 
structural steel work XW-371, Eng 
News-Record. 


WORK WANTED 


Industrial Plants Engineer 

plants engineered complete 
design and specifications for entire plants 
structures or equipment. Boiler and power 
plants, transmission machinery Design 
of special equipment for chemical plants, 


oil refineries and uallied industries a 
specialty. Backing 15 years’ broad and 
varied experience in this line Box 77, 
Station “O,” New York 





Shop—Drawings 


Steel detailing and checking done by pro 


fessional structural draftsmen and check 
ers, get our prices and terms, they will 
please you Bambach & Doerr, 28 Eh 
Jackson Blvd., Chicago. 





Steam Shovels 


Work wanted for three steam shovels and 


fifty teams 
land, Ohio 


Address P. O. Box 342, Ash 


AGENTS AND SALESMEN 


Eastern Representative Available 


Salesman, aggressive, experienced salesman 


desirous of connecting as Eastern repre- 
sentative for manufacturer of construc- 
tion equipment. AS-736, Eng. News- 
Record. 


New York Representation 


Sales engineer with an established office in 


New York City and extensive acquaintance 
in the metropolitan district among con- 
tractors and architects, with whom he is 
keeping in constant touch, desires to = 
resent manufacturer interested in reach- 
ing this trade personally. AS-725, Eng 
News Record. 


Sales Engineer 

will undertake repre- 
sentation of mechanical, electrical or 
structural equipment requiring experi 
enced engineering service in connection 
with sales. AS-743, Eng. News-Record, 
Real Estate Bldg., Philadelphia. 


BUSINESS OPPORTUNITY 





Partner Wanted 


Active partner to buy interest in an estab- 


lished concrete road building company 
doing a nice business on Long Island, N 
Y., as our books will show. Engineer 
preferred. Do not answer unless you 
have the money and mean business. BO- 
715, Eng. News-Record. 





Article Wanted to Manufacture 


By a New Jersey manufacturing concern, 


manufacturing electrical machinery and 
who are anxious to take on an additional 
line, some patented article of merit. Will 
buy outright or manufacture on a royalty 
basis. BO-672, Eng. News-Record. 


FOR SALE 





Boilers 

150 HP., 100 
lb. pressure, 72” x 18’; also 4 Heine 
boilers, 385 HP. N. Y. Sanitary Utiliza- 
tion Co., 149 Remsen St., Brooklyn, N. ¥ 
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FOR RENT 





For Rent From Plans, Occupancy May Ist 


Three top floors, two at 2,500 sq.ft., one at 
1,000 sq.ft. (together or separate), of a 
thoroughly modern seventeen gtory oftic 
building now being erected at the corner 
of Frankfort and Gold Streets, one 
minute walk from Manhattan Terminal 
of the Brooklyn Bridge. Splendid offices 
for architects orengineers. Light on all | 
sides. By renting now, interior arrange- | 
ments can be made to suit. George E 
Relyea, Agent, 136 Front St., N. Y. 


SONGODEADAUAOEELOOOERENOUONATOCODRDECLOEDEECOOEREUAOeENN Ons ONAtES EERE: 





OnENNEDEENNOREssETeneese® 


KING & KING 


Attorneys-at-Law 

728 17th Str.. Washington, D. C. 
Attention specially given to matters relat- 
ing to the rights of Government Contractors 
before the Executive Departments and the 
Court of Claims. 


voneunareaney 















veenevenenenenennensesnnnnn: 


geveneentee 





ANNDOUOREDOUOOAREODUEEANUDRONAEEOE ERODE FERC OEEENEE 





vuvunennneensennasenesenesanennnsensarseneer ses 


Second-Hand 


Transits and Levels 


Guaranteed in Good Order and Adjustment 

: Write for New Bargain List 

: WILLIAMS, BROWN & EARLE. INC. 

918 Chestast St., Philadelphia, Pa. 
lepartment D 


[anenenenneneoneneeeeecenennnennnseeeeneeeenenennnnenecuenecs ence venesenenenennenensnenesreseecesneentenees 





ANUUUUEDDUOEAOAUSSAOAERAODOREDEEOROUOOREUSEEODOODARGDDDAGOEEOOREDEOESEROEOGEOUEDEEOOONOOERROOOEEEEDOOOUODEORUTODEDOGLOORED OO AEE ORRECOR EROS EREOOEneR! 


ernenneneeneneenennenny 


seenenes 


SACHUOUERRAAETODAEGEOUREERORORENOREOEESLOLOOEEAOD ORDER OA ORODDPUeeneNHEEtELoneTeoteneneneenoneoesoeter’ = 
RENT FOR ONE MONTH TO FIVE VE ARS 
39.000 sa. ft. ye ard ; 7.500 ft. sheds: * 
railroad sidings; z 
railroads : 
Trucking and Repairing Service. : 





5 minutes to 3 differe nt 


Everything guaranteed. Apply 
BALLANTYNE BROS. 
353 Elm St., Newark, N. J 


AURRUEDERAESEDDNNEOOGDOUOGAOSSEEEOROETONOCEUOECE OA DeRADeNDEROREONOOOLUOO OOOO ORR READHEOOeeNAONeOOOnoOOOONT 


gprteeenvonncensocvooonsvvvvanessnvenneoeeng 


SUOCUEDOOURURDEREEENUOUOUOOTUOOOERRUEEDONENHONUEHOUEOUEOORDEDECENEHOGHOOEEOOTOOOUDONOpERSOREDOSHEHNNENEOOT 


FOR RENT 


KEYSTONE EXCAVATOR : 
MODEL 4 = 

New Machine equipped for Grading or = 
Ditching Competent crew. : 


F. D. LEFFINGWELL 
Montclair. N. J. 
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C2UNRONOULEEAEAUUESEDOOHECUOEEAOAOSOEEUOR SEONG OEREHOODOEEDOOOEEEEOOERAEOOURODEOOSERDOROEROnEnorEtOO EES 


STEAM SHOVELS 
FOR RENT 


Two standard, late models. % yard traction 
steam shovels, in fine condition. 


HENRY A. OTTO 
Woolworth Building, Lancaster, 
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I INSPECT and SHIP 


Used Equipment. I will Test, Inspect and Report 
on Valuation, also load ship and install. Contrac- 
tors’ Used Equipment, Steam Shovels, Locomotives, 
Cranes, etc. Before you buy get my _ services. 
Terms reasonable. 20 years’ practical experience, 
Best of references. 


288C eae ERT H. 


Ts le »hon ia 
Brooklyn, N GEDDES p... - 238 
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TO RENT 
KEYSTONE EXCAVATOR 


New machine equipped with Skinner scoop, 
Ditcher scoop. crane attachment. Mass. 
Standard boiler. Experienced crew 


HENRY R. SOMES 
343 Bay. St., Springfield, 


Soavevnensorvevevenrvcevapenesensentaan; 
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drennevonsesneeeneneeneensgay 


EXCAVATION 


Steam Shovels for rent with crews or work 
taken by contract. 


Dinkeys and cars or teams furnished. 


H. C. AMBLER 
S7i7 Old York Road, Philadelphia, Pa. 


EATON DED OUORUREEDORDUOU ENON DORSET OSENODECONNDONEREGEDEROETRENERE TS HDODOveTONTrENOTTDERONOREONTOOOTtERS. 
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ARMY AND NAVY SALVAGE GOODS 


U.S. 


Bunks—Upper and lower sleeping | 
Bunks, made of Black Angle Iron, | 
National Spring and helicals, size | 
2 ft. 6 in., $5.50. 


Bunks—Upper and lower sleeping | 
Bunks, made of continuous posts, | 
white enamel, size 3 ft., $6.50. 


Wall Tents, white, sizes 9'4 x 12, 10 
x 12, 12 x 14, 14 x 14, prices on | 
application. 


U. S. Government Khaki Wagon 
Covers. Size 12 x 12, No. 4 duck, 
new, waterproof; $20.00. 


U. S. Government Khaki Wagon 
Covers, New. 10 oz. Size 11 ft. 


6 in. x 14 ft. 6 in. Price $16.50. 


Pup Tents—Used, in good condition, 
suitable to cover sewer pipe work, $3. | 


Aviator Leather Jerkins or Vests made 
up leather of outer covering, with 
an O.D. wool lining as used by the 
aviators in the U. S. Army, all sizes, 
$5.75. ’ 


W. W. REID, INC., 97 Branford Place, Newark, N. J. 


Phone Market 950 


Maryland, we are offering F.O.B. 


or any part of the following: 


Tanks 
Life Boats 


Main Engines 
Towing Engines 


Condensers Life Rafts 
Generators Ship Supplies 
Valves 


Accessories, such as Compressors, Air Tools, 
Woodworking Machinery, etc. 


Stock is Complete and New 


Inspection of material cheerfully accorded to all prospective buyers 


NATIONAI. SHIP SUPPLY 


Main Office—Sollers, Md. 


P. O. Address, Box 990, Baltimore, Md. 
Telephones Barclay 5190-5191 


New York Address: 
1660-62 Woolworth Bldg. 





LAUSDENODAERNNEDENEEHODENDOUAEENDOReESEOHToeNCeeoeesecerenneoenenonseennenaRensensrecessaneconsnstnreseT 


SEND US 


Your inquiries for anything you may need 
in Equipment or Machinery 


Special Bargains for Prompt Shipment 


THE T. J. LANE EQUIPMENT CO. 
Springfield, Ohio 


SUeeeeeneeeeoensusesnensusneneqan 


FOR SALE OR RENT 
in New York Harbor 


FLOATING STEAM 
DIGGER AND DERRICK 


with Clamshell or Orange Peel bucket 
attached. 


McGirr Stevedore & Auto Trucking Co. 


234 W. 34th St., New York City. 5 


senevennoreenend: 


Marine Equipment and Supplies 


Having purchased the entire plant and property, known as the 
Maryland Shipyard & Supply Base, located at Soller’s Point, Baltimore, 


Shipyard Plant Equipment 


OUUERENVEUUSHEUOSUUONEUDOUUESTUSEEEOCEUeOHEUEEDEHOEEEEOTOR re eTeceae ren 
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U. - Navy all wool Blankets (white), 


uJ, . Rubber Hip Boots, new. Sizes 
from 7 to 15; $4.65. 

Commercial Wool Army Blankets. 
Made from overcoatings, in gray 
and mixtures; $4.45. 

Commercial Wooi Blankets in gray, 
blue and tan, with stripes, at $2.95. 

Cotton Blankets, Double (reclaimed), 
$1.65. 

Contractors’ single size Double cotton 
Blankets, rough, $1.50. 
O. D. Government Khaki 
(reclaimed), $2.25. 
Mattress bed sacks, as used by con- 

tractors, $0.85. 

White cotton felt mattresses, size 3 ft. 
A. C. A, tick $4.95. 

Silk floss mattresses, size 2 ft. 
C. A., tick $5.00. 

Cotton Top and Bottom Mattresses, 
size 3 ft. (used), $2.50; in good 
condition. 


Comforts 


6, A. 






ANANOLUERUSOOEREGAUODERNOGUOOEEROOOONCEOCORERCUODECRENOUEHENEDseEHECUEDsEOeauOENHOReRpOCtotsereN: 


ANNNAOOEDONUUOEEEEDOOREONEUODONEOOOOEONEGORENHEROOSONOOOUEES cropeeuenenataenereseetense 


Plant, for immediate shipment all 


Wire Rope, all sizes 


Manila Rope 
Electric Cable 
Pipe Fittings 


& MACHINERY CO., Inc. 


Chicago Address: 
737-738 Monadnock Bldg., Chicago, III. 
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One Insertion 


of a 


“Searchlight” Ad 


is often all that is necessary 
to locate a buyer. 
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FOR SALE 


ae I ION One No. 5 Austin : 
NEW _: Locomotive Crane 
: Gasoline power, caterpillar wheels, 


? 40 ft. boom, lifting hook, equipped 
? for drag line or clam shell work. 


Excellent Condition. Prompt Delivery 





Legless. Height 32 in. Single Column Unusually good condition. 


53 Radiators—30 Sections, 75 sq.ft. each. | | See Oe Aitoies Co 


East Braintree 84, Mass 


166 Radiators—31 Sections, 77.5 sq.ft. each. 
4 Radiators—17 Sections, 42.5 sq.ft. each. 
Made by American Radiator Co. 








. ; 
Locomotive |! 
Also a varied lot of used radiation in good condition : : Crane 


I—No. 8 Browning Locomotive : i 


: ; eae | — Crane, eight wheel, M.C.B. 
Offered subject to prior sale. Inspection invited Pi > gy en gle’ psn yey 


5+-in. Butt strapped boiler, : 


bucket handling, immediate 
BY-PRODUCTS DIVISION, SECTION A ich. 


THE GOODYEAR TIRE & RUBBER CO. MIDWESTERN COMPANY | | 


AKRON, OHIO i 140 So. Dearborn St., 








Chicago 


: J = ssssonsesanooonenssnnovecesanesccensensnecsevenenscodeeseensevescorenes : 
“eeHeONODOODOOOOOAAEUEEUASLADERUDHABRESEDAGADOOOOAO DOSE GELONESEDESANGNOANOOOOGIOOOEDOLEOEELELESABELNAOOOEGOOOOEOUUOOOAGOOROOOOTOSOS ORNS SUEEENGESHERENEOREATEGECONCessseenen, aenennens weenene anennnaesneeanananenecnne ee 


PD 
csneRSOUEUEDSGERDEDOGEEREEUDOREAAAONOACOOOUODOODORSERSRONADAGONEREAUDOGOOOODOOLLOREDEOOSELAEDEGENOADOOOOONE DOOD OUOSOEGCRAOAERSDANAUASANASEONNAEAOENSHEDENEDOROORNOROONTeNenaseRenORERtenSoaEn NON DOR ERERETEREROED ENEERAR EE Gute Aenennneneennenennnenerensaennenesansriescecnseeeoestennnn . 


Four Porter Locomotives  =— “Searchlight” __ 
36 IN. GAUGE ; | 


Four wheel saddle tank, 9-in. x 14-in. cylinders, weight 12 ton, wheel diameter i : 1S 
28-in., wheel base 5-ft. 3-in., boiler diameter 32-in., steam pressure 130 lb., hand 2 


brakes, new cabs, tires turned, new bumpers, fine order i O . k A ° 
READY FOR IMMEDIATE SHIPMENT FROM TOWNLEY, N. J. uic ction 


senpeanenacencnsenecersces 


We also have on hand other Locomotives, Cranes, Cars, Crushers, Boilers, 


Pumps, Engines, Hoists and many other items of interest. i Advertising 


eenoenesnecesnnensnnvsneeenes 






i Reading Engineering Company, Inc., Tribune Bldg., New York City i i oa i 
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WANTED HOISTING ENGINES WANTED TO BUY 


= All sizes up to 10 x 12 Double Cylinder. 
= Single, Double or Triple 


= without boilers. Advise in detail i 


= best cash price, ete. 
: BECKWITH MACHINERY CO. NIAGARA ALKALI CO. 
: Arch St. and Parkway, N.S., Pittsburgh, Pa. : Niagara Falls, N. Y. 
i 


evunvussenneseoesnenesensasaneceneansosnssssosnevessueaseneorusenesevecsseosssnrsasaeansonnsnesevangagen, — TDesssneussnsuevuvensanevevecnnsovennrseveerensnsanesevessevereuseveesoveneoescsnssscesensensusoesatennsay 


CARS WANTED 
2—60,000 Ibs. capacity Side Door Pump 


Ballast or Gravel Cars. Give Specifica- 
tions and price desired 


Hoisting Engines 
Concrete Mixers 


Cranes—Draglines 
or any 


senenenene 
a i Se 
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Will purchase at a bargain. Wanted—Dragline Machine 


From one to four gasoline 
Class “14” Bucyrus or Monighan preferred, 
LOCOMOTIVES 2% yard bucket, 60 ft. boom. Send full 


either three or six ton, also three miles particulars, general condition, price, etc. 
industrial rail—State lowest price, con- 
CHICAGO FOUNDATION COMPANY lI 


Construction Equipment 


EQUIPMENT CORP. OF AMERICA 
Lumber Exchange Bldg., Chicago, Illinois 


dition and present location. 
P. 0. Box 168, Kinston, N. ©. j 76 W. Monroe St., Chicago, Ill. 
PUT 
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“Opportunity” Advertising: 


Think “SEARCHLIGHT” First! 
0100 
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DREDGE WANTED 


Dipper Dredge, % yd. to 1 yd. Steel Hull, 
Crude Oil or Distillate Engine. 


WILL S. GUEDRY 
Lake Charles, La. 


SONNE ARLANAUEDECREER OOD EASONO DESDE MOSEEDE OOO EESEONGEILENIEL SENN NENESHEEEoERoeaoas eee aaeaneesaanee 






sceneaeoenennnenenesssnnes: aveenceonenneas 


See Ceeenerr ren 


~] 
x 


UUEDEODDUDEO DEPP DEDEDE DEDEDE DEDDEDDODEDDUED EDEL PEPE TEDEEDEUTOR TPE DED REORULECEOROLE COU CRE EO CUE ALEDEDAEEEOREDEUAEL OE EEOEOREEDECE OL CEEUSECTAUEETEEDEEEEOE ALDER OD EDEODEDDALET ORD OELLEDEUEEAD ADEA ELPA DODERDDESTREDEEPEEEDEREEGEDEDEDEEEDOEODE ORO EOORAOOD ORDA DE ORDADADDOREDED ES OOO LUPEDEDEODOPLDTADDPOEEELAVEEVEDODOEODOSESE DOGO EELAPDAUEO CEU EDOESESONONS: 


me 


seeeennanens 


teen 


SURAT 





SPECIAL 


FOR LEASE OR SALE 





We own outright and offer for prompt deliveries the following 
Equipment, for Lease or Sale—Subject to Prior Disposition 


1—30-ton Industrial Works Locomotive Crane, 50-ft. and 90-ft. Sectional Radius Boom, 8-Wheel 
Railroad Trucks, etc. ‘This is a strictly modern practically new Locomotive Crane, little used in actual 
service. 

1—20-25-ton Browning Locomotive Crane, 50-ft. Radius Boom, 8-Wheel Railroad Trucks, etc. This 
is a splendid, modern Locomotive Crane. 

—20-ton New Brownhoist Locomotive Cranes, 50-ft. Radius Booms, 8-Wheel Railroad Trucks, ete. 
These Locomotive Cranes are new machines. Delivery about January First. 

1—20-ton MecMyler Interstate Locomotive Crane, 50-ft. Radius Boom, 8-Wheel Railroad Trucks, 
etc. This Locomotive Crane is a strictly modern machine little used in actual service, coming right 
out of our Chicago shops. Just like new. Prompt shipment about December Twenty-fifth. 

1—15-20-ton Brownhoist Locomotive Crane, 50-ft. Radius Boom, 8-Wheel Railroad Trucks, etc. This 
Locomotive Crane very fine machine. Prompt delivery about December Twenty-eighth, right out 
of our shops. 

1—15-ton Brownhoist Locomotive Crane, 50-ft. Radius Boom, 4-Wheel Trucks, etc. Strictly 
modern crane, very little used. Quick shipment about January First. 

I—10-ton MeMyler Interstate Locomotive Crane, 35-ft. Radius Boom, 4Wheel Trucks, etc. Very 
Fine Crane. Prompt shipment about January Fifth, right out of our shops. 

Several Clam Shell Buckets, various sizes from 1% to 114 yard capacity. Blaw Knox, Brownhoist, 
Owens, Browning, Hayward and McMyler manfacture. Some of these Clam Shell Buckets have 
been used in actual service less than thirty days. These Clam She!l Buckets are just like new. 

!—American Hoist and Derrick Company Hoisting Engine with Boiler, 814 x 10, Double Cyl- 
inder, Double Drum, etc. Absolutely just like new. Immediate shipment. 

1—All steel Stiff Leg Derrick, 40-ft. Boom, etc. Just like new. Practically immediate shipment. 

2—No. 0 Thew Traction Steam Shovels, 34-cu. yd. Dippers. Little used, right out of our shops. 
Prompt shipments. 

1—17 x 24—45-50-ton, 6-Wheel Connected, Standard Guage Baldwin Switching Locomotive with 
Separate Tender, coming right out of our shops. Strictly A-1] condition, just like new. 

I—lo x 24—40-ton, Standard Gauge +Driver (Rhode Island) American Locomotive Company 
Switching Locomotive, with separate ‘ender. Immediate shipment, right out of our shops. 

several 36-in. Gauge, also 2+in. Gauge Saddle Tank Locomotives for Prompt Shipment. 

2— Standard Gauge Combination Passenger and Baggage Coaches. Prompt shipments, right out 
of our Chicago shops. All quotations subject PRIOR SALES. Please act quickly. 

All quotations subject PRIOR SALES. Please act quickly. 


ALSO CONSIDERABLE OTHER EQUIPMENT OWNED BY US 


STEAM SHOVELS, any Size or Capacity LOCOMOTIVES, any Gauge, Size or Type 
RAILROAD AND CONSTRUCTION CARS, ALL TYPES 
Flat, Box, Gondola, Ore, Dump Cars, Interurban Cars, Passenger Coaches, etc. 
LOCOMOTIVE CRANES FOR ALL PURPOSES 
Please Telegraph, Telephone or Write us 


A. C. TORBERT 


Continental and Commercial Bank Bldg., Chicago 


Shops and storage yards at Chicago We buy—we rebuild—we sell—we lease 
We SPECIALIZE in LEASING Equipment 


What are your Requirements? 
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SEARCHLIGHT. SECTION 


REPAIRED EQUIPMENT 


BUCKETS 


12—1-yd. to 36-ft. Steubner controllable, 
center dump. 

8—30-ft. Insley controllable. 

5—27'-ft. Lakewood Eclipse. 

1—34-yd. Williams Clam Shell. 

1—1-yd. Hayward Dragline. 


STEAM SHOVELS 
2—Marion 60 shovels, Shop Nos. 1999 and 
2059. 
1—70-C Bucyrus, Shop No. 1219. 
1—Model 60 Marion, Shop No. 2130. 
1—Model 1 Thew on railroad trucks, 
Z-yd. 


LOCOMOTIVES 


2—12-ton, 9 x 14-in. Porter dinkeys, 36-in. 
gauge. 

I1—17 x 24-in, 55-ton, 4-6-0, standard 
gauge. 

8—18-ton, 10 x 16-in. Porter dinkeys. 36-in. 
gauge. 

3—25-ton Forney type. 


BOILER 


1—125-hp. Ames L.T. butt strapped, loco- 
motive. 


CAR 


1—Standard gauge Spreader Car. 


PUMPS 


1—10-in., 3-stage Centrifugal, direct con 
nected to Moore steam turbine, 300 
gallons of 375-ft. head. 

I—1+ x 7 12 Underwriter’s Pump 
(Knowles). 

1—10-in. Sand Pump, connected to 91 
double cylinder engine. 

1—12 x 17 x 10 x 15 Worthington Steam 
Pump, for 140-lb. water pressure. 


We have a large stock of contractor’s pumps 
both steam and gasoline operated. 


MISCELLANEOUS 


2—Vulcan drop Hammers. 

Boiler, portable locomotive type, 100-h; 
butt strapped. 

1—10-ton, 3-wheel Kelley-Springfield Roller 

I—1 Bag Koehring Paver, new gasoline 
engine on traction wheels with 8-ft 
chute. 

1—13-E Foote Paver, with 9-hp. gasoline 
engine mounted on traction wheels, with 
18-ft. distributing chute. 

1—No. 11 Cube Mixer, mounted on tractioa 
wheels, with steam engine, and boiler, 
equipped with boom and bucket, also 
gravity chute. 


350 tons 56-60-Ilb. Relaying Rail. 


Offer Us Your Used Equipment—IVe are always in the market for 


heavy construction equipment and buy for cash. We have large 
repair shops in Pittsburgh, where all equipment is thoroughly 
repaired before being reshipped. Send for Our Complete Lists. 


MY H. KLEINHANS CO., Union Arcade, Pittsburgh, Pa. 


Eastern Office: 30 Church St., New York 
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; NEW 80-LB. RAIL 
4 AND ACCESSORIES 
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Dimensions shown 
on illustrations, 





We own and offer for prompt shipment 80 lb. A. 
R. A. Type “B” Rail approximately 35,000 gross 
tons—drilled—standard lengths. 


Accessories for 80 lb. Rail 


Angle Bars, Track Bolts and Nuts—Size 7 in. x 
4'-in. Track Spikes—Size 9/16-in. x 53-in. 

This material is in storage at Kearney, N. J. 
Quotations and further particulars on request. 


HYMAN-MICHAELS COMPANY 


(Refer to Department ‘‘A’’) 
PEOPLE’S GAS BUILDING, CHICAGO, ILL. 


BRANCHES: 
Woolworth Bidg., New York; Ist National Bank Bldg., Pittsburgh; Railway Exchange, St. Louis 
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SEARCHLIGHT SECTION | . 
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SERVICE “WE BUY— 


REBUILD— 
TRISIBUT IInIO SELL— 


Pia OR RENT—” 


All the Equipment listed below is owned by us and 
may be inspected at one of our own warehouses. 


BOUGHT 
Q3LN34 


CONCRETE MIXERS BYERS AUTO CRANES 


HOISTS 





| 

6—Byers Auto Cranes: 35 mounted on gelf-pro 

pelled traction wheels; one on caterpillar; 3 | 

with 30 ft. boom; 3 with 25 ft. boom. with = | 

or without buckets | 

a } 
1—10 x 12 D.C. 3 Drum Lidgerwood with Both 
1—28-S Mixer, capacity one yard mixed material, DERRICKS 2—9 x 10 D.C., D.D. with Boilers, 1 Lambert 
with steam engine and boiler on skids, Marsh- and 1 Lidgerwood with 4 independent cla) 

Capron. winch heads. 


15—21-S Mixers. all capacity % yard with steam 
engines and boilers or without power for elee- 
tric motor, with side loaders or batch hoppers, 
following makes: Marsh Capron, Smith Chicago 
Ransome and Lakewood 

50—14-SMixers, apaity ‘% yard mixed ma 
terial with steam engine and boilers, side 
loader and water tank. following makes: Marsh 
Capron, Koehring, Milwaukee, Smith, Smith 
Chicago, Kansome, Chain Belt, Foote, Lake- 
wood, Oshkosh, Cube, Ideal 

2—14-S Mixers with gasoline engine, side loader 
water tank, one Marsh Capron and one Cube 

10—10-S capacity 1/3 yard mixed material with 
side loader and water tank, 41 with gas en 
gine, 6 with steam engine and boiler, follow 


1— x 12 D.C. 3 Drum National with boiler 

2—9 x 10 D.C. 3 Drum with boiler: T Ska 
Morrison, 1 Brand new Clyde 

1—8% x 10 D.C. Single Drum Lambert Skele@g 

1—8% x 10 D.C, 3 Drum Lambert Skeleton. 

1—8% x 10 D.C. 3 Drum Monighan with 
boiler. 

—8% x 10 D.C., D.D. Reversible Link Motion 
with boiler: one Lambert; two Lidgerwood 
3—7 x 10 D.C, 3 Drum Hoists with Boilers: 

1 American; 1 Mundy; 1 National 
19—7 x 10 D.C., D.D. with boiler; 1 American; 
4 Lambert; & Lidgerwood; 1 O. & 3; 1 
National; 1 Flory; 1 Mundy; 2 Crooke, 
i—7 x 10 D.C., D.D. Skeleton Hoists; 1 Lid 
gerwoods; 2 Mundys; 1 National 





ing makes: Marsh Capron, Milwaukee, Koeh 2—Shannon stiff ‘eg Derricks, boom 14 x 14 & 6—6% x 10 D.C., D.D. with boiler; 3 Mundy; 
ring, Chain Belt, Ransome and Austin Cube 75 ft., mast 12 x 12 x 3S ft., bucket handling 1 Flory; 2 National F F A 
20—7-S one bag mixers with side loaders or low 3—Terry & Tench stiff leg Derricks, boom 14 x 2—6% x 10 D.C., D.D. Skeleton: Mundy. 
chargers, 16 with gas engines, 4 with steam 14 x 60 ft.. mast 12 x 12 x 32 ft. bucket 2—5% x 8 D.C., D.D. American with boiler, 
engine and boiler | handling 2—4% x 6 D.C. American Single Drum Re 
2—Lambert stiff leg boom 12 x 12 x SO ft versible Hoists with boiler, with sheave fer 
bucket handling double platform elevator. 
1—Shannon Guy Derrick, 14 x 11 x 80 ft. mast, i—4% x 6 D.C., D.D. Clyde Reversible Hoist 
14 x 14 x 75 ft. boom, bucket handling. 1—50 hp. Thomas D.D. Hoist with 50 hp. 
LOCOMOTIVE CRANES 1—Lambert Traveling Derrick, with 50 ft. boom, A.C., 220 Volt, 60 Cycle, 3 Phase Wagm/ 
bucket operating, track gauge 16 ft., with Na- Slip Ring Type Motor. 4 f 
tional 7% x 10 D.C >; drum hoist with 1—10 hp. DD. National Gasoline Hoist 
boiler; complete outfit, 2—Holding Drums. 


2—All steel stiff leg, mast 10 ft., boom 45 ft, 
capacity 10 tons. 

i1—Brand New American stor Leg Derrick, boom 
12 x 12 x 56 ft., bucket operating. STEAM SHOVELS 

1—All_ Steel Guy Derrick, mast 90 ft., boom 
81 ft., with guys, bucket operating, capacity 
10 tons 

1—Dobbie Guy Derrick—16 in. x 16 in. x 80 
ft. mast, 16 in, x 16 in. x 72 ft. boom 


CLAM SHELL BUCKETS 


2—2 yard clam shell: 1 O. & S.; 1 Williams 
Hercules type——New, 

3—-1% yard Buckets: 1 class E-Howard; 1 0. 
& S.; 1 Mead Morrison 





1—15 ton 8 wheel M.C.B., 0. & S, Locomotive #—1 yard Buckets: 1 Hayward; 4 Standard; 2 2—Type A-1 Thew on traction wheels, one with 
crane with 40 ft, steel boom, bucket handling. | Orton and Steinbrenner. long dipper stick for sewer work, one with 7% 
1—12% ton Browning standard gauge Locomo- »—% yard Buckets: Standard, 0. & 8 yard bucket for excavating or stripping 
tive Crane, bucket handling | T-—% yard Buckets: |! Standard; 1 Hayward; '—Type O Thew Steam Shovel ‘ Tractio 
1—20-25 Ton, 8 Wheel, M.C.B. Industrial Loco- | 2 Kiesler Wheels, with “ yard dipper. : 
motive Crane, with 70 ft. boom, bucket oper- i—% and % yard Tower Buckets with Hoppers. 1—Bucyrus 70 ton, on M.C.B. Standard Gauge 
ating 6—-Tip-Over Buckets: 5— % yard; 1—l1 yard. Trucks, with 2% yard dippe 


We have a large stock of miscellaneous equipment and also heavy equig-~«nt 
not listed in this AD. Write or wire your requirements. 


quipment Corporation of America 


Philadelphia CHICAGO, ILL. Pittsburgh 
655 Land Title Bldg. 1455 Lumber Exchange Bidg 855 Empire Bldg. 


Phone, Spruce §$98 Phone, Randolph 6586 Phone, Court 2424 
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CABLEWAY DRAGLINE 


9 x 1° Lidgerwood Cableway Dragline 
Compiete with 70 ft. Tower. 1’. yd 
Dragline Bucket and A.S.M.E Butt 
Strapped Boiler, Outfit is like new 


STEAM SHOVELS 


1 Type B Erie % yd New 1919 

I—Model 28 Marion, ™% yd. dipper, trac 
tion wheels 

i 40 R. Bueyrus, 1's ya. dipper. railroad 
trucks 

1—Model 60 Marion, 2 yd. dipper, rail- 
road) trucks 


I—Model 61 Marion, 2', yd 
read trucks 
2—70 C Bucyrus, 2% yd. Dipper 


trucks. Excellent condition 


STONE CRUSHER 


dipper, rail 


railroad 


i—No. 4 Champion Portable Stone Crush 
ing Plant complete with Elevator 
Screen and Bin Mounted on wheels. 

LOCOMOTIVES 

i— 6 x 10 Vulean, 36 in. gauge 

2—— 9 x 14 Porter, 36 in. gauge 
10 x 16 Porter 36 in. gauge 

3—10 x 16 Vulcan, 36 in. gauge 

1—-11 x 16 Baldwin, 36 in. gauge 


SHEET PILING _ 


100 tons Lackawanna. arch 2 
steel sheet piling. Lengths 10 ft, to 40 ft 


*Phonc Locust, 4816 


1324 Widener Bldg. 


LOCOMOTIVE CRANES 


1-—15-20-ton Brownhoist S-wheel M. C. B 


40 ft. boom, bucket operating drums 
1 15-ton American S-wheel M.C.B 
Sing e Line, 30-ft. beam 


1 15 ton Q & S & wheel. M. C. B., 70 





ft. boom with 25 ft. removable section 
Double power driven drums, also drag- 
jine attachments, equipped with out- 


riggers 
New Locomotive Cranes on traction wheels, 
30 ft. boom, % yard bucket 


BYERS AUTO CRANES 


i—Late type on Traction Wheels. 30-ft 
Boom %-yd. Bucket. Machine like 
new. in. eondition 

1—Type 3 on caterpillar traction, 30 ft. 
boom, * yard bucket. Al condition 


REVOLVING TRACTION 
SHOVELS 


1 Marior Model 31 l-yd. dipper, shop 


DREDGES 


1 20) in. Suction 
2—I16 in. Suction 
2—4 to 5 yd 
i—3 yd 


Dredge 
Dredges 
Dipper Dredges 
Dipper Dredge, 


DERRICK BOATS 


1—68 x 27 x 7 Hull, 10 x 12 Three Drum 
Lidgerwoou hoi tung engine with 7 x 9 
Independent swinging engine, clam shell 
operating Has “A” frame and 60 ft 
boom 

I—114 ft. x 32 ft. 6 in. x 12 ft. “A” 
frame Derrick Boat. 66 ft. boom. 10 
x 12 D.D. Lidg-rwood Engine. Splendid 


_ DECK SCOWS 


i—s0 x '? x & new 
2—S80 x 25 x 8. excellent shape 
I—67 x 22 x Sts, fair shape 





DUMP SCOWS 


3—+tHhoO cu yd. Scows 
H—245 cu. yd. Scows. 

BUCKETS 
2—1 yd. C am Shel 


I—1'y ye, Wiliams Clam Shel! 
3—*%, to l's yd. Orange Peel. 


WELL DRILLS 


Sanderson-Cyclone Number 14 Traction 
5% in, hole, 500 ft. deep. 


FOR SALE 


i 70 hp. tire box 


locomotive 
Ib. pressure 


PUMP 


iI—Swaby, direct connected to steam engine 
6-in. suction, o-1 discharge 


CONCRETE MIXERS 


2—Smith '4-yd. machines. no power 
large stationary batch hopper 

2—Smith No. 1 gasoline driven, on trucks 

2—Smith No. 11 steam driven, on trucks 
with side loaders 

1—Cube No. 11 steam driven. on trucks 
with side r 

6—Cube No 
with 


type. 100 


have 


oadet 
17 steam driven. on trucks 
side loaders 


CARS 


4—%-yd. capacity, V-shaped, all steel, two 
way dump. 18-in. gauge 

1—-1-yd., V-shaped, all steel. two-way dump, 
24-in. gauge 


DRAGLINES 
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IT MAY BE HERE— 


If so, write, wire or phone—at once 
If not, tell us your requirements as this is only a partial list 


B. M. WEISS, Philadelphia, Penna. 
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Eng. 


HOISTING ENGINES 


1—5% x & DC. D.D. Skeleton 
-7 x 10 DC., D.D. Skeleton. 


1 
1—% x 10 three drum, Skeleton. 


TRAVELING DERRICK 


1—Traveling Stiff Lege Derrick: 18-ft. 
gauge. Complete with 3-drum, 84 x 10 
Fiory Engine and Dake Swinging En 
gine; 26-ft. mast, 50-ft. boom, all 
wooden; steam operated; l-yd. Haiss 
Clam-shell bucket. Excellent condition 


DERRICKS 
derrick, 45 ft. 


70-ft. mast, 70-ft. boom 
70 ft. mast, 60 ft. boom 


BOILER 


1—3 hp. upright boiler, 
Massachusetts standard 


LOCOMOTIVE CRANE 


i—sStff leg 
boom 

2—Guy derricks 

I1—Guy derrick 


mast, 70 ft 


butt strapped 


i—30 ton MeMyler, & wheel, standard 
gauge MCB. bucket operating, 70 ft 
boom Rebuilt 


CARS 


50—4 yd. Western. two way 
in. gauge 


dump, 36 


’Phone —Wire 


MACHINERY and EQUIPMENT 


HOISTING ENGINES 


double cylinders, double 
with boilers, swinging 


—Byers, 16 hp 
drum, equipped 
gears 


MINE AND CABLEWAY 
HOISTS 


i—Flory Skeleton, 8% x 10 D. C., D. D. 


link motion. with quadrant. 

Lambert, 10'% x 12. double cylinder, single 
drum, 346-in diameter, 24-in. face. 
Drum grooved will take up “%-in. 
cable. Drum flanges 8 in. deep. Link 
motion 

Flory 10 x 12%, double cylinder, double 


tandem drum engine, drums 40-in,. diam- 
eter, 40-in. face. Operating levers 
banked in quadrant 


BUCKETS 


Vol. 85, No. 


News-Reen 
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Ma 


‘ ae ‘ 1—l1-yd. Page Dragline Bucket 
No. 2068 3—Bucyrus paase 3 a eins - 1--1%-yd. clamshell bucket. 
Saal Model 28, 5% yd. dipper, shop skids an’ rollers, 42-ft. booms, 1l-yd. i | . wi 
’ No. 3328 — eer Page buckets. Can go into Canada duty a za. Orange Peel, 3 blades, for rock 
free as they have been used there once | pee Cl: hell Bucket 
LOCOMOTIVES before | 1—1l-yd. Clarashe 3ucket. 
American G-wheel ewltcher Cylinders As | AIR COMPRESSORS STEAM PILE HAMMER 
x 24-in. rivers, wheel base -ft. 1—-Gardner duplex steam driven. size 10 x 
6-in. Weight on drivers. 120.000 ib. 10 x 12, capacity 326 cu.ft. free air | 1—Cram Steam Hammer _ equipped — for 
Carries 150 Ib. steam Excellent con- per minute at 100 Ib. pressure. | round piles, total weight about 8000 
dition. Just out of shep | 1—Norwalk two stage. steam driven air | ib. Weight of Ram 5500-lb. 
BOILE | on 17%-in.. steam cylinder oo: 
RS | stroke 30-in,, 1659 ft. of air at 100-Ib. 
1—30 hp. locomotive type portable boiler RO L E PIPE 
and engine mounted on iron wheels | AD RO L RS | 1900 feet 6-in. . 
with engine mounted on top of boiler. | 1—Good Roads Machine Co. 10-ton tandem 3200 feet 4 in. 
i1—50 hp. fire box, locomotive type, 100 Steam Roller. 3100 feet 2 in 
b. pressure 1—Monarch, Steam, 3-wheel, 10-ton 1700 feet 1% in. 
F. MAYER Monad Bldg., Chi Ill 
i : , 137-738 Monadnock g., icago, Ill, ; 
SS cenasensenerreieenneietnenanenepnneteienteteceatbttiteeeteniadetietiiemthdimcaeaata damtaasititiaesiiiiaiaaiinniensieiiineaae 
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December 30, 1920 SEARCHLIGHT: SECTION: 
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‘“‘Happy New Year’’ 


CONTRACTORS’ EQUIPMENT 


HOISTS BOILERS STREET PAVERS 


—6% x8 0. & S. S.D., D.C. skeleton. 1--20 hp. Vertical, lap seam, double riveted, 2-—Koehring, cap, 22 cu.ft., dry, boom and bucket 
7 x 10 Lidgerwood S.D., D.C, skeleton. 100 Ib. 1~—Koehring, cap. 14 cu.ft. dry, boom and bucket 
6% x 10 Mundy D.D., D.C, boiler base. 1—410 hp. Vertical, lap seam, double riveted, 1~-21E Koehring, caterpillar traction, power der 
8% x 10 Lidgerwood S.D,, D.C. skeleton. 100 Ib. ; k and batch meter, Never ed 
8% x 10 Mead Morrison D.D., D.C. skeleton, 1—50 hp. Vertical, lap seam, double riveted, 3——-14-E Rex, boom and bucket, batch meter, one 
10 x 12 American D.D., D.C, skeleton, 100 Ib. ; —, = lita ieee "a 

2 oO orrisor : se. , fe = -h stin, cater ar action itch mete 

Siem a ee 1—80 hp. Ames vertical, Mass. Std, 110 Ib 1 10-E Austin, boom and bucket discharge. 


—h% x 10 Mundy S.D., D.C. with boiler, 1—15 hp. Porter Loco. Type, on wheels, lap seam 


5% x 10 Mundy D.D., D.C. with boiler. 1—40 hp. Ames Loco. Type. on wheels, lap seam, ROAD ROLLERS 

7 x 10 Stroudsburg, D.D., D.C, with boiler. single riveted, 80 Ib 16-2 : Pitts 3 il 

—T7 x 10 Lambert D.D., D.C. wth boiler and 1—100 hp. Erie Loco. Type, butt strap joints, on Buffalo-Pitt wheel. 
swinger. triple riveted, 100 Ib. 


8% x 10 Lambert D.D., D.C. with boiler, 2—150 hp. H.R.T. Boiler, butt strap, triple 
| 


TTS nen tettverieaiees 


1 

l 10-ton Universal Tandem 
2—s-ton Buffalo-Pitts Tandem 
i—f-ton Buffalo-Pitts Tandem. 
i 


reversible. riveted, 100 Ib. 3%-ton Universal Tandem 


1—8% x 10 Lidgerwood D.D., D.C. with boiler, 


cableway 
1—25 hp. Lidgerwood electric, D.D., with swinger LOCOMOTIVES 
220-volt D.C 1—3-ton Bell Locomotive, 24-in. gauge 
1—50 hp. American D.D., Westinghouse motor, 3-——18-ton Vulcan Saddle Tank 36-in. gauge 
3 phase, 60 cycle, 220 volt. 1—-6-ton Bell, oil burning, standard gauge 
2—6-ten Plymouth, 24-in. gauge 
CARS AND TRACK 1—5-ton Milwaukee, 24-in. gauge, rebuilt 


I—3 ton Plymouth 24-in. gauge 


PUMPS 


4i—Worthington Duplex, 6 x 4 x 6, brass fitted 

1—-Worthington Duplex, 14 x 12 x 10, 6-in. sue 
tion, 6-in. discharge 

1—-Worthington Duplex, 18% x 12 x 10, 10-in 
suction S-ir discharge 

Cameron Steam Pump all sizes 

2—-No. 6 Pulsometers, 4-in. suction, 3%-in, dis 
charge. 

2 Allis-Chalmers Centrifugal, 2 stage, 6-in. suc 
tion, 3-in. discharge for motor drive 

1——Lawrence Centrifugal, 8-in. suction, 6-in. d 
harge, direct connected to 6-in. x 6-in, steam 
engine 

i Morris Centrifugal iredging 12-in uction 
12-in discharge direct onnected to Twin 
Vert. Steam Engines 

Large number gasoline driven force pumps, and 

diaphragm pumps. both new and rebuilt 


6—% yd. Radial dump mine cars, 24- in. gauge. 

20—1 yd. and 1% yd. Koppel cars, 24-in. gauge. 

3,000 ft. 24-in, portable track 20 Ib. rail new, MIXERS 

2000 ft. 24-in. portable track, 12-Ib. rail. ill 

10—Koppel flat cars, 36 in, gauge, new. Rent 
1 


7-S Chain Belt, 220 Volt D.C. Motor 

i-S Koehring, 220 volt D.C. Motor 
1—14-S Smith, steam engine, on truck 

STEAM SHOVELS 1—27-S Smith, steam engine, power dumping 

1—T7-S Knickerbocker, low charge, gasoline 

cniter 1—14-S Ransome, low charge, gasoline 

l Model 28, Marion. 1—7-S International, low charge, gasoline 


1—18B Bucyrus % yd. Massachusetts boiler. 1—5-S Polygon power loader, gasoline 
1—14 B Bucyrus %-yd. dipper. 1—14-S Ransome, low charge, without power 


MAIN OFFICE 
ouster onc... The HUBBARD-FLOYD CO., Inc. oz: serirsi?ss= 


Main 4233 Vanderbilt 1465 
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1—Type “0” Thew % yd. dipper, Massachusetts 
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FOR SALE 


FOR SALE 


Machinery For Sale 


2—8-Centrifugal Pumps. 8 in. Special Type 
DSMB American Well Works Co's dou le 
suction, horizontal, split, volute, single stage, 
with casing webbed to withstand 250 Ib. pres- 
sure, pumps fitted with bronze impellers o, tie 
enclosed type, with labyrinth wearing rincs 
bronze shaft sleeves and glands Pumps are 
mounted on heavy cast tron bases and are ar 
ranged for direct connection for motor drive to 

2-75 H.P. Lincoln Motors, 1800 R.P.M 2 
phase, 60 cycle, 220 volts, squirrel cage, induc- 
tion type. 

> 


2— Starting Compensators with under voltage 
release for 75 H.P. motors. 


2—I1.T.E Circuit Breakers, type W, 4 pole, 2 
phase, 220 volt, 60 cycle, 200 ampere rated 
capacity, with range of adjustment 200 to 400 
amp 2 coil—Additional features are No 
voltage release, non-closeable on overload, and 
inverse time element 


2—Sluice Gates—20 ia. « 24 in. bronze mountea, 
with operating stand. 

2—G. E. Transformers 200 Kw., type H, 60 
cycle, 2200 Volts, primary, 110 to 220 Volts 
secondary — multiple 


All Brand New. 


i—Ransome Mixer on Skids with 
Batch Hopper, Steam Engine only, 


|—Byers Auto-Crane, one 
year old. $4000. 


|—Larrabee, 2'4 ton Dump 
Truck, wood hydraulic I—SA used Foote Road Wheel Trac- 
Hoist, 2-yard body, 6 tion Paver. 
months old, for $3500. 3—6A used Foote Road Wheel Trac- 


H. W. FITZ GERALD tion Pavers, all with Spouts and 


all in good working condition. 
611 Press Bldg., Binghamton, N. Y. g g 


COUNESEDUAUOEDDOOOUOREOORENOUDEDAUDEROOOEASOOSEEDOREOEORARCURONCOODERDODERANOroNNOORONOOREREORERONDD 


MM Will make special price for entire lot to 
: 3 . 2 
machinery houses. These machines are 
EXCAVATOR all for immediate delivery and at bargain 
No. 3 Keystone, Jsed about two months. prices. 


All tools and extra parts. One extra bot- 
tom for skimmer scoop. Also ditching 


scoop, never used. Cc. C. DAWSON 


DAVID SCHOENTAG 613 Republic Bidg., Kansas City, Mo. 
Saugerties, N. Y. 


capacity of mixed concrete 10 cu. ft. 
This machine is practically new. 
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Len DEREOOREAOOENENAEOSORUOUSDODUAUEREEOAAD DROSS RADAR GOORESAR EO ESUDESOONULESIEORCEOSOEPLOOOOFODANOLOERDDRESODERNAL RRO BOREL Ere 


THE BARRETT COMPANY 


Chemical Department 
Frankford. Philadelphia, Pa. 
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FOR SALE 


TO - <JUDONONOEANODODUOOOELONODEDOSIEOREEODADEADODOEOEODERANOOSEEODEREEODOEROONERUOOEONEDESONENOODOS HHenDE ONT 


Williams’ Patent LOCOMOTIVES 


7 x 10 evil. 36-in. gage Vulcan Saddle 
Crusher Number 10 


Tank. 
7 x 12 cyl. 36 in. gage Davenport 
Priced at one-quarter of its 
present-day value. 


Saddle Tank. 
CAR 
USED ONLY ONE WEEK . 
Hammer breaker. 


15—Western 4 yd. 36 in. gage dump. 
Capacity 300 tons per eight hours. 


I1—% yd. Smith electric mixer witha batch 
hopper, 15 hp. direct current motor, on 
skids, new 1919, in excellent condition. 

1—Link-Belt wagon loader, type DS., fitted 
either with gasoline or electric motor, 
or without power. 


Sri 


Several 10 cubic foot Mirers, gasoline, en- 
gines, with or without power loaders 
Both new and used. 


i 


6—41 ft. 100,000 Ib. capacity gon- 
dolas. 


STEAM SHOVELS 


2—¥% yd. Thew “O” Traction. 


ZELNICKER w ST. LOUIS 


Get our big Bulletin 285 
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yes 
te RPh 


All the above is for sale or rent at 
bargain prices. Let us quote you. 


PARSONS ENGINEERING & 


MACHINERY CORP. 


Construction and Industrial Equipment i 
18 West 34th Street, New York 3 
Telephone; Pennsylvania 1662 i 


mer [HONCAAUOASAADSARDAORSDEDOSADONNESODTOAIOO>OLEESUDESIAEESSLTS DODD SOREDESESUNOTEEETOON EOS CEOSOUSEEEED: 


Wire for price and photostat 


Du Pont Chemical Co. 


Wilmington, Delaware 
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FOR SALE OR RENT 


1—Type J35 Ton McMyler Interstate Crane 50 ft. Boom 1—Type A-1 Thew Shovel—28 ft. dipper stick—Lattice boon 
1—Fype B20 a acai yiee Interstate Crane, new in 1919, ' covipped fer aon shell ee . 

cated in Kansas City, Mo —Parsons Trenc excavator Model “E" 
9—12 yd. Standard Gauge Western Dump Cars. | ame ya . oo drum Clyde Hoist with 125 Ibs. pressure 
I1—Std. Ga. Western Spreader Car S.M.E. Boiler 
1—10 Ton Kelley-Springfield Road Roller. | RE Fe eernees Milwaukee stoom miner, 60 eu.t. cap 
q e « ° “Rs . ‘ . lie i 3atch Hopper and water tank, without boiler 
3—3 TT Ga. P Gas 8, ; > ; 

3 Ton 24 in. Ga. Plymouth Gasoline Locomotives, practically Scene atalian dhenes Baeiuaers 


1—New No. 44 1 yd. Koehring Mixer, Batch Hopper and Boiler. | 150°Tons Lackawanna Steel sheet. piling 14-28 ft. long. 
1—Type B Erie Shovel % yd. Bucket. | Large quantity 14% yd. Lakewood and Koppel “V" sham 
i1—Type A-1 Thew Shovel *% yd. Dipper ‘ dump cars and 24 in, gauge track 


MAJORITY OF ABOVE EQUIPMENT PURCHASED NEW DURING 1919 and 1920. 


THE CLEVELAND EQUIPMENT & REPAIR CO. 
8701 Union Ave., Cleveland, O. 
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ROAD BUILDING 
EQUIPMENT 


1—Thew Steam Shovel Al, 7, yd. Dipper 


I—Acme No. 10144D Stone Crushing Out- 
fit. Complete with Farquhar Boiler, 
Elevator, Screens, and 50 Ton Knock 
down Bin, 


1—Acme No. 9A Stone Crushing Outfit. 
Complete with same equipment as 
above. 


1—lInternational No. 3 Stone Crushing Out- 
fit with same Equipment except 50 
Ton Portable Bin 


1—Schramm Air Compressor Outfit No 
2 Truck mounted with Jap drill and 
steel 


1—McKiernan-Terry No. 5 Steam Sheet Pil- 
ing Hammer with Gantry Crane and 
Hoist 


HONENODOUNEEENRHORGEANEOO RODEO SROOODEROOOsERNEORENS: 





eonncennennsaurennenesvonen: 





sNECAOUECGUOOOEEODORREHOUONFEOOORENEOEEOEOEE END: 


GENERATING UNIT 


eneeeueneseenen ener 





100 KW., 250 R.P.M., SPRAGUE 125 volt, 2-wire Compound Wound D.C. 
Generator, direct connected to— 


16 x 15 Left Hand HARRISBURG Side Crank Enclosed Self-Oiling Automatic 
Engine, complete with switchboard and instruments. 


Has had little service, is thoroughly inspected and overhauled, and subject to 
any rigid inspection at our Jersey City Works. 


CHAS, F. AMES & CO. 


90 WEST STREET Telephone, Rector 6948 NEW YORK CITY 


DALE ENGINEERING CO. 


Utica, N. Y. 
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ONUAUUESULEODONOO SERGE RORNOOEESOCEEEOOEERE: s0enAteneereceseccesenennentes 


LOCOMOTIVE CRANES 


1—used Wide Gage McMyler—35 tons ¢a- 
pacity, 50 ft. boom. Bucket handling. 
Now working in N 


1—used 20-ton OHIO. Std. gage. D.D.54 in. 
boiler 50 ft. boom. 


CLAMSHELL BUCKETS 


4—new 1% cu. yd. Lakewoods. 

i—used 114 cu. yd. Mead-Morrison. 

1—used Baldwin Locomotive, std. gage. 6 
wheeler. 

All equipment ready for immediate delivery 


TITAN EQUIPMENT COMPANY 


30 Church Street, New York, N. Y 
Phone Cortlandt 1111 
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ANNDCOUUHUROOORHAROOROOEOOONOGOORFEOREROSOonES onueeaaanennenetiens, 


TRACTION SHOVEL 


type B. % yd. dipper. 20 Teams double 
harness and dumpers. 
McCABE BROS. 


Boulevard, Bayonne 


ennanneneucacsenenenegs 


1—Clam Shell bucket, 3 yard capacity. 

Engines N. B. CUSHINGS 16-in. x 24- 

in., in fine condition, for sale cheap. 
JOHN WILLIAM SCHAFER 


452—15 Street. Brooklyn 
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Some One Wants to Buy 


the equipment or machinery that you are not using. This may 
be occupying valuable space, collecting dust, rust and hard 









Vevenrennaensnnenenenees 


knocks in your shops and yards. 





Sell It Before Depreciation Scraps It 
THE SEARCHLIGHT SECTION IS HELPING OTHERS 


Let It. Help You Also 
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Pumps—Presses—F ittings 
FOR 2500 LBS. PER SQUARE INCH PRESSURE 


5—Southwark Foundry & Machine Co., Presses, 300 Ton | 2-24 in. x 15 in. Blake Duplex 3000 Ib. motor driven hy- 


, : lraulic pumps 
{ ~ Cc Denase as & $68 Ges pumps. : . 
Hydraulic Press Mfg. Co., Presses : Ton 1-24 in. x 12 in. Watson Stillman Duplex 3000 Ib. motor 


6—Boomer & Boschert Presses - - - - - 250 Ton driven pump. ; 
1 -4in. x 18 in. Deane Duplex 1500 Ib. motor driven 
hydraulic pump. 


WODUNOaAasennetsanneeenneamen neste son eseenesensennersnnnsecteens 


1—8 in. x 10 in. 3000 Ib. pressure Accumulator 


Large Quantity Valves, Fittings, Piping—All for 2500 lbs. working pressure. 
Now partially erected and in fine condition. May be inspected in Brooklyn. 
Prices far below present market. For information, address 


Gillespie Bros. & Co., 135 Front St., New York  scsrhsts 
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LOCOMOTIVE 


Locomotive Crane 


Just Released 
“Entirely pleased with advertisement— 


For Sale by 
Just sold a Locomotive to City of St. 


Louis through raat ia HERCULES POWDER Co. 
DREDGE 


“Small ad offering an iron suction 
Dredge = sale resulted in =. selling 
soother a rg yoy = Construction work at our Hattiesburg, Miss., plant has just been completed. 


Private Owner—Canada ‘The Crane which we purchased for the job several months ago is now surplus. 
CRANES 


A big saving awaits a quick buyer. 
“Pleased to advise that the Cranes we > ‘ Sine . ae ’ e 2. J ° . 
advertised in your paper were sold as 1—20-ton American Locomotive Crane; serial No. 915; 8-wheel 
a result of the advertisement.” truck to operate on standard gauge track; full MCB equipment 


New York Dealer including air brakes; also 35-ft. boom. Excellent working con- 


CABLEWAY dition. 


“Sold a large Cableway from one in- Fs . : ‘ 
sertion of Searchlight advertising.” For further information, address 


Contractor—Vermont 


STEAM SHOVEL 
“Wanted to sell two Steam Shovels. A XMS DIVISION 


one-inch Searchlight ad _ produced 


ve Dealer Boston HERCULES POWDER CoO. 
R E S U L TS ! Wilmington Delaware 
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FOR SALE 


1—Holt Caterpillar Tractor, latest im- 2—Class 24 Bucyrus Drag Lines, 100 ft 
proved, 40-60, ten ton. booms, 3%-yard buckets, skids and 


12—5 ton Troy Trailers. rollers. 
1—Class 7 Bucyrus Dragline, on Cater- 2—9 x 14 Vulcan Saddle Tank Locomo 


1245, 2% yard dipper, located at In- pillars, 42 ft. boom, l-yd. bucket. tives, 36 in. Gauge, Shop Nos. 167% 
dianapolis. 1—Class 14 Bucyrus Dragline, 60 ft and 1675. 


%3—35- t llers, 2-yard | i—11 x 16 Vulean Saddle Tank Loco 
35-ton Four Wheel Rogers Switchers. vom, skids and rollers a motive, Standard Gauge, Shop No 


a bucket. 
1—Sixty-ton Six Wheel Switcher. 1—Class 20 Bucyrus Dragline, 85 ft. | 1087. 
1—Ten-wheel Baldwin Locomotive. boom, 2%-yd. bucket, skids and | 1—18B Bucyrus Steam Shovel. traction 
Other miscellaneous equipment consisting rollers. wheels, % yard dipper, Shop No. 2187. 


sear a BECK & BABB 


THE FRED R. JONES CO. 
29 SOUTH LA SALLE ST., CHICAGO 


Incorporated 
139 North Clark Street, Chicago, Ill. 
FOR SALE 


DUMP CARS 


6 yd. K. & J. Good Ones: Steel Plate in 
Beds Thoroughly Rebuilt. Also 20—4 yd, 
36 in, Gage. 


PECKHAM & CO. 
960 Leader-News Bidg., Cleveland, Ohio 


eneenenenenensnn NODERENODEAUDOREAAEeORDEEDeROOOseNSeEeanEeR Ss : 


FOR SALE 


2—Practically New 14-B Bucyrus Steam 
Shovels. Special Long Boom, Shop 
Nos. 3339 and 3340. 


1—70-C Bucyrus Steam Shovel, Shop No. 
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FOR SALE 
STEAM HOISTS 


1—MUNDY DC. SD., 7 x 10 in. cylinders, 
DRUMS 16 in. dia., by 22 in. inside w'th 
8 in. flanges, condition new, used only TWO 
WEEKS; PRICE for quick turn $650.00 each. 
JOHN WILLIAM SCHAFER 
452—15 Street, Brooklyn. 
Phone: South 5109. 


AUnneunnsneenenenecenseoneneeneeEOOUNSEDOUOUGNGDRAUDOSESEEDOOOOHSODODECECRO DONO NEEEHONeH sen csseenOOOOE 
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8 & 9 K CRUSHERS 
Regular Drive—Guaranteed 


75 H.P. FLORY ELEC. HOIST 
440 V., 60 Cy., 3 Ph. A.C. slip ring motor 


ROSS POWER EQUIP. CO. 
Indianapolis, Ind. 
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FOR SALE OR 
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CARS 


10—Standard gage, 6-yd. Peteler Dump 
Cars 

20—12 yd. Western dump cars 

14—4 yd. Western dump cars 

9—Pairs Wheels and Axles for heavy 
duty 4-yd.. Western dump cars. 


LOCOMOTIVES 
2—9 x 14, 13-ton, H. K. Porter, Dinkeys, 
36-in. gage. 
1—10 x 16. 18 ton H. K. Porter, Dinkey, 
36 in. gage 
1—10 x 16, 18-ton Vulcan Dinkey, 36-in 


gage 

1—15 x 24-in.. 30-ton, 4-wheeled, standard 
gage. switcher 

1—18 x 24 in. fifty ton, 6-wheeled Switch 


engine. 
BOILERS 
1—30-hp. Vertical. 
For 100 pounds working pressure. 
I1—45-hp. Loco Type Skids. 
1—35 hp. on wheels. 


CHANNELLING MACHINES 


6—Sullivan Y8 Channelling Machines. 


TOOL STEEL 
2 tons Black Diamond fiat tool steel. 


enna snnecenenenngersntns 


FOR SALE 
New Little Giant 


ROAD CRANE 
Immediate delivery. Fac- 
tory guarantee. Price con- 
siderably below present 
cost. Cash or terms. 


FS749—Engineering News-Record 
1570 Old Colony Bldg., Chicago, Ill. 


DUMP CARS 


60—16 yd. standard gauge Western Air 
Dump Cars, steel underframes, box 
girder doors, U. 8S. Safety Appliance 
standard. 

45—1° yd. standard gauge Western Air 
Dump Cars, steel underframes. wy * 
Safety appliance standard, 19 ft. beds 
box girder doors 

40—1"2 yd. standard gauge Western Air 
Dump Cars, used four weeks, 60.000 
eap., trucks, latest type with vertical 
air dump cylinders, steel underframes, 
box girder doors and most approved 
safety appliances. 

&S—S yd. 36 in. gauge double trucks West- 
ern Air Dump Cars with steel under 
frames and box girder doors 

12—4 yd. 36 in. gauge Western Side Dump 


Cars. 
2—Western 36-in. gauge Spreader Cars 


STEAM SHOVELS 


iI—Bueyrus 18-B, full revolving steam 
shovel. shop No. 1870, mounted on 
traction wheels, %& yd. dipper. 

4—70-C Bucyrus, Shop Nos. 1160, 1331, 
numbers 1776, 1899, 2400. 2% yd. 
1371, 1472, 2%-yd. dippers 

3—Model 60 Marion Steam Shovels. shop 
dippers with full manganese face; butt 
strap boilers. Shovels complete with 
tools and work rail sections 

1—65-ton Bucyrus, Shop No. 349, 2%- 
yd. dipper. 











TRUCKS 
fh—4-wheeled House Moving Trucke. 
3—Heavy Machinery Trucks. 


COMPRESSORS 

1—18 x 18% x 24 Ingersoll-Sargent Steam 
Driven, straight line 

1—Sullivan 2 stage Belt Driven, 887 ft. 
cap 

1—1" x 12 x 16 Rand Duplex, Steam 
Driven 

2—Westinghouse %'.-in.. steam operated. 

1—Westinghouse compound. 


CONCRETE MIXERS 


i1—Ransome 1-yd., on skids, with steam 
engine. 


1600 sq. ft. of Blaw Panel Forms. 


MISCELLANEOUS 


10—From 1 to 50 hp. Stationary Steam 
Engines 

1—Lidgerwood unloader, 25-ton pull. 

18—Bottom dump Concrete Buckets, 1% 
to 2\4-yd. capacity. 


ELECTRICAL MACHINERY 
1—60-kw. Belt Driven Generator (Woods}. 
1—30 Kva. Wagner high efficiency Trans- 

former, 2200 volts, primary 440-220- 
110 volts, secondary with 5 and 10%. 
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Sound Plant in Good Operating Condition For Sale 
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PUMPS 


10—Force Pumps—from 20 to 600 gals. 
per min. capacity. 

i x 9% x 10 Worthington Fire 
-umMp. 

1—0 th. belt drive Worthington Turbine. 

1—18 in. Morris connected direct to 
double vertical steam engine. 

1—10 in. belt driven double suction 
volute. 


STEAM SHOVELS 
6—Stee!l Skips, extra strong, 1-yd. capac- 


ity. 
6—Steel Skips, extra strong, 1%-yd. ca- 
pacity. 
3—70 ton Atlantic type 2% yd. dippers. 
1—Model “K"’ Marion 3% yd. dipper. 
3—Model 20 Marion 1% yd. dippers. 


DRAGLINES 


1—Class 20 Bucyrus Dragline. 
1—No. 1. Lidgerwood Dragline. 
1—No. 1 Clyde Dragline. 


ROCK DRILLS 
560—tTripod rock drills, steam or air 
operated 
2—Drill steel sharpeners, 


All thoroughly overhauled and ready for immediate and constant service. 


UNITED STATES EQUIPMENT CO., 208 S. La Salle St., Chicago 
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YOU CANNOT BUY A BETTER CRANE 


DIRECT FROM THE MAKER 


20 TON BROWN HOIST 


Type “H” 8-wheel M. C. B. 50-ft. Boom 54-in. Butt Strapped Boiler D. D. for 
Full Steel House. 
Has had only + months light service. 


Clam Shell Bucket. 
New in April 1920. ; 
NEW even to the original paint. 


Wire or 
Phone 


REN 


COMPRESSORS 


i--30 x 22% = 15% x 21 AA-2 
Ingersoll - Rand Compressor; 1600-ft. 
capacity 


1—16 x 16 x 18-in. Laidlaw-Dunn-Gor- 
don Air Comp., with reservoir; weight 
15,000 Ib. 


LOCOMOTIVES 


1—Standard gauge 14 x 20 cylinder. Vul- 
ean, 4 wheels, saddle tank Locomo- 
tive, Shop No. 1501; weight 40 
tons; automatic couplers; air brakes. 

1—Standard gauge 16 x 24 cylinder, 4- 
wheeled, saddle tank Locomotive, built 
by American Locomotive Wks. in 
1907, Shop No. 44337, weight 43 
tons: air brakes, automatic couplers. 

1—Standard gauge. 16 x 24 cylinder, 4 
wheeled switcher with separate ten- 
der; class J-3 C. M. & St. P. Ry. 
Weight 35 tons 

2—Stendard gauge. 16 x “4 cylinder 6 
wheeled switchers, built in 1910 by 
Baldwin Locomotive Works: 180 Ibs. 
steam pressure; weight 43 tons on 
drivers 

1—Standard gauge, 18 x 24 cylinder, 8- 
wheeled, switching locomotive, with 
separate tender; weight 50 tons on 
drivers 

1—Standard gauge, 10 x 16 Cylinder Por- 
ter, 4-wheels, saddle tank Locomotive; 
air brakes, automatic couplers; weight 
19 tons. 


Steam Brakes. 


Chicago, II. 


anananeneneesnnsencen’ 
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OWNED BY US AND SOLD UNDER 
——ABSOLUTE GUARANTEE SUBJECT TO 


TRAIL IN SERVICE 


! 
| 


2%—36 in. ga. 10 x 16 cylinder Porter 18 
ton saddle tank Locomotives; Shop 
numbers 4615 and 5065; extended 
saddle tank, wide fire box. steam brakes 
and modern equipment. 

1—36 in. ga. 11 x 16 cylinder Vulcan 
21 ton saddle tank Locomotive; Shop 
number 1865, butt strap boiler, air 
brake equipment. 

1—36 in. gauge, 10 x 16 American 
saddle tank Locomotive, weight 18 
tons. 

1—36 in gauge 9 x 14 cylinder Vulcan 
13 ton Saddle Tank Locomotive, steam 
brakes. 


DRAGLINE EXCAVATORS 


1—No. 3T Monighan Walker type. all 
steel, steam operated Dragline; 60 ft. 
boom with 15 ft. extension; 2 yd. to 
3 yd. bucket. 

1—Class 14 Bucyrus, steam_ operated, all 
steel dragline, 60 ft. boom. ~ yd. 
Page bucket, mounted on skids and 


1—No. 2 Monighan steam operated, all 
steel Dragline, 60 ft. boom; 2 yd. 
Page bucket, mounted on skids and 
rollers. ; 

1—Class B Lidgerwood all steel dragline; 
Shop number 164; 60 ft. boom, 1% 
yd. Page bucket: mounted on skids 
and rollers. 

3—Class 7, Bucyrus Draglines, Shop Nos. 
798. 799. 827; steam operated, all 
stee] construction 42 ft. booms; 1 yd. 
rare buckets, mounted on skids and 
rollers. 


CLAPP, NORSTROM & RILEY EQUIPMENT CO., 12 and 14 So. Canal St., Chicago 
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Price very low. 
This machine is 


Bros 39 S. La Salle St. 
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“COMPRESSORS 


“O00 ft, WC Sullivan, steam. 
L825 ft. Rand Corliss, steam 30 Ib. air. 
»—1666 ft. XPV-4 Ingersoll, steam, 70 Ib. 
ur 
*——1575 ft. Rand Corliss, steam. 25 Ib 
X-3 Ingersoll, 
WB-* Sullivan, 
WB- Sullivan, steam, 
X-2 Ingersoll, steam 
“WA-S Sullivan, steam, 
WN-4 Sullivan Electric 


steam 
steam 


air 
1190 ft 
557 ft 
sue ft. 
160 ft. 
—345 ft. 

26) ~ a 


1190° tt. 
SSS ft 
59 ft. 
14 ft. 
179 ft. 


new. 
Driven, 
XB-2 Ingersoll, belt 

XB-2 Ingersoll, belt, new, 
XB-2 Ingersoll, belt, new, 

ER-1 Ingersoll, belt. 

NE-1 Ingersoll, belt. 

B & W Boilers, 160 Ib. 
Mass. Std. HRT Boilers, 
HRT Dillon 100 Ib. 
Portable 


Type 


CONCONEREAAOOOOEEOODOOUOEOENEDENOUOCREROOOUDOHRNOCOEEDEOESEEEONOREESHOEEOUTEVET 


&8—350 hp. 


3—200 hp 160 


th. 
1—100 


siiiiiniliaimuaaimcsas ca sia 


hp. Boiler, 
Mass. 
1—60 hp. 
Boiler, 
1—40 hp. 
100 Ib. 


Ames Locomotive 
105 Ib. Conn. 
Ames Locomotive 
Mass. 


A. LEE ELLIS 


10 High Street, Boston, Mass. 


ChneneneneeneeeneeeteeeeeOROneeUereeReeeneeeeneeneneeeaceneesarecceneceany oneee 


Boiler, 


nerneneuonensuenersenesevensenseeaeny 


MARINE BOILER 


1—200 hp. Scotch 


Boiler. 


High Pressure Marine 


Priced to sell. 


FS728 Engr. News-Record 
1570 Old Colony Bldg., Chicago, Ill 


We 


Zeeveonarnenneenneenecennneraeyisascereee 


FOR SALE 

1—8 x 8 Ingersoll Compressor con- 
nected to one 15 hp. Nove Engine 
mounted on wheels, 100 Ib. pres- 
sure. 

1—10 x 10 Ingersoll Straight Line 
Steam Compressor for 100 Ib. pres- 
sure. 

i—Type A-1 Thew Shovel No. 1367. 

1—Good Roads Machinery Bucket. 

Elevator 28 ft. long with track hopper. 

All above equipment in very good con- 

dition ready for immediate delivery. 
L. C. FAY & CO., Inc. 

803 Hitchcock Building, Springfield, Mass 


VOOOOUNEAAUOREDOUOREEOUEOREOGEEEUROCEREOOEROEDOROOOORECUEEEOOOOONORSOGEOO OE HtanenONeseECuaeseNeeeD 


> 


gi ieeeneancvonpenvencanencenansccconnecenensnneesenecsscenssnecenssseenesscansnesonscensssesserssceese 


Air Compressors 


1—70 cu. ft. Fairbanks Morse Gasoline 
Compressor on wheels. 

1—525 cu. ft. Laidlaw-Dunn-Gordon 
Compound. 
1—1600 eu. ft. 
1—800 cu. ft. 
2—300 cu. ft. 
Simple. 
1—600 cu. ft. 


Ingersoll Compound. 
Ingersoll Compound. 
Laidlaw-Dunn-Gordon 


Blake Low Pressure. 


MARVIN BRIGGS, INC. 
167 Sixth St., Brooklyn, N. Y. 


Toveeennenneenaceneensnonenceneensenseucoenecsenenseeceoennegsnrece 


nenenenenanee seen anDUUenennnsannonessevecsnoonenssoneecneatsnsseeenrenssenenensaeensel 


Second-Hand 


MACHINERY 


Contractors’ Equipment 


Stacks, Tanks, Pipe, Etc. 
What are your requirements? 


NEVE ceeeNnuTenseTeS CUNT ENT eeeTeERs cnees cueeeeomUlTUeTE SH TTHOHNTONETENNELESES 


HENRY A. HITNER’S SONS CO. 
4501 Richmond St,, Philadelphia, Pa. 


grvverneeen 


AUAROANDEREDOOOASDEDAONNEDLODECOROESEROROOUCED ORES HER EsONREEEER 


==] SEARCHLIGHT SECTION |= 


Clas W N O 2, 


sure, 


25 cycle. 


connected to 
10 


phase, 25 cycle. 


‘cai daa aa 


IMMEDIATE DELIVERY 


» & and No. 9 GATES CRUSHER REG. DRIVE 

—150 hp. 125 Ibs. HRT boilers, butt strap. 

No. 6 Gates (Mang. Fit.), nickel steel shafts. 
1—-No. 7% and 1—No. 8 Gates regular drive. 
No, 4 Telsmith plant, A.C. motor drive 
Air compressors (steam belt) 50 to 4,000 ft. 

40 boilers 60-150 hp., 100-130 Ibs 
75 os P. LOCO. BOILER, 125 Ibs. 
i—-NEW No. 4 Gates, Mang. Fit., $2,000 each. 
10 a Roebling % in. traction cable (used). 
3- bag Koehring paver, practically new. 
" %-yd. Thew steam shovel 
, 15 and 125 kw. engine and turbos. 
3 in. TRALYOR ROLL CRUSHER 
yva., 240 v., 60 cy., 3 ph. engine sets, 


» 125 v. Dir. Cur. Eng. set, $800. 


Send us your inquiries—Pumps, Steam and Elee- 
tric Equipment Etc. 


ROSS POWER EQUIP. CO. 


Indianapolis, Ind. 


BOILERS 


We offer subject to prior 
sale the following used 
boilers : 

10—B & W 275 hp., 125 Ib. 


12—Sotter Bros. 140 hp., return tubu- 
lar, 90 Ib. pressure. 


pressure. 


Chief Engineer’s Office 


National Sugar Refining Co. of N.J. 
Yonkers, N. Y. 


ATONOUUERUOOODEREADEONOUEDOUECUNDEDOOONONCODONEHNENEEFENNOEHEEOENSORGnOOOOEHOONFONON® 


jieeeeneaavannesnecensececscnesconenseenuannerauscareceesecennannananacenonsoncaeogecuonecnnonsnessonianits 


FOR SALE 


LOCOMOTIVE—25-TON 


36 in. Gage; 4-D Saddle Tank; good one, 
Rebuilt now, 
Also 20 Ton 36 in, G, Baldwin, 36 in. 


PECKHAM & CO. 
Leader-News Building, Cleveland, Ohio 


geeeeveseusnennenesvoneeenserserssenseie 


Tianensensnnescneens 


SEOLDSLEOUOUEEEUOOERADUGUEANOOSREOOODEGEOUSOOOEORDRONOUNSSUODESOOOESHOOOSESER 


me 


ONE STEEL STACK 


125 ft. high, 4 ft. 2 in. diaweter, 4 in. 
plate. Fine condition. Also breeching. 
Easily set up complete. Price reasonable. 


Address inquiries Purchasing Dept.. 
SHERWIN-WILLIAMS CO. 
Kensington, Il. 


SUNNNENO GREAT OOERSAEDETTSSDESNEEOOSDOOODERODORETOOOREAGUOREDD OAS RES SO RDOUO DORON ERE DEROOEEONLOSEON cosennene 


Lpeenennenensocnenacenenecnsseerseney 


1—Sullivan Cross Compound Compressor, 120 ib. pres- 


horsepower Westinghouse Motor, 6600 v., 


10—Ingersoll-Rand, 28 in. x 24 in., Class P R E-1 Com- 
pressors, +5 Ib. pressure, 


oo 
~] 
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PLANT FOR SALE 


We own and offer, subject to prior sale or with- 
drawal, the following plant: 


direct connected to 1—400 
3 phase, 


OOeeseeREEANORDEDBELORORESOGOHOLEDIEDNETES EES FOAGS EY SLUS;ERORDOOEDEDERSESOEOEDELE! 'Deenr en reneen sr veneeruererosenn nes 


with aftercoolers, direct 


Westinghouse Motors, 600 horsepower, 6600 v., 3 


: 
O’ROURKE ENGINEERING CONSTRUCTION COMPANY 
17 Battery Place, New York City 


ANDSCNOOUNOOOOOEOOONEDOGEEESEOAESENOUDOROUEOAOLEREESSUORAEOOUOESESHEOUONOOOLOLELENOSEDAOGOUOEEDROSAOOOUGHHUEROHENOOOROUOONONOOORECEREANESUONOOUHOOOEORREESEDSMOGUODEOEO ONE FeNCtHTeenoroOUrenoneneeEEOROnOREEES, 


“UUODNDEAUOOOERDOOEENAUODERCUOOSEDOGOOENEOOEEOEUODEEOOOREEROEIOEENOEOEDECODEROORO ORE HOOUOHEEOD OREO OONNIODE 


CABLEWAY ENGINE 

2 «2 
cablewav engine. shop No. 
30093-4 with cable and carrier. 


STONE CRUSHER 
No. 6-F with fit- 


1—Lidgerwood special 


1—Gyratory 


Penanenenenenanesenenseunsenooeeneneeseneenenenseepenenerseners, 


tings. 


Holbrook, Cabot & Rollins Corp. 
52 Vanderbilt Ave., New York City 


Fasvevnonenenssaseeneessesssecnvenenensseceneevvevnnseneeeeneeenonenennournnnansevsnsenensns: 


ANU OONANEOGRONEDDEGULODEGNOOORRAEOO OEE DOO EDOOHO ROEDER DREOOUDEECOOOEROOOCeNODOONCHOSeNOORRENOO ENS 


aNEURUOOOROGOODEOOOORRACUONENOUODEHOOUOREGLONEOESOOTEOODOGRROOOOEHNOESESOOOSECOORENOOOEEORODSS 


BARGAINS 


250 H.P. High Press Marine Boiler. 

250 H.P. Allis Chalmers Corliss Engine 

150 H.P. High Press. Return Tubular 
Boiler. 

558 cu. ft. Steam Driven Sullivan Air 
Compressor. 

10 x 12 Atlas Second Motion Mine 
Hoist. 

1000 Ib. Niles Steam Hammer. 

26-in. x 14-ft. 0-in. Reed Lathe. 


Deckard Steel & Iron Co. 


oth and Smelter Aves., Pittsburg, Kans. 


AAAVAUEADOUUDELAODOUREDODERODOOOLDOOOOEEAGUDEAUOOEEREOOONDUSCOUENODODERAODOOSONOON ORTON COSeOseRROSE EEN 


oh 


OONUUAOEDEUAUEDOOOOOROOUONDOAOUOEEOOOOSNONORSEOSO ODORS OD OREDOALENPO REE ED OnOeEDOOE HOO OS EEEEORNeGT, 


Locomotive Boiler—Bargain 
We have a 90 hp. Boiler which passed Hartford 
Inspection at 75 Ib. pressure this month Suit- 
able for heating purposes and in first class con 
dition. Complete with all fittings, except stack, 
at $600.00 F.O.B, Cars. Milwaukee, Wire, ‘phone 
or write. 


HUNTER MACHINERY COMPANY 
208-210 Wells Street, Milwaukee, Wisc, 


Fmeeusnrsveenoeeesennennenssnenecnennensed, — SeOREEreeeneneneneeneneesesentanonsrenesececunenegcerc serene rene UeNenNnNTENORsO aD ESROET: 


PP 


PORTABLE COMPRESSORS 


FOR SALE OR RENT i 
——1£3 foot Chicago Pneumatfe, Kerosene 

120 foot Schramm, Gasolene 
3—105 foot Chicago Pneumatic, Gasolene 
1—90 foot Chicago Pneumati~ Gasolene. 

All on wheels 
2—150 foot Vou ae steam 
JOHN H. KNIGHT 
448 E. Tremont Ave, New York City. é 
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seseUeNAbbOeREeNAneedOS: 














LARGE STOCK. ALL SIZES. 
IMMEDIATE DELIVERY 


tena seceentnnnoessconses 


Cast Iron B & S 


i Pi eS :7 l-in. to 6-in. 

' P i | Second Hand and New : } 

i About = tons new _ size 4 in. : : : : ; With New Threads and 

3 30 in. with approximately 150 tons of : 3 . i 3 : : 
: specials and valves, for shipment from i i Large stock, all sizes. i i Vert i 
= stock and at attractive prices. ' 3 PY 29 i i ° 99: 
' Immediate Delivery. : | “We Test Our Pipe’’ : 
; HENRY LEVIS & CO. 2 3 
i Sommers Son Satine JAMES F. GRIFFITH i : Coates, Bennett & Reidenbach, Inc. i 
i eens on a a i i P. O. Box 1042, Rochester, N. Y. 

Enno ceeannenssestisesmasssenssnsnd _{inssssstvsnnssnsstttssnnnenenssssesnnntsneasnenst i al cae 
ee ee ae eee Pre re RT Te ee ee ee couvenevenenennssnosenevevevenenescnsunenanenesessvsncevesessvammrssesnuesevecnssesvennnencensceneneeney 
i e e © « SECOND 

| High Pressure Hydraulic Fittings PIPE i 


| For 2500-Ib. Working Pressure = 


SIZES (3 inch to 6 inches) 
VALVES (Balanced stops and operating) 


TEES (3,000 lb.) 
CROSSES (3,000 Ib.) 


senneadannnnntnnneanonsanntensenonen 


135 FRONT ST. 


SPONED AGUA TERDOEOOEREEUD OOS LSAONEEONEL SOR DBA AONE GHA ONSEEN DONE: 
ig 
iv 


4 
i 


tNOCUONOER OREO OEESUUREHEE DEEOROEDEAUDSEROORRONEEOOEREONESHEDUS HTT ERrETOE ED: 


_f iPe Buyers 


For Immediate Shipment 


/ 2,000 TONS x23 PIPE 
: ALBERT & DAVIDSON 


256 Oakland Street, Brooklyn, N. Y. 


L. & D. METAL & SUPPLY | | 
COMPANY, Inc. ii 


1096-1108 Flushing Ave., Brooklyn, N.Y. i 


New With New : : 
and Threads : : 
Second and : 3 
Hand Couplings i : 


| | EAGLE PIPE & SUPPLY G. 
Pipe Cut and Threaded to Sketch | i General Ofticos-Woolworth ti 


FHRENEANOUETURERESHENSHOUOUDDOREENRANEDOL OOD EROLERODOOEDOOODAOEONNS sADAOORORSERELOAOUOOOEDDOOREROREON OOO. 








1 PE : 

for 2500 lb. pressure. if Large Stock one tang AU S88 3 
ELBOWS (3,000 Ib.) i] REPUBLIC PIPE & IRON CORP. 
FLANGE UNIONS (4,000 Ib. 4 en i i 
E_Esvosssvsvosenesenvcnssosstosononestonsnoe sorenenemennnnenennnneneses 


_ i alia News-Record’s PIPE PAGE 


ORODESEDEEDSUOROOL OSE OOEDEON LOO NEO ESET HOLL OTONOROORRS EOL EaTEREEEOREenenOeNeueeeeeeceeenenneesoertenecesoneneeessl OO NRN REDE CONE Re nseneneeeeeaeceneneR 





P 30,000 ft., 1 in. 
10,000 ft., 1% in. 

| 8000 ft., 1% in. 
70,000 ft., 2 in. 

? 3000 ft., 2% in. 
12,000 ft.,3 in. 

70,000 ft. # — in. 

E 100,000 ft.,6 — in. 






Completely overhauled with new : 
threads and couplings. Also 
Boilers, Tanks and Rails. 


WROUGHT- PIPE 


New, Second-hand and 
Mill Seconds 


BOILER TUBES 


i i Jos. Greenspon’s Sons 
Iron & Steel Co. 
ST. LOUIS, MO. 


Sanna nnensnnenenneeseneennneseennseescsenenenseesnenenensananscneecenasenenenensneneetnenaseneneesonne noes 


For PROMPT delivery of — : 
| Pipe Fittings and Valves : 
take up with : 


? = MARYLAND PIPE SUPPLY COMPANY : 
$ Pgerstown, Md. = 


NEW YORK CITY 





OREDEEDEREDAEOOEOUREGEROREGOREOOEOUSEOOEOOADOAEGEOROE RENO EROROOTROOERON SON RORORSOREOROGOEROESOEEHOOEEE 


LONDOOUOLEDEOOEEDEOOENAOOREANOURORODORECOODENOEORNOOOERAOOERODEOHOOEONSOCAOEDEOROROEOOFONNOEOHEOOEOOR LOD 


PIPE Re-Newed Pipe 


i : With new threads and couplings; also cut to Z 
eh. 3 


PFAFF & KENDALL 


= Ferry & Foundry Sts.. Newark, N. J. 








Location of Material—New York Erman a 
For information address Li i 
i 3 New and ae ‘ond: hand. With new eente i ; 
GILLESPIE BROS. & CO [Se sahara aT | 
e e : i in Also —- to sketch. i | 
Tel. John 2805 NEW YORK i DAVIDSON PIPE & IRON CORP. 
senuinephiiancidtabenetanaiantiaadieaidedeliattiiahasiiadembaaniadaaniieenedinne Siete —- neal 
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eanecnenanee eunnenseneeee been eeenenls 


FOR SALE 


{—All Steel Stiff Leg Derrick 80 ft. boom. 
20 ton capacity. 

i—No. 12. Koehring Paver with 
power, boom and bucket, used 
week. 

1—New 1% 
Bucket. 

t—1% yard Lakewood Clam Shell Buckets, 

i—75 hp. Thomas D. D. Electric Hoist 
3 phase 60 cycle 220 volts. 

1—50 hp. Thomas D. D. Electric 
phase 60 cycles 220 volts. 

i—2?5 hp. Clyde $.D. Electric 
phase, 60 cycle, 220 volts.* 

1—100 hp. Thomas D. D. Electric 
240 volts D. C. 

1—25 hp. Lidgerwood D. D. Electric Hoist 
240 volts D. C. 

2—40 hp. Fire Box Boilers on Wheels. 

2—50 hp. Fire Box Boilers. 

1i—16 x 18 x 11 x 16 Sullivan 
Driven Air Compressor. 

1—19 x 12 x 16 Ingersoll-Rand Imperial 
type belt driven Air Compressor, with 
or without Motor. 

i—450 ft. Sullivan Class WJ. angle 
compound belt driven Air Compressor, 
with or without Motor. 

1—Chicago Pneumatic Tool Co. % 
belt driven Air Compressor 68 
feet. 

1—10 x 12 Chicago Pneumatic Tool Co 
belt driven Air Compressor with or 
without Motor, 


MERTES MACHINERY CO. 


Milwaukee, Wis. 


steam 
one 


yard Hayward Orange Peel 


Hoist 3 
Hoist, 3 


Hoist 


Steam 


stage 
cubic 


MIM Henenends 


snueneoneenacencusseusesnesssseeasi 


ONODDRNODOONAOUDASOOODEDOGROOOORERENOGA OOOO EREDORHEOOEEDOEnOnOnOHOORL 


IMMEDIATE 
DELIVERY 


1—30 ton Terry Steel Derrick 65 ft. boom, 
75 ft. mast complete with guys turn 
buckles and bull wheel. Price $3800. 


i1—Cleveland Tractor Wieldey Motor, steel 
caterpillar tracks. Ready to work. Price, 
Sov. 


1—76-ft. boom, American Hoist wood skid 
derrick, similar to cut 805, page 119 
American Hoist & Derrick Co. catalogue. 


20 
1—1%-yd. Class S, Page Drag Line Bucket, 
$650 f.0.b. our yard. 


t—1%-yd. Koppel Bottom Dump Buckets, 
$100 each f.0.b. our yard. 


°—No. 641 D.S. 1%-yd. Lakewood Handler 
Clam Shell Buckets, Al condition, $850 
each f.o.b. our yard. 


1—2-yd. Sauerman seraper bucket with 
blocks and shackles. $1,000. 


2—Size 28, one-yd. Lakewood concrete 
mixers with steam engines and batch 
hoppers, $2,000 each, f.0.b. our yard. 


1—15-Hp. Port Huron Tractor, $600 f.0.b. 
our yard. 


THE DAY & MADDOCK CO. 


Winslow Ave., N. W. & B. & O. R. R. 
Bell Phone Main 422 Cleveland, Ohio 
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anenenensunenennounssanensansnscesensconensgesenasesssnscsssneasestescressssenneone: 


aveneneneneonsensseeseonessnens ANON UOREDOOSEORORRCEOOOENEaEEODOOESOCOSECOOOROONOeasER” 


= 
= 
1—Koehring Paver, size 14. i 
1—20-in. Hydraulic dredge. i 
21—K. & J. Std. gage 6 yd. dump cars. = 
4—36 in. Gage Vulcan locomotives. : 
Bucyrus shovels: 70 and 65 ton. 2 
Marion 60 shovel. 
2—Floating derricks. 
1—Traveling derrick with 3-drum 9 x 10 
engine. i 
aan engines: Mundy 8% x 13 and 7% i 


—— Orange Peel buckets, 1 yd. and 
Clamshell buckets: % yd., 1 yd. and 1% yd. 


10 and 15 ton Locomotive crane. 
75 ton 30 ft. Lack. A-Web Piling. 


J. T. WALSH 
514 Brisbane Bldg., Buffalo, N. Y. 
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| 


Two Type S, General Electric Company. 
carried on one shaft in the same casing. 


89 
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CURTIS IMPULSE STEAM 
TURBINES 


Ahead and astern turbine 
The ahead turbine developing 


2500 hp. at 3234 r.p.m., when supplied with steam at 200 gage and 50 


super-heat at first stage bowl, working against 28'4 in. vacuum. 


Astern 


turbine developing 1650 hp. when running at 2050 r.p.m., supplied with 
steam conditions as mentioned for ahead turbine. 


Five stages in head turbine and two for reversing unit. 

TWO MANEUVERING VALVES complete, consisting of Duplex 
Valve with horizontal spindle, of balance type operated by two levers 
mechanically interlocking, making it impossible to open but one valve 


at a time. 


EMERGENCY VALVE with Steam Strainer. 
GUARDING VALVE for reversing unit. 


The above units have been in service less than three years, have been 
well taken care of, and are in excellent condition. Can be inspected and 


prices quoted at 


ATLANTIC REFINING COMPANY 
3144 PASSYUNK AVENUE, PHILADELPHIA, PA. 


ANNO ORDOODOEEOELODAAOOUUOOHOAEODEAAODOGEEDAONERNDEDERGOOUOHRONDORADOOORSEAODRREAOOEAEOORROROODECUIDDOOUOD FENN OO NTOOORBEOOUEEDEsOnOHDORAEEON ERED: 


ed 


SELL OR RENT 


LOCOMOTIVE 
CRANES 


Browning: 35-ft. Boom, 15 Ton. 
Industrial: 35-ft. Boom, 10 Ton. 


Good Cranes—Rebuilt 


F. A. PECKHAM & COMPANY 


960 Leader-News Bldg., Cleveland, Ohio 


Zerernennenseanannnseeseneraversssoevensnecsssenesesnsoenenssserseneetsoneesvensneseesce 


HOISTS 


1—8 x 12 double cylinder, double drum 
Mundy Hoist with 4 independent spools 
butt strapped boiler. 

i—8& hp. single drum 
Byers Builders Hoist. 

1—16 hp. double drum, 
Byers Hoist. 

1—7 x 10 double cylinder, double 
Lidgerwood Hoist. 

1—7 x 10 double cylinder, double drum 
Mead-Morrison Hoisting Engine. 


double cylinder, 


double cylinder 


drum 


EMPIRE ENGINEERING & 
EQUIPMENT CO. 


Empire Building, Pittsburgh, Pa. 


Tvsaseessennessasesncensonsenesnceneeensecnensenceneeeeeeeneenessecnecnonsansesesesessenees. 


annnnnnenonenensonn 


THREE-DRUM HOIST BARGAIN 


Quick shipment 3 Drum 8% x 10 Lambert Hoist, 
complete with Swinger and Lap Joint Boiler. 
Bargain Price for Cash. Like New. Wire, write 
or phone: 

HUNTER MACHINERY COMPANY 
208-210 Wells Street, Milwaukee, Wisconsin. E 


ssevessenesnescensssnssonscennseeed 
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For Sale or Lease 


HOISTS 


Compressors—Boilers—Mixers 
Derricks—Cableways 
See list in issue of Feb. 12. 
HOISTING ENGINE SALES COMPANY 
Grand Central Sta.. New York City 


MOPAAAAGA ANN HU HegENEOSEEDOONNOOED 


PRIVATE EQUIPMENT 
FOR SALE OR RENT 


Byers Auto Crane Model ©, 4% yd. clam 
Thew steam traction shovel % yd 
8000 ft. 24 in. gauge portable track 
Whitcomb 24 in. gauge locomotive 
Austin 2 bag paver, caterpillar. 

Holt caterpillar tractor 45 hp. 

3 Vort Huron all steel trailers 
Roller, 3 wheel, 10 ton 
National road grader 10-ft. blade 

Sturtevant rolls 20 x 

Austin No. 5 gyratory crusher, sreens, ete. 

65 ton Bucyrus railroad shovel % yd 

7000 ft. 2-in. waterpipe. 

Derricks (stiff leg and guy). 

% yd. Hayward orange peel bucket 

16 x 24 stand. gauge 40 ton locomotive 

12 x 14 Climax geared stand. gauge locomotive. 
50 Koppel cars 1% yd., 24-in. gauge. 
Derrick car, stand. gauge. 

Jaw crusher, 9 x 16. 

American Ring Roll mill. 


Daniel B, Straley, Crown Point, Ind. 


AOnNeOAAAGNOUENOEEDEAnonsaseoeruneaneeenanatacecdasenesetsnensnenenteeneecasen 


20 Ib. 


SNveneneReEUeDOEDenennnenanenenseneenenesenneacsnseneneneneneesennecansnersosoossseessses 


aneenannuneaecns snnnanenseey 


FOR SALE 


1—25 ton, electric 


Traveling Crane 


or hoist symbol made by Niles- 
Bement-Pond Co. ; center to center 
of runway rails, 78 ft. 4 in.; ap- 
proximate vertical travel of hook, 


24 ft. 
United Electric Light Co. 


Springfield, Mass. 


PONDEAEDSNNDOeeecenesenennenEnaDeEEANACooeeEsedeeseeeoeneoseenenensseaccsoneseosee renee, 


anne nnnnenes) 


FOR SALE 


Boom for Locomotive Crane 
70 ft. Long: Same as New. 
Steel Lattice: Extra Bracing Built for 
20-25 Ton Crane Width Base Connec 
tions 52 in. Also 10 Ton, 4-w. Indus 
trial Crane. 
PECKHAM & CO. 
Leader-News Blidg., Clev 


eoneeneere o 


ieevecennenvesenosens 


P & H Caterpillar Crane 
BARGAIN 


We have No. 205 outfit, used only four months, 
like new, com; with one-half yard Power Wheel 
Bucket, F.0.B, Cars. For bargain price ‘phone, 
wire er write. 


HUNTER MACHINERY COMPANY 
208-210 Wells Street, Milwaukee, Wisc. 


eannensnneassennesees: 
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STEAM SHOVELS 
STANDARD GAUGE 
2—95-ton Bucyrus railroad type, 5-yd. 
90 percent new, 
10—70-ton Bucyrus railroad type, 
per 90 per cent hew. 


LOCOMOTIVES 
STANDARD GAUGE 
2—63-ton Mogul, 2-6-0 type, built by American 
Locomotive Works, 95 per cent new. Stand- 
ard gauge. 


HOISTING ENGINES 


I—8 4% x 10-in. Clyde, double cylinder, 
drum Hoisting Engine, with boiler 
I1—9 x 10-in. Russell, double cylinder, double 
drum Hoisting Engine, heavy duty type, 
without boiler. 

4—7 4 x 10-in., double cylinder, single geared 
Drum Hoisting Laxgine, with reversing throttle 


valves. 

DUMP CARS 
STANDARD GAUGE 
150—12-yd. Western & Oliver all-steel, two-way 
Dump Cars, Standard gauge. 
50—1 \4-yd. 20-in. gauge, wood body, 

Dump Cars. 
3—36-in. gauge, 8-wheel Flat Cars, 40,000 Ib. 
cap., 7-ft. wide, 20-ft. long, whecls 24-in. diam. 


MISCELLANEOUS EQUIPMENT 


7—W estinghouse, 250-bp. Motors, Type C.C.L, 
440-volt, 60-cycle, 3-phase motors. Speed 
514 r.p.m., with base and starters. Can be 
furnished with pulley or flange coupling. 

1—10-ton, 3-wheel Steam Road Roller. 

1I—No. 1 Chicago Concrete Batch Mixer, with 
Steam Roller and Engine on wheels. 

a] yd. Bottom Dump Concrete Carts. 

i tj-yd. All Steel Bottom Dump Buckets, 
so— age Tunnel Jacks, 8} in. diam. ram, 
32 in, stroke. 

1—No. 7 45 Austin Gyratory Stone Crusher. 

1—12 x 24-in. Reliance Jaw Crusher. 

i—3-ton American, 4-wheel Locomotive Crane, 
standard gage, 24-ft. boom 


CORRUGATED yom SHEETS 


500—Squares ented : 4 corrugations, 0. H. 
Curved Steel Sheets (four forming a circle). 

100 Squares 12 gauge 5 in. corrugations, O. H. 
Flat Steel Sheets. 

3000—Squares, 22 gauge, 2% in. corrugations. 
Width 27 '%4 in., length 7 ft. and 10 ft. 


dipper, 
2 14-3-yd. dip- 


double 


two-way 





| STEAM 

| SHOVEL 
Marion Model 20 

i 


Immediate Shipment 
Attractive Price 


L. A. GREEN 


RAIL & MACHINERY COMPANY 
1113 First Nat’l Bank Bldg., 


Pittsburgh, Pa. 


> aunenennsnenenaneeneneuennsenecennesenenennegsnsenseencegueresssoreesnesensensessnerensey~ 
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OHUOuenAUeNERDnNEAnssenueneDeceeecneenencieeecenencascenenceeneneneenscecenerescescuerntens 


: PAVING MIXER FOR SALE 


hag batch capacity, steam 
driven, 20 ft. boom and bucket, power 
traction ahead and _ reverse. Com- 
pletely rebuilt. Immediate shipment. 
Price $2100 complete loaded. 


2 Y. SMITH co. 
z is. 


Koehring. 2 





Piavevnneneevescenesnensnerreessserseseren, 


Veneisanenereneevense 





Guaranteed Equipment for Contractors *\s5a2:" 


“Vrite for Complete Machinery List No. 308. 


HARRIS BROS. COMPANY, 1406 W. 35th St., Chicago, IIl. 
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BOILERS 
1—100 hp. Firebox Boiler, 100 1b. pressure. 
2—100 Ib, Internally fred Marine Type Boller. 
100 lb. pressure. 
1—50 hp. Vertical Boiler, 100 Ib. pressure. 
1—30 hp. Vertical Tubular Boiler. 
10—250 hp. Water Tule Boilers, 200 Ib. pressure. 
Complete with steel casings. 
1—60-hp. Locomotive Firebox Boiler, 160 Ib. 


pressure. 
TANKS 


1—Open Top Storage Tank, approximately 4 ft. 
wide, 7 ft. deep, 10 ft. long, \-in. material. 

10—Open arr Storage Tanks, 40 in. wide, 66 in 
deep, 77 in. long; 3/16 in. material. 

1—Open Top Storage Tank, 10 ft. wide, 6 ft. 9 in 
deep, 16 ft. long: about 8; in material. 

1—Open Top Storage Tank, 6 {t.9 in. wide, 10 ft, 
deep, 16 ft. long; about in. plate, 

2—Open Top Storage Tanks, 6 ft. 9 in. wide, 5 
ft. deep, 16 ft. long; about & in. material. 

2—Open Top Storage Tanks, *i0 ft. wide, 3 ft. 
deep, 16 ft. 3 in. long; about % in. material. 


CENTRIFUGAL PUMPS 


1—6-in. Swaby Horizontal Centrifugal Pump. 

— Fairbanks-Morse Horizontal Centrifugal 
ump. 

1—10-in.Fulton Horizontal Centrifugal Pump. 

1—12-in. Worthington Horizontal Centrifugal 


Pump. 
1—24-in. Kingsford Horizontal Ce Pump. 
2—4-in. Young Horizontal Centrifugal Pump. 


STEEL BUILDINGS— 


For Prompt Delivery 

We have available for prompt shipment the 
fotosing Structural Steel Buildings. All these 

buildings are designed to mount a 15-ton loaves 
crane and will pene building ordinances 
modern designs. Steel 95 per cent new. Center to 
center of crane rails can be adjusted to accommo- 
date any standard crane. 


SIZE of BUILDINGS 


Width Length Height 
Ft. Ft. Ft. 
50 x 200 x 32 
50 x 300 x 32 
50 x 400 x 32 
60 x 200 x 34 
60 x 300 x 34 
60 x 400 x 34 
75 x 200 x 34 
75 x 300 x 34 
75 x 400 x 34 


Write for Steel Book No. 30. 


Epervvecgccenevevsvecovoenagvennencecccvenvoveveenevercnevecsasseseesseovennensvseevsennenenecsesecoenserenceeeevscasnacecancsnennensneneenecesancsssneceenecsvsecsssvounesconerenscesouseeeeeserteneseeserevensnnsneesesensseeeceeenrenee 
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LOCOMOTIVES 
FOR RENT OR SALE 


2—50-ton 18 x 24 in. six-wheel switchers. 
1—-40-ton 17 x 24 in. four-wheel switcher. 
1—40-ton Vulcan four-driver saddle-tank. 

2—18-ton and 14-ton 36-in. gauge Vulcans, 





2—10-ton 
1—10-ton 


7 x 12 in. 36-in. gauge Vulcans. 
36-in. gauge Shay geared, 
MISCELLANEOUS 


1—Marion 35 steam shovel on traction wheels. 
1—Marion 76 steam shovel, No. 3503. 
1—Lidgerwood dragline, 60-ft. boom, 2-yd. bucket. 
100—60,000-lb. capacity box cars, 40-ft. long. 
40—60,000-lb. capacity flat cars, 36-ft. long. 
13—6-yd. dump cars, 4-ft. 8% in. gauge. 
12—1%-yd. “‘V’’ steel dump cars, 36-in. gauge. 


1—Western standard gauge spreader. 2-in., 4-in. 
and 6-in. simple, duplex, and _ centrifugal 
pumps, 10-hp. and 45-hp. upright boilers, 


tripod drills, ete. 
Locomotive Cranes, Railway Equipment, etc. 
INDUSTREAL EQUIPMENT CO. 
ck Building, C 
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STEAM SHOVELS 


immediately available. 
1% 


yd. Excellent 


Osgood 73 Railway, ) 
Marion Model 36 Traction Revolving, 


7." * 
Erie Type B Traction, % 
condition. 
Marion Model 21 Caterpillar, slightly used. 
Osgood 29, combination shovel and crane. 
Thew No, 0 Electric, with combination rail- 
way and traction trucks. 
2—Marion Model 31, 1-yd. Revolving. 
Marion Model 61 Railway, 2¥,-yd. 
new, ready for immediate service. 
Also large revolving stripping shovels. 
Wire, write, or call for further details. 


W. R. WADDELL 


50 Church St.. New York City 
Telephone: Cortlandt 4873 


Like 


OENSEOUEADOOERUCODOREODDSENOOUDENECEOETONEDNEOONEOOROCeoRSEeNanseeesORS. 
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SHOVELS 


One (1) No. 0 Thew Traction Shovel 
Two (2) Type B. Erie Traction Shovels. 
One (1) Model 28 Marion Caterpillar Shovels. 
(1) Model 31 Marion Caterpillar Shovel, 
One (1) Model 31 Marion ‘Traction Shovel. 
Everything for the Contractor. 
Send us your inquiries. We are reasonably sure 


to be able to serve you. 

W. E. KENNEDY CO. 
Union Bank Bldg., Pittsburgh, Pa. 
OOS OETEDEREDTOPSCOROEETSREREEDS DEST NETO OTOL EeEteseRSEEeeet? tt: 
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FOR SALE 


2TEAM SHOVELS 
CONCRETE MIXER 
PUMPS, DRILLS, ETC 





ennnseranteey 


1—Marion Model 60 Ste 
Shovel. 

1—Pile Drop Hammer. 

1—Haines Concrete Mixer. 

2—Scraper Towers, 65 ft. 

1—Hporizontal engine, 11 in. 
15 in., 50 hp. 


2—Cameron Pumps. 
5—Steam Drills, E-24. 
1—Wagon Drill, H-61. 
1—McMyler Clamshell. 


Write for prices and description of an) 
article wanted 


Acme Engineering & Contracting Co 
Herkimer, N. Y. 





JTree 


FOR SALE 


MARION SHOVEL 


Model 31 on traction wheels.  Ex- 
cellent condition. 


BYERS AUTO CRANE 


Type “C” on traction wheels with 
bucket. 
Many others—Advise requirements 
Phone or Wire 
Cc. G. A. SCHMIDT, Jr. 


639-41 Land Title Building, Phila., 
Spruce 4745 


Pre 


Pa. 


SOUUEDeeeeeneansneseneoneenensenensessencenenveneusensssenersenecsssonsesuecenecerauarenten ty 
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NEW MIXERS 


in stock for immediate delivery 


23 10-S 
14-S 


Smith Mixers 


With or Without Power Loaders 
GUARANTEED USED EQUIPMENT 
—*‘Boss’’ 10 ft. wet capacity, power loader 
1—'‘‘Boss"’ 7 ft. wet capacity, power loader 
1—*‘‘Packard’’ 7 ft. wet capacity, low barrow 


2—‘‘Boss’’ 4 ft. wet capacity, low barrow 

1—‘‘Ideal’’ 4 hp. Single drum gasoline hoist 

1—-'‘Lidgerwood”’ D.C, D.D. 7 in. x 10 in. steam 
hoist with boiler 

1—‘‘Farquhar’”” 8% in. x 11 in. center crank 


Portable steam engine and boiler 
Send me your inquiries. 

H. M. HIRSCHFELD 

landt 1305 30 Church St., N. Y 


eencnnacenneeey oecanenn tia 
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FOR SALE OR RENT 


REVOLVING 
STEAM SHOVELS 


2—Thew “O” S%-yd. dippers. 
1—Thew “Al” %-yd. dipper. 


Rebuilt ready for delivery. : 
Located Jersey City. : 


SNGODSENSOOEEENUEORROAOOREEOOCoRDOROOOSEOOOSOOUONESENNEESsHOenOs HONOR: 








JAS. S. BRADEN 
26 Cortlandt St.. New York City 


eueeceeneescnnenencesy: 
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FOR SALE 


4—HOLT TRACTORS 


3—45’s 1919 Model. 
1—45 1917 Model. 


ALBERT LEA FARMS CO. 
Albert Lea, Minn. 


Faveneveenvensocanceessccensseceeseseecennensenneceeneesoursnecenereeneenensassenensnersansec: 110 
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- tocomotives § _ BOX CARS — " Locomorives } 

: Both Narrow and Standard Steel Underframe ce ; 

: Gauge, completely rebuilt : Immediate Shipment gauge. - 
STEAM : All in A.R.A. Interchange | | gauge 
: : Condition. : 10 x 16 Vulcan Locomotive, 36 in 
SHOVELS : Capacity 60,000 Ibs. : i _ gauge. im 

: é Length 40 feet. x 12 Davenport Locomotive, 36 in 
: 1—Model 80-C Bucyrus, 4- gauge. 


GONDOLA CARS 
Capacity 80,000 Ibs. 
Length 40 feet. 


REBUILT FLAT CARS 
STEEL UNDERFRAME 
Capacity 60,000 Ibs. 


44-ft. cars 
Cars. 


FOR RENT 


60,000 capacity, 36-ft. Box Cars. 


5 Asphalt Plants 
= Locomotive Cranes 
: Road Rollers 


: P. E. FRANCIS & Co. 


Railroad and Industrial Equipment 
Marquette Bldg., Chicago, Llinois 


AUN GONAOAAORENOOOUEOAOGLERULOODERELEODENNUCOUREGASODORDEOOEEEGGU DONOR OREO OORSNRASEEDOBERDOOESENOOSEHNEDEE 


ENGINES 


13 x 15 Skinner 150 hp. Automatic 
11 x 16 Rice 65 hp. Automatic. 


TANKS 


27 ft. diameter by 23 ft. high, 
gallon water tank, '4 in. steel. In 
first-class condition. 


i HOISTING ENGINES 


7x10 D.C. 
9% 12 D.C. 


yd. dipper. 
3— Model 60 Marion. 
3—Atlantic type, 2% yd. 
dipper. 
1—Bucyrus 45, 2-yd. dip- 
per. 
|—Model 70-C Bucyrus. 
|—Marion, Model 20. 


Also 
DUMP CARS 


of various types and capac- 
ities. 


All in stock in Atlanta, Ga. 


PO 


ONRNOUOENONCHNOOEDEEHNEEDOREDDOOER 


seenenneensoee 


100,000 


Bunk 


suitable for 





enevennannenesenennnnsaeyy 


S.D. Lidgerwood Engine 
$.D. Coal Hoisting En- 





gine. 
12 x 24 D.C. S.D. First Motion Coal 
Hoist. 


All rebuilt in our shops 


Locomotives 


NOLEDOOOUORERONORERORNONENTODORELT OOO OERSED DBO REONE OO OHEOEAD ERODE RSRI TESS OSERDD 
teens 


vente 


The Pittsburg Boiler & Machine Co. 


Pittsburg, Kans 





sevens 







Fynnnennersnneverens: 


Searonassnsercceneneneecsesenenooonsssevesecssecesensssees enesevensceooseosnsenesasoosesossessessesssenens 
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Vulcan saddle tank 36 in, gauge, 6 x 10 in. Price, $75 each. 10 x 16in. four-whee | Porter : 

12—24 in. gauge. 1 yd. two way V dump ° . : 3 

STEAM SHOVELS cars. Price, $75 each. saddle tank locomotive. Shop No. : 

ms z—type B Erie % yd. traction. 4—36 in. gauge Switches 2164. Overhauled. Reasonable Z 
1—Osgood 18% yd. traction. 20—30 in. gauge. Switches. 3 








je 


See ane aa cae ee 


a aaa eaten 


SOUTHERN IRON & 
EQUIPMENT COMPANY 


Established 1889, Incorporated 1906 
Branch Offices, New Orieans, La. 
Main Offices and Plant, Atlanta, Ga. 


gpenenendanananenseneneneneencaedenecnanennenueeenengoneeneneeneustenOneeennneeneeeOnaeeRnenegseneeneueeneanagaedneensnecensensenerssonsseceeressenesesssey 


WESTERN AIR DUMP CARS 


Mi 






teenneennnesneny: 





FOR SALE OR FOR RENT 


seenereereversee 


l-yard and 16-yard capacity 


Sssnsss vosnneencnnsonsneeusnsessevcesossoevevsrsstsasoseveeaneveentenssasaseensnosavensessconnserses Suitable for the heaviest construction or : 
maintenance service. : 
Se tTOPEDEGOROTEREREERORERENE CURE ERED REED ee teeeeeseseeeeeneneeat: eeeennenneee PE = 
All cars absolutely guaranteed in condition : 
CARS FOR SALE ; and U. 8. Safety appliance standard, = 

Se Our cars now leased by twelve railroad 


36—4 yd. steel draft sill Western 36 in. gauge 
12—6 yd. Western and K. & J. standard gauge 
12—1 yd. V Body Takewood 24 in. gauge. 

20—50 ton all steel mopeer coal cars, standard 


1—Mogul 45 ton, 36 in. gauge, 185 Ib. 

1—Consolidated standard gauge 82 ton 200 Ib. 

2—Vulcan 36 in. gauge, four wheel, saddle tank 
an x U6 ia. 

2 — saddle tank standard gauge, 12 x 
8 in 


1—Porter saddle tank 36 in. gauge, 10 x 16 in. 
1 


2—70C Bucyrus standard gauge 2% yd. 
1—61 Marion standard gauge 2% yd. 


Boiler, Engines, Compressors 


THOMAS F. CAREY CO. 





gPUMUUNREREGELEOOONOONONGEDSTLOOUOUOEAAAEREANDNAAEUEDERRERRECEOANEDEAREOGOOODEDODOEEAREDONDOAGOROODOONENAOESOLOsONtnosetteeresenbOneO LOR OEE: 





CLAPP, NORSTROM & 





Cars and Switches 


8—36 in. gauge, 1 yd. spring truck 


journals. two way dump cars. New. 
Price, $200 each 
12—24 in. gauge, 1 yd. rotary dump cars. 


One and two way. 
All Manufactured by Lakewood Eng. Co. 


THE DAY & MADDOCK Co. 
Winslow Ave. aS: and B. & 0. R.R 








TUOVENONANOUD ORDO OROOODOENSENOOERENEDOSEENONOREDEOEORODOOROOEDOONSIONOAEAELUSEODDRANENOOROORO DOSE TURNEODERNSETOGERRDEROD ESO SEEHEON DOSES: 





systems 


RILEY EQUIPMENT CO. 





gauge. : 
40- 0s ton wood body steel draft sill hopper Q 14 So. Canal St., Chicago, ll. z 
ttom. = 2 
a : TeanennnvenennsnanensenssnnennneeneneeeeeseeeeNeneneeOUDUSESESERAUNDEADOGHDEDEAEEEHONOOUNONEEOESEREEEEIODED eowwwotbercononnnnenedD: Aenneenecnnneevasnuaennneaneuennsgunsnsnseenanenenssenevancesesessnsoesecrseoseseoneerneee 
LOCOMOTIVES a tHEDOROUNOUEUEROGUUEEEGODEDSEECALESASOURODOROECEOEREDEETEDEROEE ODED EET ONS O HERETO FEOReROHOHeROORO NOTE green ennnggee on 
1—Mogul 30 ton 36 in. gauge 180 Ib. 


10x16 in. Dinkey 


ONE 36-INCH GAUGE 


sennanennenenenennnessesarecnssenceses 






MIM 


price. Located Chester, Pa. 


E. H. WILSON & COMPANY 
Commzrciat Trust Buiipine 


Onenenenennnsesennenesens: 
OU 





120 Liberty St., New York Bell Phone Main 422 Cleveland, O. = = Tamanna 3 
Thonnonnenenl eNURAUOEEROEOeneONCEEeteCeeS. “oe seneceeeecneny: wanee enn ennnnnenen om = Fienenneneeecencesceenesnseeneeasennienesnaenoneeeennensnenncenenencnsnrennnecesneneceeennnenstissenesested 3 
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75—Standard gauge, 50,000 Ib. capac- 
ity flat. 
10—Cattle cars, metre gauge, 
10—Bgx cars, metre gauge. 
1—Standard gauge box car. 
1—Standard gauge passenger coach. 
4—Metre gauge passenger coaches. 


HOISTING MACHINERY CO. 
50 Church Street, New York 


geeevenvecnectnnrecsesesnenensenescnsnntvenseneversvenvaresnenssecsecsnerencuersesouentiy 
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eR 


FOR SALE 
CARS 40-Ton Saddle Tank 150 Cars. 10 Dinkeys. 


Locomotive 


15 x 24, standard gauge, 
BALDWIN, 150 lb. steam pres- 
sure, 3 in. tires, excellent condi- 
tion, immediate shipment. 


Grey Steel Products Co. 
111 Broadway, New York 


pee teneeneeeentinrecnsenenenrrertepneeernectcnnmeticemmsrnenneoropernnortens 
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3—Trenchers, 7 Crushers 
800 Tons Rail, 3 Dredges, 
Shovels. 
J. F. DONAHOO CO. 
; Birmingham, Ala. 


SUAsaeaNennenansaeennenNADAODEESERDNEGHNEEAOOASUESEEANONOOEOADOD OOO EEEDEEEOEOESEROREORanSESHERHONEENOEED wade 


and 7 Steam 


HONetaneetensennetennnennenente 
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LOCOMOTIVE 


= 
3 

75 ton American 4-6-0 : 
Immediate Shipment, Attractive Price : 
2 Green Rail & Machinery Company j 
2 ras ‘First Nationa] Bank Ridg,, Pittsburgh = 
Svavesuanerscessssscnsnvenseenncenoutensenssocenaptenuevevetssossansessneyesee OEE ND en enneetee sonseevernde 
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seve qpeneconneeneousnenusvsencneussenereneeneonerasuenssseseenucnesecseceseersrveseeescucetegertesenesas 


GENERAL OFFICES 
BUFFALO, N.Y. 


OOOTAOOLERADAMORADAROAAAAAOODEAAAUL LOANS EOADOADSAAANOOSASEAODOOOREOO LELAND OSEAASEAO EDA SAEL GNU bAbOBEOOEEDAAOO SE sOeEs EON F OL 


~sRONTL ONG RODOREEORORREODEFONOEEOODneMEOENENDOREHODAREeEeGOEeODoaCHOOaRUOOREeN 


JPreeeevecneevevensenanenenenerenessnsnoenneeneanenen OUNOOO ENRON ENNORDAGOEEAURGaROLODFROHOOEROOOEECEES 


HARRY BENJAMIN 
EQUIPMENT CO. 


725 Central National Bank Blidg. 
St. Louis, Mo. 


We offer for prompt shipment from stock 


0 tons 12-Ib. new rail mine lengths. 
50 tons “20-Ib. new rail mine lengths. 
50 tons 35-Ib. relaying rail 

200 tons 56-Ib, relaying rail. 

300 tons 60-Ib. ASCE section relaying rail, 
100 tons &85-lb. relaying rail. 
and bolts—stock shipments. 


SHIPMENTS OF MIXED INDUSTRIAL 
SCRAP AND RAIL WANTED 
WE PURCHASE 
Abandoned Plants and Railroads. 


OennnoeeNoneeneoneeenenennesetenseen: 


New spikes 
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RAILS 


200 tons 25 lb. Relayers. 
200 tons 30 Ib. Relayers. 
100 tons 35 Ib. Relayers. 
50 tons 40 Ib. Relayers. 
50 tons 56 Ib. Relayers. 


200 tons 60 Ib. Relayers. 


Write, Wire, or Telephone 


H. T. LAMBERT COMPANY 


Cg 


3 Huntington, W. Va. 
&. eeeercene entenee Peeeee neneee OUPENESL ETE L ESET EOE OR OE eRRORRORE RETO EES eeeeRERS: 
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FOR SALE 


500 tons 100 Ib. 
RELAYERS 


Complete with all acces- 
sories. Penna. R.R. Stand- 
ard. 


Equipment Corporation 
of America 


628 Land Title Bldge Philadelphia, Pa. 


NUODONON OREM OROEONRENAOOOEAAAD ODN A ESseneeEnnoNNNED 





FROGS a-e SWITCHES 
TRACK ACCESSORIES 


THE MORRISON & RISMAN CO. 


ASH THE ONE WTO OWWS THE 
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HOUSE BUILDING 
PITTS BURGH,PA, 


‘TUNEEOREOL ODD DSROL OTE LSOORORORSSSOROOOMMASEOMESE TREND Ds 5 1056)6 66.145 


nAOUUNREDOOUREAODRCEORAROEDD ORD OREEEAOOREDEDELEGOOREGCUDO LONOUEtEoRAnEDO ONES SOEROnORROOOOOEE IS SOARORE LT TOORS, 


Deetennnnnennouenenstoneceeesucenepecnecceesneencossncnsnscenenesssneasencasensennegsessnenenstnsssseetss: 


Relaying Rails 
Immediate Shipment 


4000 TON 60 LB. 


300 Ton 70 Ib. 10 Ton 56 Ib. 
13 Ton 60 lb. 200 Ton 54 Ib. 
800 Ton 48 Ib. 


M. C. Fairchild & Co., Inc. 


347 Madison Ave., N. Y. 


aveeennoeensaecnsennnenenenseenvesssocensess 
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ePERONODERAEDOREGEEDLONEODEOEEERENOGH SHOE OEENOGEREOOETeCOOeEtOD anenneneensnenenpessersecneseneseese’. 


I-BEAMS 


34—24-in. I Beams 7-in. face—26-ft. 
to 34-ft. long, as good as new, 
located Huntington, N. Y. 


RAILS 


1000 Gross Tons 70 lb. First class 
relaying rail with angle bars. 

2000 Gross Tons 90 Ib. First class 
relaying rail, located in Ohio. 


Wire or write for prices. 


M. K. FRANK 


Frick Building, Pittsburgh, Pennsylvania 


TTT 
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New Rails—Relayers 
Cars, Locomotives, Steel Products 
Send us your inquiries. 
MERCHANTS STEEL & SUPPLY CO. 


i 208 S. La Salle St., Chicago, Ill. : 
s eOeDeuenenecerenaneseenseecessanS 


i as 
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Spikes. Bolts 
ana Accessories 
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& STANDARD RAIL & STEEL CO. 
AN 9 RE-LAYING RAILS 


PS 
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RAILS 
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RELAYING RAILS 


2000 tons 56 lb. rail and angle bars 
2000 tons 60 Ib. rail and angle bars 


500 tons 61% Ib. rail and angle 
bars 






We can make immediate shipment of this : 
rail and quote you an exceptionally low = 
price. Please wire for particulars. = 


The Isaac Joseph Iron Co. 
528 Reading Rd., Cincinnati, Ohio 
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IMMEDIATE SHIPMENT 
1000 ‘Tons—80-lb. 
Relay Rails and Bars 


(ASCE Section) 


300 Tons—105-Ib. 
New Rails and Bars 


(Dudley Section) 


Duluth Iron & Metal Co. 


Duluth, Minnesota 


snanannnannnacennees: 


AUEDNEensaenassannesececeanetane 


Hh sssessoesessesstmnnetennnstannesnnssopenusoeenseoennstesnseeeenineeussesesennsenneeenen: 
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Se nee ee ee 

NEW—12 Ib., 16 Ib.. 20 Ib., 25 Ib., 30 Ib, 

NEW—60 Ib., 70 Ib., 75 Ib., 80 Ib., 85 Ib.. 
90 Ib. 

RELAYERS—30 Ib., 35 Ib., 40 Ib. 45 Ib., 
56 Ib... 66 

RELAYERS—70 Ib., 80 Ib., 85 Ib., 90 Ib., 


100 Ib. 
passe es —Sew Bolts. Nuts and 
ikes 


ssnennannaenneescensesasenssanessecensensecsesas: 


ew Frogs. Switches. Crossing, and 
All Accessories 
Carload and less Carload. Rails cut to 
lengths for structural purposes. 
Attractive Prices. 
Immediate Shipments from Stock. 
L. B. FOSTER COMPANY 
Park Bidg., Pittsburgh, Pa. 
Tribune Bidg., 156 Miqgeon St., New York, 


SENORSEESAETOENOVOGEEASOORSCOBESE LED NENOREOSAGs TE CLAN eneeesseeReneRsesseN) ceneess! 


Onennnnenennnonsnensoenensessensensey 
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STEEL RAILS 
AND FASTENINGS 


Locomotives, Steam Shovels, Loco- 
motive Cranes, Cars, Railway 
and Contractors’ Equipment 


FOR RENT 
No. 0 Austin Trencher with crew. 
Derrick Boat 75 ft. boom, 25 ton 
lift, triple drum hoister. 


E. C. SHERWOOD 
50 Church St., New York 


eUROUOECRRUDOROEO IER OOOOLOOROESECEOREOEOEROGREOHOEGESOROEOECURORUSOO GOCE EEE GRNOS SE SEREesEsECCooreooer tS 
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’*s Bank Bldg., ST. LOUIS, MO. 


All Weights 
and Sections 


Buy and Sell 
SCRAP IRON AND STEEL 


NORGUROE DEON ORRANaSEREOOEeEDaREEnOCereosetenacenscaeecnacennenseetonesseenccanecersoeesesons 





et apanenannneresniensrnensersenensn: 


ene nbeeenneeess. 


YOUR RAIL 
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if advertised here, wiil reach a field of 
over 30,000 readers including many big 


avenasasennenenen: 


BUYERS 
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The List of Piscinnae from War Department 
Sales Reads Like a Blue Book of America’s 


Biggest Business Interests 


Nearly one hundred thousand individual orders 
representing sales amounting to nine hundred 
million dollars is the staggering total of prop- 
erty disposed of through War Department sales 
to date. 
The buying power of America has responded to 
these sales in a big way, many of America’s big- 
gest business interests looking to them as a 
regular source of supply. 
|) Thousands of machines purchased through this 
channel are in operation. Thousands of motors, 
generators, and other electrical equipment are 
supplying heat, light and power in every indus- 
try. Huge quantities of chemicals have found 
their way to use through these sales. Thou- 
sands of tons of iron and steel from this source have been wrought into every con- 
ceivable tool and commodity. Millions of dollars’ worth of high-grade wanted ma- 
terials, supplies, etc., and equipment of every description has reached the consum- 
er’s market through regular re-sale channels. 
As long as War Department stocks last, opportunities are many. 
As a unit of the buying power of American it is to your advantage to follow every 
War Department offering. Others have benefitted. Why not you? 


Read Every Item on the Following Pages 
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EASTERN DIVISION 


13640 


4—Push Carts, No. 12 U. 
S. Gauge Steel, 109 
in. thick, 39 in. long 
at top, 214% % wide at 
bottom, 20 in. deep; 
Capacity 6 ft. 


Location—Norfolk, Va. 


1084 


1275 Ib. Dynamite, 40% 
low freezing. 


Location—Norfolk, Va. 


19492 

$50 Ib. Dynamite, Dupont 
Red Cross _ 40-90 
strength, 50 bxs. 
Location—New York. 

13625 

92—-Hammers, ___ Riveting, 


- 


steam operating No. § 
“Little David,” chip- 
ping and parts. 
Location—Norfolk, Va. 







100 ft. Air 


Every Item cf 


Route This Advertisement Through Yc ” 


14200 

9—Hammers, Riveting 
No. 90 with 7¢-in. but- 
ton head rivet sets, mfd. 
by Ingersoll Rand Co. 


Location—New York 


13631 

I—Wright, High Speed 
Hoist, + ton capacity, 
with 1|2-ft. lift. 


Location—Norfalk, Va. 


29,875 ft. Discharge Hose, 
2-in. dia., + ply, 25-ft. 
lengths, coupling and 
clamps attached. 
Location—Pittsburgh, Pa. 


E-645 

20,400 ft. Discharge Hose, 
2-in. dia., + ply, 25 ft. 
lengths, coupling and 
clamps attached. 
Location—Pittsburgh, Pa. 


Hose, 
wire bound. 
Location—Pittsburgh, Pa. 


34-in,. 
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E-643 

12,500 ft. Discharge Hose, 
2-in. dia., + ply, 25-ft. 
lengths. Coupling and 
clamps attached. 
Location—Pittsburgh, Pa. 


E-644 

37,375 ft. Discharge Hose, 
2-in. diam., + ply, 25-ft. 
lengths, coupling and 
clamps attached. 


Location—Pittsburgh, Pa. 


E-640 


3840 ft. Suction Hose, 2-in. 
dia., + ply, 15-ft. lgths, 


coupling and = clamps 

attached. 

Location—Pittsburgh, Pa. 
E-891 


2—Steel Structural Shapes, 
$4-in. 2-ft. x 7-ft. x 4-ft. 


Location—Philadelphia, Pa. 


E-889 

27—Structural Steel “I” 
Beams, 2" in. x + in. 12 
ft. 


Location—Philadelphia, Pa. 


Vol. 85, No. 2 


List Continued 


: 


| 





0: 





eb ie OND 


On 
















es ee 


On Next Page 


December 30, 1920 


News-Record 


E-614 

3510 ft. Suction Hose, 2-in. 
dia., + ply, 15-ft. lgths, 
coupling and clamp at- 


tached. 
Location—Pittsburgh, Pa. 


3510 


10,686 “I” Beams, 
lengths, 4-in. 
7'4 Ib. per ft. 


Location—New Cumberland, Pa. 


E-879 


2.360 Structural Steel “I” 
Beams, 5%-in. x 3-in. 
9-ft. long, 514-in. high, 
3-in. wide. 
Location—Pittsburgh, Pa. 


E-892 

|—-Steel Structural Shape, 
48-in. x 7-ft. x 4-ft. 
Location—Philadelphia, Pa. 


13667 


41—Shelters, corrugated 
iron metal arch, 32-ft. x 
9-ft. x 7-in. x 11 gauge. 
Elephant type “EK.” 
Complete with parts. 
Location—Schenectady, N. Y. 


12-ft. 
width ; 


Pertinent Interest 


Organization So All May Benefit 


E-890 


191 Structural Steel “I” 
Beams, 15-ft. 6-in. long, 
x 3%-in, 


Location—Philadelphia, Pa. 


CENTRAL DIVISION 
11102 


28— Books, level 414 x 714. 


Location—A. R. D., Columbus, O. 


11116 
107—Books, handbook of 


plant construction. 
Location—A. R. D., Columbus, O 


3406 

5-—Logging Carts No. 2, 
new; wheels 9-in. high; 
tires 4-in. x %4-in., 8-in. 
hickory axle tongue, 
chains and trap hook, 
singletrees, evener and 
neckyoke. 


Location—Pullman, Ill. 


C-67 


!—Pile Driver, portable 
compound gas engine 
and hoist, Class “A.” 
Location—A. R. D., Columbus, O. 
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MACHINERY AND 
ENGINEERING 
MATERIALS 


LIST NO. 13 
Sale by Negotiation 
HOW TO ORDER 


All orders and negotiations for ma 
terials offered in this list must be ad- 
dressed to the Depot Quartermaster 
of the division where material is lo 
cated. These divisions and the 
addresses of controlling offices are 
given below. ‘To obtain a complete 
list of materials not listed in this ad- 
vertisement, clip and mail the at- 
tached coupon. 


LIST OF DIVISIONS AND 
CONTOLLING OFFICES 


EASTERN DIVISION 
59th St. and Ist Ave. 
Brooklyn, N. Y. 
CENTRAL DIVISION 
1819 West 39th St. 
Chicago, Ill. 
SOUTHERN DIVISION 
Transportation Bldg. 

Atlanta, p 
SOUTHWESTERN DIVISION 
San Antonio, Texas 
NORTHEASTERN DIVISION 
Army Supply Base 
Boston, Mass. 


COUPON 
Chief, Sales Promo- 
tion Section, Office / Important 
of the Director of | Mail Coupon to 
Sales, Room 2515, This Address 


Munitions Building, 
Washington, D. C 


Kindly send M. & E. M. List No. 13 in 
its entirety 


Firm Name 


CNS. sds wbason wae Oe ee soak 


City ‘ State 


Signed by . 


Engineering News-Record 
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MACHINERY AND ENGINEERING MATERIALS 
LIST No. 12 (Cont'd) 


SOUTHERN DIVISION 


15692 


27—Drawing Boards with 
trestle: 23-in. x 31-in. 


Location—Columbus, Ohio 


11985 


)3 ; live 
5—Winches, hand, single Se eEN B.A. Oe “i 
drum 6-in. x 20-in. bbl. Location—Atlanta, Ga. 
raybestors lined brake S. E. 249 S. E. 100 
with safety strap; 2—Concrete Mixers, Ran- 189 lb. G. 1 Wire. 


double purchase. 
Location—A. R. D., Columbus, O. 


S. 


E. 250 

Hoisting Engine, 
right, Class “B” 
x 5-ft. 6-in. 


up- 


30-in. 


some, Class “B.” 
Location—Oteen, N. C. 


Additional Items from 
MACHINERY AND ENGINEERING MATERIALS LIST No. 
To Be Sold By Negotiation 


Aneriod Barometers Fuse Dust 
Cannister Bottoms 
Compass Boxes 
Ratchet Braces 
Brass Grommets 
Brass Fasteners 
Brass Hock Parts 
Brass Loops 

Brass Rivets 

Brass Slides 

Brass Studs 

Brass Washers 
Lead Covered Cable 
Telephone Cable 
Cable Releases 
Calipers 

Canvas, O. 

Compass Witt 
Condensers 


Metal Formin 
Machine Chec 
otors 


Loom Oi 


Lard Oil 


Pipe Fittings 
Nipples 

Mal ais Pipe 
Sewer Pioss 
Signal Plu 
Baveniaad Bit 
Steel Springs 
Switch Boards 


Reducer Connections Rubber Tape 

Conveyors Cannister 7" 

Cylinders Tripods for 
uck, D Wrist Watche 


Steam Engines Barbed Wire 
Gas Mask Eye Lenses 
T.N.T., Cylindrical 
Trench Fans 
Flashlights 
uses 


Weaving 


Resonators 


Generator Sets 
Expansion Joints 
Electric Knives 


Cannister Nozzles 
Oil for Break Suitches 


Quenching & Tempering Oil 


Plain Copper Wire 
ire 
Differential Cap Pulleys 


Heavy Wire Screens 


English Screws 

Shanks for Indicator Posts 
Steel 

Bar Steel 

Structural Steel 

Wrought Iron 

Angle Posts 

Screw Posts 

Galvanized Rods 

Crucible Tool Steel 


Machines 
Writers 


Air Tanks 

Galvanized Iron Tanks 
Vertical Tubular Boilers 
Beaded Edge Casings 
Zincographic Chests 
Chief Operator’s Desks 
Motor Fuses 

Meat Grinders 

Knife Grinding Machines 
Gum Box Board 

Hob Nails 

Engine Lathes 

Motors for Grinders 

B. T. Boilers 

Cavalry Plastrons 
Boiling Plates 

Screw Plates 


Plugs 


ean 





S.E. 110 
2504+ Unions Special. 


nN, Coe “Kh,” 


Location—Atlanta, Ga. 


S. E. 101 


Class “A.” 


Location—Atlanta, Ga. 


Stocks & Dies 
ee Poles 
Payout Reels 
Relay Racks 
Hand Rip Saw 


Vol. 


Eng. 





85, No 


News-R 
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No. 5, 


No. 7, 


13 


Spare Parts od Steam 


Storage Tanks 
Boilers and Covers 
Cold Rolled Steel 


Oil Reclamation Plants 


Wire Firin eels 
Anti-Dimming Outfits 
Very Pistol Shells 


Bicarbonate of Sodium 


Sulphur 


Rubber Outlet Valves 


Expanded Metal Sheets 


Cement Glue 
Litharge 


Respirators, Horse 


g 
Wire Outlet Valves 
Horseshoe Nails 


SURPLUS PROPERTY BRANCH 


Office of Quartermaster General 
Munitions Building, Washington, D. C. 
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HUODERDROUOEEREOOUDDRSONOOUOUNEROOOOEEONOUOOROOEAOUDOEEDOOOROUUDOREOAUOO ORD GHReEenNEHIEY sennevertenvene 


OIL STORAGE TANKS 


Twenty-five Oil Storage Tanks ready for immediate delivery 


Size 10-ft. 6-in. x 29-ft. 
manhole, 


18-in. dia. 


Standard Oil 


We are located on the Pennsylvania system, with direct con- 


nection to Western Maryland., 


& O. R.R. 


5-in. long, j-in. material throughout; 
capacity 19,200 gallons. Built to 
specifications. Prices quoted on application. 


Norfolk & Western and 


New York Central Iron Works Company, Inc. 


Main Office: Hagerstown, Maryland 


30 Church St., New York 


STI 


aypesenvesuavecns suuuneuuanenunnananesesecenvenecnsneseveneonensseanenesesuanasuseaseseasapaneneseasacnoys 


FOR SALE 


‘_ Machine 


PARSONS 


Size 78, overhauled. $2,200 
F.O.B. car. With parts. 


FS669 Eng. News-Record 
1570 Old Colony Bidg., Chicago, Tl. 


FOR SALE 
TRENCHING MACHINE 
Parsons—Large Size 
TRENCHING MACHINE 
Potter 
For Immediate Delivery 
JOHN B. McLANE & COMPANY 


Newport Kentucky 
COOCOUAEEEDASGGOGGRGORAGRASSOSEAtoGEOetS EUDRELOOUREORORDORGROUROONDOOOOOORERROREDOORORURO NOTE O DERE OTE 
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FOR SALE 
Special Offer 
: Angles, Channels ana I-Beams 
at 3\c. lb., from stock. Rods, 4c. Ib 


MARYLAND PIPE SUPPLY COMPANY 
Hagerstown, Md. 


aaueaeouuuenensanenenogusanncauseanscnsnser 


enenensnnsenensanens 


450 Tons I-Beams, 


Channel Iron and T-Bars 
Second-hand, excellent condition 
at a very low figure. 


BRENNER & MICHAELSON 
Richmond, Va. 


seneneeanneneananunasannneanenn eres 
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veseuneneneneneneenenuenssesouenroneusronanencsnansneneucrevenscausuconcssenseuestgvecsssrsnenianeesee 


385 cu. ft. per min. (12 x 14% x 14) In- 

— straight line, steam driven, 
ass A, 

396 cu. ft. (12 x 14 x 9 x 14) Sullivan, 

stra'ght line, steam driven. 

198 cu. ft. (14 x 16% x 18) Ingersoll-Ser- 
geant, straight line, steam driven, Class A. 
1—596 cu. ft. Ingersoll- Rand, straight line, 

steam driven, Class A 

1—1596 cu. ft. Ingersoll-Rand, straight line, 

steam driven 
STEAM HOISTS & PUMPS 

8—7 x 8 and 8 x 8 Single cylinder, geared with 
cone friction, drum 20-in. dia. by 14-in, face, 
in fine condition, a bargain. 

1—10 x 6x 12-in. Gardner, Special Duplex, 
slush pump (pot valves), capacity 290 gals. 
per min., nearly new. 

—1¢ x 6 x 10 Worthington, regular duplex 
pump. 

7% x 5 x 6 Seranton, regular duplex pump 

3—6 x 4 x 6 Gardner and Scranton regular du 


JOPLIN "MACHINERY & RENTING CO. 
301 Virginia Ave., Joplin, Mo. 
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SALES OFFICES: 
1023 Widener Bldg., Philadelphia 


Builders Exchange, Baltimore 
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Contractors’ Plant 
FOR SALE 


Floating and Land Pile Drivers. 
Hoisting Engines, 7 in. x 10 in. 
Rock Crusher, 11 in. x 22 in. 
Diving Outfits. 

Orange Peel Buckets, 34 yd. 
Concrete Mixer, +; vd. 

.Derricks, Stiff Leg and Guy. 

* Miscellaneous. 


Send for Revised Price List 
JARRETT-CHAMBERS CO. 


30 East 42nd St.. New York City 


‘<UUNGUOUOUDANEOOUOSAANAUOUEEHOUIOENORORAOUESONORAOSEAROAOONEERAOAEHERENONOEAeRaoocoeC HOteRGeRORERORENELS l 5 
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STEEL SHEET 
PILING 


Lackawanna 14-in. Arch 
Web. 

82 pieces 30 ft. 

200 pieces 45 ft. 

60 pieces 42 ft. 

18 pieces 38 ft. 

18 pieces 34 ft. 

pieces 19 ft. to 21 ft. 
50 pieces 12 ft. to 19 ft. 
Delivery from New York City 

BROWN & SITES CO. 


30 Church St., New York 
Tclephone Cortlandt 1190 
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For Sale at Bargain Price 


STEEL DERRICK 


90 foot boom; 20 foot extension if 
desired. Thomas Elevator Hoist 
Chain Drive by 55 hp. motor, 62 inch 
Cutler-Hammer Magnet. 


enenenane 


HEAVY DUTY 
PUMP 


For immediate delivery, we can offer 


Derrick can be inspected operating at 
our yard. 


NEEDED OONUORODONDONOUEEDACHDOREOROGDONCERUG OES NUoECOREROONONOO 
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Kammer, Friedman & Co. 
3018 E. 55th St., Cleveland, Ohio 


one Terry Turbo Centrifugal Pump 
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OOROUOOORECOAUOESEEOOUOSSDOOOUORUARODAEDONONOOUORROEEOOONEGOOOREDEROGREDEREGNAaEESOAE NORTON COREE 


FOR SALE 


Buckets. Boat, Drill Steels Air Engines 
Horizontal Engine. Fans — Sirocco. Oil 
Separator, Pipe, Pumps. Stack 
HAROLD CARPENTER 
Resident Engineer, Astoria Light, 
Heat & Power Co. 
130 East 15th St., New York City 


SLNAAONDSENLEGANUAESGEOAOEOENOAHODDUORONORODEHOUOONOCERDOROODOOOONOREREDAAONOCENRONE DONO VOOEOO®. 


type “two stage” 6 in. suction and 5 
in. outlet-—capacity 660 gals. per min- 
ute against 415 ft. head—practically 
new. 


The Stamsocott Co. 


Hopewell, Virginia 
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THE CURTISS-WILLIS CO., Inc 
No. 30 Church St., New York 


LARGSST EXCLUSIVE DEALERS IN 


USED AND NEW TANKS | 
We Make Lower Prices 


Trenenesenacnecannenesssonesseneconesontenseesensuesonssoecnnesssnerecsoennny: 


We specialize in 


STEEL PILING 


Buying and Selling 
Wire or write your requirements 


ZELNICKER w ST. LOUIS 
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STEEL PILING 


600 pes. 7 in., 14 ft. long. 
900 pes. 12% in., 20 ft. long. 
509 pes. 14 in., 25 ft. long. 
Immediate delivery. 
MERCHANTS STEEL & SUPPLY- CO. 
208 S. La Salle St., Chicago, Ill. 
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FOR SALE 


SHEET STEEL PILING 


Lackawanna a: * Arch Web: 134 pieces 30 ft.; 
13° pieces 20 ; 27 Corner Pieces, at Detroit; 
275 pieces 10 k straight web 7-in. x %-in. at 
Buffalo; 400 pieces 12%-in. x %-in.—20 ft., 
Chticago Distria 


UNIVERSAL..EQUIPMENT COMPANY 
Niagara Falls, N. Y. 
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The Slaughter of the Innocents 


EN JESUS CHRIST came upon the earth, nearly 

two thousand years ago, to save all mankind, his mere 

coming seemed to interfere with the material interests 
of a few people of that period, notably King Herod, who promptly 
decided to dispose of this “interloper,”” and sent forth his soldiers 
with orders to slay all the children of two years old and under. 
Thus was consummated the most atrocious crime against innocent 
childhood ever committed up to that time. It has come down to us 
through all the ages in song and story, and master painters have 
pictured it on marvelous canvases. 


To-day passing in review, as we look out through the windows 
of our comfortable homes in this great and happy land, are three 
and a half millions of helpless children, the innocent victims of 
the greatest war that has ever afflicted humanity. It matters 
not, as we gaze in the direction of these children, that our eyes 
must stretch across three thousand miles of ocean, we still can 
see them and we still can hear them, if we wish to do so; and 
we can not help hearing the tragic appeal in their voices and see- 
ing their tiny arms stretched out to us, and their searching eyes 
looking into our souls, as they say, “Help us, or we perish.”” And 
if we fail to listen to this great call of. three and a half millions of 
God's helpless children; if we close our eyes and ears to this great 
demand of duty, we will be just as guilty of the “slaughter of 
the innocents” as was Herod, nearly two thousand years ago. 


In these lands, swept by death and filled with tragedies too 
deep for tears, a sum of human suffering is being written greater 
perhaps than for all ages gone by. The mind grows numb and the 
heart sick from a constant recital of tales of such tragedy as it is 
difficult to believe the twentieth century could hold. 


And so, when the call for help came from Mr. Hoover telling that 
America must not allow hunger and cold to return to this mass of 
3,500,000 helpless children the soul of America was stirred and the 
hot blood surged up in our hearts. It is our imperative duty to use 
all the power God te given us to aid this noble-hearted American 
in continuing the work of saving human lives to which he has 
devoted unsparingly, and at great personal sacrifice, his tremendous 
energy and administrative genius during the past six years, in 
which time he and his American colleagues have administered two 
billions of dollars of relief funds from all parts of the world with a 
total overhead expense of only three-eighths of one percent., without 
any remuneration to the American directors. Now he asks us all to 
help save the children who are in imminent danger of starvation 
this coming winter. 


There they are, in the midst of wrecked homes, and farms, and 
factories; in cities crowded with masses of re‘ugees without sus- 
taining food for children, through the destruction of live stock; 
seeds for planting, raw materials, tools, and machinery gone; great 
areas with everything burned, or looted, or smashed; vast unem- 
ployment for workers; no means of subsistence; a land of economic 
ruin, of mutilated life, and lingering death; and in the midst of it all 

-the little children. 


In long lines they are waiting at the American food-kitchens. 
Will the food be there for them? Will they be turned away? There 
are no happy, healthy faces in those long lines—not one. You have 
seen rags and barefooted children, but never so many little boys and 
girls literally drest in tatters. They are facing a winter of devastat- 
ing cold, and for those bare little feet and legs and arms there is 
nothing at home to put on. 


Hollow faces and shrunken bodies are so common that their real 
conditions does not become evident until we inquire more closely, 
and then we find that most of them are from one to five years back 
in their growth. Children of eight years old have not reached the 
normal size of two and a half. They are just learning to stand alone. 
Others almost as old can not yet stand on their feet. Their arms, 
and legs, and spines, and chests are twisted and warped. The flesh 
and skin are shriveled on their bones. It is surprising that life can 
still exist there. If they can have food they will gradually regain 
their health and strength, but with most of them it is a question of 
now or never. Starvation and tuberculosis will not wait. 


In Poland alone a million five hundred thousand such children 
must be cared for. In Latvia and Esthonia the people are living 
mostly on a diet made from potato-flour, oat-flour, and sawdust. 
In Czecho-Slovakia, in Hungary, in Austria, and in other coun- 
tries of central and southeastern Europe, two millions more are 
n dire need of food; and who stops to ask regarding creed, or 
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race, or nationality when a little child is starving? Children ; 
just children the world over, and the great American heart is | 
enough to care for them all. 


But the appeal now is not for all. The three and a half millions 
children in immediate danger of starvation, if this organizati 
fails, who must have food at once, are only a fraction of the tot 
number. The hungry children of those destitute countries ha, 
been examined by competent physicians, and only those who: 
wasted little bodies are reduced to the minimum weight, an 
whose endurance of hunger has reached the end which merg: 
into actual starvation, are admitted to the American kitchen 
and given one meal a day. It is hard to turn away thousands o! 
hungry boys and girls—to hear them ask, pleadingly, ‘Do | weig! 
too much?” “Am I not thin cnough?” “Can’t I come any more? 
But this restricting of food to the extreme cases is compulsory, be 
cause there isn’t enough for all. 


And these neediest ones can not reach the kitchens through the 
cold winds and the snow barefooted and in the pitiful rags which 
form only. a partial covering for their bodies. They must have 
clothes. Each outfit consists of one pair of warm woolen stockings, 
one pair of boots, and a little overcoat. This one meal a day, and 
these boots, stockings, and little coat can be supplied only if we give 
them. If we do not, the slaughter of the innocents by cold and star 
vation will be appalling. 


Among those who will read this page there is not one—there can 
not bea single one—whose heart will not respond gladly and eagerly 
to the challenge of this great need. We are asking you to cooperate 
with Mr. Hoover in raising twenty-three million dollars to feed and 
clothe these children and save them from death this winter. It can 
be done. It shall be done! This publication knows its readers and 
the deep earnestness, the quick sympathy, the great-hearted 
generosity they always show when any real human need calls to 
them. You have never been called upon in vain. We are counting 
on you now with a great confidence. We know, also, how truly you 
represent the American spirit, which beats in the hearts of over 
a hundred million people in this big land of plenty, a spirit 
which leaps ready at every such call, and is never weary in well- 
doing. We are not a hermit nation, isolated from the world, when 
suffering and want cry out to us from anywhere under the sun. A 
great, a beautiful, and heart-sustaining hope supports these stricken 
people—America will come to their relief. For in the far places of the 
earth, where famine stalks, one name and one alone is synonymous 
with rescue and hope—and that name is America. 


The small individual unit of ten dollars will provide the coat and 
boots and stockings and one meal a day for one child this winter. 
We urge our readers—we urge every one whose eyes are on these 
words—to give quickly as many of these units as possible, to buy 
for themselves that precious and priceless thing, the live of 
a little child—as many of them as they can, and everyone will be 
a shining star in an eternal crown. It was the Divine Lover of 
little children, who came to earth as a little child, and who reigns 
now as the King of Glory, who said, “Inasmuch as ye have done it 
unto one of the least of these, ye have done it unto me.”’ He does 
not forget, nor fail to reward. 


Mr. Hoover, Chairman of the European Relief Council which 
has been organized to spread this great need before the American 
people, is asking twenty-three millions to save the lives of these 
little innocent children who are facing death. This European Relief 
Council includes among its workers the following organizations— 
American Friends’ Service Committee (Quakers), American Relief 
Administration, Jewish Joint Distribution Committee, American 
Red Cross, Knights of Columbus, Federal Council of Churches of 
Christ in America, Y. M. C. A. and the Y. W. C. A. These organi- 
zations, led by Mr. Hoover, are banded together in this great cause 
for humanity to redeem the little lives and save the terrible toll of 
tiny graves by the hundred thousand. 


Let us all see again what the Father’s heart is like in this great 
rich land of America. Let us spring to the rescue, as true Americans 
always have done, and contribute to the extent of our hearts—for 
never was a need more urgent or help wanted more quickly. 


Make your check payable to Franklin K. Lane, Treasurer, and 
mail it to the European Relief Council, 42 Broadway, New York 
City. Every dollar will go toward the purpose for which you give it 
without one penny deducted. Give, and give now. 
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While Business Lags 
Recover Your Sanity 


You have been “off your base” in the hurly-burly of the last few 
years. 

“Sound asleep” as it were. 

Hurting yourself in your sleep more than you yet realize. 

You were “crazy” enough to think we were crazy in our manner of 
getting the Ridgway Elevator to market. But there was method in our 
madness. 

We offered this Wonderful Elevator to you Engineers and you 
laughed us out of your office. 

“Young man if that was a good thing it would have been in use 
years ago,” is what you said. 

Then we went to the Mill Owners and got in our elevators in spite — 
of you by almost giving them away rect Acting 

And today over 3000 of the Greatest Concerns in the land are shout- 
ing the praises of the Ridgway Elevators——-Concerns like this sample Over 2,000 
21 for luck. 


United Gas Improvement Procter & Gamble Co. 

Co. H. J. Heinz Co, “57” 
Yale & Towne Mfg. Co. International Harvester Co. 
Cluett, Peabody & Co. John Wanamaker 
Consolidated Gas Co. Remington Typewriter Co. 
National Cash Register Co, Ccntinental Gin Co. 
Hammermill Paper Co. Erie Railroad Co. 


Yes I know there are far more than 21. That is what 


Penna, R. R. Gen’l Refractories Co. 
N. Y¥. Centrai R. R. Michelin Tire Co. 
New York World Am, Hard Rubber Co. 
Diamond Match Co. U, S. Rubber Co. 
Am, Smelting & Refining B. F. Goodrich Co. 
‘o. Midvale Steel Co. 
Strd, Underground Cable American Pulley Co. 
10. Lowell Bleachery 


In Daily Use 
Crane & Co. (Dalton) 

United States Government 
E. I. Du Pont & Co, 
General Electrie Co. 
Packard Motor Car Co, 
Continental Can Co, 
American Tobacco Co, 
John Morrell & Co. 


the trade will say too. 


Merrimac Chem, Co, 
Lukens Steel Co. 
Congoleum Co. 

Chicago Mill & Lumber Co. 
swift & Co. 

Remington Arms & Am, Co. 
Spanish River Paper Co. 


_ And so we say you are “crazy” in the face of a showing like this to hit your 
business a slam in the face by giving a client with steam Electric Elevators 


“HOOK ’ER TO THE BILER”’ 


when he can 


CRAIGE RIDGWAY & SON CO., 


Coatesville, Pa. 


ELEVATOR MAKERS TO FOLKS WHO KNOW 
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“SEARCHLIGHT” 


Want ads Talk— 


They go direct to those in the in- 
dustry you wish to reach and tell 
your story in a forceful and bus- 


iness-like way. 


They don’t mince 
right to the point. 


Use them for— 


Agencies Wanted 
Agents Wanted 
Auction Notices 

Bids Wanted 

Books and _ Periodicals 
Buildings For Sale 
Business Opportunities 
Civil Service Opportunities 
Contracts to be Let 
Contracts Wanted 
Desk Room For Rent 
Desk Room Wanted 
Educational 
Employment Agencies 
Foreign Business 

For Exchange 

For Rent 

Franchises 

Help Wanted 


words but get 


Industrial Sites 

Labor Bureaus 
Machine Shops 

New Industries Wanted 
Partners Wanted 
Patent Attorneys 
Patents For Sale 
Plants For Sale 
Positions Vacant 
Positions Wanted 
Proposals 

Property For Sale 
Receivers’ Sales 
Representatives Wanted 
Salesmen Wanted 
Specialties 
Sub-Contracts Wanted 
Water Front Property 
Work Wanted 


Miscellaneous for Sale, for Rent or Want Ads 
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For Every Business Want 
“Think SEARCHLIGHT First” 
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5 TON 3 SPEED CASO A or 


|| 4#70N STORAGE. BATTERY LOCOMOTIVE 
' : 


IT WILL PAY YOU TO GET OUR 
PROPOSITION BEFORE YOU BUY 


Geo. D. Wuitcoms Go. 


MAIN OFFICE AND WORKS 


GEAR AND FRICTION DRIVEN STORAGE BATTERY LOCOMO-. 
GASOLINE LOCOMOTIVES-214 ROCHELL E, ILLINOIS TIVES—1 TO 8 TONS ON 
TO 25 TONS ON DRIVE WHEEL U. S. A. DRIVE WHEELS 
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Specialists 


in the 
DESIGN AND MANUFACTURE 
of 


Standard—lInsulated 


Compromise Rail Joints 
THE RAIL JOINT COMPANY 


61 Broadway, New York City 
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. 
8 Caterpillar” Tractors were selected for 
snow removal work by the New York City 
Engineers because of their endurance, power 
ind traction This winter, in the congest- 
ed business districts of lower Manhattan, 
the traffic will be kept open and fire danger 
prevented from ice and snow covered 
New York City ]- st-eets 
Purchased 50 Street Cleaning Departments, Township, 
“Caterpillar” County and State Highway Officials, Public 
Tractors. Utilities and Industrial Plants can depend 
on the ‘Caterpillar’ for snow removal. It 
solves this prob’em as thoroughly as it 
does in road building, lumbering, agri 
cultural and industrial service. 


SPUUUHUELERUOOEUNUEUOUAUAUEULLODANOENOUELEERBUOALASULAEAURAUULOSOULSML UMMM EO ENA EO EUSTON DEAN 


EASTON CARS 


; Skip cars for any pur- 
pose and to meet any 
conditions—this type but 
one of a hundred or more 
, kinds of industrial cars 
iP for every service. 















Write for Bulletin on “Snow Removal.” 


The HOLT Manufacturing Company 
Inc. 
Peoria, Illinois 
Spokane, Wash, New York Office, 50 Church St. 
ARE — HOLT builds it. 26 


Factories at Stockton, Cal. and Peoria, Ills. 
m MM ; CMM T= 
SN ll mmm 3 
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Tell us what you move. 
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48 Church Street, New York Works: Easton, Pa. 
New York Boston Chicago Detroit Pittsburgh Philadelphia 
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BURTON 


GASOLINE 


LOCOMOTIVES 


334 and 6 Tons 
Any Gauge Track 
Haul It. Economically 
Send for Bulletin 


All sizes and 
types of light 
steam 
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LOCOMOTIVES 


LOCOMOTIVE CRANES 


Davenport Locomotive Works 


Davenport, lowa 
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The Burton Engineering & Machinery Co. 
Cincinnati, Ohio, U.S. A. 
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Take the Burden 
of the Haul 


The first big cost that confronts is 
the transportation of materials — 
whether in the rough or finished 
product. 

Coal and ore must go from vein 
to shaft. 

Big timber from stump to mill. 

Bulky cane from field to rolls and 
refinery. 

Loosened earth from excavation 
to fills or dumps. 

Road materials must follow work- 
men along the stretch of comp- 
leted highway. 

Mud and refuse must go from 
dredge to discard. 

Stone from quarry to point of 
shipment. 

Clay and marl from pit to pul- 
verizer. 

Bulky materials in the work must 
be taken from plant to plant. 


The FATE-ROOT HEATH Co. 


233 RIGGS AVE. 
PLYMOUTH, OHIO 


-RECOR D—Place 


No Matter What 
The Problem 


No matter what the enterprise or 
industry, if haulage is a problem, 
then the Plymouth is the solution. 


The Plymouth Gasoline Locomo 
tive is the pioneer in industrial 
haulage. It has been the color 
bearer for a score of years. It is 
the pace-maker with more speed, 
more power and more years of 
service. 

Have you a haulage problem? Do 
you want todo more work for less 
costand more profit? Do you want 
a way out of the lack of men and 
teams? 

Then adopt the Plymouth way. 
Let the Plymouth take the grief 
and burden. Investigate now. 
Our Engineers are at your service. 
Our bulletins are full of industrial 
information and haulagesolutions. 


Write for them. 
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“Built stronger to wear longer” 


Continental Dump Cars Are Standard Equipment 


The engineering department of the Continental Car Co. are never 
satisfied. Their every thought and experiment is striving for a still 
better construction. Further, these experiments are not made at the 
expense of our customers. 


The result is that the Continental Dump Car represents all that is 
efficient and is a splendid example of over-values. 


SEND US YOUR REQUIREMENTS. 


CONTINENTAL CAR COMPANY OF AMERICA 


Incorporated 


LOUISVILLE, KENTUCKY 


Me 


Contracting 
for Profit 


Profit in Contracting depends upon 

efficiency. 

The American “Gas-O-Motive”’ speeds 

up the equipment and the organiza- 

tion. 

Built extremely staunch it is imper- 

vious to hard usage of contracting 

gangs. It stands up under even unfair 

treatment. 

It is always on the main track work- 

ing. Never on the side track for 

tinkering or tampering. 

Simple in design it is safe in the hands 

of even an incompetent. 

Quick in action, it is here, there and 

everywhere doing the work of two 

ordinary locomotives. 

Ample Built In stress factors equip it 

for heavy work and keepitatit. Continuousservice invited. The American Gas-O-Motive represents an investment 
The American is Friction drive. Hercules motor. Eff- costing you 50 cents a day; it would be worth many 
cient cooling system. Telescopic coupling in transmission times that to you. 

housing. Self-aligning Axle. Direct full vision ahead. Built in several sizes. Get specifications, price and 
Drive chain run in oil. Positive 4-wheel sander. Parts delivery. 

accessible. 


The Hadfield-Penfield Steel Co., Bucyrus, Ohio, U. S. A. 


Locomotive Sales Dept., 404 Hippodrome Bldg., Cleveland, Ohio 
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The record sheets on this VULCAN Locomotive show that == 
it hauled 2,000,000 cubic yards of dirt in the two and one- = 
half years, or sliglitly more than 2400 cubic yards per day = 


with an average of 32 trains and a total daily run of nearly = 
sixty miles. A typical VULCAN record. == 


VULCAN IRON WORKS 2 


1737 Main Street, Wilkes-Barre, Pa. | 


| 


} 
\ 


il 
il 






{| 
1} 


MM TTT 
ii ANA RST A | 


wth 


) 
}} 





HTH) 
i\) 





Hitt 


ul 
N 





Net 








a 








104 


PENH SLO) 


Market-—E NGINEERING 


HANDBOOK 


NEWS-RECOR D—Place 


OF it 
BOTLDING BUTLDING 


eo SLUM MMU sc te 
artes an 


AND 


JOFNSON 


AND 
JOHNSON 


VOLT 7 n 


Se Tm tt 


Just Out! 


Hool and Johnson’s 
Handbook of Building Construction | 


Editors-in-Chief 
George A. Hool and Nathan C. Johnson 


Assisted by 46 Specialists. Two Volumes (not sold sepa- 
rately). 1474 pages, 6 x 9, flexible, fully illustrated. 


$10.00 per Set 


| Designing and construction engineers, architects, builders 
and contractors will find this new book a complete treat- 
| ment of building design, building construction, estimating, 
| contracting, mechanical and electrical equipment of build- 
| ings of all types. 


Examine this work for 10 days FREE 





x e 
& McGraw-Hill Book Company, Inc., ‘ 
+ 239 West 38th St., New York. L 
. a 
; You may send me on 10 days’ approval Handbook of Building Con- t 
struction, $10.00 per set, postpaid. I agree to return the books ‘ 
: prepaid or remit for them within 10 days of receipt ‘ 
8 Subscriber Eng. News-Record?.......... 8 
' * 
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' t 
PE DiGcliga dW khabase sud tedeaweesoeaeees dbase eoureke cas t 
. a 
eRe Sree ee eee Le 5 
' . 
DD POD OE QI noo cas cece cecoveccnserscsccecessveneese ? 
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8 (Books sent on approval to retail customers in 1, 8. and Canada . 
§ only.) N.R. 12-30-20 § 
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Economy 


Contractors are finding it economi- 
cal to put in the new Romelink 
“99” bunk, because it is perma- 
nent. 


The unique double-locking button 
system of the “99” bunk does away 
with supports and braces, the weak- 
ness of the old-style knockdown. Any 
husky can slide the four pieces into 
place in a moment and the whole bunk 
immediately locks with absolute rig- 
idity. No amount,of hard usage will 
affect it. Nine men were crowded on 
a double-tier Romelink ‘99” at our 
shop. There was neither sag nor 
sidesway, just absolute rigidity. 


When you are set for the next iob, 
the “99” is ready to go along with you. 
Equipped with the Romelink sagless, 
rustless spring-fabric, it stands up 
under years of usage and proves its 
ultimate economy in dollars and cents. 


Railroads and contractors are 
installing this mew system. 
Write for detailed information. 


Southern-Rome 
Company 


Branch of 
Rome Metallic Bedstead Company 


633 West Pratt Street, 
Baltimore, Maryland 
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Your Macadam Roads 


You who have the power 
to determine the character 
and cost of street and high- 
way improvement can ef- 
fect big savings for the tax- 
payer by salvaging the best 
of the old waterbound ma- 
cadam pavements. 


A two inch asphaltic macadam 
surface will adequately prepare 


many thousands of miles of old 
macadam highways for the 
heaviest modern traffic. 


There are, in this country, other 
vast stretches of valuable base 
which need only to be reshaped 
and consolidated in preparation 
for the application of a splendid 
wearing surface of asphalt. 


In extreme cases the macadam 
material will at least serve as a 
portion of the foundation. 


Write for Brochure on Salvaging Old Pavements. 


THE ASPHALT ASSOCIATION 


25 West 43rd Street, New York City 


CHICAGO 


TORONTO 


Proved see the Ages 





o 
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Traylor “Bulldog” Jaw Crushers Mean 
a Saving at Any Crushed Stone Plant 
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One method of designing crushers is to make them so massive are equipped with the “Bulldog” Toggle system, the pitman of 
throughout that it is practically impossible for them to be sub- which is by far the lightest yet strongest of its kind being; made 
jected to strain. Yes, they crush but the cost of operation is of wrought-steel tension members. 
terrific. 
Traylor Engineers strove to design the lightest yet the strongest And - $s this fine balance of weight and strength that makes the 
crusher possible, that’s why the frame of every “Bulldog” Jaw Eullcog”’ crusher so economical to the user. Ask your neigh 
Crusher has a steel band shrunk on it top and bottom and all bors about the power costs of their “Bulldog” Crushers. 
TRAYLOR ENGINEERING & MFG. COMPANY, Allentown, Pa. 
New York Chicago Pittsburgh Los Angeles Spokane 


Truck and Tractor Division, Cornwells, Bucks Co,, Pa. 





For Immediate Delivery 


10 in. x 20 in. Type “A” Jaw Crusher 
14 in. “Bulldog” Gyratory Crusher 
No. 7144 Gyratory Crusher 
36 in. x 16 in. Type “A” Crushing Koil 


And the Same Economy That's Found in 
Traylor “‘Bulldog’’ Crushers is Built in Traylor 
Motor Trucks and All Purpose Tractors 


TUUSET! GUUUNEUUNUESDUAUAGROOEA GEA OEA ACO UEUOEUELOSLOGLOEUOELOESUAOUEOOEUACRBODEEDSLUNTASIALIELULLIANILOUL5 600800800800 E 00 UGE NEONEDNEOUEASEEUEDAENALATIINe. 


Easily Carried 
By One Man 


This light, durable machine 
will be sent on approval for 
30 days’ trial. If not as rep- 
resented, send it back. 
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Facts At Your 
Finger Tips 


The technical man needs facts every hour of the 
day. The quicker he can get his facts, the easier, 
better and faster he can do his work. And he 
profits accordingly. 


unites 


Corporation 
Tapping Machine 


Write for latest bulletins 
of this and other water- 
works appliances. 


The A. P. Smith Mfg. Co. 
East Orange, N. J. 


UU 


Norton Self-Lowering Jacks Are the 
Fastest Jacks Made 


We would like to tell you about a system for keep- 
ing at your finger tips just the facts that you need. 
This system has been developing for a number of 
vears and has now reached a considerable degree 
of perfection. it consists of pocket-size loose-leaf 
data sheets covering the entire engineering field, 
numerous blank and ruled forms for recording your 
private notes and data, pocket binders for carrying 
active sheets, filing boxes and cabinets for holding 
inactive sheets together with several easily-worked 
methods for filing and finding facts quickly. 
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They lower the full load with 
absolute safety by pressing the 
button—you do not have to 
pump or crank them down as 
with other jacks. 


For full particulars just attach this ad to your 
letterhead or to a sheet of paper with your name 
and address and send it to us. No obligation. 


LEFAX (Inc.) 


131 South 9th St., Philadelphia, Penna. 


lates 


25 to 100 tons capacity—Plain and 
with foot lift. Send for complete 
illustrated Catalog No. 30. 
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A. O. Norton, Incorporated 
440 Brookline Ave., Boston, Mass. 


aceovasuavaservvrvenvacnnvnnvncnnannensnevvevnssnnovenuvsnssasausssvssversvoeavanesoosvsevenevoevovosuonssononsnserereevoessotsencgeceouocivasvodsvcossssessereegeeooennsenrveeensenoonnnneasesenagongnsnaneege Tot 
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This walk has buckled in>> 
7 places -raising from 1'" 
to 4"-NO ELASTITE USED 
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ERE we see nature pushing up corn-stalks and sidewalks. 


When the temperature gets to ninety it is just as natural 
for one to expand as for the other. 


The sidewalk only expands 2% inches in a hundred yards 
but if no provision has been made to absorb this expan- 
sion, the walk will buckle. 


The reason you don’t see more walks and roads with places 
like this —uHW\sm= is because most of them buckle down like 
ths “—~\-— . 


All the expansion or contraction for a long stretch may focus at one point 
and RUIN THE WALK AT THAT POINT. 


You can’t prevent expansion and contraction, it is nature’s immutable 
law. It is as certain as death and taxes. 


But Elastite joint laid at proper intervals will absolutely absorb expan- 
sion and contraction and prevent damage. 


We have a specification prepared to cover this condition. Write for it. 


THE PHILIP CAREY COMPANY 


18 Wayne Avenue, Lockland, Cincinnati, Ohio 
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FLOORS 


Everlasting because they are 
treated with PURE CREO.- 
SOTE OIL. Let us tell you 
why Kreodone Creosote Oil is 
free from adulteration. 


————— 


REPUBLIC CREOSOTING CO., Indianapolis, Ind. 
Plants: Indianapolis Minneapolis Mobile Seattle Norfolk 
See our full page next week 
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Quality 
Machinery 


Buffalo 
Pitts 
Rollers 


Are purchased by discriminating buyers because of 
the many years of satisfactory service which they will 
render, the low repair costs and their general ree 
liability. <All sises—all types—awrite for catalogue. 
Built Only by 
THE BUFFALO-SPRINGFIELD ROLLER COMPANY 
SPRINGFIELD, OHIO 
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FORT PITT SECTIONAL BUNKS 


Single—Double—Quadruple 





Small slots in the 
legs make each 
cot a unit in an 
assembled num- 
ber. No skill or 
tools of any kind 
are needed to set 
them up or knock 
them down. 


Pat. Aug. 1918 







Write for particulars 
No obligation incurred. 


Made only by the 


FORT PITT BEDDING COMPANY 


Liverpool St. and Preble Ave., N. S. Pittsburgh, Pa. 
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“ERIE” 
Tandem Steam : 
Rollers > 
for E 


Strength 
Durability 
Simplicity 

ee, and 
Economy of Operation and Long Life 
Ask for Catalogue “‘N” 


ERIE MACHINE SHOPS 
Erie, Penna., U. S. A. 
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3 Hard Top Highways—Armor Plate Roads = E CREOSOTE railroad ties, piles, poles and E 
. aa ey : W\ wood paving blocks in any quantity at our = 
3 \ EE iE F i] THE BEST SURFACE : é ' NEWARK, N. J., plant. We can make de- = 
: B i tte? FOR LONG SERVICE : # liveries at the buyer’s convenience, as we keep a : 
0 i eee = = large stock of untreated material on hand. Our = 
= Willite Road Construction Co. of America : : prices will satisfy you. American Creosoting Com- = 
2 51 Chambers St., New York City : = pany, 17 Battery Place, New York. ; 
Cenesertensnenenenneseiesnennmennemeennnnennmennnnl PT 
sapere ee ne et ee a 
American Creosote Works: : WOOD BLOCK FLOORS = 
INCORPORATED : i CREOSOTED WOOD BLOCK PAVING : 
New Orleans, La. (Station B) 2 E CROSSTIES E 
= Creosoted cross arms, Lumber, Paving Blocks, Piles, Poles and Ties. E i TIMBER : 
2 Capa-sty 100 million feet board measure annually. 2 = THE OHIO WOOD PRESERVING CO. : 
z Plants at New Orleans, La., and Louisville, Miss. = i Century Building, Pittsburgh, Pa. 5 
| ee RTE ade 
"(inde earaaeeiee celina seein ee AUETURBEDOUNANSEDOONSEDOGNEEDOOUUEDOUUEDEAONEDOLONOEOUUUAGLUAAAASELASOEELAUSASSAASCALAOUGASSUASASEOUOASOANLESUUOLE “ne 
= The Wyckoff Pipe & Creosoting Co., Inc. : z E 
: General Creosoters—Established 1881. : E CA R BO Li mY EUM E 
: Poles, Gross Ries, Pung. What ‘timbers “Prize “bers, Dam: : : For brush, spray and open tank treatment E 
: Main Office: 30 East 42nd Street, New York, N. Y. E a S. P. F.Weod Preserving Co., Inc. E 
: Factory: Portsmouth, Virginia z 5 76 Wall St., New York City 5 
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LETTENEY 


S.PAT OFF 


Made 
ferrym| WOOD PRESERVATIVE 





Complies completely with Standard Specifications for Carbolincum 
and Similar Wood Preserving Oils. 
THE NORTHEASTERN COMPANY 


Boston New York 
SULEMOASUOUEENDGUODEUOGALENOUSASEDLNUCGUOUTASEROOEESSIOGSUELATADURSRONESEEROUERGDSOOCSCGUUUSSEREUAOCDLUAGUEEEUUESSEDUEEEEEEGD! 


Is the subject treated in Bulletin 40 now in press. 
Contains full details about the brush, epray. and 
open tank methods of wood preservation. ours 
for the asking. All grades of preservatives pro- 
duced at our Kenilworth, N. J. works. 


PROTEXOL CORPORATION 
Successor to CARBOLINEUM WOOD PRESERVING COMPANY 
35 Barclay St., New York, N. Y. 
une eauunesteeuenaacgeeenuanuecenuuceneuecayueenaeanncuncoceacuegnunseuusasoueasucennueenseeeeueeaee ena pevUereae creer Taga rt oat 
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Douglas Fir 
Northern White Pine 
Idaho White Pine 
Western Soft Pine 
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Western Hemlock 
Washington Red Cedar 
Red Fir and Larch 
Norway Pine 


WHAT THIS TRADE-MARK MEANS TO THE 
LUMBER USER 


HEN the Colonists first built their 

homes in New England, they cut and 
sawed their own lumber. They ces the 
wood they were using. They selected it 
carefully. 

Much of their work endures today. 
Wooden dwellings, barns, wharves, ware- 
houses—two hundred to three hundred 
years old—models of simple architecture 
and still serviceable. 

Yet modern-built houses in these same 
communities oftentimes last only a few 
years. Men point to the contrast and say 
that lumber is not what it used to be. 


& 


The good lumber is here today in just as 
available supply as it has ever been. But 
discrimination in choosing it for the par- 
ticular purpose it is to perform is not what 
it used to be. 

There are 46,000 saw mills in the United 
States, large and small—each working the 
wood of its locality. This lumber is shipped 
into an open market, aw kinds and 
numerous grades of each kind. 

If a man buys just lumber he may get 
anything but the one thing that best suits 
his purpose. 

ere we see the reason in its simplest 
form for a real service to the lumber user. 

As substantial factors in the lumber 
business, the Weyerhaeuser people want 
you to think more about the wood you use. 


To this end we will supply to lumber 
dealers and to the public any desired infor- 
mation as to the qualities of different species 
and the best wood for a given purpose. 


@ 


This service will be as broad and impar- 
tial as we know how to make it. We are not 
artisans of any particular species of wood. 
We advise the han lumber tor the purpose, 
whether it is a kind we handle or not. 

What we advocate is conservation and 
economy through the use of the right wood 
in its proper place. 

Think what this means toa great industrial 
concern which buys 10,000,000 feet of 
lumber at a time. 

And no less for the farmer or home- 
builder buying anything from a single 
board or scantling to the lumber for a 
residence complete. 


W 


From now on the Weyerhaeuser Forest 
Products trade-mark will be plainly stamped 
on their product. You can see it for your- 
self at the lumber yard or on the job after 
it is delivered. 

When you buy lumber for any purpose, 
no matter how much or how little, you 
can look at the mark and know that you are 
getting a standard article of known merit. 


WEYERHAEUSER FOREST PRODUCTS 
SAINT PAUL’ MINNESOTA 


Producers of Douglas Fir, Western Hemlock, Washington Red Cedar and Cedar Shingles on the 
Pacific Coast; Idaho White Pine, Western Soft Pine, Red Fir and Larch in the Inland Empire; 
Northern White Pine and Norway Pine in the Lake States. 
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Just one suggestion for the New Year. 
When culverts are needed, instail good 


ones. Put in 





and you may count that act as one 


well done. For “ACMES” are de- 
pendable — they are lasting. It is a 
matter of record that those installed 
over twelve years ago are still in good 


AUEALURDAOU ORONO BEDADEUDOUEREEDOEEAGOREOERENEOEOUOEEEAODOOREEEDOORAD ORLA OOEROUDOOODEEOUEOERAAEUAEAODOOUORRSDONHONAUERUGEERAOESOOENECAnECEED 


condition. Made of NO-CO-RO they 
resist rust. You can always bank on 
“ACMES.” 


The Canton Culvert & Silo Co., Canton, O. 
Founders of the Nestable Culvert Industry 
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BULL 


THE DELAWARE CLAY 
PRODUCTS COMPANY 


Sewer Pipe 
Culvert Pipe 
Wall Coping 
Flue Lining 
Building Blocks 








IRECT Factory 
Agents representing 

the largest and best equip- 
ped plants in Pennsylvania 
; . and Ohio, having a capac- 
Paciee Seteke ity of 100 car loads per 


Fire Clay day. 
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612 Arrott Building, Pittsburgh, Pa. 
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Felton’s Improved Couplings 
| g 
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for Conduit and Sewer Rods 


These couplings represent the latest and most 
improved device for connecting sewer and conduit rods. 
No other coupling possesses so many strong features 
of merit. 


WALDO BROS. AND BOND COMPANY 


Building materials and construction equipment 


Succeeding 
Waldo Bros. Inc. Harold L. Bond Co. 
Established 1869 and Established 1900 


181-H Congress Street, Boston, Mass. 
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CLAY PRODUCT CO. 


AKRON, OHIO. 

















We are the 







Sewer Pipe 








largest and ire Bric 
and Clay 
oldest Wall Coping 


Flue Liners 
Stove Pipe 


Segment 


Blocks 





company in the 






clay working 

industry — but 

our ten plants are modern! 
‘‘Robinson Segment Sewer Block’’ 


is the logical and ultimate answer to your large Sewer 
problems. 






30 in, to 108 in, 


Send for catalogue 


General Offices: Akron, Ohio 


BRANCHES: 
New York City, 10th Floor, Buffalo, 115+ Seneca St. 
Fiatiron Bide Syracuse, N, Y., 401 Fulton St. 


Chicago, 1306 Chamber of 5 : 
Toronto, Canada, 617 Dominion 


ommerce Bldg 
Boston, 73 Tremont St. Bank Bldg. 


Ten plants and six distributing yards 
throughout the United States 
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PULVERIZING MACHINERY 


equipped with 


AIR SEPARATION 


for grinding all materials to a powder. 
If you have a grinding proposition ask us for full 
information today. 


Raymond Bros. Impact. Pulverizer Co. 
1302 N. Branch St., Chicago 


Eastern Office Western Office 
Sth Floor, Grand Central Palace 202 Boston Bldg. 
New York City Denver 
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AUTOMATIC 


MILLER SIPHONS 
Save Labor 


for 
Flushing Sewers and Disposal Plants. 
Free Illustrated Catalogs 
PACIFIC FLUSH-TANK CO. 
Chicago, Ill., and New York. 
PIT in 
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NEWPORT CULVERTS 


of Genuine Open Hearth Iron, with a proper admixture of Copper 
and generous coating of Spelter, are daily making new friends 
and substantiating our claims for superior strength and durability. 


THE NEWPORT CULVERT CO., INC. 
641 West Tenth St., Newport, Ky. 
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Stendard sewer and culvert pipe, 12 :o 48 inches, 
always in stock for immediate shipment. 


There is nothing in LOCK JOINT 
to decay—its use means economy 
in initial and operating cost. 


NEWS-RECOR D—Place 


LOCK JOINT PIPE CO. 
1123 Broadway, New York 
Main Offices and Manufacturing Plangj 
AMPERE, N. J. 


LOCK JOINT REINFORCED CONCRETE PIPE 


AGEL? 


pevenvegneneanenneaneeennenggueeneu serene 


SU near eee 


wi 


FOR STORING«»0 RECLAIMING, 

LOADING 4~o UNLOADING 

CARS, TRUCKS «x0 WAGONS 
DOES THE WORK OP 
FROM 6 TO I2 MEN . 


AND KEEPS EQUIPMENT MOVING 


WRITE FOR LITERATURE 


THOUSANDS IN USE 


Huey 
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A System of Building Design 
For the Multi-Floor Garage, Service Building, 
Factory, Warehouse 
Ramp Buildings Corporation 50 Church St., N. Y. 
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Centrifugal [jem (eX Ee ‘. Ffeme Aumps 


lea Simplex Cold Sows 
Jjoecial and ardqge Saclunery 
The orle Gear and Mochine Ca 
4707 Shenton Ave Lhila. a 
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' 


Use This WILEY Book for Concrete Work 
Third_Edition, Revised and Enlarged 
Principles of Reinforced Concrete Construction 
By F. E. Turneaure and E. R Maurer. 


The Engineerin? News-Record (Jan ]5th, 1920) said of this 
book: “To cover completely a given fie:d is honor enough for 
any book. Such honor may truly be given to this treatise in 
the field of reinforced-concrete theory. 


485 pages, 6 x 9, illustrated, cloth, $4.00 postpaid. 


Send the coupon TODAY—Get a copy on 
ree Examination Terms. 
SSS eee e See eeeen ee Geta steebaceaaaesaeaens 


FREE EXAMINATION COUPON 


John Wiley & Son, Inc., 432 Foyrth Ave., New York City. 

Gentlemen: Kindly send me “Tfirneaure and Maurer” for 10 days’ 
free examination. I agree to remit the price of the book, ($4.00), 
within 10 days after receipt, or return it postpaid. 
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Makes Concrete and Steel Inseparable 


You can lock concrete to structural 
steel in so that fire or corrosion, 
shock or vibration, will never cause 
failure—with 


Standardized 
Metal Caging 


” 







Os 


Comes 
and _ is 
Bulletin 
S.M.C. 


Write for copy 


Mitchell-Tappen Co. 


15 John St., New York City 
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in compact foiin 
easily applied. 
14 explains 
in detail. 
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Immediate shipments, no delays, com 
plete stocks. Flat sheets save time on 
the job. Wéire your order. 


THE CONSOLIDATED EXPANDED 
METAL COMPANIES 
BRADDOCK, PA. 


Pittsburgh Philadelphia Chicago 
NEW YORK: Expanded Metal Engineering Co., 
& W. 40th St BOSTON: Penn Metal Co. 


MINNEAPOLIS: C. A. P. Turner Co., DALLAS: 
Southern Wire & Iron Co. TORONTO, CANADA: 
Baines & David, Ltd. 
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(SONNEBORN PRODUCTS 


Concrete dust ruins machinery, merchandise 
and men. It shows that the concrete floor is 


disintegrating. 
[APIDOLITH 
TRADE MARK 


prevents concrete dust by making old or new 


concrete floors wear-proof. 
70,000,000 square feet of concrete 
floors lapidolized in last two years. 
Write for samples ard testimonials to Dept. 6 
ee 


L. SONNEBORN SONS, Inc. 
264 Pearl St., New York 
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18 E. 41st St., New York 


Manufacturers and Consulting Engineers on Waterproofing 
and Structural Protection. Write for data and specifications, 
stating the condition of your problem—no obligation in- 
curred. 

“The Proof of Quality is a Record of Service” 
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Milliken Buildings 


These buildings mean perfect satisfaction and greatest economy J the purchaser 
designed and perfected by experienced engineers, 
company established in 1857. 
A THOUSAND BUILDINGS, 
Illustrated Catalog on request. 


MILLIKEN BROTHERS MFG. CO., INC., 2004 Woolworth Building, New York 


They are 
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COPPER STEEL 
| Galvanized 


anes uality and rust = 
resistance. STuateeled tor 


Culverts, Fiumes, Tanks, 
Roofing, Siding, Spouting, and 
all exposed sheet metal work, 


We manufacture Sheet and Tin Mill Products of every description—Black and 
Galvanized Sheets, Corrugated and Formed Products, Roofing Tin Plates, Etc. 


AMERICAN SHEET AND TIN PLATE COMPANY, Pittsburgh, Ps 
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were designed by engineers 
who knew a ceiling socket 
Was unsatisfactory UNLESS— 
it was easy to install, was 
always available — and as 
sured safe loads in spite of 
Vibration of machinery and 
expansion of pipe lines, 
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Security Inserts are specified 
repeatedly by men who know 


Immediate shipments. 
or wire for prices. 
SECURITY INSERT CO. 
2 South 15th Street 
Philadelphia, Pa. 


Write 
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Bar Bender 


This size (No. 4) has greater range for heavy work than 
any other bender on the market. It will bend cold stock 
up to and including 1} in. round, square or twisted bars. 
Also flats. Right angles of any desirable radius in one 
operation. Also hooks, U’s and stirrups. 


Express shipments made on receipt wire or mail orders. 


Several sizes and styles. Send for 
eircufar describing the full line. 


D. A. HINMAN & CO.,27 Main St. Sandwich, III. 
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Pulverized Coal Installations 


ENGINEERING 


Plans, Estimates, Construction 


Physical and Chemical Tests of Materials. 
Examinations of Properties. Appraisals. 


| F. L. SMIDTH & COMPANY, Engineers 
50 Church Street, New York 
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and manufactured by _a 
A unit system of construction allows a CHOICE OF 
each Complete, Steel Frame; Permanent and Fireproof. 
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Transmission Towers — Radio Towers — Steel Poles i 
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Sash Operating 
ratus 


For every place or purpose. 
We have it; or will promptly 
make it Send along your 
blueprints 


Representatives in All 
Principal Cities 


Jord« Burnham @. 


Irvington,N-Y. 
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- Concrete Reinforcing Bars 


Plain and Deformed 
Squares and Rounds 


R. W. BARBOUR 
114 Liberty St., New York City Rector 8540 
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Will Outlast the Building 
American Cement Tile Roofing 
is being used wherever durability and 
are considered. 
We can satisfy your roofing requirements 


AMERICAN CEMENT TILE MFG. CO,, Oliver Bldg., Pittsburgh, Pa. 
New York Philadelphia Cieveland Birmingham 


HOUT 


ultimate economy 


LEUeteeeDUOPEUARAEEROAU OSE OEE OOS ODEEET EEE 


TUASOSESEEEA REA EA ET EEE 


SUV EEE TEETER 


c 


SSUVAUTENTUEET NUTTER 


The Perfect Bond 


for Concrete 


Contains no acid Therefore cannot 
snjure concrete or steel Forms a 
bond stronger than the concrete itself 


Catalog on request 


THE LIVING-STONE CO. 
227 Courtiand St., Baltimore, Md 


CUR TRADE MARK SINCE 1905 
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SIMPLICITY ITSELF 


Just place your M & M Clamp in position 
alongside the form, draw the wires thru the 
end slots, insert handle or pinch bar as shown 
and make the wire taut—drawing in the form. 
Then insert your angle as shown and the clamp 
is locked. 

Saves timber bracing by the thousand feet 
Let us send you full particulars. 


M. & M. FCRM CLAMP COMPANY 
2 Fifth St. S. E., Minneapolis, Minn. 
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Another Concrete Example 


In 1918 this 
Martinsville, 


was built at New 
Wetzel County, West 
Virginia, by the Luten Bridge Company. 
The material used was concrete in which 


bridge 


Blast Furnace Slag 


Contractors and 
coming to appreciate more 
and more the advantages of concrete con- 
struction. The strength and permanency 
of concrete, however, depends to a great ex- 


was the coarse aggregate. 
engineers are 


tent on the selection of a coarse aggregate- 
and for this Slag is unequaled. 


Slag is clean, angular and porous, thus pro- 
viding excellent bonding qualities; is im- 
pervious to moisture and unaffected by tem- 
perature changes. Light in weight, tough, 
indestructible and highly refractory, it 1s 
today the recognized leader of concrete ag- 
gregates. 


We will be 
glad to send you literature on the subject 
and samples of slag, if desired. 


Let us tell you more about it. 


—Slag for Better Concrete— 


Carnegie Steel Company 


General Offices:: Carnegie Building, Pittsburgh, Pa 
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MARSHALL FIELD BUILDING 


Chicago, Ill. 


An example of real fire protection. 
No chance for fire to spread from 


window to window. Mississippi Wire 


Glass prevents it. 


Mississippi Wire Glass Co. 
218 Fifth Avenue, New York 


St. Louis 


ENGINEERING 








Chicago 
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The Sash Operator 
Which Stands 


Engineering Analysis 


Each individual working part of 
STRAIGHT PUSH Sash Operators 
is designed to work with minimum 
friction—which means long life, steady 
action and no repairs. 


“STRAIGHT-PUSH” 
Sash Operators 


It is really the patented action of 
STRAIGHT PUSH which makes it 
the safest buy for service and endur- 
ance—which you want. 





The G. Drouvé Co. 


Bridgeport, Conn. 
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SOLID STEEL SASH 


Manufactured in Stand- 





Vertical Muntin Interior View of PATERSON, N. J. 


with Horizontal Completed Muntin 
Muntin partially Inversection. Branch Sales Offices 
inserted. in Principal Cities 
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STEEL MESH REINFORCI 
eee Se, i Northwestern Expanded Metal Co- 


| 900 Old Colony Bidg- Chicago: 
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UNIVERSAL FORM CLAMPS 


For all kinds of concrete forms. Speedy, simple, econ- 
omical, secure. Low in first cost. Indestructible, Six 
sizes. Write for free sample and prices, 


UNIVERSAL CLAMP CO. 


15 N. May St., CHICAGO 


George Bendixen, Representative 
61 East 42nd St., N. Y. 
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ard Sash Sizes. See our 
large advertisements first 
issue of each month, 
The Bogert & 
Carlough Company 
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Laboratory in Metal Mill. Rome Brass & Copper Co. 
Rome, N. Y. 


Protecting a Modern 
Industrial Plant 


Here is a view of the Laboratory in the Metal 
Mill of the Rome Brass & Copper Co., Rome, 
N. Y. It is protected with 


ADEE PROTECTIVE 
PRODUCTS 


MEG US PAT O88 


“R.I.W.” Cement Filler (Pat'd) was used to fill 
the pores of the concrete floors and reduce wear 
“R.ALW.") Hospital and Lab 


oratory Enamel was used to defy sulphuretted 


and “dusting.” 


hydrogen, gases and fumes of acids, alkalies, 
chemicals and water. It will stay white and 
glossy for years and can be washed with hot 
or cold water and any neutral soap. Three 
coats were used on this job 

There is an “R.I.W.” Protective Product for 


every need. 


Write Dept. R for Booklet. 


TOCH BROTHERS 


Technical and Scientific Paint Makers Since 1848 


320 Fifth Avenue, New York 
Works: Long Island City, N. Y- 


ENGINEERING 


r 

1 McGraw-Hill Book Company, Inc., 239 W. 39th St., New York, 
You may send me the books checked below on 10 days’ approval 

T agree to pay for the books or return them postpaid within 10 days 


NEWS-RECOR D—Place 115 


LAW-WISE 


advice needed by 
every engineer— 


The engineer and contractor who con- 
sults Allen will know how and when 
to act tor himself and when to seek 
‘xpert legal advice. 


Phe material on contracts, proposals and 
specifications, with specimen torms, is 
especially valuable. 


This book is the work of a man who. 
trained in the law, has had his laryer 
experience in engineering work and 
teaching. 


Business Law 


for Engineers 
By C. FRANK ALLEN 


456 pages, 6 x 9, bound in Law Buckram, 
$4.00 net, postpaid. 


A department head of Stone and 
Webster, Inc., writes: 
“To am pleased to state that I keep Iilen 
constantly on my desk, refer to it frequently 
and find it extremely useful with pointedly 
practical law-wise information upon almost 


every subject that an industrial engineer 
ontracts.” 


By the Same Author 
NEW 1920 EDITION 


Railroad Curves and Earthwork 
238 pages, $2.50 net, postpaid. 


Field and Office Tables 


289 pages, $2.50 net, postpaid. 


TWO PARTS IN ONE VOLUME 
527 pages, flexible, pocket size, gilt edges. $4.00 net, 
postpaid. 


Whenever you have a problem of location, whethe: 


it be on water mains, highways, sewers or track, 
the new ALLEN will help you. 


Examine these books for 10 days FREE 


aE 


of receipt. 
Allen's 


Business Law for Engineers, $4.00 net, postpaid. 
Railroad Curves and Earthwork, $2.50 net, postpaid. 
and Office Tables, $2.50 net, postpaid. 

..Two parts bound as one, $1.00 net, postpaid. 


Name 


Address 


Official Position 
Name of Company tr 
Member of Am. Soc. C. E. or A. E. R. A.? 


(Books sent on approval to retail customers in the U. 8. and 
Canada only:) 


N. R. 12-40-20 


ac a ak i 
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Help The Housing oe 
BUILD NOW 


VULCANITE PORTLAND CEMENT CQ 
PHILADELPHIA BOSTON NEW YORK 





Why Buy Cement 


and ship it back to the Mill 
in Returned Sacks? 


As a result of using 
one plant there was saved one hundred and four tons of 
cement and over one hundred dollars on freight in send- 
ing empty sacks back to the mill, besides the saving o: 
labor. 


These savings as well as the improved working condi- 
tions should appeal to you. Hand or power operated. 


A descriptive circular giving further infor- 
mation will be mailed you upon request. 







Century Cement Machine 
Company 


Manufacturers of Ma- 
chines for making Con- 


crete Blocks and trim- 
ming stones. 


60 Brown’s & 


Race 


Rochester 
N. Y. 
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Business Established 1832 


The Lawrence Cement Co. 
No. 302 Broadway New York 


Selling Agents for 





~ 
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In Successful Use Nearly a 
Third-Century 
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our cement bag cleaner in building 


SUC UCC CLCC CUCU CUCU OU 
DUC 






Perforated Metal Screens _ 
z for E 


Stone, Gravel, Sand, Etc. 





=LEVATOR BUCKETS 
TANKS, SMOKESTACKS 
Conveyor Trough and Flights 


GENERAL SHEET AND 
LIGHT STRUCTURAL WORK 


Write for your copy of our Hand Book 


Hendrick Manufacturing Co. 
73 Dundaff Street, Carbondale, Penna. 
New York Office: 30 Church Street 
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i The Fuller Engineering Company — 
3 Designing and Constructing Engineers ' 
: Cement and Hydrated Lime Plants a Specialty : 
= Pulverized Coal Installations for Industrial Furnace B 
2 Office: Allentown National Bank Bldg., ALLENTOWN, PA. : 
Sat pvvevcusevsneveeseeenvvueseeeeuveevercaraeeeneeneeeeceeeeveceeueeneeveceeeneuecececneccecueeventcaeeseencentennneitud 
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LACLEDE STEEL COMPANY 


St. Louis, Mo. 

CONCRETE REINFORCING BARS 
Works: General Offices: 
Madison, Illinois 1317 Arcade Building 

aah oe St. Louis, Mo. 
Alton, Illinois 


cago Office: 208 S. La Salle Street 
East St. Louis, Il. = City Office: 228 Scarritt Bldg. 
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CONTRACTING | 
OPERATING 
RENTING 


TRAYLOR-DEWEY CONTR’G CO. 
ALLENTOWN, PENNA. 
Specialists in 


GUNITE CONSTRUCTION 


Write for Prices 
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‘“‘The intensive use of 
construction machinery” 


was one of the outstanding features of last year's work— 
and will mark this year’s work, too, according to the 
Engineering News-Record. That is why it will pay you 


to use the 
JAEGER MIXER 


JAEGER Mixers speed up a job and never keep the 
men waiting for a batch. Will turn out smooth, uni 
formly mixed concrete just as speedily as the gang can 
work. This means economy—bigger profits 
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PEOUUOOEREOOOOSESEEETNE 


ut 


4 Sizes—i4 styles to choose from. 
Let us help you select the one that best fills your needs. 


KEYSTONE 
Pat. Oct. 12, 1920 
MAKE NEXT YEAR COUNT 


This mixer will help you get more work done, 
reduce costs and increase profits. 


Illustrated folders tell how and why. 
Gray Iron Foundry Co. 


READING ,PA. 


pmoreeereeemermeneareeeeeaicoericeemrrnniaeeee vee UUETUPTTTOVOTETUTNeTUereeresurvevevverervercereenuereesniiiae 


Catalog on request. 
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Jaeger Machine Co. 
200 W. Rich St., Columbus, Ohio 
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PENNSYLVANIA 


PORTLAND CEMENT 


If you want a fireproof reinforced concrete roof at a lower 
rice use a PORETE roof built with our new lightweight 
-ORETE slabs. 


PORETE ROOF-DECKS give you the same heat insulation 
as wooden roofs and will not sweat in cold weather like 
ordinary concrete roofs. 


PORETE ROOF-DECKS are 1% in. thick, weigh only 7 
Ibs. per sq. ft., and are laid on steel purlins at 32-in. centers. 
Write for details. samples and specifications 


Porete Mfg. Co., 26 Verona Ave., Newark, N. J. 
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SOCUOECHOUCECOLEAAOREODENAUOEE 


Highest Quality—Unequalled Service 


tuenesneneanatent 


BOSTON NEW YORK PHILADELPHIA 
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WATERPROOFING ASBESTOS 


A NE TARERT CONCRETE, CONCRETE We are miners and shippers of Crude Asbestos 


A liquid integral hardener. Makes concrete dustiess and water- : : . ¢ adec 2 
prot! Used successfully for sixteen years Write for details in any quantity. We produce all grades at our 
ANTI-HYDRO WATERPROOFING COMPANY 


New York Office, 299 Broadway. Laboratory, Newark, N. J. Z world famous BELL ASBESTOS MINES, in 
AACNATNTUENEHALN EU EUNENENENNAENEONU A UEANAANGNNNOOEUNGS DAD OENSEEOATOOOOOEEONDUEOOOEOCUSLAUANOOCOEGUOUOOCUEDEDUOUAUOAUEDEOUCOUOEUNDOSUSOOpOOnOCOEEENgOEAEREEOFe 7 . 

Canada. We also card fibres, spin yarns, weave 

cloths, and make all sorts of Asbestos products. 


“ 
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Pneumatic Concrete Machinery Co. 


Manufacturers of Pneumatic Concrete Mixing 
and Placing Equipment 
Catalogue on request 


. KEASBEY & MATTISON COMPANY 
Main Office: Wilson Ave., Newark, N. J. Dept. S-4. AMBLER, PENNA., U. S. A. 
New York Office: 2 Rector Street 


Opsreting under Weaver-Fleck Patents Owners of the world’s largest Asbestos Mines 


For anything you want in Asbestos, turn to 
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Needed! 


Learn at Home—In Spare Time 


Here is the most exhaustive and practical Library of Civil Engineer- 
ing ever published. Covers the whole broad field in non-technical 
form, explaining every elementary law or complicated problem civil 
engineers must solve. Simple enough for beginners to master civil 
engineering, complete enough for engineers to consult as a recog- 
nized authority. With this great library in your home, you can fit 
yourself for the biggest paying job in the civil engineering field. 


9 Great Volumes 


SHIPPED FREE 


3°00 pages, 3000 illustrations. Hand isomely bound in Ame rican 
Morocco, Gold stamped. Size of page 5% x 8% inches. Examine 
the 9 volumes in your own home for a full week without send- 
ing us a penny in advance Note how thoroughly “7 experts 
have covered every subject Then decide whether or not these 
great volumes will raise your pay If not satisfied, send them 
ack and you will owe us nothing. 


10c a Day If You Keep Them 


Less than you spend on trifles pays for these books in a short 
time Only 10 cents a day Special reduced price gives you a 
rare bargain If you keep them, send $2.80 within 7 days, 
and $3 a month until $39.80 has been paid Regular price 
$67.50 So you save $27.70 by acting at once. 


Send NoMoney 


Fill out the coupon and send it at once. Entire 9 volumes shipped 
to you for free examination Pay only the small shipping 
charges when they arrive With each set we give free a Year's 
Consulting Service Membership in the American Technical So- 
ciety Regular price $12 for this service. Entitles you to ask 
our civil engineering experts ill the questions you want for 
an entire year without a penny’s charge Mail the coupon 
now before you turn this page 


American Technical Society Dept. C-719 Chicago, U.S. A 


important Subjects Covered 


Plane Surveying, Plotting and Topography, Hich- 
way Construction, Railroad Engineering, Earth- 
work, Steel Construction, Estimating for Steel 
Buildings, Statics, Roof Trusses, Civil Specifica- 
tions, and Contracts, Bridge Engineering, Strength 
of Materials, Masonry and Reinforced Concrete, 
Water Supply, Sewers and Drains, Hydraulics, 
Water Power Development, Harbor Improvement, 
‘o t Analysis Engineering, Dams and Weirs, Irri- 
gatic i Lngineering., 





~ 


Half Price Coupon—Mail Now 


American Technical Society 

Dept. C-719, Chicago, Il. 
Please send me the Cyclopedia of Civil Engineering for 7 days’ examination, 
I to pay shipping charge. If I decide to buy I will send $2.80 within 7 days 
and $3 a month thereafter uatil $39.80 has been paid. Then you will send 
me a receipt showing that the books are mine and fully paid for If I think 
that I can get along without the set I will return at your expense Within 7 days, 


Nam 


Address. ~ ne 


Reference— 
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MILBURN 


means 
economy 


HE economy of the Milburn 

Carbide lights is _ twofold. 
First, there is the ultimate economy E 
in buying the light which will stand 
maximum rough handling and will 
deliver maximum service year after E 
year. Second, is the economy of 
using ordinary carbide instead of 
special cake forms, and the ease of 
cleaning and the big advantage of 
being able to clean and recharge 
without emptying and refilling the 
water-tank each time. 


If you are interested in real 
lighting efficiency andeconomy, 
send for catalogue Number 21. 


The Alexander Milburn Co. 
1420-1428 West Baltimore Street 
Baltimore, Maryland 


Pittsburgh 





New York Philadelphia Chicago 
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The EFFICIENCY Bar Bender 


Capacity 1% in. Rods. Adjustable for all sizes. Will bend to 
iny angle—plain, round. square, twisted, or deformed bars. All 
Steel Construction. Weight—70 Ibs. Stock on hand for tele- 
graphic orders. 


Electric Welding Co. 









225 4th Ave., Pittsburgh, Pa. 
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MEDART PATENT PULLEY COMPANY 
Office and Warehouse: General Offices and Works 


Offices : 
St. Louis, U. S. A. Chicago and Philadelphia 
SanvvvcenvcnnsvacesvaesvceessveevoengnueegnnssganesesseenceegyoeesueseneseesTesegyeegnyesnscseanoeeneeeaTeeanneeeeveeaeueeasegsateeaueeanceenateeggeenan inti 
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STAR BRAND BLOCKS 


Are Standard 


For any lift or difficult working condition 
they are safest, strongest and most dur 
able. 


Boston & Lockport Block Co. 


108 Condor St., East Boston, Mass. 

New York City Chicago 

33 South St. 413 Fort Dearborn Bldg. 
San Francisco, 110 Market St. 
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AIR SERVICE 


OMPRESSED AIR, like any other form 
of power, is of little value unless it is 
ready to work at any and all times. 

Sullivan “WA-6” ect are of the con- 
tinuous service variety. 
Of the steam driven, 
single stage pattern, they 
embody standards of de- 
sign and construction 
usually found only in 
much larger machines, in- 
tended for high duty. 
The large amount of 
metal and liberal area of bearing surface built 
into the principal working parts are guarantees 
of dependability. 

The crank, connecting rod and crosshead are 


SULLIVAN 
“WA.6” or , 7 
COMPRESSORS tro n engine stop is 


fully enclosed and oiled automatically by the 
splash method. 

Sullivan “Wafer” air valves, used for both inlet 
and discharge, insure quiet, efficient performance. 
Simplicity and_ reliability 
characterize the steam 
valve gear. An improved 
speed and pressure gov- 
ernor provides close con- 


also furnished. 


“WA-6” compressors are 

simple, sturdy and almost 
automatic. They provide a constant air power 
supply at low cost for fuel, upkeep and attend- 
ance. 


Built in capacities from 120 to 470 cu. ft. 


pet nr ms oe 
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Ask for Bulletin 475-P. 


SULLIVAN MACHINERY COMPANY 


124 SOUTH MICHIGAN AVE CHICAGO, ILLINOIS U.S.A. 


DOMESTIC SALES OFFICES: 
Birmingham, Boston, Butte, Claremont, N. H., Cleveland, Dallas, 
Denver, Duluth, El Paso, Huntington, W. Va., Joplin, Juneau, Knoxville, 
New York, Pittsburgh, St. Louis, Salt Lake, San Francisco, Spokane. 
FOREIGN SALES OFFICES: 
Algiers. Brussels, a, Christianis, Durban, Natal, Havana, Lima, 
London, ne Mexico City, Paris, San Juan, Santiago, Shanghai, 
Sydney, N. S. W., Tokyo, Toronto, Tunis, Turin, Vancouver. 


SULLIVAN PRODUCTS 

Air Compressors; Air Lift Pumps; Diamond Drills; 
All-Hammer Drill Sharpeners; Drill Steel Fur- 
naces; Forge Hammers; Ironclad Coal Cutters; 
Rock and Hammer Drills; Quarrying Machinery; 
Contractors for Diamond Core Drilling. 
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Westinghouse Air Compressor, Type H-3 
20-cu.ft. capacity, 220 volts, 60 cycles, 5-H.P., A.C. 
motor, irt the 135th Street Garage, New York City. 
See Catalog 9035. 


Westinghouse Traction Brake Company | 
General Offices and Works, Wilmerding, Pa. 


OFFICES 
Atlanta, Ga. 
Boston, Mass. 
Chicago, Ill. 
Columbus, O. 
Denver, Colo. 
Houston, Tex. 
Los Angeles, Cal. 
Mexico City 
New York, N. Y 
Pittsburgh, Pa. 
San Francisco 
Seattle, Wash. 
St. Louis, Mo. 
St. Paul, Minn. 


Dodge Rock 
Breaker 





Symons Vertical 
Disc Crusher 


e 


Designers and manufacturers of a complete 
line of reduction plants—with an engineering 
service that supplies to the contractor and 
producer the right crusher in the proper place. 


Manufactured and Sold by 


CHALMERS & WILLIAMS 


1485 Arnold St., Chicago Heights, Illinois 
Chicago: 208 So. La Salle St. 
Branch Offices: New York, 120 Broadway; Los Angeles, 





Bronze Ball 


933 Central Bldg.; San Francisco, 1306 Merchants Nat'l 
Bank Bldg.: Salt Lake City, 307 Dooly Block; Portland, Gyratory 
Ore., 1207 Gasco Bldg.; Seattle, L. C. Smith Bldg. 
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THE MONIGHAN 
WALKING A 
DRAGLINE EXCAVATOR gat 


For fast work at low cost, you can’t 
beat the Monighan Excavator. 


UU nee ned 


Travels on its own power and can 
quickly change its position to meet the 
varied conditions while on the job. 


Increased yardage and reduced labor are 
the result of the exclusive Monighan features. 


Investigate—send for catalogue. 


Monighan Machine Co. 
2024 Carroll Avenue, Chicago, III. 
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Giant working in 88% gravel in the building of 
Westover Terraces, Portland, Oregon 


We Move the Earth—Hydraulically 


As builders of the 


Ochocho Dam, Prineville, Oregon 450,000 cu. yd. 
Westover Terraces, Portland, Oregon.... 3,100,000 cu. yd. 
Various grades, Seattle, Wash 14,000,000 cu. yd. 


—we are prepared to consult with you and to give you the 
benefit of our long experience, trained crews and equipment to 
fit any job. 


Let our carefully kept engineering data help you solve 
your Sluicing Problems 


SLUICING DEPARTMENT 


Puget Sound Bridge & Dredging Co. 
Formerly Lewis, Wiley & Morse 


810 Central Bldg., Seattle, Wash. 
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One of a number of 


McKiernan-Terry 


HAMMERS 


used by the 


Geo. A. Fuller Company 
on the foundation of the 
Munson Steamship Bldg.» 
New York City. 


Four No. 6 Hammers 
drove the steel sheet pil- 
ing for the cofferdams. 
One No. 7 drove the 
15-in. steel pipe piles 
(inside the cof- 

ferdams) and 

the heavy steel 

piling between 

them. 


Send for Bulletin 25 


gg Bi 
ae Ve 
ria CacsaPaty 


Rock Drills - Pile Hammers - Lifting Jacks 
Mining and Quarrying Machinery 


13 PARK ROW, NEW YORK 
Works at Dover, N. J. 


Agencies in the Following Cities: 
Boston Chicago Pittsburrh Cleveland Detroit St. Paul 
San Francisco Columbes, O. New Orleans Philadelphia 
Foreign Repreventatives: British Steet Piling Co., London, Eng. 
Canadian Representatives: Canadias, Allis-Chalmers, Ltd, 
Toronto, Ont, 








SUUCOTATTLEAVRARUEDOCUU AO SERARASEL DED TESA EE EDOOEUEEET COREE OSEOEE TOTS 


UCC CCC Oo 


aut 


i 


Sanormvevnevvecetneeeeveeeerecaveeeerereereneeonereveeneeeeeeneeeeeneaornerenereertnin HUNLAUEONLUENOENUECUa OU Eta crane tnnES Freee MM 
SOU 


i, 


CUTTS 





Markett-—-ENGINEERING NEWS-RECOR D—Place 


of a rock crusher is measured by the capacity per hour in relation to its power 
consumption and other operating costs. Operators, large or small, who plan 
to increase their output along the most scientific lines will thus arrive at 
the most efficient crusher on the market—the “HERCULES.” 


The Hercules Hammer Mill Crusher is positively the last word 
in engineering skill, eliminating all unnecessary parts and 


Vol. 85, No. 
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saving 40% in power consumption and 90% in lubricant. 
A mighty machine, built stationary or portable. Daily 
capacity 3 to 300 tons per hour. Full particulars on 


request. 








SAUERMAN POWER SCRAPERS 


For Gravel Pits and General Excavating Work 


Operated by one man with a double-drum friction hoist, a Sauerman 
Power Scraper will excavate and convey as much material as 6 to 
15 men with teams and slip serapers Handling capacity varies 
according to size seraper used and length of operating span Usual 
operating span is 200 to 500 feet Ask for Pamphlet No. 10 





Sauerman Bros., 53 W. Jackson Blvd., Chicago 


DUC 


Spencer, White & Prentis 
47 West 42nd St., N. Y. C. 


Foundation Specialists 


Steel Tubes to Rock 





“Pretest”? System 
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VULCAN IRON WORKS 


327 NO. IRVING AVE allele?) 






































Schramm Power vas 
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~ CHRIS, D. SCHRAMM) snp, SOS. no, 
JANUFACTURER® 
Philadeiphis New York Chicago 
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_ “TAR Pile\With a BIG Foot” 


ARTHUR PEDESTAL PILE- 


The MacARTHUR METHOD insures maximum foundation 
safety under every working condition and in all kinds of soil. 


Complete information on request. 


Mac: a Concrete Pile & Foundaton Co., 
2 John Street, New York City. 
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: Smith, Hauser & Maclsaac, Inc. 
CONTRACTORS 
18 East 41st Street, New York, N. Y. 
Aqueducts, Subways, Dams, Railroad Work, 
Docks and Piers, Shafts and Tunnels. 
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Buckeye Model C 


A perfectly balanced all steel trench ex- 
cavator capable of hard continuous ser 


ae ch Bhat is "4 : ice. The Buckeye Model C is rigid in 


etre 


sy 


“ 


construction and very simple in design, 


with fewer wearable parts than the 

ordinary machine of this type. 

It will cut a perfect trench—24, 28 or 

36 inches wide by 12 to 15 feet deep in 

any material not solid rock. 

The photograph shown above was taken The Model C is not a new machine. It 

on a big job at Warren, Ohio. H. J. has proven its absolute dependability in 

Poff and Sons, Contractors. Note the all parts of the United States and 

heavy construction, the apron type trac- Canada. 

tions and the pressed steel huckets fitted 

with high carbon steel rooters. 

Buckeye Traction Ditcher Co. 
Findlay, Ohio 
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Ww. BarcLay Parsons 
EuGeNe Kapp 


Hydro Electric Plants 
Electric Ry. Light and Power Plants 
Industrial and Manufacturing Plants 


84 Pine St, New York 


| 
E 
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Dredging 


and Port Works 


River and Harbor Improvements, 
Deep Waterways and Ship Channels 


States. 


Correspondence Invited from South- 
ern Officials and Corporate and 
Private Interests Everywhere. 


Largest Plant Longest Experience 
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New York: 21 Park Row 
Houston, Texas: Scanlon Bldg. 
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Filling, Land Satta Canals 


We are equipped to execute all kinds of dredging, 
reclamation and port works anywhere in the United 


CONTRACTORS to THE FEDERAL GOVERNMENT 


Atlantic, Gulf and Pacific Co. 


Warehouses and Factories 
Docks, Piers and Dry Docks 
Electro Metallurgical Plants 


Leader News Bldg., Cleveland 
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make it durable, safe 


and economical 


THE ORIGINAL COLORED STRAND WIRE ROPE 
MADE ONLY BY 
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Hercutes (Rep Strap) Wire Rope. 


een" Hts Strength and toughness 





A. peu & SONS a (e. 
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Parsons, Klapp, Brinckerhoff & Douglas 


Engineers—Constructors—M anagers papal Firstname 


WALTER J. DouGLas 


Design, Estimates, Supervision Operation and Management, 
Examination and Reports 


PARKLAP CONSTRUCTION CORPORATION 


Construction by Force Account, Fixed Fee or Cost Plus 


Tunnels, Bridges, Subways 
Concrete Structures 
Gas and Water Supply 


Ferry Bldg., Portsmouth, Va. 
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TRADE MARK 


KEYSTONE, 


REGISTERED U. S. PATENT OFFice 


TRACTION 
EXCAVATOR 


12 Ton 4 Yd. 
|’ is a light, traction shovel (steam or electric). 





usable with four different interchangeable 

scoops—Skimmer, Dipper, Drag Ditcher and 
Clam-Shell—for Road Grading, Trenching, Back- 
filling, Cellar Digging, Pit Mining, Loading, Un- 
loading and Handling Materials. 
Saves first cost, moving cost and upkeep, and is 
readily sold or rented for any sort of excavation 
job. There are 1000 Keystone Excavators in use 


A reliable road shovel of remarkable adaptability 
to other uses. 


KEYSTONE DRILLER CO. 


BEAVER FALLS, PA. 
170 Broadway, NEW YORK Monadnock Bldg., CHICAGO 


JOPLIN, MO. 





(Model 4—12-ton All Steel Excavator, with 4-yd. Skimmer) 





WIRE Rope of every kind 
and for every purpose—Ac- 
cessories, too. Let us send cata- 


log and quotations. 
GEO. C. MOON CO., Garwood 
k, 124 White St. Clevelund, 
Rockette Bate. 
. Rolph, Mills & Co. 
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Swing Drum Speed is Ample 
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48 Church St., New York; 206 N. Clinton St., Chicago; Commonwealth Buliding, Philadel; 
REPRESENTATIVES: Pittsburg Pa, Tranter Maaufacturing Company; Kansas 


City, Mo, Bunting Hardware Company, Cleveland, Ohio. W = M_ Pattisoa Suppl i 
Company; Columbus, Ohio, Seibert-Milburn Company; San Antonio, Tex., Alamo Iron W 
Works; Mobile, Alu Purner Supply Co.; New Orleans,La., Haubtman & Loeb C+ KK 


ach hoisting lrun brot b 
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ished, 
juipped with powerful ratchet and pawl 
i ¥ , 

nd is controlled b i sturdy foot brake 
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HE “Slack’’ 


: 
swing cable is wound 


friction is of the powerful DOUBLE 
rYPE bolted to special cut tooth 
Thi aff rds but ar inkling 


dvantage u rite 


h gears. 


i ac ct 
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sulielin 3] chi A goes 


») detail 


-ORR & SEMBOWER, Inc., 
Reading, Pa. 





yhia, 6 Beacon St., Boston, 184 Brush St., Detroit, 406 Builders Exchange, Baltimore 


Landes & Compan Denver, Colorado. Landes & Compan Salt Lake City, Utah 


ottus-berris b.quipment Co Spokane, Washington: Hievins Machinery Co _, Seattle, 
ashingeton, Joshua Heady Iron Works, San Prancisco, Calliornia, Henry W) O'Grady, 
ichtnond, Va 
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Proportioned for Fast 
Work Every detail of the 


Stroudsburg Engine i 


mie 













designed to take full ad 
vantage of the 125 


pounds boiler pressure. 


Stroudsbur¢ 


Hoisting Engines 


Ask any Stroudsburg user 
what kind of service he 
gets—from the engine 
and the works. 
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STROUDSBURG ENGINE WORKS 


66 North 3rd Street, Stroudsburg, Pa. 


TIT 
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Dependable Power for Almost Any Load 
With the 


NDY 


Perfect safety is another 
MUNDY advantage. The 


clutches can’t slip when 












disengaged or work out 


when engaged with gear. 


Shall we mail our 
descriptive Catalog? 


J. S. Mundy Hoisting Engine Co. 
722-740 Frelinghuysen Avenue 
NEWARK, N. J. 
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Pittsburgh Chicago Cleveland Los Angeles 


anadian Allis-Chalmers, Ltd., Toronto, 
a Se eS Ieee 
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FLORY HOISTS 
Pay Dividends 


Rugged in design; 
liberal, well-finished, 
wearing 

dependable 


A Flory Hoist for every g 
purpose 


Philadelph -, 


7 y! 
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Complete 
steam 


catalog 
ana 
derrick 
cable-ways ete 
on request 


Write, or telephone today. 
S. Flory Mfg. Co., 


New York 
95 Liberty St 


wire, 


W orks: Bangor, Pa. 


Pittsburgh 
Bide [st Nat'l Bank 
B. Noble Co. 





Chicago 
Monadnock 


Bldg. 
Hartford Conn, K 
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Ses USE THIS COUPON => | 


SEND FOR BULLETIN H | 


ELESCO SUPERHEATERS 


for Steam Shovels and Stationary Boilers 
Pipe Coils for all purposes 


2 









Position 


Company Address 


I am interested in Steam Shovels [) 
Pipe Coils [ 


LOCOMOTIVE SUPERHEATER CO. 
General Offices: 30 Church St., New York City 


Chicago Boston Pittsburgh 
People’s Gas Bldg 53 Stat Oliver Bids 
= = beweeeee eee see ease Sees eee eee sesewaewad = = 
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~LIDGERWOOD HOISTS 


LIDGERWOOD MANUFACTURING COMPANY 


96 Liberty Street, NEW YORK, N. Y. 


Seattle 
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Vol. 85, No. 23 


Steam —Electric—Gasolene 


DERRICKS—CABLE WAYS 


For Every Type of Contracting Work 


Illustration shows 
Lidgerwood Hoist and 


Crane Equipment at 
Harlan and_ Hollings- 
worth’s shipyard at 


? 
Af é 
il 
oo 
Of 
ay 


Wilmington, Delaware. 


Catalogs upon 
application 


“oT 
f 
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Detroit Woodward, Wight & Co., 


London, England. 


eS Se Se 


Ltd., New Orleans 
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Dobbie Derricks 


and Hoists 


Stock of Fittings, Blocks, 
Sheaves, Winches, etc., car- 
ried by our agents— 
G. S. Green Co., New York. 
Beckwith Machy. Co., Pittsburgh. 
Beckwith Machy. Co., Cleveland. 
P. 1. Perkins Co., Boston. 


DOBBIE Foundry & Machine Co. 


Manufacturers 


Niagara Falls, N. Y. 


is 





Orange Peel Buckets—tie fruition of thirty- 
five years’ experience in buiiding better buck- 
ets. Three- or four-sided types with or veew 
cut-off biades. ds 

e Hayward Co,. New york 


Ask for Catalog 43. 


18-50 Church St.. 
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WHITING CORPORATION 


(formerly Whiting Foundry Equipment Co.) 


General Offices and Works: Harvey, IIl. 


FOUNDRIES EQUIPPED COMPLETE 
CRANES OF ALL TYPES 
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MEAD-MORRISON 


LIFTS THE LOAD OF INDUSTRY 


Dependability 


The name Aberthaw in the building in- 
dustry represents the utmost in construc- 
tion. The Aberthaw Construction Com- 
pany has established a unique reputation 
tor taking hold of a job and turning it out 
on schedule time. 


Mead-Morrison Material-handling Equip- 
ment has helped this firm in building up 
and maintaining this record of achievement 
and dependability. On every Aberthaw 
job, Mead-Morrison Equipment is used. 


The photo here reproduced shows one way in 
which Mead-Morrison is of service to the 
Aberthaw Company Ihe job is at the Great 
Falls Mfg. Co., Somersworth, N. H., where 
Mead-Morrison Steam and Electric Hoists and 
Grab Buckets are doing splendid and depend- 
able work—day in and day out 


AGENTS: 


P 

a us 

Steel Products Cory; Texa 
Warehouses and stock on hand at Boston, Pittsburgh and Chicago 


ae, 


oh et Si ct pi AMI lil 


MANUFACTURING COMPANY | “sensu 


MONTREAL 
1229 Prescott Street, East Boston, Mass. 
Welland, Canada 
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CRANES 


are designed for 


SPEED 


They are a good investment. They are 
built with years of experience behind 
them. 


We specialize in 
Hoists—Derricks—Cranes 


for bucket work where large output is desired. Low 
costs and continuity of service are assured with 
Lambert Hoists. Our Engineers are at your 
service. It pays to buy a good hoist—it pays to 


buy a LAMBERT. 


Lambert Hoisting Engine Company 


Main Office and Works: 


117 POINIER ST. (Foot of South Broad St.) NEWARK, N. J. 


BRANCHES: 
NEW YORK CITY, 30 Church St CHICAGO, Old Colony Bldg 
BOSTON, 39 Hayward St. PITTSBURGH Diamond Bank 
aa —— EANS, Hibernia Bank 


vaLTiMone, 131 So. Howard 


CLEVELA AND, Citizer Bldg 
INDIANAPOLIS, Merchante” Bank 
Bidg. 
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Welding Wire 
John A. Roebling’s Sons Co., Trenton, N. J. 
Se HeeHANENUINNNEUNAONENRNNNNNORNNOEOMONNENNENN 


TERRY 


For a quarter of a century building 


the highest type 
CRANES and DERRICKS 


Write for 
catalogue. 


Terry Tractorcrane 
A speedy and rugged crane requir- 
ing no outriggers, swinging through 
an arc of 300 degrees. 


TERRY 


MANUFACTURING COMPANY 


Grand Central Terminal 


New York City 
Plant—Kearny, Newark, N. J. 





Geared Hoist with 
Kerosene Engine and 
Boom Swinger 


Designed for use on 
derricks and overhead 
cranes for loading and 
unloading materials. 
Double drum boom 
swinger operated by 
one lever. Clutch con- 
Sists of cone metal 
friction type with 
quick spring release. 






Each drum equipped with end thrust. ball bearings—attached to hoist 
by sprocket and chain. Bearings babbitted of split adjustable type. 


Next time you need a hoist write for our new catalog. 


O. K. Clutch & Machinery Co., Columbia, Pa. 
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Wire Rope Fittings 


Vol. 85, No. 27 
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O. K. Heavy Duty Double Drum 
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Bay City Walking Land Dredges 


Built any width. For new ditches or clean-out work. 
Spans the ditch. Low cost installation, moving, 
labor, fuel and repairs. Two-man operated. Equip- 
ped with oil engine. Catalogs on request. 


Bay City Dredge Works, 2601 Center Ave. 


Bay City, Mich. 
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What Makes One Wire Rope 
Far Outwear Another? 


Wire ropes of the same type look alike, but one rope may last twice as long as another. 






















There are very good reasons for this. 


Wire rope is ordinarily made up of six strands of either nineteen or seven wires each. 
When the rope is used for hoisting or hauling, the wires and strands rub against one 
another as well as against the pulleys, rollers and other objects. 


The friction which arises from this internal rubbing is often as big a factor in the 
wear of the rope as the external friction and abrasion. 


For this reason the twisting of the wires into strands and the Jay of the strands as 
well as the internal lubrication are highly important. In a properly made wire rope, 
the wires and strands are so proportioned and laid as to minim'ze internal friction and 
provide amply for external wear. Careful provision has likewise been made for in- 
ternal lubrication. 

One of the reasons that HAZARD Wire Ropes have such unusual records of per- 
formance in service, is because they receive the careful attention to these three vital 
factors. 


We have interesting evidence to show of the typical service of economy given by HAZARD 
Wire Ropes. Where shall we send you this story? 


HAZARD MANUFACTURING CO. 
Vakers of Quality Wire Rope Since 1848 


NEW YORK CHICAGO PITTSBURGH DENVER 
633 Canal St- 5652 W. Adams St. Ist Nat'l Bank Bldg. 1415 Wazee St, 


Wilkes-Barre, Pa. 
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LITTLE GIANT 
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A machine that is 


about first. these 


No one 
LITTLE GIANT 
clam shell bucket 


Address Dept. A. 


Che 


desired 
multiplied by its scope of application 
niachine 
ROAD CRANE 

working practically 
the things that mean money to every 


ROAD CRANE 


What Would You Do 


Without mechanical equpment? En- 
gineermng projects that are now accom 
plished easily and with a celerity that 
is astonishing, are only made possible 
by mechanical equipment And as ac 
complishment is strengthened by means 
of mechanical equipment likewise 
labor costs are decreased 

capable of performing in a single task. 


but an endless assortment, 
advantages of mechanical equipment: 


second, 


brings 
labor saving possibilities 
has ever been developed 


in this direction that in any 
Portable 


and self-propelled; handling tag line 
anywhere a truck might go, 
contractor, 


way equals the 
orange peel or 
to accomplish 


give it range 


Due to increased manufacturing facilities, we are now in position 


to accepi orders for immediate delivery. 


Locomotive Crane Company 


OF AMERICA 


CHAMPAIGN ILLINOIS 
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Here. 













CRANES 


Breakage on one of 
these fine cranes 
is practically un- 
known. Why? 
90% Steel Cast- 


ings. 
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Ohio Locomotive Crane Co. 
101 So. Sandusky Ave. 
Bucyrus, Ohio 
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Byers Cranes in 
Two Types:— 


1—Full Circle Swing 


2—Half Circle Swing 
(The “Auto-Crane’’) 


The John F. Byers Machine Co. 
250 Sycamore St., Ravenna, Ohio 
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PLYMOUTH ROPE 
‘The full page advertisement on’page 167 of 


Dec 2 Issue tells a story of real Interest to you 
There is a Plymouth Rope for every rope 


requirement. Distributors in All Large Ctttes 
>LYMOUTH CORDAGE COMPANY 


North Plymouth, Mase. Welland, Can. 
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The Underpinning & Foundation Co. New York Gg 
Difficult Foundations 


Pneumatic, Steel, Concrete and 
Woouen Pile Foundations. Bridge 
Piers; Underpinning Heavy Buildings. 


‘HERCULES”’ STEEL PILES 
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! BUILT TO DIG AND LAST 
Lg WHILE DIGGING 
bf 


MS 


BUCKETS | 


Help Reduce The 
High Cost Of Su 
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Far fetched?—Not at all. Limestone 


is used in the bleaching of sugar The 
more efficient the operation of the various 
processes in this connection—the greater 
the production and naturally the owe! 


the cost of sugar 

So much for sugar As far as buckets 
go there are none can handle limestone and 
stand up under the hard work involved 
therein—and suffer as little from the ef 
fects us a Williams Bucket, 

Here's a “Williams” handling Limestone 
it the Michigan Sugar Co... Saginaw it 
handles not only limestone but sand, gravel 
and all other loose material about the 
plant. 


Get the full particulars about its triangu- 
lar construction and sturdy build. 
Write today for Catalog. 


G. H. Williams, Erie, Pa. 
Room 317, 30 Church St., New York City 
ay 
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Kiesler 


Clam Shell 


The only positive non-lifting 
clam shell bucket on the 
market is built by Kiesler. 


The Kiesler bucket operates 
on the Multi-System-Bell- 
Crank lever principle pro- 
ducing a powerful compound 
scissor movement. 


Jos. F. Kiesler Co. 
928 W. Huron St. 





Kiesler buckets are mechanic- 
: ally perfect and fully guaran- 
Chicago, III. teed. Send for our bulletin. 
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Dumping Buckets of all types, Industrial Cars 
Skips, Portable Tar Heaters, Lead Melting 
Furnaces, Carts for hauling Concrete, Coal, 
Ore, etc., Forgings and Foundry Equipment. 
Iron Castings Aluminwa. Castings 


All kinds of Steel Plate Work up to %-in. 
thickness. 


PENN FOUNDRY & MANUFACTURING COMPANY 
= I Crest. Reading. Pa. 
[Soars ennenseneeEetnn RENN DREnnEEennenll 
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Aden Grab Buckets 


are so constructed that the coynter- 
weight does not come in contact with 
material, thereby insuring a greater 
digging power and absolutely no loss 
of power at any stage of the closing 
action. Write for further information, 


The Advance Engineering Co. 


Offices: 6543 Metta Street 
Cleveland, O. 









BUCKETS 


The illustration shows a 
Owen digging a 
trench through a 
15-ft. strata of hard clay 
An Owen Bucket was 
chosen because a power 
ful digger was needed 
Ask for pamphlet Owen 
Buckets in Operation.” 


The Owen Bucket Co. 


533 Rockefeller Bldg. 
Cleveland, O. 
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TLE 


“INDUSTRIAL” CRANES OF CAPACITY AND TYPE 
TO MEET EVERY REQUIREMENT 
The Illustration shows a Speci Type X “Industrial” Crane hoist- 
ing a 60-ton, marine boiler, at the Army Supply Base, Norfolk, Va 
Pass your brain-racking hoisting and transporting difficulties on to us. 
Very prompt deliveries can be made on any type ef crane. 
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American SteeléWire 
eee Eompany 


Send for catalog covering our entire line. 
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3 0s D. ~ ee we the Cc 2 = . " : 
Z . S. Dependable Locomotive Cranes g 3 E 
3 and Buckets 2 i For Digging E 
z insure satisfaction 5 . or Dredging E 
Z Correct Design ‘ Z we can furnish you buckets that E 
3 Right Materia! z = bh satisfy you in every way. E 
5 Seserier 2 & ith a minimum number of pars = 
2 Febrication s 8 and husky make-up they are easily = 
a = 2 operated and stay on the job. = 
2 = = There are years of experience be- = 
3 Orton & s § hind these buckets and we are pre- = 
3 Steinbrenner i : pared to fill your order from stock = 
2 2 at reasonable prices, = 
: CHICAGO, HL, = Vulcan Iron Works, Inc. = 
2 Mendham, Sut 3 = Jersey City, N. J. E 
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: We Dig and Refill Trenches’ : : GRAY STRAND WIRE ROPE : 
: For water, sewers, gas, conduits and drains 2 = ELECTRICALLY WELDED WIRE : 
= Pipe laid by contract and installation of water systems = 2 = Wickwire S Steel C " 2 
= = = Ic ire en r = 
: Trench Machines and Backfillers For Rent = = Worcester, Mass. ere eee er po Buffalo, N.Y. =z 
W. G. FRITZ CO., INC., Contractors e District Offices and Warehouses : 
: Essex Bldg. Newark, N. J. 2 = New York Philadelphia Detroit Chicago Boston = 
= = = a rancise ulsa, Okla = 
PT TMi iii ett 
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= ey] 2" BELLWOOD 2 i ” 5 
gt Sanaa 2 = Mechanize Underground” with the : 
= Weight 16 tons, %-cu. yd. = 3 WV = 
= dippers, full revolving on trae- 2 & AITVg © or = 
Z tion wheels. Deliveries in = 8 = 
: Spevtheation and pric = 3 E 
= 8 in es on = = 
3 request. = 2 
TH Bellwood i : a practical mucking machine : 
= e op -» = © ; E 
: = mS peliwoed, Po. OO Lake Superior Loader Co. Duluth. Minn 
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Big Fires 


ON’T mean loss of revenue any 

more. The Trident Protectus is 
taking care of that on many important 
lines. 


There are more Trident Meters 
in service than any other make. 


Neptune Meter Company 
New York 








The Weher Subterranean Pump is made by the Neptune Meter Company 
and sold under the guarantee that it will deliver at least 25 per cent. 
more water from the same well than any straight air lift or “booster.” 
Or, when the vield of the well is limited, it will deliver the same quan- 
tity of water with 25 per cent. less power. 





Staff of Hydraulic Engineers at your service. 
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WATER METERS 


Accurate 
Durable 
Efficient 


GAMON METER COMPANY 


Main Office and Works: 
NEWARK, NEW JERSEY 
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Manufactured by 


THOMSON METER CO. 


100-110 BRIDGE ST., BROOKLYN, N. Y. = 
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KINGDOM OF BELGIUM 


25 Year External Gold Loan 71%4% Sinking Fund Redeem- 
able Bonds, Dated June Ist, 1920—Payable at the Rate 
of 115% of the Principal Sum, on or Before June Ist, 
1945. 

Principal, Premium and Interest 


Payable in New York Gold Coin 
Subscriptions received by 
The Coal & Iron National Bank 


143 Liberty Street, New York City 
Telephone Rector 9202—Bond Department 


Generic 
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Jenkins Standard 
Iron Body Gate Valves 


Double face solid wedge type. 
Bodies and bonnets of high grade 
cast iron. Seat rings are bronze 
and gates or wedges cast iron faced 
with bronze rings, except in smaller 
sizes, in which wedges are made 
entirely of bronze. Improved shape 
of body and bonnet not only in- 
sures perfect castings free from in- 
ternal shrinkage strains but secures 


the maximum of strength and 
rigidity. 

Sizes 16 in. and smaller for 125 
pounds working steam pressure 
and 175 pounds working water 
pressure. Sizes 18 in. and above 
for 100 pounds working steam 


pressure and 125 pounds working 
water pressure. Screwed or flanged, 
rising, or stationary spindles. 

Know genuine Jenkins Valves by 


the name and Jenkins Diamond 
Mark—at supply houses  every- 
where. 


JENKINS BROS. 





New_York Chicago Philadelphia Pittsburgh 
St. Louis Boston San Francisco Washington 

Figure 331 Montreal London Havana 
with steel spindle 2221-5 
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SIMPLEX METERS 


operate accurately with a low Venturi 
head. Famous for sensitiveness, range 
and ability to measure low flow. 


Bulletin 113. 


. 

Simplex Valve and Meter Company 
Manufacturers of 

WATER METERS for large pipes, Rate Controllers: 

Automatic AIR VALVES, REGULATING VALVES 

and HYDRAULIC APPARATUS of Special Design. 

5722 Race Street, Philadelphia, Pa. 

New England Representative—Geo. W. Stetson, 141 Milk St., Boston, Mass. 
Pacific Coast Representatives—Water Works Supply Co., San Francisco and 
Tas Angeles. Canadian Representatives—Francis Hankin & Co., Toronto 
and Vancouver, Canada. 
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See ow large advertisement in the preceding and following issues. 
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Stevens Water Level Recorders 
and Indicators 


for water power plants, tides, irrigation, 

city water supply, sewers and drains. 
Let Stevens Recorders 
plot your Hydrographs 

Direct Acting, Long Distance, Duplex and 


Differential Recorders and _ Indicators, 
Transits and Levels. 


“alletins on request 
LEUPOLD VOELPEL & CO. 


109 East 70th St., N., Portland, Ore. 
Hydrographic and Surveying Instruments 
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The Hersey Disc Meter, Model HF, is the product of thirty- 
five years of experience and refinement in the manufacture 
of water meters. 

This model in the smaller sizes, together with Mode] HD in 
the larger sizes, form a series which excels all tecters of 
all makes in all those essentials which go toward making 
up an exceptionally desirable meter. 


HERSEY MANUFACTURING COMPANY 


Boston, New York, Chicago, Columbus, 0., Philadelphia, Atlanta, San Francisco 
Spas svevevevvevevbaDEAEODANUANENEEUEAUGOCOYOOUOUOGUEOUSUGODENESUEOTSNEOUOUOOUEOUUOCGUEOUOOEOOEOOSOUOSUOUEOEGSLSOONAEODNODOOOOONOTOGEOOEOUNODEOTOAUOIOALEN EAMETS 
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- DITTSBURCH 


TTSBURGH 
METER COMPANY 


Water Meters 
for all Domestic 
and industrial 


HOTTER ata 


Q, Here is the valve 
and all the work- 
ing parts—yjust 

Services two wedges and 
eat two gates work- 


Lt ed by a stem! 


SLUICE GATES Simplicity itself. 
Send for 200-page Catalog. 


UAMHAUAEAEREDASEEEDOERORSEEETLIT 


SPUUNARNEUANUNENNH Hunn anegececenaanneneneNeaAdeNsseesdseeristneeseaeteteiitees 


Shear, Flap and Butterfly Valves 


FLEXIBLE JOINTS 
COLDWE LL-WILCOX CO 


aN wWwiInDsor NEWBOUORGH N.-Y. 


NEUEANEUEDEDOVONTOOONTOT UNG ONOEUENONAAEUOAOTOEEDOEUONUEDOLUEOOEOETESUOOTOEONTOOOEDS FUE UTOETEUCOEOODUCOUUSONOCO OOO OOOO odes oenesesee 
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The Ludlow Valve Mfg. Co. 


Troy New York 


BRANCHES: New York. 62 Gold Street; Boston. 112 Water 
Street; Philadelphia. Harrison Building; Pittsburgh, First Na 
tional Bank Building: Chicago, 633-6435 The. Rookery; Kansas 
City Office, R. A. Long Building. 


PUT 


“COREY’’ FIRE HYDRANTS 


Valve Boxes Indicator Posts Air Valves 


**RENSSELAER’’ VALVES 


All Sizes All Pressures All Purposes 


Rensselaer Valve Co., Genera! Offices, Troy, N. Y. 
New York: Hudson Term’l, Church St. Chicago: Monadnock Block 
Pittsburgh: Oliver Building Seattle: Arctic Building 
New England: Chas. L. Brown, Northboro, Mass. 
Louisville: Starks Building 
eneeeneantaneaenny acasecssavevuooussoucoasoenesggunouuuouscascacznevavcnsvcysouscuoneneugsenaay 
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TRADE WASTE DISPOSAL 
PROBLEMS 


present many difficulties. 


Many of them are solved by using apparatus and proc- 
esses developed by “W & T.” 
For instance: 


The Bureau of Animal Industry requires that effluents from Tanneries 
using certain Imported Hides must be sterilized in order to destroy 
the Anthrax Germ. 
“W & T” developed a special apparatus to do this by LIQUID 
CHLORINE and today there are many installations in successful 
service. 
Again: 
A manufacturer of a food product was in difficulty owing to the odors 
caused by his processes of manufacture. ‘““W & T” developed equipment 
and a method to deodorize all spent gases with LIQUID CHLORINE and 
the manufacturer’s troubles vanished. 
These are but two of the many typical instances. 
There is a special department of “W & T” to advise consulting engineers 
and others interested in Trade Waste Disposal Problems. 
We are prepared to show that “W & T” apparatus is applicable not alone 
in water sterilization and sewage treatment but for a multitude of indus- 
trial needs. 

Let us send interesting booklets. 


Wallace & Tiernan Co., Inc. 
One of the types of WE T 349 Broadway, New York 


apparatus developed for ster- ; 
ilizing Tannery Effluents Philade we 2 Chicago _ San Francisco Pittsburgh 
Dallas Kansas City Atlanta 
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Self-Cleaning, Efficient 
Fine Screening 


The Dorr Company, Engineers 
Sanitary Engineering Department 
LONDON 101 Park Ave., New York DENVER 


~ gAUsQUaeneUONMTNNTTTONNUTNNND eevee eavvenanueenerenTyereryagasuueusEnse’eenaTeneUceeneTeeeeTererUestUeesOeTUCONONyYO UMA LSUOLCSTODepaugeeeeey eveTeNyNT Una: 
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WATER - fit for use 


Filya ion a an Water 


ROBERTS FILTER MEG. CO. 
DARBY.PA. New York Office Flat Iron Bldg 


“> : i E Municipal Sewage Disposal : 

Dry Feed Purification Saves 5 : Industrial Waste Water Treatment : 
Space, Labor and money : Water Purification : 

; The Dorr Sewage E 

: Equipment oe : 

: ao and —— Sludge : 

= Engineering E 

Z Service The Dorrco Screen E 





POT TT 
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33 Municipal Filter Plants 


Now equipped with our machines replac- 
ing the old solution tank method. The 
ultimate method 1 


The Dry Feed Process 






} 
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COUNT as 
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The Green Book, ‘Progressive Com- 
bustion,"’ a 52-page book of facts and 
figures on stoker firing. Acknowledged the 
soundest and most sensible treatment of 
vital power plant problem. 

Green Steam Jet Ash Conveyor Book- 
jet illustrates and expains the Green 
Steam Jet and the Cast Iron Ash Tank 


Dept. D will send either or both 
of the above books on request. 


GREEN ENGINEERING CO 
110 Kennedy Ave., East Chicago, ° 


TMM Ue OUTRMNPRNPENENT NUD ESTENDyTuesuseneerTaeeacuecneeOyevecvvevcesvenveuvcnaeevsnveenevncencetuavceanancanceacanneevanduansecuenceavevueacencenceguaqaeucueartett 


Write us for particulars 


PITTSBURGH FILTER & ENGINEERING CO. 


Pittsburgh, Pa. 
Kansas City, Mo. Works: Oil City, Pa. 
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Why waste his Strength 






ona 


O supply a modern municipality with 
i water is a gigantic task and requires 
among other things gigantic pumps. 
Similar pumping units of equal or smaller 
capacity are also used in sewage disposal 
systems and in industrial power plants for 
pumping many different kinds of fluids. 
These pumps are designed and built to act 
smoothly and to do their work efficiently, but 
constant use, and ordinary wear and tear are 
continuously building up a loss of effective- 
ness—a leakage. It takes just as much power, 
just as many dollars and cents to operate them 
when they are “slipping” or “falling down” 
for any other reason, as when they are operat 
ing at rated capacity. 


The first step toward the elimina- 
tion of waste in pumping is DE- 
TECTION OF THE LEAK — 
always a slow and uncertain proc- 
ess until the appearance of 


VENTURI METERS 
The VENTURI, with its watch- 


ful accuracy, immediately detects 
the presence of costly leakage, 
and makes immediate correction 
possible. 


VENTURI installations not only 
pay for themselves in a brief time, 
but are piling up year after year 
substantial money savings for 
municipalities and industries the 
world over. 








The VENTURI measures cold and hot water, a 
sewage, brine and chemical solutions, oil, gas, 
air and steam. 


{ 
Printed matter describing the Venturi for any | ’ 
of these services will be forwarded on request. ii 


Builders [ron Foundry 


“Builders of the Venturi for 29 Years” 


Providence, Rhode Island 
New York 


Pittsburgh Chicago Atlanta The. 
San Francisco Dallas, Tex. Portland, Ore. F 


Toronto, Ont. Ottawa, Ont. 
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TRRIGATION, 


a TT On ee ST. 


HARDESTY 


Metal Flume as Canal Lining 





r O/ more land irrigated 
405," 22 


more water delivered 


to the land now under irrigation, replace wooden flumes and 
dirt ditches with 


HARDESTY 
METAL FLUMES 


Made of the best galvanized iron. Save every drop of water 
for the benefit of the land under irrigation. The constant 
seepage and absorption of a dirt ditch is eliminated; pumping 
costs cut per gallon delivered and fuel expenses similarly re- 
duced. 

Only Metal Flumes are Trouble-Proof—and Hardesty Metal 
Flumes are guaranteed to outlast others. 

Our 120-page catalog contains interesting data for engineers 
and irrigation operators. It is an authority on irrigation 
problems. 


Write for your copy today. 






THER. a y rabeunedriel SG co. DENVER, COLORADO 
Branches: Woods Cross, Utah; Missoula, Montana 


ee ‘SUPPLIES 








CUOEAEUURAA TENA OUAAA EERE DAE EAE ERAT EEEEADTURERTUATDECEAAU TORE ESPACE A LUEEN EERE EAU, 


OU eM 
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GRAVITY PRESSURE 


FILTERS 


DRY FEED 
CHEMICAL MACHINES 


Write for Bulletins 19-2-3 


The total daily capacity 
of municipal filtration plants 
installed by us is 
ONE BILLION GALLONS 
Supplying 500 communities 


THe New York CONTINENTAL 
JEWELL FILTRATION COMPANY 
NUTLEY, NEW JERSEY 
111 W. Monroe St., Chicago, II. 

New Birks Building, Montreal. 


Originators of Mechanical Filtration 


Member Associated Manufacturers of Water Purifying 
Equipment. 


wun 





Mechanical Filtration 
Plants 
Municipal and Industrial Purposes 
Gravity and Pressure Types 
Re-filtration Systems 
for Natatoriums 


The “Holyoke” 
Fire Hydrant 


FOR TOWNS, CITIES AND FACTORIES 


One of the Oldest 
One of the Best 


IN USE OVER 35 YEARS 


kd 


lt will pay you to send us your inquiries 


Norwood Engineering Co. 
Florence, Mass., U. S. A. 


Fla St. James Street ARCHAMBAULT & LECLAIR 
MCNTREAL, QUE. Representatives for Province of Quebec 


= 


Dd 
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CRANE SERVICE 


facilitates the selection of depend- 
able material for the installation of 


Heating and Plumbing Equipment 


The small or large building can be equipped 
with Crane products with equal assurance 
that each fixture complies with the demands 
of safety and sanitation. 


We are manufacturers of about 20,000 articles, 
including valves, pipe fittings and steam special- 
ties, made of brass, iron, ferrosteel, cast steel and 
forged steel, in all sizes, for all pressures and all 
purposes and are distributors of pipe, heating 
and plumbing materials. 


SALES OFFICES, WAREHOUSES AND SHOWROOMS: WORKS: CHICAGO AND GRIDGEPORT 


BOSTON 
SPRINGFIELD 
BRIDGEPORT 
ROCHESTER 
NEW YORK 
ALBANY 
BROOKLYN 
PHILADELPHIA 
READING 
NEWARK 
CAMDEN 


BALTIMORE MUSKOGEE CHICAGO MINNEAPOLIS TACOMA 
WASHINGTON TULSA ROCKFORD WINONA PORTLAND 
SYRACUSE OKLAHOMA City FOUNDED BY R. T. CRANE, 1888 OSHKOSH DULUTH POCATELLO 
BUFFALO WICHITA 


GRAND RAPIDS FARGO SALT LAKE CITY 
cevannaw ts CRANE CO, Stitt Wiittrow — Stecs 


ATLANTA KANSAS CITY ABERDEEN pe 
CRAMENTO 
KNOXVILLE cannes HAUTE 636 8. MICHIGAN AVE. OES MOINES § GaREAT FALLS 
2 OMAHA BILLINGS OAKLAND 


BIRMINGHAM CINCINNATI 
MEMPHIS INDIANAPOLIS CHICAGO SIOUX CITY SPOKANE SAN FRANCISCO 


LITTLE ROCK DETROIT ST. PAUL SEATTLE LOS ANGELES 


CRANE MONTREAL. TORONTO. VANCOUVER. WINNIPEG, LONDON, ENG., 
uiliteD SYDNEY, N.S.W., QUEBEC, HALIFAX. OTTAWA, CALGARY 
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The Mathieson Alkali Works (Inc.) 


General Offices: 
25 West 43rd Street, New York 


Works: Niagara Falls, N. Y. Works: Sallville, Va. 


“Kagle Thistle” Brand of Products 


Liquid Chlorine Chloride of Lime 
One hundred per cent pure anhydrous for Strongest, quickest settling, most stable 
use with any control apparatus. 
Shipped in 105 Ib., 150 Ib., 2000 Ib. Cyl- 


inders and Containers. Also shipped in PY c 
Tank Care when required. Shipped in 225 Ib., 450 Ib., 750 Ib. drums 


Prompt shipments made, due to our large for domestic ‘ihe. laced wooden lined 
Capacity. drums for export holding 400 Ib. 


—and Soda Ash 


If you have a problem to solve write us, and we will give same the closest and 


Bleaching Powder manufactured. 


promptest attention of our Technical Service Staff 





ADT TUTTI TTC Eo 


Water 


— Rectification Systems 


of every description 
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WATER SOFTENING ANDO 
FILTRATION PLANTS | 


INTERNATIONAL FILTER CO. 


30 South Dearborn St. Chicago 
New’ York Office: Woolworth Building 


CETUELAELAALLE ELUATE ETAT AAA AAA 


CUTUTATEETETTT NTL Ae 





SUNT Tee 
Legegeeeerenreeeetciaseteecveiie 


Pressure and Gravity Softeners~lron and 
Oil Removal Apparatus + Pressure and 
Gravity Filters+ Filtration Equipment 


SAUUEUTAUEAASAELAAOUR ALUMS ASEAN EATEN 


WATER SOFTENING 
“AND FILTRATION PLANTS 


AMERIC tl .% ao SOFTENER COMPANY 
4th and LEHIG PHILADELPHIA, PA, 
No affiliation or wo eee . with any of our competitors 


The Permutit Company 
440 Fourth Ave. New York 


eneeereveenevenenenenvenecerenenesraraveneceenevenenenennsesenenenteteseeeMesar el UACOEACUCEOENEOEEEEO EA EEUUENENENT EET EEEET ACA eH TTC TETNT EEE ETT ET EELS 
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WE-FU-GO AND SCAIFE 


TELE CCC CCC Ub 
Clean Water Mains 
: Deliver Full Capacity 
We are glad to conler 


with municipal officials 
or Water Companies. 


OCUOSUNEOOUAU ORO DOEODOEAUA EAA 


li PURIFICATION SYSTEMS 
WA F me SOFTENING & FILTRATION 
FOR BOILER FEED ANDO 
ALL INDUSTRIAL USES 


WM.B.SCAIFE & SONS CO.PITTSBURGH.PA. 


TT 


National Methods are patented 


nafs D tional, Water Main Cleaning Coneant) 


a AURNNEROOHET TLE ENEEAE EET se TOUUTUIREATAESNEAA UENO UAE UE NAEHEEA OU UEEL OEE GATHERS AbEA MADE neta tbe SUNUCUPUOCDOSOGASA AMANO AAMAS StS 
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CHLORIDE OF LIME 


For Purifying Water 
Pennsylvania Salt Mfg. Company, Philadelphia. Pa., U. S. A. 


i a aed 
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“MICHIGAN Combination Steel end Wood PIPE 


The Pipe for 


FREE . _ Satisfactory Water Service 


From Freezing aN a 


That trench isn't deep but tells why— 
it's deep enough for Michigan \ ‘ Ask for your 
Pipe. Long experience has ' copy. 

taught water works engineers / ; 

that Michigan Pipe is free from 

freezing. The heavy shell of white 

pine staves coated with an asphaltum 

compound forms a perfect heat insula 

tion. Michigan Pipe gives continuous 

service year in and year out. 


The Michigan Pipe Company 


Dept. 17, Bay City, Michigan 


ew. Teme We, Foe i icccae es oscsc dee ; 30 E. 42nd St 
Oklahoma City, Okla wees 14 N. Dewey St 
Chicago, Tll.... ; ... Insurance Exchange Bldg 
Boston, Mass ; a. ‘3 Broad St 
Cleveland, Ohio: 0% jid-aw ede eke e .919 American Trust Bldg 
CII, TONG oh koe) 0.00 4 p090 702 James Building 
Montreal, Quebec, Canada ‘ .204 St. James St 


immediately 
from stock 
on hand 


a 
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“STANDARD” WOOD PIPE 


Meets Many Requirements. 
Durability and Economy. 
aT Engineers know its real Vale. Will ee 
furnish Pipe to suit Conditions. Write Fam 
for our New Catalogue, where it gives 
you full information. 


| Wood Pipe 


—means that it’s made of 
Marion malleable iron, offer- 
ing great resistance to shock, 
having high elastic limit, re 
sisting oxidation. wears bet 
ter, is free from slag holes, 
shrinkage cracks, etc., . and 


Cas atime is not subject to fatigue or 
on a ting crystallisation. 


4 


OU  d 


Malleable iron castings for every purpose. 


The Marion Malleable Iron Works 
Marion, Indiana 
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PACIFIC pats me P PIPE 
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WYCKOFF pl) PIPE 
It Can Be Shipped Promptly 


Carries 17% to 25 per cent more water than tron oF 
steel and lasts longer, 
Unaffected by frost, electrolysis, acid fumes or corrosion. 
Dugebie and economical. 

For three score and five years it haa been giving satis- 
factory service. 

When you want a pipe of proven dependability specify 
“Wyckoff.” 

May we send Catalog giving fullest detalls? 


A. Wyckoff & Son Company, Elmira, N. Y, 
H. H. White, 1503 Fourth Natl. Bank Bidg., Atlanta, Ga,; 
Johnson-PetersCo., Pittsburgh Terminal Warehouse, Pittsburgh, 
Pa.; Valley Supply Co., Coal Exchange Bidg., Scranton, Pa. 


Made in all sizes from 2 
inch to 14 feet in diameter 


Write for Catalogue 


y PACIFIC T. TANK & PIPE CO” 


NDARO SINCE ‘6 


306 MARKET ST., SAN FRANCISCO 
2601 ST. PAUL BLDG., NEW YORK 


ALOARDADADAASLAABMADIAADUDADUBAAObAAAAUADEDLObARORDOAEDNIND| 
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OOEGLALAAGENASAAAHEAODOAEDOASIUSEDIDSELDOOSEOOG OTTO URDU EES SLDERAG SGU SBEALAS EROS SRAALSSEOO NOR AOaeL PeLbERUER 
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Wire wound and 
continuous stave 
wood pipe for— 
Irrigation 
Water Works 
Railroads 
Mines, Etc. 


Water pipe—made of 
clear Washington 
Yellow Fir, Steam 
pipe casing—made of 
Washington Cedar, as- 
bestos or tin lined for 
insulating under- 
ground steam pipes, 





‘ Write for Catalog. 
AMERICAN WOOD PIPE CO., TACOMA, WASH. 


Eastern Office: 30 Church St., New York City 
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TAYLORS SPIRAL } 


WETED PIPE 





UODADANEO NAD oo HiEDLAONNEDN EAE 


Spiral Riveted Pipe. 


; Large Diameter. Lap Welded Pipe. Forged 
Steel Pipe Flanges. 


Flexible Ball Joints, Send for Catalog 
AMERICAN SPIRAL PIPE WORKS 
50 Church St.. New York Main Office and Works; CHICAGO, Box 485 
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Nicholas Engel 


JOHN FOX & CO. 


Cast-Iron Water, Gas and Flange Pipe, Special Castings, 
Fire Hydrants, Valves, Genezal Foundry and Machine Work. 


253 BROADWAY NEW YORK CITY 
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DREDGE PIPE 


ELBOWS, BRANCHES, STEEL PONTOONS 


THORN CO. 20th and Allegheny pAve» 


3. 2 PHILADELPHIA, P 
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DE LAVAL 


Steam Turbine Co., Trenton, N. J 
Builders of TURBINE MACHINERY, 

Steam truchines a all capacities for high or low 
sure steam and for direct connection or for belt 
rope drive Complete Turbo-Generator Sets. 
entrifugal Pumps for all Heads and Capacities 
entrifugal Blowers and Air Compressors Double 
Helical Speed Reducing Gears Write for especial 
bulletins on apparatus in which you ere interested 
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Cast Iron Pipe and Fittings 
Flanged, Bell and Spigot 
or 
Water, Gas, Steam and Oil. 
Municipal Castings of All Descriptions. 


LYNCHBURG FOUNDRY COMPANY 


. General Offices—Lynchburg, Verginis 
Western Office—Chicago, Illinois 
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Warren Foundry & Machine Company 


Manufacturers of 
Bell and Spigot—Flanged—Flexible 
Joint—Culvert—Tubes, Milled and 
Plain Ends — Cylinders — Manhole 
Heads and Covers—High-Pressure 
Fire Service Pipe—All Sizes. 
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CAST IRON PIPE 
SPECIAL CASTINGS 


Works: Phillipsburg, N. 


da 
Bowling Green Bidg., New York 
Sales Offices { 201 Devonshire Street, Boston, Mass. 
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Redwooa —— Doulas fir 








CONTINUOUS STAVE - 





WIRE WOUND- ha 


Western Wood Pipe Publicity 


Bureau 
WHITE BUILDING, SEATTLE, U. S. A. 


Address all inquiries for prices and details to the following 


Redwood Mfgrs. Co., San Francisco 

Continental Pipe Mfg. Co., Seattle 

American Wood Pipe Co., Tacoma 
Pacific Tank & Pipe Co., San Francisco 


: 
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U.S. PRODUCTS 


CAST IRON USICAST 
PIPE CASTINGS 


United States Cast Iron Pipe & Fdy. Co. 
General Offices: Burlington, N. J. 


CVOUUUEREUAGHO AAU LETUAEOAAESUAE LADEN AEDUAESUAEOEEDOEDUAGSUADEOAREDOEDAAOEOGAUAOEDUAEDUAUAUALUEOUACGOAAEU AAU AODUAGOUNOOUONUAUEEEAUOIOOUUESUAOEAOO MUHA 


sane 


POUODUPNAH DPN nao beNoaoE 


Sevapnnnannn senses AEETDOONTODENODEODRDESOOOD EEE 


TT 


SHEUNLUALGALUEOUESUOROASOGGOEULEEUEO UGA UGOUECUEUEEOOSOOEAOGDEELERDELUAOOUODUEOADULAELOAUOEOUAEUAEUOOUECA OGG AOU OOOSUOAAMAA UD OEDUCDUEDAALEOUUED OGLE OEUELOOETL = 


~« “1 EADITE” 


Registered U, S. Patent Office 
NO CAULKING 
FOR JOINTING CAST IRON WATER MAINS 
Saves 100% 


Leadite Joints Improve with Age 
THE LEADITE COMPANY, 1232 Land Title Bldg., Phila., Pa. 
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Spiral Riveted Pipe 


Ptpe Specialists for 48 ae 


Abendroth & Root Mfg. Co. 
wes: Newburgh, N.Y. 


Y. Office: 233 roadway 
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Dredge 
Pipe 





PONTOON AND SHORE 
Elbows, Branches, Ball Joints, Valves, Steel Pontoons 


MACHOLD & RIDDELL, Stephen Cinesd Pulitind 


ee 


Sree 











PRREEEEAENET evuerevets) 
‘ZV. uae nung 
= 1803 R.D. Wood & Co. 1920 | 
2 400 Chestnut St., Philadelphia : 
Z Cast Iron Pipe Mathews Fire Hydrants : 
5 Special Castings Fate: Ecet ond Check Valves : 
5 For water, Gas and High pee Mago ern : 
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AMERICAN CAST IRON PIPE COMPANY 


MANUFACTURERS OF 


Cast Iron Pipe and Fittings 
BIRMINGHAM, ALA. 
SALES OFFICES: 


Chicago, 1).—512 Ist Nat. Bk. Bldg 
Dallas, Tex.—}217 Praetorian Bidg 


TUEAUETOEODDOEODUDOROOONOOPOEOE DS 


am. ie. mex | 9 s. ch Bia 
fi inn.—712 >lymou ig 
New York Gity—261 Broadway Kansas City, Mo.—716 Seoreitt Bldg. 
San Francisco, Cal.—711 Balboa Bldg. Los Angeles, Cal.—439 E. Third St. 
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Just published 
This new, over 200 page 


“HANDBOOK 
of PIPE” 


Sent to executives on receipt of a business card 






This book fills a long felt want for just such data 
as it supplies on LARGE DIAMETER STEEL 
PIPES. Glance at the Index pictured above, There 
are tables, charts, specifications, data on pressures, 












joints, corrosion, coatings and general costs, to- 


executives 


only 


may secure this Handbook 
—for instance: 


Consulting and Architec- 
= Engineers interested 


gether with pages covering hydraulics, Water Power 
and Supply, Installation, Water Distribution and 
Consumption. The whole volume is only 614 x 414 
inches, compact enough to slip in the pocket. Besides 
the material mentioned above, it also contains the 
full story of “Lock Bar” and Riveted Steel Pipe. 
Your request—enclosing your business card—brings 
a copy. Write us before the edition is exhausted. 






























Industrial Plants 
Power Plants 
Buildings Railways 
Hydro Electric Plants 
Water Supply 
Irrigation rainage 
Municipal improvements 

Public Utilities 


also 


Munici Engineers and 
Executives in Public Util- 
ities and Industrial Plants. 


























East Jersey Pipe Co. 


Fulton and Church Sts., New York City 
Works: Paterson, N. J. 










144 Market—ENGINEERING NEWS-RECOR D—Place Vol. 85, No. 2 : 


MANISTEE IRON WORKS Co. 


Manistee, Michigan 





Centrifugal Pumps Vacuum Pumps Rotary Jet Cordensers 


on NR ata ce Site's AN 


OFFICES IN ALL LARGE CITIES 
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z be EMPIRE 99 : : The labor situation 

: - = calls for 

: REN CH PUMP |) LOWELL | 
: Ne ee ge eet 2 i Reversible 

: et Ratchet E 

i e 5 Wrenches : 

5 : : As the wage per hour : 

= = = mounts, the work done per : 

: = = hour has to mount — or : 

i = = should mount—in propor- 

= E i tion. If it is a job that em- : 

= = 3 ploys wrenches, the men will = 

2 = = work at their highest effi- E 

: = = ciency if equipped with : 

= : 2 Lowell Reversible Ratchet z 

= = = Wrenches to fit the exact = 

= = = _ situation. An outfit of 

2 = = Lowells is a good outfit— : 

3 : = = pays well—speeds up work = 

= Capacity, 600 to 800 gals. per hour. e § and reduces delays and ac- = j 
= a oe ; = = cidents. Write for Cata- g : 
g Will lift 20 ft. and force 50 ft. E = log R. : i 
: higher. Worked by one man. - = Lowell Wrench Co: : 
3 = 2 50 Commercial St. : 

= Practically unbreakable—made of = = Worcester, Mass. — 

= malleable iron. £5 : 

4 Weight, 25 Ibs. | Write for Bulletin 2: : 

: New York Engineering Co. _ : : : 

Z 2 Rector Street, New York zi | 
Ee | ee 
couueaceveurnceancanevencerennevencencenanuavcarsonensneenentaceycencenaucetenceneeneanecsaceneanenennegeaconavencencenecsnvencevenvensaveveneeneneeneneneenegcey ccs SOUUUOOUOEDEODEDAEMEMSALEAAAUNUSAEAIEUOURAEOEOUAASUOOUSLLESOAETELOUUEOAOAOESSAAOOUGUASOROAAOOONUSOORSDAADOOLSSCOUSUEOORNOAOALOOOASORUOOOEOLSOSUSUNNEAENU GLUE 


Leffel Turbine Water Wheels 


TOVOVOUOVE ADs Ntesueentnes 





Cul cor Cost in 40 
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because there’s ne lost motion to 
this reversible ratchet wrench. It 
can't slip off the nut. 
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Pa 
H. H. White, 1503 Fourth National Bank Bldg., Atlanta, Ga 
William Hamilton Co.. Ltd., Peterborough. Ont.. Canada. 


: i by using McGowan Duplex Steam and Power Driven Pumps : 
: 2: THE JOHN H. McGOWAN CO.: 
5 2 2 CINCINNATI, OHTO, U.S. A. = 
= E © scemnneenenenenenumeneneoennn eee NNN 
: z guaasuuancvvnnevcsncvecsevcasrvevervsvevsvecconecnoenneoatanacaccteuaeneasavcnaevangesnanegagengsnn anit 
z = Address GREENE, TWEED & CO. : 
: Write for Latest Bulletins : 109 Duane : 
: The James Leffel & Co., Springfield, Ohio: ata are 7 
| Pree Se teens a eee a 
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December 30, 1920 


In4 Years 


this GOULDS 


Hire Pump 


Has Never Been 


Out of Order, 


Packed or 


Cost One Cent 


for Repairs 


There’s a Goulds Pump for every kind 
of pumping srvice and it is guaranteed 


to perfom satisfactorily the 


work for which it is sold. Our Builetins 
describe the complete line. Have you 


a set? 


The Goulds Manufacturing Co. 


Main Offices and Works: 
Seneca Falls, N. Y. 


New York, 16 Murray St., and 19 Park Place 
Boston, 58 Pearl St. Chicago, 12-14 8S. Clinton St. 
Philadelphia, 111 North 3rd St. Pittsburgh, 636 


Henry W. Oliver Bidg. Atlanta, 3rd 


Bidg. Houston, 1001 Carter Bldg. Detroit, 


Dime Bank Bldg 
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This Goulds Centrifugal Fire Pump at the 
Fort Worth Cotton Oil Mill, Fort Worth, 
Texas, has been in active service four 
years—it’s always ready for use and is test- 
ed every 24 hours. In all that time it has 
never been out of order—has never been 
packed—and has never cost one cent for 
repairs. The pump has a capacity of 750 
G.P.M. against 120 pounds pressure or three 
good 11 in. smooth nozzle fire streams. It 
is direct driven by a‘75 hp. motor (‘the 
motor is on opposite side of the fire wall). 


The pump has 7 in. suction and 7 in. dis- 
charge; suction connects to an 80,000 gal 
water storage; discharges through 3000 feet 
of 6 in. cast main that has 15 fire hydrants 
on it. It will hold 120 Ibs. pressure or two 
lengths of 2'%4 in. hose attached to three 
hydrants. There is a safety valve set for 
120 Ibs. to protect the main in case of fire 
should the men cut the water off at the 
hydrants. The safety valve returns the 
water back to storage tank, making it un- 
necessary to stop the pump. 
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NETS 


This TRADE MARK a GUARANTEE of DEPENDABILITY 


Power Diaphragm, Force Pump and Hoist Units 


USE “DOMESTIC” OUTFITS 
They CUT CONSTRUCTION COSTS and INSURE PROFITS 


Description Bulletins sent on request 


DOMESTIC ENGINE & PUMP CO., Shippensburg, Pa, 








' 
% 
> 
% 
: 
* 
: 
2 
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: z 3 TONS OF COAL CAN BE SAVED 2 

5 = = if wat Id_repl tt tiquat fficient = 

: The valve I ff water whee with @MITH TURBINES. | tute ond inci: Fl 

= = = it interested, write ee “E” for Bulletin. = 

E Movement of 2 & = 

; Dean Bros. : 2 z 4 
q Durable Du- = i = ; 
E plex Steam & = 3 

2 Pump is the most important mprovement that has Ea E 

= been miade on a Duplex Pump in Twenty-five years. 2 z 

: New York Sales Office, 141 Broadway = Z z 

= STEAM =z S. MORGAN SMITH COMPANY, YORK, PA. = 

3 PUMP = ’ , = 

= DEAN: BROS. * WORKS. INDIANAPOLIS. = Branch 176 _ Federal St. CHICAGO 405 Power Bidg. = 

3 j Ouices: BOSTON 76 Monroe St. | MONTREAL 


ST 
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There is Power—Plus 


" 
with a capacity of 5000 to 
6.000 gals. per hour with the : 

= 
= 


Cascade Trench Pumper 


Write today for booklet. 
Bvery Contractor needs one. 
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MORRIS M ACHINE WORKS = 
: Bs eeeeetpereenee Pe Ss S 
=e a Ristinereiceenstintpilecnentinnstieesnensiantatinnestneatinmepasiimmaatitiaaaniaiiieill 


a oe ; 
Ea Comp are Them = is 


The faint light of a candle and the strong rays .- — 
of a searchlight. They represent the compara- 
tive efficiency of other ways of finding what 
you want and advertising for it in the 


SEARCHLIGHT SECTION 
Employment Equipment Business Opportunities 
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MACHINE WORKS 
bany, N. Y. 
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PELTON 


The mark of highest gtandord in Water Wheel and Centrifugal 
ump Construction. 
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The Pelton Water Wheel Company 
1992 Harrison St., San Francisco 92 West St., New York 
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If You Have a Contract 
WRITE US 


Pipe Line Dredge Capt. Huston, built for MacArthur, Perks & Co., 
New York, for work in Cuba 


We Are Specialists in 


HYDRAULIC DREDGES | 2 
MARINE. "ENGINES 


No doubt we can save you in ee labor and 
expense. Our dredging experts are at your 
service, ready totake up your problems in 
detail. Write us. Absolutely no obligation. 


Catalog on request 


ELLICOTT 


MACHINE CORPORATION 
Baltimore, Md. 


ELLICOTT 
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FAIRBANKS-MORSE “Z” ENGINES 





Thousands of “‘Z’”’ Dealers Assure Prompt Service 


Fairbanks, Mo 


MANUFACTURERS 


The Canadian Fairbanks-Morse Co., Ltd., Montreal. 


rse OC. 


Practical Power 
for Pumping 


This “‘Z” engine drives a pump on a bridge 
construction job. It is only one instance of the 
adaptability of this steady, economical engine to 
the contractor's meeds. 


For dependable power driving concrete mixers, 
conveyors, crushers, hoists, painting machines, 
pumps, sand blast machines, saw rigs, tiering 
machines, etc. 


Bosch high tension .aagneto—quick starting, 
easy running—throttling governor—large inlet 
and exhaust valves—easily accessible—low cen- 
ter of gravity—uses kerosene as well as gasoline. 


CcCHicAaGcao 
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Oil Engines - Pumps - Electric Motors and Generators - Fairbanks Scales - Railway Appliances - Farm Power Machinery 
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SPUOMMEULL EELS 


| Pumping Machinery : 





= 

y Ee 
We specialize in the £ 
production of high E 
grade pumping machine. E 
ery for contractors, £ 
dredging, irrigation, £ 
sewage disposal = 
water works, powerangd §& 
; = 
industrial plants, ete. 2 
Our engineering departe 3 
ment is at your service & 
to help you obtain bete = 
ter pumping economy. 3 
Writeus,statingyour 2 
requirements. 3 
3 

3 

iG 
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Lawrence Machine Co. 


Lawrence, Mass. 


30 Church St.. New York 
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"WOODWARD WATERWHEEL 
GOVERNORS 


. Built in All Types and Sizes from the Smallest to the Largest. 


Woodward Govsrpor Company ie 
“Rockford, Hlinois 


2 


i 


Syvavuounaeenanovcnceanuasusceasuuaneascacsosucensanuasvaeeussuaueseenunaueveevausueeneus01suse4ssubUengcaavos0UeedsQi04UOese44QOOUOUAEAALAOLUUUEAONOCUOUUDELENONIEE 


CAURTURATUETETUEUAEUEEEEUECACUEALERCAPUEUALUECEUUEAEU UA URUEUUEORSUOAUAELEUAUD EEE UALUEUAEUMEEAELELOEUS OSU EE CUA CA EEE PONE 


We specialize on 
single stage low 
head centrifugal 
pumps. 

Ast for Catalog 
TABER PUMP CQ. 
294 Elm St.. Buffalo, N. 
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Edson Pumps 


MINIMIZE ACCIDENTS 


Edson is the last word in 
power diaphragm pumping. The 
outfit shown here consists of a 
















No 3 (3-in. — suction) DIA 
PHRAGM TRENCH PUMP. aat- 
tached to an EDSON AIR 
COOLED GASOLINE ENGINE. 
All gears are in crank case run 
ning in oil—out of sight—un 
able to catch in workmen's cloth 
ing. We can supply outfit on 
4 wheel hand truck is desired 


Send for Descrip- 
tive Catalog. 


Established 1859 


Edson Mfg. Co. 


Pump Builders for 
Fifty Years 


£7 Atlantic Ave., Boston Mass., U. S. A. 
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LEA-COURTENAY PUMPS 
Centrifugal 


oe machinery 

or every kind of 
pumping service. 
Lea-Courtenay Co 

3 Main Street Newark, N. J. 
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A. D. COOK, LAWRENCEBURG, INDIANA 


Manufacturer of 

steam and Power Deep Well Pumps. Single and Double Acting, Guts Patent 
Brass Tube Well Strainers, Deep Well Cylinders, Sucker Rods and Well Tools, 
Deep Well Pumping Systems installed complete. 

Write for Catalog No. 11-6. 
Cook Deep Well Products have always been manufactured by A. D. Cook. The 
Cook Well Company of St. Louis, Mo., a selling sraeniastion, has retired 
from active business and has transferred’ its good will to D. Cook. ih. 
tomers of the Cook Well Company will receive direct service by writing to 
A. D. Cook, Lawrenceburg, Ind. 
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WORTHINGTON CLASS “C" 
BELT-DRIVEN VOLUTE PUMP 


FONE LORD: IE IE 


It’s the Ball thrust bearing 
that makes it excel 


OR contracting work such as pumping out 

ditches and cofferdams, or for similar pumping 
service where the duty is intermittent but impor- 
tant, Worthington Class “C” Belt-Driven Volute 
Pumps are very efficient. 


While the usual precautions are taken to relieve end thrust, 

it’s the Ball thrust bearing that makes it excel, and gives 

Centrifugal and Power Pumps the pump longer life with increased pumping efficiency. 
Large Water Works Pumps This Ball th ene! ; ‘cular Worthi 

Water Wheels, Air Compressors is Ball thrust bearing is a particular Worthington cone 

Gasoline Engines, Meters struction feature, very unusual to apparatus of such rea- 


Jaw Crushers, Gyratory Crushers sonable purchase price. 
Oil Engines. 


Other Worthington Products 


It is just such unusual carefulness in design and construction 
pees enlarge — eee that has earned for Worthington pumps and pumping 
ie) ave acquire - : . “ , , 
enue eulscatit af ths ith tone machinery since 1840 the title of “world’s standard.’ 
Works, Dayton, Ohio, for manufac- 
oa aor vee" ari aoe WORTHINGTON PUMP AND MACHINERY CORPORATION 
urbines, edwat t ° 
Pressure "air aa, Pe Executwe Offices: 115 Broadway, New York City 


Branch Offices in 24 Large Cities 
W-330.8 


P UMPS—COMPRESSORS~CONDENSERS-OIL & GAS ENGINES-) & GAs _ENGINES—METERS-MINING-ROCK _CRUSHING & CEMENT T MACHINERY 


Deane Works, Holyoke, Mass. Gas Engine Works, Cudahy, Wis. 
Blake & Knowles Works _ Power & Mining Works 
East Cambridge, Mass. eam mma aE = a? iE ES = ; it => Cudahy, Wis. 
Worthington Works z Z Le y ; . ff SABA Si = Snow-Holly Works 
Harrison, N. J. Nit! TOIT ) — e TRNUS S Buffalo, N. Y. 
LANA AE Wp ¢ , 2 Py > Epping-Carpenter, Pittsburgh, Pa. 
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KELLOGG 
CHIMNEYS 





have proved their ability to stand up under the hardest 
service conditions. Not one has ever failed. The evenly 
hard burned radial brick with corrugated sides insure the 
greatest possible strength of the mortar joints. Leading 
power plants and smelters are equipped with Kellogg 
Chimneys. 


Bulletin No. 60 is yours on request. Write. 


THE M. W. KELLOGG COMPANY 
90 West Street, New York 
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WEBE REINFORCED 


CONCRETE 


CHIMNEYS 


More Than Thirteen Hundred in Use 


Designers and Builders of 
The Highest Chimney in the World 
At Saganoseki, Japan 
Height 570 ft. 
Inside top diameter 26 ft. 3 


Catalog sent free upon re- 
quest. Contracts executed in 
all parts of the world. 


THE WEBER CHIMNEY COMPANY 
1453 McCormick Building, Chicago, U. S. A. 
Sales offices throughout the world. 


| 
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AMERICAN CHIMNEY CORPORATION 


OF NEW YORK. 


Designers and Builders 
Radial Brick Chimneys 


Main Office : 
147 Fourth Avenue, New York 


RRANCHES: 
Chicago: 1101 Security Bldg 


Cleveland: 919 American Trust Bldg. 
Philadelphia: Stephen Girard Bldg. 
Boston, 141 Milk Street 


BOTT 


Specialists in 


Inspecting and Repairing 
all types of 
Brick and Concrete Chimneys 


a | 


while your plant is in operation. 


Acme Chimney Company 
31 Nassau St., New York Rector 3658 
MS 
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RUST CHIMNEYS 


RADIAL BRICK AND REINFORCED CONCRETE 
REFRACTORY BRICKWORK 
The RUST ENGINEERING CO. 
ENGINEERS AND CONTRACTORS” 
PITTSBURGH WASHINGTON BIRMINGHAM 
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A half century of know- 
ing how is behind 


Summerhays 


Fire Masonry 


Radial Brick Chimneys— 
Boiler Masonry 
National Carbon Co., U. G. I. 
Co., and Yawman & Erbe are 
among our “repeat” custom- 

ers— 





Let’s have your inquiries 





WA. SUMMERHAYS & SONS 
ROCHESTER. NY Y. 
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THE HEINE CHIMNEY CO. 


ENGINEERS and BUILDERS 


RADIAL BRICK 


and 


CONCRETE CHIMNEYS 


Chicagy, Ill. 
123 W. Madison St. 






New York, N. Y. 
30 Church St. 


Branch offices in all principal cities 
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CUSTODIS CHIMNEYS 


Alphons Custodis Chimney Construction Co. 
95 Nassau Street. New York 


Perforated Radial Brick Chimneys | 


BUILDERS AND DESIGNERS OF THE TALLEST 
AND LARGEST CHIMNEYS IN THE WORLD 
Anaconda Copper Mining Company, Anaconda, Mont 
Height 585 ft. above grade. Top diam. 60 ft. 
4.8. 8 2. Company, Tacoma, Washington. 
Height 572 ft. 10 in. Top diam. 25 ft. 
We design. build and repair chimneys of all sizes and 
for all purposes, 
Boilers, Furnaces, Chemical Plants, 
Chicago, Marquette Bldg. 
Philadelphia, Penna. Bldg 
Boston, 261 Franklin 
Atlanta, Healey Bldg. Toronto, Kent Bidg 
Seattle, Colman Bldg. Montreal, 10 Cathcart St. 
Richmond, Am. Nat. Bank Bldg. 


Send for free descriptive literature, Set No. 313. 


Destructors, etc. 
Cleveland, Guardian Bldg 
Detroit, Moffat Bidg. 

Pittsburgh, Empire Bldg 
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WIEDERHOLDT CHIMNEYS 


for Special Service 
Not equalled by any other for boiler or special service 


HIGH TEMPERATURE, ACID GASES OR ANY OTHER 
UNUSUAL CONDITIONS 


Wiederholdt Construction Co. 
621 Bank of Commerce Bldg. ST. LOUIS, MO. 
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Delivered on Time! 
Lancaster Delivers as Lancaster Promises. 


Ideal working conditions and an efficiently manned plant where the men work WITH 
the management mean Lancaster products are honest; Lancaster promises unfailingly 
dependable. 
Stacks—Breechings Riveted Pipe 
Dredge Pipe Large Storage Tanks 
Pressure Tanks Horizontal Storage Tanks 
ae Large stock of materials always carried on hand and two railroads from our plant 
i i} A enable us to ship at short notice. Send for Bulletin. 
| 
ol Lancaster Iron Works, Inc. 
Ea 515 S. Prince St., Lancaster, Pa. 
i 
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i 
. 
. 


We are in a position to make immediate deliveries. Standardized 
designs; all capacities; all purposes. Write for free illustrated 
bulletin and price list. 


All classes of miscellaneous steel plate work. 


The Youngstown Boiler & Tank Co. 
Youngstown -~ Ohio ~ U-S-A- 


7 “ a 
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We Satisfy Our Customers 


in delivery, material, and workmanship on penstocks, tanks, 
smoke-stacks, draft tubes, and all kinds of plate and struc- 
tural steel. 


Walsh’s Holyoke Steam Boiler Works 
Branch, Drummondville, Quebec. HOLYOKE, MASS. 
ATETEDEETUNEAEEOSTLGVATOREERREOLOMGOGEEUEREROGLOOOGUEOEEASEOELUCONUAGRDOUDEUOUUEOEGGRGREUUGUAOOEEOSEEDEAUAUOOAUOEADERDOULOUOGEULOOLOOUOGAAEEREOLULUOSEROO DEON ONG: 
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Airco Distributing Stations 

Atlanta, Ga.; Baltimore, Md.; Boston, Mass. ; Bridgeport, 

Conn.; Bronx, N. Y.; Brooklyn, N. Y¥.; Buffalo, N. Y.; 

Camden, N. J.; Chicago, Ill.; Cincinnati, O.; Cleveland, 
O.: Coatesville, Pa.; Columbus, 0.; Des Moines, lowa; Defiance, 0.; 
Detroit, Mich.; Duluth, Minn.; East Chicago, Ind. ; East St. Louis, IIL; 
Erie, Pa.; Emeryville, Calif.; Fort Wayne, Ind.; Grand Rapids, Mich. ; 
Hartford, Conn.; Indianapolis, Ind.; Jersey City, N. J.; Johnstown, 
Pa.; Joplin, Mo.; Kansas City, Mo.; Lebanon, Pa.; Louisville, Ky.; 
Madison, Ill.; Milwaukee, Wis.; Minneapolis, Minn.; Nashville, Tenn. ; 
New Haven, Conn.; New York City; Norfolk, Va. ; Oklahoma City, Okla. ; 
Omaha, Neb.; Paterson, N. J.; Peoria, Ill; Philadelphia, Pa.; Pitts- 
burgh, Pa.; Richmond, Va.; San Francisco, Calif.; Seattle, Wash.; 
Sharon, Pa.; Beth'ehem, Pa.; Springfield, O.; 8t. Louis, Mo.; 

Tacoma, Wash.; Terre Haute, Ind.; Toledo, 0.; Tulsa, 

Okla.; Venice, IL; Warren, 0.; Wilkes Barre, Pa.; 

Youngstown, O 


SPELETANETTU NEEDLE 


SVesseneneneaiiy 


UUELUGUEONEAUEDONOUELEROGELONDGOD SEDONA VEONEHOEDOEHNSUUATOCOOOOUOONED ONAN OEOEDONDOEDOEDOELVOLOCONEUSEOOCUOONOSOAEOEOOOOVEDUOOOECUAOOAEOEOUECOOO OSHS ANCOR OEO ONE 


UARANTEE( ONSTRUCTION(O. 
ENGINEERS CONTRACTORS « 


C LINSLEE W.G.HUDSON EDW. BURNS W.W.RICKER 
Design and Construction of Complete Power and Industrial Plants 
Coal and Ash Handling Equipment Coal and Materials Handling and Storage 

Write for Bulletins 124 and 152 
90 West Street New York City 
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CHICAGO BRIDGE 
and IRON WORKS 


Engineers, Manufacturers and Erectors of 


Steel Tanks 








Elevated Steel Tanks for 
Sprinkler Systems 
Municipal Water-Works 
Railroads, and 
General Factory Service 







Flat Bottom Tanks 


for storage of all liquids 






Self-Supporting Steel Stacks 
Heavy Plate Metal Work 






Our Engineering Experience is at your dispose] 






Write for our Catalog No. 10 











SALES OFFICES: 
Chicago. Tl... 2101 Old Colony Bldg 
New York, N Y., 3111 Hudson Terminal Bldg. 
Montreal, Quebec. 1114 Bank of Toronto Bldg. 
Atlanta, Ga.. 1925 Forsyth Bidg 

Charlotte, N. C.. Realty Bldg 

Dallas, Texas, 1602 Praetorian Bldg. 

Los Angeles, Cal.. Union Oil Bldg 

San Francisco, Cal., Wright & Callendar Bidg. 
Seattle, Wash., L. C. Smith Bldg. 












PLANTS: 
Eastern: ‘Greenville, Pa. (Pittsburgh: District) 
Central: Chicago, Ill. 

Canadian: Bridgeburg, Ontario 
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Elevated Water Tanks 


Standpipes, Stacks 
Pressure Tanks, Etc. 


All kinds of plate 


steel construction 


TIPPET & WOOD 


PHILLIPSBURG, N. J. 
New York Office: 135 William Street 
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Pittsburgh- 
Des Moines Steel Co. 


Elevated Steel Tanks 
Storage Tanks 
Standpipes, Stacks 
Structural Steel 


ie 


SALES OFFICES: 
Pittsburgh, 801 Curry Bldg. Dallas, 1220 
Praetorian Bldg. New York, 383 Hudson 
Terml. Bldg. San Francisco, 2316 Riatto 
Bldg. Chicago, 1260 First Nat'l Bank 
Bldg. Washington, D. C.. 960 Munsey 
Bidg. Des Moines, Ia., 922 Tuttle Street: 


Shops: Pittsburgh, Pa.; Des Moines, Ia.: Chatham, Ont., Canada 
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IS WORLDWIDE 


STEEL PLare CONSTRUCTION 
Petroleum Iron Works Co.,Sharon, Penna 
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Gas as Fuel | 


Saves money—gives better results 





in connection with heating, carbonizing and 
hardening processes. Specify it in that indus- 
trial plant—then write us for data on our com- 
plete line of gas fired furnaces. Write. and 
state your problems and we will be glad to 
advise you. 


American Gas Furnace Co. 
Gas Engineers and Manufacturers 


24 John Street, New York 
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If you are interested in the 
economical handling of coal 
and ashes, gravel, crushed 
stone or similar materials — 
our engineers have some real 
assistance to give you. We 
can indicate the proper kind 
of equipment-—then supply it. 


Write for Catalogs. 





MECHANICAL 
HANDLING 
IN ALL LINES 








OF 
InpnustTRY 


tJ di: NEW YOR YORK MAIN OFFICE AND WORKS BOSTON 
v cHicaco HUDSON,N.Y. bBurFFALo 
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THE BABCOCK & WILCOX COMPANY 


85 LIBERTY STREET, NEW YORK 


Builders since 1868 of 
Water Tube Boilers 
of continuing reliability 


Makers of Steam Superheaters 
since 1898 and of Chain Grate 
Stokers since 1893 


BRANCH OFFICES BRANCH OFFICES 
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BOSTON, 49 Federal Street NEW ORLEANS, 533 Baronne Street 
PHILADELPHIA, North American Bldg. DENVER, 435 Seventeenth Street 
PITTSBURGH, Farmers Deposit Bank Bldg. SALT W AKE CITY, 705-6 Kearns Bldg. 
CLEVELAND, Guardian Bldg. “ SAN FRANCISCO, Sheldon Bidg. 
CHIC AGO, Marquette Building LOS ANGELES, 404-406 Central Bldg. 
CINCINNATI, Traction Bldg. WORKS SEATTLE, L. C. Smith Building 
*“TLANTA, Candler Bldg. Bayonne, N. J HAVANA, CUBA, Calle de Aguiar 104 
TUCSON, ARIZ., 21 So. Stone Avenue * On: HOUSTON, TEN AS, Southern Pacific Bldg. 
( 


Barberton, Ohio 


HONOLULU, H. I. Castle & Cooke Bldg. SAN JUAN, PORTO RICO, Royal Bank Bldg. 
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I. H. Dexter Co. 


164 Greenwich Ave. SALES OFFICES: 
Go N 


30 Church St., New York 
Morris Building, Phiescinhie: Pa. 
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= For All Size Shafts : Coatesville Boiler Works 
E 3 Manufacturers of 

= a Either In = ° e 

2 Line Or At zg Steel Tanks, Boilers and Special 
: 3 Steel Plate Construction 
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OSTER SUPERHEATERS 


A necessity for turbine protection, engine cylinder economy, and utilization of superheat for all its benefits 


POWER SPECIALTY COMPANY Pilisduphia Ehicaze™ London Eve, 111 Broadway, New Yorks 
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Webster conveying and_ elevating 
equipment has deservedly won high 
recognition— acta - a 


—because back of each in- 


stallation is a fundamental principle of 
design and construction, which is per- 
manently reflected in its wonderful 
service performance and low operating 
cost. 


Your delayed installation may _ pre- 
sent peculiar conditions-—unusual ob- 
stacles, but these can be quickly over- 
come by Webster engineers—who 
represent a development in conveying 
practice—far in advance of many 
present day problems. In this way is 
maintained the high standard that is 
looked for in Webster equipment? 


If you have an elevator or conveying 
problem—why not solve it NOW 
with the assistance of experienced en- 
gineers, and a factory having the pres- 
tige of over forty years of successful 
manufacturing history. 
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RIVERSIDE BRIDGE Co. 


STEEL STRUCTURES 


MARTINS FERRY, O. 


Be 


Works—Phoenixville, Pa. 


The Phoenix Bridge Co. 


— Bridges and Buildings—  _ : ' 


PU TE Won eae | 





Offices : 
Phila. New York Boston Rochester Washington ~ 
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|MILWAUKEE BRIDGE COMPANY 
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=STEEL FRAMED STRUCTURES 


Ae MILWAUKEE, WIS. 


be 


THE 


Boston Bridge Works 


INCORPORATED 
47 Winter Street, Boston, Mass. 


Bridges and Buildings 
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The Mount Vernon Bridge Co. 
ENGINEERS AND MANUFACTURERS OF 

Iron and Steel Mill Buildings and Structural Work 

Railway and Highway Bridges, Roofs, Viaducts, etc. 


MOUNT VERNON, OHIO 


SUA 


Engineers, Contractors, Manufacturers 
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Missouri Valley Bridge andIron Co. 
LEAVENWORTH, KANSAS 
Engineers and Contractors 


For Bridges. both Substructures and Superstructures, Steel 
Buildings, Fireproof Wharves, Pneumatic 
and Open Foundations. 
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dwara r. Terry George O. Wagner Frederick Tench 
President 2nd Vice Pres.—Sec’y V; ice-Pres.—T reas, 


The TERRY & TENCH CoO., (Inc.) 
Grand Central Terminal New York City 
Structural Steel : Engineers : Bridge Builders 
-and General Contractors 


AAADUUTOUEEUECUNTONEROOUNEROOOROVEOUEOOEDUE ED ieveer eer oeeaerasegeraeete snveecauuovacoceeeaueeeeneeeverveeeeereseeuneannegeeeeereeenamneereneaneneeeeeni 


AUUANSLAUSESOSEOAESUOCUACUAEU ALU SUODETOETI ETE 


UUUCCEnOSSARENSEOEDEADONIOEOEEDIORENUNLOUUUTTOTUOOLENUUUTLOOIUINNLTUUITOUN UNL DUT NUNN TT ENN I UtUeDIUNITS UUIET NNEUONNEINIOEEENINN NN TNE EEN EIT 


FORT PITT BRIDGE WORKS 


OF PITTSBURGH, PA. 
Bridges, Buildings, Ship Fabrication 


G om e Bldg., Pittsburgh, Pa. New York Office, 29 Broadway. 
ed Once, Band Block “ Cleveland Office, Marshall Bldg. 
Purchasing Dept. and Works, Canonsburg, Pa. 
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Snead Architectural Lron Qorks 


LOUISVILLE, KY. 
STRUCTURAL STEEL and ORNAMENTAL IRON | 


Large Stock of Standard and Bethlehem Shapes 
Immediate Shioment of Fabricated or Plain Material 


See HNN 
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/ Pittsburgh-Des Moines Steel Co. 
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y 
E MANUFACTURERS OF STEEL STRUCTURES 


INDEPENDENT 


BRIDGE CO. 


WORKS: OFFICE: 
NEVILLE ISLAND, PA. MAY BUILDING 
and NORTH SIDE PITTSBURGH, PA. 
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KING BRIDGE CO. 


CLEVELAND, OHIO 
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LACKAWANNA BRIDGE COMPANY : 

CONSULTING ENGINEERS, DESIGNERS 
GENERAL CONTRACTORS FOR FIREPROOF CONSTRUCTION 
NEW YORK, CHICAGO, BUFFALO, MILWAUKEE, HOUGHTON, M1Cw. 


WORDEN-ALLEN*COMPANY : 
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RITER-CONLEY COMPANY 
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Structural Steel for every purpose 
Steel Buildings and Bridges 


Pittsburgh, Pa., 801 Curry Bldg. 
New York Des Moines Chicago Dallas 
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Louisville Bridge & Iron Company 
(in ra 
ian 2 Ky. 
idges Buildings Structural Steel 


Br 
Engineers, Fabricators, Erectors of Steel Railroad and 
Highway Bridges. Structural Metal Work 
of every description. 
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Established 1868 Incorporated 1886 Reincorporated 1905 


PENN BRIDGE CO. 


BEAVER FALLS, PA. 
Contractors and Manufacturers 
Bridges, Buildings, Structural Work of Every Description : 


F ; Cc Zz 
See atmille Fa Foundry and Machine Work 29,000 -tate Fer Annum 
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OFFICES: 
NEW YORK, N. Y. 
111 Broadway 


BOSTON 

141 Milk Street 
HILADELPHIA 

. ag Building 


ATLAN 
oe Building 
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BUFFALO. N. Y. 
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MORAVA CONSTRUCTION CO. 
nnn Mamafasterers of 


STRUCTURAL STEEL 
For All Purposes, STEEL BUILDINGS, BRIDGES, Ete. 


Capacity, 25.000 tons per yea 
General Offices oo Works: 85th Street aa’ Stewart Ave. 
City Office: Suite 419 People’s Gas Bldg.. 122 Michigan Boulevard. 
Chicago Ill 
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The Strauss Bascule Bridge Company—Engineers 
Specialists in MOVABLE BRIDGES, Designers of 
STRAUSS TRUNNION Base ULE BRIDGES 


STRAUSS DIRECT LIFT BRIDGES 
104 South Michigan Avenue, Chicago 
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ROBINS CONVEYING MACHINERY 


Our bulletins describe the successful solution of many 
aterials-handling problems. Let them help you. 


ROBINS CONVEYING BELT COMPANY 


New York,14 Park Row Chicago, Old Colony Butidins 
, Salt Lake City, Newhouse Bidg. Birmingham, Ala., C. B. Davis Co. 
‘San Francisco, The Griffin Co, Toronto, Gutta Percha & Rubber. J td. 
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Bethlehem Steel Bridge Corporation 
BETHLEHEM, PA. 
Fabricate 


STEEL BRIDGES 


and other Steel Structures 
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Shoemaker-Satterthwait Bridge Co. 
Fabricated Steel for Bridges and Buildings 


Main Office and Works 
Pottstown, Pa. 


Philadelphia 


a 


CUE 


OFFICES: 
PITTSBURGH 
First Nat. Bank Bldg. 
CLEVELAND 
1525 Guardian Bldg. 
CHICAGO 
Peoples Gas Bidg. 
SAN FRANCISCO 
Monadnock Bldg. 
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BERL - - CONN, 
220 ine ay, New York 
Springtield, Mass. 
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Wisconsin Bridge & Iron Company 
North Milwaukee, Wis. 


Bridge and Structural Steel 


District Offices: 
Kansas Citv 


= 


2 Chicago Detroit El Pase 
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THE SNARE AND TRIEST CO, 


CONTRACTING ENGINEERS 
8 West 40th Street, New York 


Harbor Works, Railroads, Bridges, Industrial Plants, Sugar Plantd, 
Steel and Masonry Construction, Tanks, Pipe Lines, Water ae 
sed. 


Address, Santee, New York, 


Western Union and Lieber Codes 
Cable Address. Pawnee Havana, 


Havana Office, Zulueta 30 Db. 
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VIRGINIA BRIDGE * 8" 
Steel Buildings & Bridges 


uw ROANOKE | _MEMPHIS- ATLANTA 
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DULL 


NEW ORLEANS DALLAS . 
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2 THE EARLE GEAR AND MACHINE CO. 
: PHILADELPHIA 

3 Design and Manufacture Operating Machinery for 
g ALL TYPES OF LIFT BRIDGES 

3 AND SWING DRAWS 

= Our Engineering go eee is organized to prepare ali 
= Detailed Drawings 
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Champion Bridge Company 
WILMINGTON, OHIO 
MANUFACTURERS OF 


Bridges and Structural Work 
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30 Church Street 

. . Widener Building 
John Hancock Building 
Continental Trust Building 
Frick Building 

. Marine National Bank 
Union Trust Building 
Candler Building 

. . « Guardian Building 
Beecher Ave: & M. C. R. R. 
208 South La Salle Street 


NEW YORK, N. Y. 
Philadalphia, Pa. 
Roston, Mass. . . . 
‘Baltimore, Md... 
PITTSBURGH, PA. 
Buffalo, N. Y. . 
Cincinnati, Ohio 
Atlanta, Ga... 
Cleveland, Ohio 
Detroit, Mich. 
ne GO, ILL. 
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BISHOP’S 
Structural Drafting and 


the Design of Details 


Covers the preparation of detailed working 
drawings, the details of bridges, roofs and 
buildings, in accordance with standard 
American practice. The treatment is thor- 
ough, and is based on the author’s practical 
experience as a draughtsman and_ chief 
draughtsman. 

Every structural draughtsman and _ every 


drafting apprentice should have “BISHOP” 
for constant reference. 


STRUCTURAL DRAFTING - BisHoP 


352 pages, 10'S by 714, 291 figures, 
$5.00 postpaid. 
The coupon brings this book to you—Send it NOW 


eeeeeensw FREE EXAMINATION COUPON eseeueenecaa 
John Wiley & Sons, Inc, 432 Fourth Ave., N. Y. City. 


Gentlemen Kindly send me Bishop's Str uetural rs fo ? 10 
d fr amination 1 agree to remit the pr the book 
iS "00) pom 10 days after its receipt or return ‘it san tp ofa." 
SB Name ...cccccccccccerceseseseesesesscsssseesssesssseses 
= PPP rTeTT TELE T TT E VTL Litre 
= Tam o@ member Of 6.0... cece cree reer teen ween eee eeeeerenee 
= Subscriber to Yes State = Society 
€ Ener. News-Record | No EN R 12-30-20 
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AMERICAN BripGE CoMPANY 


_ Hupson Termina-30 CHURCH. STREET, NewYork _ 


Man utacturers of Steel Stectirees of all classes? 
“ pecticlagey BRIDGES anv BUILDINGS 


Sales Offices 





Third National Bank Building 

First National Bank Building 

. Walker Bank Building - 

Daututh, ‘ '.  Wolvin Building 
Maca Minn... . 7th Ave. & 2nd St., S. E. 


- Pacific Coast Representative: 
_ U.S. Steel Products Co., Pacific Coast Dept. 
San Francisco, Cal. Rialto Building 
Portland, Ore. ‘ i Selling 
Seattle, Wash, 4th Ave. ‘So., oo Conn. St. 


St. Louis, Mo. "4 
Denver, Colo... 
Salt Lake Evy. he 


Export Representative: United States Steel Products Co., 30 Church SAK 
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_ Christopher & Simpson Iron Works Co. 


MANUFACTURERS OF 


- STRUCTURAL and ORNAMENTAL 
IRON and STEEL WORK for 
| BUILDINGS 


| Main Office and Works: 
St. Louis 


Branch Offices: 
Dallas Kansas City 
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Dismantling ana Re-Erection | 


Stacks, Tanks, Steel Buildings, Bridges 
DONNELL-ZANE CO., Inc. 


Steel Erectors General Contractors 
350 BROADWAY, NEW YORK 
TMM 
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The New Hamilton Idea 
The Vertical Plan—Safe 


HE Hamuton vertical 

plan-safe eliminates those 
difficulties which have always 
confronted engineers handling 
blueprints and tracings. 


The Hamilton idea is to save 
space, remove the limitations as 
to size of plans that can be filed, 
simplify the filing and remov- 
ing of plans and reduce the high 
installation cost of horizontal 
filing cabinets. 


By the Hamilton method the 
plans are suspended at the top of 


For filing vertically 
large or small tracings, 
blue-prints or similar 
records with a net 
capacity equal to that 
of 20 flat drawers. 


the folder, by means of flat loose 
leaf rings—plans are neither 
rolled, creased nor torn—are 
perfectly indexed and are easily 
inserted or removed, 


The net capacity of the vertical plan— 
safe is equal to 20 flat drawers, such as 
are ordinarily used—this feature alone 
makes its cost much less than the cost of 
filing by other methods. 


The Hamilton Catalog describes in detail 


the Vertical Plan-Safe as well as our 
complete line of drafting room supplies. 


Hamilton Mfg. Co. 


Two Rivers, Wisconsin 
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UNIVERSAL DRAFTING MACHINES 


—an aid to clear thinking and rapid, 
accurate work 


The Universal Drafting Machine combines the 
T-square, triangles, scales and protractor. By 
eliminating the constant use of the separate 
instruments and enabling the draftsman to 

obtain any angle anywhere on his board, 
instantly, these machines speed up the 

work, make it easier and more ac- 
curate. The use of these ma- 

chines not only effects a sub- 
stantial reduction in costs, 





but insures greater 





output per man 
with less effort and 
brain fag—less 
moves and era- 
sures. 






We are prepared to let you try a Universal Draft- 
ing Machine in your drafting room for 30 days. 
Get in touch with us regarding this proposition. 


1920 Catalog for details 


Universal Drafting Machine Co. 
Cleveland, Ohio, U. S. A. 
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E Satisfaction at Last in a 
Fountain Ruling Pen! 


The ,, Wunerva ” 


Can be used with any ink. 
One filling does a day’s work. 
Will not leak or clog. 


Gives the user his entire time for concentration upon his 
work. 










TLE 


Triangle or scale can be held with one hand while pen is 
being filled. 


Guaranteed to operate satisfactorily. 
Price Postpaid, only $5.00. ORDER TODAY! 


KOLESCH & COMPANY 
= 138 Fulton St., New York 
Aw PTT Ti nt 
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7S. PAT. ric 
WOOD or STEEL 
ECONOMY 
DRAWING TABLE 
& MFG. COMPANY 
Adrian, Mich. 
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Your Copy—free! 


N abridgement of the Nautical Alma- 
nac with Tables of Mean Refractions 

in Declinations; Culminations of Polaris; 
Azimuth of Polaris at all Hour Angles; 
Elongation of Polaris and Azimuth cf 
Polaris at Elongation; Rules for taking the 
Sun at any Latitude orLongitude with and 
without Solar Attachment; and Transit, 
Level and Solar Attachment Adjustments. 


EUGENE DIETZGEN CoO. - 
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Branches: Chicago New York ‘ San Francisco\, Cémmand the Whole World 
BS ~ — ae § Send for New Catalog No. 2. 
oer” ces: Yor re a ashington , * BUFF & BUFF MFG. CO.,. Boston, Mass. 
a ore : 


Branches: 46 Dey St., N. ¥. C.—231 N. Wells St., Chicago 
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“Fine Prints—Yes—but 
how 


about the Cost?” 


of belts—decidedly not! And it is certainly inex- 


A natural, justified question. 
pensive to do away with a high power motor. 


But the Wickes Machine is not an expensive machine 


“wr 
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STE 


though its results are so superior. 


It is not expensive to eliminate breakage of glass 
cylinders, for instance, is it? ‘It is not expensive 
to eliminate ventilating fans and a complicated nest 


Dead white 
on a dark 


J | R : blue ground 
> 


1856 


If you know blueprint machines you know what 
these things save you. And these are the things made 
possible in the WICKES MACHINE. 


Certainly in the long run—it costs you less to turn out 
perfect blueprints when you have a machine capable 
of doing just that—because nowadays blueprints must 
be clear and easily read. The Wickes makes it cost 
less because of absolutely perfect contact between 
tracing and paper—a mercury vapor light—auto 
matically regulated belt tension and direct light pro- 
jection without intervening glass. 


If you want to cut the cost of blueprinting in your 
office—and secure better results—and eliminate delays 
and troubles with the machine—simply investigate 
the Wickes. After that the question of first cost will 
not interest you. 


Built by 


WICKES BROTHERS 1920 


2007 Water Street, Saginaw, Mich., U. S. A. 


Builders: Heavy Dut 
Production Lat 


Plate and Structural Tools, Heavy Duty Engine Lathes, Special 
s and Crankshaft Turning Equipment, Blueprint Machines. 


‘BLUE PRINT SYSTEM 


SAGINAW -MICHIGAN 
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This 
- Ainsworth 
Type BJ 
Highway 
Transit 







Type 81 | 
Light Mountain 3 
Transit 


is the best instrument 
value offered by any 
maker. 


The Telescopes, Levels, 
graduations, centers 
and our non-cramping 
tour screw leveling 
‘heads are not dupli- 
cated on the highest 
priced instruments of 
many makers. 


Catalog B-10 covers our 


Bulletin B-10 shows this line. 
complete line. 


USE ad 


Wm. Ainsworth 


& Sons 
1920 pocket manual 


Denver, Colorado before the edition is 


exhausted. Price, 
U. S. A. 50c. postpaid. 
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Get a copy of our 
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Stirling Tracing Cloth 
of International Reputation 







Stirling Tracing Cloth distributed by the Defiance Mfg. 
Co. is more transparent, will stand from 334 to S0% 
more erasures, makes better blueprints, has a more uni 
form weave and therefore more strength than any other 
tracing cloth. 


Send for a free sample today 
and try it yourself. 


Defiance Mfg. Co., 22 E. 41st St., N. Y. 


Sole Distributors in U. 8S, A, for Stirling Tracing Cloth 


Engineers’ and Architects’ Supplies. 


é, 
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JUFKIN 


,\ TAPES 


_ ACCURATE 
| RELIABLE ALL WAYS 
© Distinctive in Quality—the Very Best 


On Sale Everywhere 
Send for Catalogue 


THE [UFKIN foULe Co. 


SAGINAW, MICH. 


HUUOUUNAneeNAsneNO ETA TONNOTONONEGETO Neg SOUNATONNNADNGHAUUNEOOEAADUOEAALONANOAOESUSEQAOEAOOOUENAADOOONOGNGUOUTAOOONGOOEONODASSOONSOOUEGOOGARASUOOGGGAS | ZOUGKUOADESADAANAADDSLAOIONLAAESV4N940 00400000000 0080000000 NENSUSUNOOUEOALOASOUOUAEALOUALAOESOOOUNTAMDUONOGEOTOOUONUDUNEORO OOOO LEEOSOUOSOOOOOROUEESOOU0FHV000bO000SEEOUOESUU0EbAA DO enaMMORnngMUREOEA cova coneG it enscupesUUMEREO HENNY 






2 





UNSEOUELSSSSSUAOOSESUSUAEOOONNAUAOELEA OCOD GONE UNSEEN TY: 





106 reterette 5 Street WINDSOR, ONT. 
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HE Hand Level— a form of 
pocket clinometer suitable for 
reconnaissance work. 


K & E Hand Levels exemplify K & E quality, 
i. e., workmanship and material of highest grade 
at a reasonable price. 


Send for descriptive Circular. 


KEUFFEL & ESSER CO. 
NEWYORK 1127 FaltonSt.  Geril Office & Factories, HOBOKEN, N.J. 
CHICAGO + ST.LOUIS * SANFRANCISCO * MONTREAL 
51620 S Dearborn St. 817 Locust St. 30-34 Second St. 


Drawing Maicrials * Mathematical and Surveying Instruments 
Measuring Tapes 
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Aloe Improved Planimeter 


American Made 


Price, 
$30.00 


This instrument overcomes the 
uncertainty and inaccuracy of 
the older and more expensive, 
cumbersome instruments. The scale, being triangular, has 


six graduated edges, any one of which may be brought next 
to the wheel, permitting reading to be taken in the unit best suited to 
the work. Used by many railroads and Government offices. Comes in 
leather case, with full instructions. Sent postpaid upon receipt of $30.00. 


A. S. ALOE CO. 611 Olive St. St. Louis, Mo. 
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Engineers will be interested in the 
advantages of the Gurley line. Gurley 
Instruments give distinctive service. 


W. & L. E. Gurley 
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BERGER 


C. L. BERGER & SONS 
BOSTON, MASS., U. S. A. 


Troy, N. Y: 
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Monitor Transits and Levels 
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RLEY Engineering Instruments 
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John F. Vaughan Engineers 
Power and Industnal Engineering | 
Design and Supervision | 
Investigation, Operating Advice 
Industrials, Public Utilities 
Water Power 
Boston, Mass, 185 DevonshireSt | 
i 
| 


New England - 
Weston & Sampson 

R.S. Weston. G.A.Sampson 
Water Supply, Water Purifica 
tion, Sewerage, Disposal of 
Sewage, Municipal and Factory 
Wastes. Operation of Purification 
Plants and Sanitary Analyses 
Boston, Mass., 14 Beacon St 


‘Wheeler & Bosworth 


Estimates, Plans 

Municipal Public Utilities 
Harbor Improvements 
Hydro-Electric 

Foundations, Dams 
Engineering and Construction 
372 Central Ave., Dover, N. H. 


ee ee ———- 





Adams, H. S. 


Consulting Engineer 

Wharf and Dock Construction, 
Foundations, Harbor Works, 
Water Terminals. 

100-101 Ames Bldg., 

Boston (9) Mass 


ST 
Barbour, F. A., 
M.Am.Soc C.E. M.Can.Soc.C.E. 
Consulting Engineer 
Water Supply, Water Purifica- 
tion, Sewerage and Sewage Dis- 
posal, 
Roston, Mass., Tremont Pldg. 


Bilderbeck & Langdon, 


Inc. 

Engineers and Architects 

Plans Specificationsfor Factories, 
Municipal Buildings; Surveys 
andReports. Water Works, Sani- 
tary Engineering. Barrows Bldg 
New London. Conn 


Kennison, Karl R. 


Civil and Hydraulic Engineer 
Personal attention to Investiga- 
tions, Reports, Designs, Esti- 
mates 

Water Power and Water Supply 
River and Harbor Improvments 
Kimball Bldg., Boston, Mass. 


Main, Charles T., 


M.Am.B8oc.M.E. 





New York City 
New York 
and New Jersey 








Banks and Craig 


Consulting Engineers 
Consulting Chemists 
Henry Ward Banks, | rd 
Robert Hall Craig, C. E 
D. D. Jackson, 

Consulting Sanitary Engineer 
Design, Operation, Valuation, 
Investigations, Water, Sewage, 
Gas, Industrial Wastes, Chem 
ical Processes, Food Chemistry, 
Food Dehydration, Colloid 
Chemistry, Expert Testimony 
134 East 44th Street, New York. | 
Branch Office: 709 Telegraph 
Bldg., Harrisburg, Penna 


Bowe, Thoinas F., 
Consulting Engineer. 
Water, Sewerage, Disposal of 
Sewage. Municipal Engineering 
Valuations, Reports, Inspection 
Rutherford, N. J., Assoc. Bidg 
95 William St., New York City 


Plans and Specifications for Tex- 
tile Mills and other Industrial 
Plants, Water Power and Steam 
Power Development. Examina- 
tions and Reports on Plants 
with reference to their Value, 
Reorganization or Development. 








Roston, Mass., 201 Wevonshire 
Street. 





Breed, H. Eltinge, 
Mem. Am. Soe. C. E. 
Consulting Highway Engineer 
Plans, organization construc- 
tion and maintenance of Roads 


- ee ES ee 


Metcalf & Eddy, 


Water Works Sewerage. 
Disposal of Sewage and Indus- 


trial Wastes. Supervision of u : 
Operations. Valuations Court work, reports, estimates 
Industrial Plant Roadways 


Boston, Mass. 14 Beacon St. 507 Fifth Avenue, New York, 


—— ot ee | em 


Ruggles, Milton, Caird, James M. 


Consulting Engineer and 











Architect: Chemist and Bactervologist. 
Buildings Estimates ates 
Bridges Designs Expert Testimony; Examinations 
Industrial Plants Reports and Reports upon Proposed 


Sources of Water Supplies; Tests 
and Supervision of Filter Plants; 
Copper Sulphate Treatments for 
Algae; Sterilization Treatments; 
Sanitary Investigations, Includ- 
ing Typhoid Fever. 


South Hadley, Mass. 








Stone & Webster 


Incorporated 


Ue eae Pee 271 River St., Troy, N. Y. 


Steam Power Stations 
Water Power Developments 
Transmission Lines 
Substations, Gas Plants 


City-Wastes Disposal Co. 


Specialists in Drainage, Sewer 
age and Sewage Disposal. 
Reports and Estimates, Surveys, 
Plans and Supervision 


New York, New York, 45 Seventh Avenue. 


Boston, 


Chicago 
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Hydraulic Engineer 


25 Elm St., New York 





Concrete-Steel 


Engineering Co. 
Designing and Supervising 
Engineers 

Concrete-Steel Bridges 
New York Park Row Bldg 





Cooper & Co., Hugh L., 


| 





General Hydraulic Engineering 


Including the design, financing 
construction and management of 
hydro-electric power plants 


New York City, 101 Park Ave 





Dow & Smith, 


Ewell, A. Travers 


A. W. Dow, Ph., B., 

M. Am. Inst. Ch. Engrs 
F. P. Smith, Ph. B., 

M. Am. Soc. C.E., 


Chemical Engineers, 
Consulting Paving Engineers. 


Asphalt, Bitumens, Paving, Hy- 
draulic Cements, [Engineering 
Materials 


New York, N. Y., 131-3 East 
23rd Street 


Edwards, Glenn P. 


Civ l and Lendserme Envneer. 
Paving and Road Work— Mu- 
nicipal Water-works and Sewer- 
age Systems—Parks Playgrounds 
and Private Estates 
Correspondence Invited. 
93 State St. 


Consulting Engineer, 


Specializing in South American 
Projects. Investigations, Reports, 
Plans on Railroads, Harbors, 
Water Supply and Surveys 

61 Broadway New York City 


Place 


Direct of Engi 
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Cole, Edward S. 


Civil and Sanstary Engineer | 


163 





ee 


rm 


| Fuertes, James H. 


M.Am Soc.C.E. 


Water Supply and Water Put- 
heation, 


Disposal 


Sewerage and Sewage 


New York, 140 Nassau St. 








Fuller & Mc Clintock 


Engineers 
Geo. W. Fuller 
James R. MeClintock 
Jesse K Giesey 
Elmer G Manahan 
James C. Harding 
Wellington Donaldson 
Myron E. Fuller 


Daniel C. Hayne 
Harvey P. Jones 


170 Broadway, New York City. 


Valentine Bldg., Toledo, O. 
Produce Exchange Bldg., 
Kansas City, Mo 


Hazen, Whipple & Fuller, 


Allen Hazen, G. C. Whipple, 
W. E. Fuller, C. M. Everett, 
L_N. Babbitt, H. Malcolm Pirnie 


Consulting, Hydraulic and Santi- 
tary Engineers 


Water Supply, Sewerage, Drain- 


age, Valuations, Supervision of 
Construction and Operation 


New York City, 30 E 42nd 8. 





Hering, Rudolph, Se. 


Consulting Engineer 


Water Supply, Sewage and Re- 
fuse Disposal 


Over 40 years active practice in 
United States and Canada 


170 Broadway, New York City 


Ellsworth, Barrows & Hill & Ferguson, 


Reeves 

Valuation Engineers 

G. E. Barrows M. Am. Soo. C. E. 
Cuthbert E Reeves 

Member Am. Ry. Eng. Assn. 
Buffalo, N. Y 


Ford, Bacon & Davis, 


Engineers 


New York, 115 Broadway. 


Fowler, Charles Evan, 


50-52 West Eagle St. 


M.Am. Soc.C.E.,.M.Can. Soc.C E. 


Consulting Ciril Engineer 


Bridges, Foundations, Deotem, 
or 


Dredging, River and Har 
Improvement 


New York City, 25 Church St. 





| 
| 
| 










N S. Hill, Jr. S. F. Ferguson 


Consulting Engineers. 


Water Supply—Sewage Din 
posal—Hydraulic Development, 
Reports Investigations 
Valuations Management 
Design C onstruction 
Operation Rates 


Chemical and Piological Laboras 
tories 


112 East 19th St., New York City. 


—— eee —_ 





Hool & Johnson 


Construction Engineering Services 
Designs, Specifications, Estimatea 
and Supervision tor Constructions 
of All Kinds — Structurai, Sanitary 
and Mechanica — Job Organiza- 
tionand Equipment Testing and 
Inspection of Materials !'r oces6 
and Product Developn nte ~Ex 
aminations, Reports and Consul 
tations -- Services in Engineering, 
Construction and Patent Causes. 
Associated Laboratories— 

The James H. Herrun Co 


149 Broadway, New York, N. ¥, 


1360 W., 3rd St, Cievesand, O 
445 Milwaukee St., Muwaukee 
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Directory of Engineers 
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Modjesk:, Ralph 


opkins & Field, 
Chas. C. Hopkins 


Arthur M. Field 
Consulting Engineers 

Water Supply, Sewerage, Wastes 
Disposal, Municipal Engineer 


ing. Expert Testimony 
Appraisals 
Rochester, N. Y., 349 Cutler 


Building 


Horton, Robert E.., 


Consulting Ilydraulic Engineer 
Investigations. Reports, Design 
and Supervision of Construc 
tion for Water Power and Water 
Supply Developments. Special 
ist in Hydrolorcy and Critical 
Reports on Adequacy and Safety 
of Water Supply and Structures 
for Power, Public Use and Irri- 
gation 


P. O Address Vorheesville, 
(Albany County) N. Y. Tele- 
phone and telegraph address, 


Albany, N. Y 





Johnson & Benham, Inc. 


Consulting Engineers 

G. A. Johnson H. C. Stevens 

W.L. Benham N. B. Wolfe 

A.,L. Mullergren H.B. Joyce 
C. R. Wyckoff 


Investigations Water Supply 


Reports Sewerage 
Designs Refuse Disposal 
Valuations Pavements 
Construction Industrial Plants 
Management Public Utilities 


Supervision of Refrigeration 


150 Nassau St., New York, N.Y. 
Firestone Bldg., KansasCity, Mo. 





Herbert C. Keith 





M. Am. Soc. C. E. 
Civil and Consulting Engineer 


Design and Construction of 
Bridge and Structural Work, 
Masonry and _ Foundations, 





M. Am. Soc. C.E. 
Consulting Civil Engineer 


220 So. Michigan Ave., Chicago, 
sat 
101 Park Ave, New York, N.Y 





Mueser, William 


Consulting Engineer 
Concrete-Steel Bridges 
Concrete-Steel Standpipes 
New York, Park Row Bldg. 


| 
| Moran, Daniel E. 


M.Am.Soc.C.E., M.Am.Soc.M.E. 


Reuben Davis, C.E. 
C.F. Maurice,C.E. 


Consulting Engineer. 


Foundations for Dams, Bridges, 
Buildings, and Underwater Work 


New York City, 55 Liberty St. 


orth, Allison & Ettlinger 


Consulting Engineers 

City Surveyors Topographic 
Surveys of large tracts 

City Planning, Field Supervision 
Dock, Terminal Development 
Staten Island, New York, Crab- 
tree Bldg 





Parsons, H. de B., 


Consulting Engineer 

Hydrautic and Steam Develop- 
ments, Ind ustrial Plaats, Muni- 
cipal Engin eering, W ater Supply, 
Sewerage. Opinions— Reports 
Appraisals 

New York Citv, 22 William St. 





Railroads and Street Railways. | Potter, Alexander, 


I ction and Valuation of 
xisting Structures. 


Lega! Engineering. 
13 Park Row, New York City 


Walter Kidde & Company 





Incorporated 


Engineers and Constructors 


Inspections Industrial Plants 
Reports Wharfs and Piers 
Design Power Plants 

Construction Chemical Works 


New York City, 140 Cedar Street 


William S. Lee 


Mem. Am. Soc. C. E. 

Mem. Am. Soc. M. E. 

Mem. Eng. Inst. Can. 

Fellow Am. Inst. E. FE. 

Chief Kng. Southern Power Co. 
511 Fifth Ave., New York City 
Charlotte, North Carolina 


“Mead, Daniel W., 
 Scheidenhelm, F. W., 


Consulting Engineers 
Hydro-electric Developments, 
Water Supply, Irrigation, Drain- 
age, Flood Control 

L-quitable Bldg, 120 Broadway 





Meyer, Strong& Jones, Inc. 






Power Plants—Mechanica' and 
Electrical Equipment—Heating 
and Ventilating. 


101 Park Ave., New York City . 





Consulting Engineer 


Hydraulics Sanitation, Concrete 
Structures. Tel. 5501 Cortlandt 


New York, 50 Church Street 





Potts, Clyde 


M. Am. Soc. C. FE. 

Consulting Sanitary Engineer 
Sewerage and Sewage Disposal 
Water Works and Water Supply 
Reports, Plans and Estimates 
30 Church St., New York 





Robinson, Geo. L., 


Consruting Engineer. 
Sewers, Sewage Disposal, Water 
Supply 


New York 37-39 East 28th Street 





Dwight P. Robinson 


& Company, Inc. 


Engineers and Constructors 


Consolidated with 


Westinghouse, Church, Kerr & 
Co., Inc. 


Industrial Plants, Power Develop- 
ments. 


Railroad Shops and Terminals 


125 East 46th St., New York. 


Chicago, Cleveland, Pittsburgh, 
Dallas. 





Robinson & Steinman 
H. D. Robinson, Dr. D. B. Steinman 


Members Am. Soc. C. E. 
Consulting Engineers 

Bridges. Design and Construction. 
Arches, Suspension Bridges, 


Foundations. 
New York, 357 West 12I1st St. 


| 


i) 


Sanderson & Porter, 


Engineers. 


New York, 52 William Street, 
Chicago, 72 West Adams Street 
San Francisco, Nevada Bank 
Bidg 





Tidal Engineering Corp'n 


Consulting Engineers 


Land Reclamation 
Coast Protection 
Harbor Works 


522 Fifth Avenue, New York 





Tribus & Massa, 


Consultation, Design, Supervision, 
Management, Appraisal 

Water, Sewage, Refuse, Power, 
Pavements. 

New York, 15 Park Row. 





Vermeule, Cornelius C. 


Consulting and Designing Engi- 
neer 


Water Supply, Sewerage 
Water & Steam Power Plants. 
Reports, Valuations 


38 Park Row New York 





Von Eltz, K.., 


Consulting Engineer 

Industrial, Chemical and Power 
Plants : 
Water Supply and ! urification. 
23 E. 26th St., New York City 


Vrooman, Morrell, 


Sewerage, Water Supply, Power. 
Treatment of Industrial Wastes. 


Gloversville,N.Y., 10 N.Main St. 





Waddell, Dr. J. A. L. 


Consulting Engineer 

Steel and Reinforced Concrete 
Structures, W addell’s Vertical Lift 
Bridge. Difficult Foundations. 
Reports,Checking of Designs, Ad- 
visory Services, and Appraisals. 
35 Nassau Street, New York. 


Wagner, E. L. 


M. Am Soc. C. E. 


Water Supply, Sewage Disposal, 
Topographical Surveys. 


New York, 320 Fifth Ave. 





Wallace & Co., Joseph H., 


Consulting Industrial Engineers 


Industrial and Power Plants. 
Hydraulic Developments — In- 
vestigations — Consultation — 
Reports 

New York City, Toronto, 





Waring, Chapman 


& Farquhar, 


Sanitary Engineering. Sewerage 
Sewage Disposal, Drainage, etc. 


New York, N. Y., 874 Broadway 





The J. G. White 


Engineering Corporation 


Engineers—Constructors 


Industrial Plants, Buildings 
Steam Power Plants, Water 
Powers, Gas Plants, Steam and 
Electric Railroads. Transmission 
Systems. 


43 Exchange Place New York 
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‘Ohio and 


Pennsylvania 





Acker, Wm. L. 


Mechanical Engineer. 


Diamond Drill Contractor, 
Test Borings, 


Scranton, Pa., Mears Bldg. 





Albright & Mebus, 


Civil and Sanitary Engineers. 
Sewerage, Sewage Disposal, 
Town Planning. 


Philadelphia, Pa., 908 Land Title 
Building. 





Becker, Sylvanus A. 


Consulting Engineer 

City Planning, Water Supply 
Water Power, Sewerage, High- 
ways, Railroads, Surveys, Ke- 
ports, Design, Supervision. 
Bethlehem, Pa. 





Baton & Elliott 


Engineers 


Pittsburgh, Pa. 
First Natl. Bank Bldg. 


Chester Engineers, J. N. 


J. N. Chester D. E. Davis 

J. F. LaBoon J.T. Campbell 
E. E. Bankson 

Hydraulic, Sanitary and Mechan- 

ical Engineers 

Union Bank Bldg. Pittsburgh, Pa. 





Day & Zimmermann, Inc. 


Engineers 


Industrial Plants, Power Plants, 
Sub-Stations, Transmission 
Lines, Examinations and Re- 
ports, Valuations, Management 
of Public Utiftties. 


611 Chestnut St., Philadelphia, 
New York City Chicago 





Duff, Samuel E. 
Duff, Levi Bird 


Engineers 

Cable Address—"Enginduff, 
Pittsburgh” 

Pittsburgh, Pa. 


Easby, William, Jr. 


M. Am. Soc.C.E. 

Civil and Sanitary Engineer. 
Sewerage. 

Sewage Disposal. 

Water Supply. 

Water Purification. 

Water Power 

Pavements and Highways. 
Investigations, Designs, Super- 
vision of Construction Operation 
and Valuation. 

Philadelphia, Pa., 1302-3 Com- 
monwealth Building, 1201 Chest- 
nut St. 
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Fayette Engineering Co., 





Civil, Mining and Consulting En- 
ginee* 

L. C. Mechling, E. L. Zearley. 
Coal, Coke Plants. 


Uniontown, Pa. 


Fogg, Ralph J. 


Consulting Civil Engineer 
Investigations and Reports 

Steel and Concrete Structures 
Design, Inspection, Valuation 
Inspection of Steel and Cement 
at Mills 

Testing cf Materials 

Bethlehem, Penn. 


Gannett, Seelye & Fleming 
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Prestige 


Engineers 

Reports - Valuations - Design, 
Management - Municipalities, 
Utilities - Industrials. 

Erie, Pa. - Harrisburg, Pa. 
Memphis, Tenn. 





Hale, W. C., 


Engineer. 

Steam-Electric Power Plants, 
Water Power, Mechanical Han- 
dling Equipment, Steel and Con- 
crete Structures. 

Designs, Construction. 


Pittsburgh, Pa., Bessemer Bldg. 


Kennedy, Julian, 


Engineer. 
Pittsburgh, Pa., U.S. A. 


Cable Address: ‘‘Engineer, Pitts- 
burgh.” 


orris Knowles, Inc. 


Engineers and Architects 
Pittsburgh, Pa. 

Surveys, Investigations, Reports, 
Designs, Estimates, 

Plans and Supervision. 

Branch Offices: 

Cleveland, Akron, Youngstown, 
Detroit, Windsor, Ontario. 


Ledoux, Jj. W. 


Consulting Engineer 

Water Works, Water Power, 
Power Plants, Reports, Designs, 
Construction Supervision, Val- 
uation, Arbitration, Rate Sched- 
ules. 

112 North Broad St., Phila, Pa. 


Moore, W. E. & Co., 


Engineers 

Reports, Designs and Supervision 
of Public Service Properties. 
Industrial Plant Installations 
Electric Furnace Design and Ap- 
plications. 

Pittsburgh, Pa., Union Bank Bldg. 


Republic Engineering Co. 


Industrial Specialists 


Plant layout, design, construction 
and operation. Industrial gas 
plants, Scientific investigations 
and reports 

Pittsburgh, Pa.,1204 Hartje Bldg. 


Scofield Engineering Co., 


Consulting, Designing, Suvervie- 
ing Engineers 


Philadelphia Pennsylvania 
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its appearance here each issue. 
The cost is nominal—well worth 
it. 
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Swigart, Ehrman & 


Legreid 

8. G. Swigart, M. Am. Soc. C. E 
Geo. L. Ehrman H.N. Legreid 
Civil Engineers 
Surveys—Plans—Reports 
Supervision of Construction. 
Sewerage & Water Supply 
Pavements & Highways. 
Irrigation & Drainsge, 
Hydraulic Developments. 
Railroads & Street Railways 
Topographic Mapping. 
1118-19-20 Second National Bldg.. 
Akron, Ohio 





Watson Engineering 


Company, The 


Designing and Construction Engi- 
neers 


Industrial and Power Plant and 
Equipment, Bridges and Rail 
way Buildings, Docks, Term- 
inals and Marine Structures 


Warehouses and Cornmercial 
Buildings 


Engineering Reports 


Hippodrome RBldg., Cleveland 





Wilkins Company, The W.G. 


Engsneers and Architects. 


Railroads, Buildings, Manufac- 
turing Plants, Coal and Coke 
Plants, Water Works and Sewe: 
&ge. Examinations and lteports 


Pittsburgh, Pa 


Westinghouse 
Building 


Chicago 





Allen & Garcia Company, 


Andrews Allen, C.E., 
John A. Garcia, E.M 


Consulting Bridge, Structural and 
Mining Engineers 


Plans, Specifications, Superin- 
tendence for Bridges and Struc- 
tures in Steel or Concrete. De- 
sign and Construction of com 
plete Coal Mininz Plants. Ex- 
amination, Reports and Apprai- 
sals of Coal Mining and other 
Propet ties 

Isabella Bldg., Chicago 

21 East Van Buren St 


Alvord & Burdick, 


J. W. Alvord , C. B. Burdick 


Hydraulic and Sanstary Engineers 


Water Supply 

Water Purification 

Flood Relief 

Sewerage 

Sewage Disposal 

Appraisals and Rate Reports 
Water Power 


Chicago, Hartford Building 
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L. F. Harza 


Arnold Co., The 


Engineers—Constructora 
Electrscal—Civil— M echanicat 


Engineering—Plans and Speci- 
fications covering complete prop- 
erties. 

Construction of complete prop- 
erties and preliminary operation 
of finished plant. 


Chicago, 105 South La Salle St 


Bradley & Goode 


Consulting Engineers 





Industrial Plants, Steel and Con- 
crete Design, Estimates, Re- 
ports 


Security Bldg., Chicago, Ill. 





Byllesby, H. M. & Company, 


(Incorporated) 


Purchase, Finance, Construct 
and Operate Electrie Light, Gias 
Street Railway and Water Power 
Properties 


Examination and Reports 


Utility Securities Bought and 
Sold. 


Chicago, Continental and Com- 
mercial Bank Building 


New York, Trinity Building 





ne 


Tacoma, Wash 


Chase, Frank D., Inc. 


Engineers 


Location, Layout, Design, Con- 
struction and Equipment of 
Industrial Plants. 


Chicago, 645 N. Michigan Ave. 
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Hydro-electric and 
Engineer 

Mem. Am. Soc. C.F 
Mem. Am. Inst. E. E 
Mem. Am. Soc, M. E 


115 8. Dearborn St., Chicago. 


Hydraulic 





Isham Randolph & Co., 


Consulting Engineers 

Water Power, Sewerage and 
Water Supply, Land Drainage 
River and Harbor Works, Rail 
roads, Bridges and Buildings 
Chicago, 1827 Commercial Nat- 
iona: Bank Building 


J. L. Jacobs & Company 


Engineers and Cost Accountants 
Investigations, Reports, Apprais 
als, Organization and Manage- 
ment, Cost Accounting Systenis, 
Employment and Wage- Plans. 


Monadnock Building, Chicago 


‘McClary & Company, 


George B. 


Cirnl Enaineers 
Surveys Reports 
Construction 

718-19 Fisher Building 
34350. Dearborn St., Chicago, Ill 


Design 


Marr, Green & Co., 


Civil and Sanitury Engineers 


17 N. La Salle St., Chicago 





Geo. B. Massey Co., 


Engineers 

Excavation and handling ma- 
terials 

Stripping, Dredging 

Inspection, Valuation 

Peoples Gas Bldg., Chicago, I! 





Maury, Dabney H.., 


Consulting Engineer 
Water Works, Sewerage, 
Power Plants, Appraisals 


Chicago, Ill, 1445 Monadnock 
Bldg. 


Chicago Bascule Bridge | Perkins, Edmund T., 


Company 
Consulting Engineers 
Fixed and Movable Bridges, Via- 
ducts, Industrial Buildings, and 
Power Plants. 
Chicago 805 Oxford Bldg 
| Condron Company 
T. L. Condron C. L. Post-- 
A. M. Wolf 
Designers of Industrial Buildings 
Industrial--Architectural---Struc- 
tural—Mechanical—Electrical 
District Office, Akron, O. 
1433 Monadnock Bldg., Chieago. 





Freyn, Brassert & Co. 


Engineers and Contractors. 


Designs and Construction of 
Warehouses, Machine Shops and 
Industrial Plants; Steam and 
Gas Power Plants, Engineering 
Reports, Appraisals, Valuations, 
Supervision, Inspection and Con- 
sultation 


Chieago, Ill., 122 S. Michigan 
Ave 





Greeley, Samuel A., 
Hydraulic and Sanitar,, Engir eer 
Water Supply and Purification 
Treatment of Sewage, Uiarbage 
and Industrial Waste. Cvcastruc- 
tion, Operation, Valuation. 
Chicago, Tll., 30 W. Adams St. 


Engineering Company 
Consulting Engineers. 
Irrigation, Drainage, Flood Pro- 
tection, River Regulation and 
Water Power. 

Topographic Mapping, 
Chicago, 38 So. Dearborn St 





Rossiter Co., The Edgar A. 


Civil Engineers 

Supply and Purification of water 
Sanitary Engineering, PavemPnts, 
Sewers, Tunnels, Mining, Dredg- 


ing 
127 Dearborn St., Chicago, U.S.A 
In Chicago Over Fifty Years 





Stern, I. F. 


Consulting Engineer 

Bridges, Buildings and other 
Structures. Engineering Projects 
Design, Supervision, Investiga- 
tion, Reports, Valuations, Advis- 
ory Service. 

Chicago, IIL, Old Colony Building 





Wisner, George M._ 


Formerly Chief Engineer, San- 
itary District of Chicago. 


Mem. Am.'Soc. C. E. 

Mem. Am. Soc. M. E 

Mem. Western Soc. of Engrs. 
Consulting Engineer 


Sewage Purifications Sewerage 
Water Supply Pumping Stations 
Water Power Structural oe 
Reports Appraisa 


o hue Michigan Ave., Chicago, 
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Central West 


American Appraisal 
Company, The 


Authoritative Reports and Valu- 
ations Covering Public Utility, 
Municipal, Mineral, Industrial, 
Commercial and Residence Prop- 
erties. 


Milwaukee New York 


Archer & Stevens, 


Consulting Engineers 

Steam and Hydraulic Power 
Plants, Water, Sewerage, lav- 
ing, Roads, Appraisals, Testi- 
mony, Reports. 

609-10-11-12 New England Bldg., 
Kansas City, Missouri. 


Black & Veatch 


Consulting Engineers. 


Sewerage, Sewe-. Disposal, 
Water Suppl, Water Purifica- 
tion, Electric Lighting, Power 
Plants, Valuations, Special In 
vestigations and Reports. 


E. B. Black N. T. Veatch, Jr 

A. P. Learned 1. S. Siegrist 

E. H. Dunmira J. F. Brown 
C. A. Haskins 


Kansas City, Mo. Mutual 
Building. 


Burns & McDonnell, 

S. Burns. R. FE. McDonnell 
Consulting Engineers 
Appraisals, Rate Investigations, 
Expert Testimony, Water Works, 
Sewerage, Lighting 
Kansas City, Mo., Suite 400 
Inter-State Bld¢ 


Esselstyn, Murphy & 
Hanford 





Engineers and Architects 


Design and Supervision of 
Bridges. Railroads, Power Plants, 
Industrial Plants, Appraisal of 
Properties 


810-910 Marquette Bldg 
Wayne & Congress Sts., Detroit 





Fargo Engineering Co. 
Consulting Engineers 


Hydro-Electric and Steam Power 
Plants — Difficult Dam Foun- 
dations 


Jackson, Michigan 


_ Federal Engineering Co., 


Civil and Architectural Engineers 





Designers and Superintendents 
Buildings and Industrial Plants 
Milwaukee, Wis, 218 - 21° 
Stephenson Building 


Harrington, Howard and Ash 


Consulting Engineers Bridges 
and other structures of steel and 
reinforced concrete. Advisory 
services in municipal |g 
Appraisals. Kansas City, Mo 


2 Raltimore Avenue 














Shenehon & Meyer as 


Consulting and Designing Engi- 


M.Am Soc.C.E 

Consulting Engineer. 

Sewerage, Sewage Disposal, 
Water Supply ard Municipal 
Engineering. 

Detroit, Mich., 2348 Penobscot 
Building. 


eerl & Conklin 


Water Supply and Purification 
Land Drainage & Reclamation 
Sewerage and Sewage Disposal 
Treatment of Industria! Wastes 
Investigation of Water Pollution 
foatery Chemical Analyses 

625 M-B-A Bldg., Mason City Ia. 


Luten, Daniel B., 


Designing and Consulting 
Engwneer. 

Reinforced Concrete Bridges ex- 
clusively. 

Associate Engineers in each state 
Indianapolis,§ind. 


Smith & Co., C. E. 


Consulting Engineers 

Appraisals, Expert Testimony, 
Bridges, Electrification, Founda- 
tions, Highways, Docks, Water 
Supply, Flood Protection 

2005 Railway Exch., St. Louis 


Chicago, Kansas City. 


Shourds-Stoner Co. 


Consulting Engineers 

Mining, Structural, Civtl, Mech- 

anical & Electrical Engineering 

Departments, 

Appraisals, Reports, Surveys 
arris Trust Bldg., Chicago, III. 

Tribune Bldg., Terre Haute, Ind 





neers 

Members Am. Soc. C. E. 

W ater Power Plants—Pulp and 
Paper Mills—Water —— 
Dr ainage—Irrigation—F | 0 od 
Control—Dams_ on__—sODifficult 
Foundations — Canals — Docks 
Bridges and Buildings— 
Counsel in Engineering L itiga- 
tion—Settle ments of Engineer- 
ing Controversies—Valuations 
and Financial Reports. 

Francis C. Shenehon 

Adolph F. Meyer 


Minneapolis, 628 Met. Bk. Bldg. 


Turner, C. A. P., 


Consulting Engineer. 

M. Am. Soc. C. E., Reinforced 
Concrete and Structural Steel 
Bridges, Buildings and Manu- 
facturing Plants. 

Minneapolis, Minn., 627 First 
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Hubbell, Clarence W.., Grunsky, C. E., 


Consulting Engineer 

Valuations, Municipal Engineer- 
ing, Irrigation & Flood Control 
“Manager of C. E. Grunsky 
Co.,” Cons. & Superv. Engrs. 
San Francisco, Calif, Mechanics 


Institute Building. 


Rocky Mountain 
States 





Carpenter, L. G., 


(Formerly L.G. & R.C. Carpenter, 
Consulting Engineers, nver, 
Colo., and Ithaca, N. Y.) 

Water Supply, Irrigation, Drain- 
age, Investigations and Reports 
for Financial and Legal Interests, 


Denver, Colo., 707 Ist N.Bk. Bldg. 
Commercial Engrg. Co. 


Consulting Engineers 

Fuel, Mechanical, Electrical, Civil 
and Mining Departments. Steam 
and Hydraulic Power Plants 
Roads, Bridges, Sewers, Water- 
Works, Irrigation, Drainage 


Clift Bldg., Salt Lake City, Utah. 


Southern States 


Allen & FitzSimons, Inc. 


Engineers 

James P. Allen, W.S. FitzSimons 
River & Harbor Works, Plansand 
Estimates for Dredging Exami- 
antienn-theneteret Consultation 
General Surveying, Mapping. 

11 Bread St. Charlesten, 8. C. 


Black, McKenney & 


Stewart 
Engineers 
W. M. Black, 
Maj. Gen. U.S. A. Retirea 
Charles A. McKenney. 
John Stewart. 
River and Harbor— 
Port and Terminal Work. 
Hydro-Electric Development. 
Municipal and 
Highway Engineering. 
Consulting — Organization — 
Administration. 
618 Seventeenth St., N. W. 
Washington, D. C 


Ave. N : 
—| Billingsley, James W.. 





Tuttle -Ayers -Woodward 


Engineering Co. 
Civil Engineers 


305-306-307 Reliance Building 
Kansas City, Mo. 


M. Am. Inst. Cons. Engr. 

M. Am. Soc. C. E. 

Consulting Engineer. 

Hydraulic Investigations, Water 
Power Developments, Water 
Supply Systems, Reports, An. 
praisals. Ann Arbor, Michigan. 





Pacific States 





Bowden Engineering Co. 


Consulting, Surveying 
Supervising Construction 


Seattle, Wash., L. C. Smith Bldg. 





| 






illingsley, James W., 


Preliminary Investigations, De- 
tailed Plans, and Construction 
Supervision. For Industrial De- 
velopments, Docks, Roads, 
Bridges, Drainage and Municipal 
Improvements. 

New Orleans, Louisiana. 


Williams, Gardner S., Delta Engineering Co. 


Drainage, Highways, Municipal 
Improvements. 

Surveys, Estimates, Construct- 
ion. 

Greenville, Miss. 


Hall, B. M. & Sons, 


Civil, Mining, and Hydraulic 
Engineers. 

Mineral Resources, Surface and 
Underground Waters, Flood Con- 
ditions, Water Powers, Irriga- 
tion, Storage, Valuations. 
Atlanta, Georgia., Peters Bldg. 


McElroy Engineering Co., 


Inc., 

Civil Engineers. 

Drainage Specialists 
Superintendents, Managers, 
Estimators, Railways. ; 
Available South American Serrice 
Tampa. Fla.. U.S.A 








| Robinson, A. W., 
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Morgan Engineering Com. 


panies, The, 

Hydraulic Engineers. 

Flood Prevention — Irrigation— 
Drainage— Power Development. 


Memphis, Dayton. 


—— 


S. S. Storer, M.E., C.E. 


M.AS.C.E., AAAS.) AAE. 
Consulting Engineer. 


Specializing, Steel and Concrete 
ridges. Highway, Railway 
Suspension, Cantilever, Arches 
and Municipal Bridges. 
Originator of Storers; 
Standard Highway Bridges 
Standard Electric Ry. Didess 
Standard Railway Bridges 
Standard Draw Spans 
Standard Concrete Bridges 
Standard Steel Viaducts 
Standard Concrete Arches 
Standard Ry. Turn-Tables 


Competitive bids submitted on 
bridge work specifying ‘Storer’ 
standard designs or special! plans 
Shop Plans for steel. 

Estimates, Investigations, Ex- 
aminations, Reports. 
Correspondence Invited. 
Foreign work solicited. 


S. 8S. Storer 

7th Floor National City Bldg 
Cable ‘‘Storer,"" W. U. Code 
Atlanta, Ga., U.S. A. 


Wehr & Walden 


Engineers and Constructors. 
Examination. Reports and Val- 
uations, Industrial and Public 
Service Properties, Water Power. 
102 West Fayette Street, 
Baltimore, Md. 





Foreign 


Guitarte & Sanchez 


Civil Engineers and Contractors 

Reinforced Concrete construc: 
tions, Designs and building of 
industrial plants. Water works, 
We take contracts in Argentina, 
Brazil, Uruguay and Paraguay. 
268 Reconquista, Buenos Aires. 


Conrado E. Martinez, 
Rolando A. Martinez, 


Consulting Engineers. 












Sewers, Water Works, Surveys 
and Agpeteeln, Inspections, 
Town Planning, Reports and 
Designs, Investigations. 

Havana, Cuba, 59 Obis| 


M.Am.8oc.C.E. M.Am.Soc.M.E. 


Mechanical Engineer. Dredcing 
Machinery of Every Type De- 


Montreal Can. 14 Phillips Sq. 


Se, ig. Han. Gee) OS 
) B. Se. . A.);_ A. M.1.&. 
NW MLE: MRS. W A. 
Civil and Consulting Engineer 
and Ltcensed Surveyor 

Perth, Australia, Princess Bldg. 
Cable address: Civileng Pert 
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College of Engineering, 


Courses in Civii, Mechanical, 
Electrical, Sanitary, Municipal, 
Chemical Engineering. Short 
course in Structural Drafting 


Enter any time. No matricu- 
lation or registration fees. Ex- 
| penses $ to 4 less than at other 
firct-class schools. School year— 
Four quarters of 12 weeks each. 


Length of Courses 120 Weeks. 
Save one year and $1000. 


Experienced Instructors. Splen- 
did Laboratories. 


| For catalog, bulletins or informa- 
tion address Albert Edwin 
Smith, President, Ohiv Northern 
University, Ada, Ohio. 
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College of Engineering 


Northwestern University 
Five years of broad, thorough 
training: smal! classes, in which 
each student receives individual 
attention from head professors. 
Unsurpassed opportunities to see 
great engineering projects and 
meet engineers 
A young thriving College in an 
old University. 
Write for ‘‘Best Preparation for 
Engineering” and ‘Booklet of 
Views.” 
John F. Hayford, Director. 
Evanston, IIl., Swift Hall. 


Clarkson College of Tech- 
nology, 


Courses leading to the degrees 
of Bachelor of Science in Chem- 
ical, Civil, Electrical 
Mechanical Engineering. 


and 


Catalog upon application 


Potsdam, N. Y 
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Conard & Buzby 
Wm. R.Conard, J.Stewart Buzby | 
Consulting and Inspecting Engi- 
neers 
Water-Works, Inspections and 
Tests of Materials. Reports, De- 
signs, Specifications, Supervisions. 
Burlington, N. J 


| 
1 


| 





| Electrical Testing Labora- | 


} 

tories, Electrical, Photometrical 
and Physical fests. Inspection 

| and Tests of Electrical and Engi- | 

neering Materials. Main Office 

and Laboratories, New York, 

80th St., and East End Ave. 


Hildreth & Company, 


Consulting and Inspecting Engi- 





neers. 
Philadelphia, Pittsburgh, Chi- 
cago, New York, Mills Bide 15 


Broad Street. 














contracting. 


is unquestioned. 


Hill & Ferguson, 
N. 8. Hill, Jr. S. F. Ferguson 
Consulting Engineers. 


Chemical and 

Bacteriological Laboratory. 
Analysis of Water and Sewage 
Tests of Cement, Sand, Coal and 
Materials of Construction 
Systematic Sanitary Supervision 
of Public Water Supplies. Peri- 
odie Supervision of the Opera- 
tion of Sewage Disposal Plants 


112 East 19th St., NewYorkCity 


| Hunt, Robert W.&Co. | 


Robert W. Hunt, Jno. J. Cone, 
J.C. Hallsted, D. W. McNaugher 
Bureau of Inspection, Tests and 
Consultation 

Chicago, New York, Pittsburgh, 
St. Louis, San Francisco, Seattle, 
Montreal, T.ondon 
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Lafayette College, 


—Place 





UTE 


Technical Courses in Chemica,! 
Civil, Electrical, Mechanical and 


Mining Engineering 
illustrated 


Registrar Easton, Pa. 


New York University 
College of Engineering 


Civil, Mechanical, Chemical and 


{ndustrial Engineerin 
For information 
Henry Snow, Dean 

University Heights, New Y _York 


rs Chas 


Write for 
catalogue to the 





Rates 
Engineering Schools 
College Cards 


and 





Norwich University, 


(Founded 1819) 


The Military Cc 
Academic ( 


Electrical Engineering. Address 
Prof. H. RK. Roberts 
Northfield, Vermont 


’ Jones Ca, Morgan T., 





Advertising—As a builder of prestige and business standing 
It is an immeasurable power in in- 
fluencing new business and retaining good-will. 


Professional Cards—In this paper offer the highest type ot 
publicity available for the services of professional 
men and concerns in the field of civil engineering and 


Your Card—Should appear in this directory regularly. 
If it is not there now— 


CLIP and RETURN THIS COUPON ————» 


Inspecting Engineers 


Bureau of Inspection, Tests and 
ction and 
Testing of all Railroad Materials, 


Consultation Inspe 


Cement, etc. 


General Offices, Chicago, Monad- 


nock Block 





ollege of Vermont 
yurses in Civil and 


$ a year payable quarterly. 


13 inch space 
$\\« a year payable quarterly 


? inch space 
| 
| 
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INSPECTING AND TESTING ENGINEERS 


se NNN 


Modjeski & Angier 


Inspecting Cioil Engwneen 
Inspection of materials and struc- 
tures; railway equipment 


220 So. Michigan Ave., Chicago 
Pittsburgh, New York, St. Lonis 


New York Testing Labor- 


atories 
Chemical and Physical Tests. 


Metals, Cements, Asphalts, ete. 


Electrical Tests 


Hydraulic Tests 
Pumps, Water-Waste, eto. 


Expert Inspections. 
For Cities and Industries. 


Power Plant Tests. 


80 Washington St., 


Directory Department 
Engineering News-Record 


10th Ave., at 36th St., N. Y. 


Gentlemen: 


Watching 


This directory grow from 
week to week through the 
addition of new cards ought 
to be a very strong recom 
mendation to _ consulting 
engineers not already repre 
sented in these pages. 


Please send us rates and 


other data for advertising in 
your 
TORY 
checked below: 


[Consulting Engineers. 
[ Insp. and Test Engineers. 
(J) Schools and Colleges. 


PROFESSIONAL DrtreEc- 
under the heading 
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Fort Pitt Bridge Works 
Foundation Co. 

Independent Bridge Co 
Kellogg Structural Steel Co 
Kenwood Bridge Co. 

King Bridge Co 
Lackawanna Bridge Co. 
Louisville Bridge & Iron Co. 
Mc Clintic-Marshall Co 
Milwaukee Bridge Co 
Minneapolis Steel & Machy 


Asbestos & Asbestos Products 
Carey Co., Philip | 
Keasbey & Mattison Co. 


Ash-Handling Machinery 
Green Engineering Co 
Guarantee Construction Co. 
Haiss Mfe. Co., Inc., Geo 
Jeffrey Manufacturing Co. 
Portable Machy. Co 
Webster Manufacturing Co. | 


Co 
| Missouri Valley Bridge & 
Asphalt | Iron Co 
Asphalt Assn | Morava Construction Co. 
Carey Co., Philp Vernon Bridge Co 






Parsons Klapp Brincker- 
Asphalt Plants hoff & Douglas 
Austin Mchy. Corp Penn. Bridge Co 

Phoentx Bridge Co 
Backfillers Pittsburgh-Des Moines Steel 
Austin Machy. Corp Co 
Pawling & Harnischfeger Co Puget Sound Bridge & 


Dredging Co 
Raymond Concrete Pile Co. 
Riverside Bridge Co 
Shoemaker-Satterth wait 
Bridge Co 
Strauss Bascule Bridge Co. 
Virginia Bridge & Iron Co. 
Wisconsin Bridge & Iron Co 


Ball Mills 
Worthington Pump & 
Machy. Corp. 


Banks 
Coal & Iron National Bank 


Bar Benders and Cutters 


Electric Welding Co. Bridges, Bascule 
Hinman & Co.. D. A Surauss Bascule Bridge Co. 
Ransome Concer. Mchy. Co 


Bridge Operating Mehy. 


Bar Chairs, Reinforcing Earle Gear & Machine Co 


Bartow. es Co Buckets, Automatic Dumping 
Kalman Co.. Inc.. P. 3 Penn. Foundry & Mfg. Co. 
‘niversal Form Clamp Co. 

Catearaal Pe ' Buckets, Clam Shell 

Barges, Steel Advance Engineering Co 


American Bridge Co Blaw-Knox Co 

Brown Hoisting Mchy. Co. | 
Beam Wrapping Browning Co 
Mitchell-Tappen Co. Haiss Mfg. Co., Inc., Geo. 


| Hayward Co 

Industrial Works 

Kiesler Co., Jos. F. 

Link-Belt Company 

MeMyler Interstate Co. 

Mead-Morrison Mfg. Co. 

Orton & Steinbrenner 

Owen Bucket Co 

Vulean Iron Works of N. J. 
G. H. 


Belting 
Link-Belt Company 
Robins Conveying Belt Co 


Bins, Storage 
Green Engineering Co 


Blast Furnaces and Fittings 
Petroleum Iron Works Co. 
Riter-Conley Co 


Williams Co. 


| Buckets, Concrete 
Blocks and Tackle Insley Manufacturing Co 
Boston & Lockport Block Co.| Ransome Concrete Mchy. Co. 
Union Iron Works 
Blowers, Pressure 
American Gas Furnace Co. Buckets, Dragline 
Brown Hoisting Mchy. Co 
Blue Print Paper Hayward Co 
Defiance Mfg. Co Monighan Machine Co. 
Boilers 
Abendroth & Root Mfg. Co. | Buckets, Dredging and 
Babcock & Wilcox Co Excavating 
Leffel & Co.. James Blaw-Knox Co. 
Orr & Sembower. Inc Haiss Mfg. Co., Inc., Geo 
Traylor Engr. & Mfg. Co eee eee 1 Co 
ounetown Roller & Te Mario’ a Shove , 
<" ‘ig how Boller’ & Tank Mead Morrison Mfz. Co 
Union Iron Works 
Boilers, Upright 
Orr & Sembower, "nc Buckets, Electric Motor 
: Hayward Co. 
Bolts, Nails, Nuts, Rives @| °°’ ¥are © 
Spikes Buckets Elevator 


Lackawanna Steel Co (See Elevators, Bucket) 


Books, Engineering and 
Technical 

American Technical Society 
McGraw-Hill Book Co 
Wiley & Sons Co., John 


Buckets, Orange Peel 
Browning Co. 
Haiss Mfg. Co., 
Hayward Co. 
Industrial Works 
Kiesler Co., Jos. F. 
MeMyler Interstate Co. 
Mead Morrison Mfg. Co. 
Orton & Steinbrenner Co. 
Owen Bucket Co. 

Vulcan Iron Works of N. J. 


Inc., Geo. 


Boxes, Annealing 
Blaw-Knox Co 
Petroleum Iron Works Co 


Brakes, Air 
wymenonss Traction Brake 
oO. 


Buckets, 
Brick, Fire vating 
Robinson Clay Products Co Osgood Co. 


Brick Making & Clay Work- 
ing Machinery 


Building P 
7 Carey Co. nil ip 
Lancaster Iron Works, 


Buildings, Ramp 
Ramp Building's Corp. 


| Buildings, Steel 
Blaw-Knox Co. 


Inc. | 


Bridges 

American Bridge Co. 

Berlin Cons*rr«tion Co. 
Bethlehem Steel Bridge Corp. 





| 
Blaw-Knox Co Hydraulic Stee'craft Co. 
Boston Bridge Works McClintic-Marshal!l Co. 
Champion Bridge Co | Milliken Bros. Mfg. Co 
Eastern Bridge & Struc. Co.} Truscon Steel Co 


| Bunks and Cots 
Fort Pitt Bedding Co. 
Southern-Rome Co. 


| Cableways 

| Flory Manufacturing Co., 8 
Lambert Hoisting Engine 
Co 
Lidgerwood Mfg. Co. 
Roebling's Sons Co., J. A 
Waterbury Co. 


Wickwire-Spencer Steel Corp. 


Cableway Excavators 
(See Excavators, Cableway) 


Caissons 
American Bridge Co. 
Foundation Co. 
Lackawanna Steel Co. 
Cars, Concrete 
Ransome Concrete Mchy. Co. 


Cars, Industrial V Dump 


Easton Car & Constr. Co. 
Insley Mfg. Co. 
Penn Fdry. & Mfg. Co. 


Ramapo Iron Works 
Whiting Corporation. 


Carts, Air Side Dump 
Continental Car Co. of 
Amer. 


Carts, Concrete 

Gray Iron Fdry. Co. 

Insley Mfg. Co 

Ransome Concr. Mchy. Co. 
Sterling Wheelbarrow Co. 


Castings, Iron and Steel 
American Bridge Co. 

Amer. Cast Iron Pipe Co 
Chain Belt Co. 

Fox & Co., John 

Gray Iron Fadry. Co. 

Jeffrey Manufacturing Co 
Link-Belt Co 
Lynchburg Foundry Co. 
Marion Malleable lron Wks. 

Marion Steam Shovel Co. 

u. S. Cast Iron Pipe 

Foundry Co. 

Warren Foundry & Mach. 

Co. 


& 


Castings, Street and Sewer 

Lguc hburg Foundry Co. 

S. Cast Lron Pipe 
i Co. 


& 


Cement 

| Alpha Portland Cement Co. 
Lawrence Cement Co 

| Pennsylvania Cement Co 
Vuleanite Portland Cement 
Co. 





| 
| Cement-Guns 
| Cement-Gun Co. 


| 

Cement Gun Contracting _ 
Traylor-Dewey Contracting 
Co 


Cement-Making Machinery 
| Allis-Chalmers Mfg. Co. 
| Austin Mechy. Corp. 
Century Cement Mach. Co. 
Gruendler Patent Crusher & 
Pulverizer Co. 
Smidth & Co., F. L 
| Traylor Engr. & Mfg. Co. 
| Vulean Iron Wks. of Wilkes 
| Barre 
| Worthington Pump & 
Machy Corp. 


Centers, Steel, Collapsible 
Blaw Knox oO. 
Hydraulic Steelcraft Co 


Trench and Exc®| chain, Steel and Malleable 


Sprocket 

Chain Belt Co. 

Jeffrey Manufacturing Co. 
Link-Belt Company 
Webster Manufacturing Co. 


Channelers 
Ingersoll-Rand Co. 


Chimneys, Concrete 
Acme Chimney Co. 
| General Concrete Constr. Co. 
| Heine Chimney Co. 
i Rust Engineering Co. 


See Last Page for Alphabetical Index 


Summerhays & Sons Co 
Wm 
Weber Chimney Co. 


Wiederholdt Construction Co. 


Chimneys, Radial Brick 
Acme Chimney Co. 
American Chimney Corp. 
Custodis Chimney Construc- 
tion Co., Alphons 

Heine Chimney Co. 

Kellogg Co.. M. W. 

Rust Engineering Co. 
— rhays & Sons Co.. 


Wiederholdt Construction Co. 


Chimneys, Steel 

Blaw-Knox Co, 

Chicago Bridge & Iron Wks. 
Petroleum lron Works Co. 


Chloride of Lime 
Penn Salt Mfg. Co. 


Chlorinators 
Wallace & Tiernan Co. 


Chiorine, Liquid 
Mathieson Alkali Works 
Wallace & Tiernan Co. 


Chutes, Concrete 
Insley Manufacturing Co. 
Ransome Concrete Mchy. Co 


Clutches, Friction 
Webster Manufacturing Co. 


Coal and Ore-Conveying Ma- | 


chinery | 
Brown Hoisting Machy. Co. 
Byers Mach. Co., John F, 
Chain Belt Co. 
Gifford-Wood Co. 

Haiss Mfg. Co., Inc., Geo. 
Jeffrey Mfg. Co. 

Lidgerwood Mfg. Co 


Link-Belt Company 

MeMyler Interstate Co. 
Mead Morrison Mfg. Co. 
Portable Machinery Co. 


Webster Manufacturing Co. | 


Coal-Storage Systems 
Green Engineering Co 
Guarantee 
Jeffrey Manufacturing Co. 
Link-Belt Company 


Cofferdams, Steel 
Lackawanna Steel Co 


Column Clamps 
M & M Form Clamp Co 
Universal Form Clamp Co. 


Column Forms 
Blaw-Knox Co 
Hydraulic Steelcraft Co 


Compressors, Air, Heavy Duty 
Allis-Chalmers Mfg. Co. 
De Laval Steam Turbine Co. 
Ingersoll-Rand Co 
McKiernan-Terry Drill Co 
Sullivan Machinery Co. 
Westinghouse Tractios 

Brake Co. 
Worthington Pump & 
Machy Corp. 


Compressors, Air, Portable 
Cement-Gun Co 

General Electric Co. 
Ingersoll-Rand Co 
Schramm & _ Son.. 
Chris. D. 

Traylor Engr. & Mfg. Co. 


Ine., | 


Concrete Bond 
Living-Stone Co., The 


Concrete Floor Hardener 
Anti-Hydro Waterproofing 
Cc 


oO. 
Sonneborn Sons, Inc., L. 
Toch Bros. 


Concrete Making Machinery 
Austin Machy. Corp. 

Century Cement Mach. Co. | 
Egoaie Concrete Machy. 


+ “ered Concrete Machy. | 
Jo 


Concrete Reinforcement 
American Steel & Wire Co. 
Brown Hoisting Machy. Co 


Construction Co. | 
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WHAT AND WHERE TO BUY 


A Classified Index of Advertisers in this Issue 
Apparatus and Supplies Used in the Civil Engineering and Contracting Fields 


svensuaensasnentiger 


| 
Carnegie Steel Co. 


Concrete Steel Co. 

| Consolidated Expanded Meta! 
Co. 

Electric Welding Co. 

| Hydraulic Steelcraft Co. 


Kalman Co., Inc., P. J. 
Lackawanna Steel Co. 
Laclede Steel Co. 
Mitchel-Tappen Co. 
Northwestern Expanded 
Metal Co. 

Truscon Steel Co 

U. S. Gypsum Co. 

| Wickwire-Spencer Steel Corp 


| Condensers 
| Cone Steam Pump Wk-< 
Ss 


Dean’ Bros. 
Works 
Ingersoll-Rand Co 
Manistee Iron Wks 
Worthington Pump & 
Machy. Corp. 


Steam Pump 


Conveyors, Belt 

Chain Belt Co. 
Gifford-Wood Co. 

Haiss Mfg. Co.. Ine.. Geo 
Jeffrey Manufacturing Co 
Link-Belt Company 
Portable Machinery Co 
Robins Conveying Belt Co 
Webster Manufacturing Co 


Conveyors, Bucket 

| Chain Belt Co. 

Gifford-Wood Co 

Haiss Mfg. Co.. Inc. Geo 

Jeffrey Manufacturing Co. 

Link-Belt Company 

| Mead-Morrison Mfg. Co 

; Webster Manufacturing Co 

' 
Cordage, Manila & Sisal 
Plymouth Cordage Co. 
Whitlock Cordage Co. 


| Corner Bead Metal 
Consolidated Expanded Metal 


| Co. 
| Truscon Steel Co. 


Couplings, Flexible 
Dexter Co., H. 
Cranes, 
Ball Engine 


Locomotive 
Co. 


| Brown Hoisting Machy Co 
| Browning Co. 
| Byers Mach. Co., John F 


| Davenport Loc omotive Wks 
{ Industrial Works 
Link-Belt Company 


Locomotive Crane Co of 
America 

McMyler Interstate Co 
Marion Steam Shovel Co 
Ohio Locomotive Crane Co 


Orton & Steinbrenner Co. 
Osgood Co, 
Terry Mfg. Co 


Cranes, Traveling 
Brown Hoisting Machy 
Link-Belt Company 
Pawling & Harnischfeger Co. 
Whiting Corporation 


Co 


Cranes, Wrecking 
Browning Co. 
| Bueyrus Co. 
| Industrial Works 
| 
a Blocks, 
ete. 
American Creosoting Co. 
Jennison-Wright Co. 
Olno Wood Preserving Co 
sp. Creosoting Co. 
P. F. Wood Preserving 


Timber, 


Creosoting 
American Creosote Works 

| Barret Co. 
Jennison-Wright & Co 
Republic Creosoting Co 
Wyckoff Pipe & Creosoting 
Co. 

| 

| 


Creosoting Oils 

Barrett Co. 

Northeastern Co. 
Protexol Corp. 

Republic Creosoting Co. 


| Crushers and Pulverizers 
| Allis-Chalmers Mfg. Co. 
i Chalmers & Williams, Inc 
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Pinenate Garages 


are 
























































; 
4 ‘ . 
; There are a number of good reasons for making a garage 
; part of the dwelling: convenience, saving in construction, 
$ in lighting and heating, etc 
3 
4 We recently secured a number of interesting photographs 
; and sketches showing a variety of ways in which a garage 
§ has been attached to dwellings, new and old. These sugges- 
{ CELLAR tions appear in one of our latest Service Sheets bearing the 
‘ above title. 
; 
; In addition, we have other Service Sheets or Special Bul- 
ie letins giving practical hints on the following concrete con- 
4 structions: 
} Workingmen’s Homes Corn Crib 
3 Walkways and Driveways Storage House 
: Concrete Roads Smoke House 
4 Bridges and Culverts Hog House 
Ps Foundation and Hatchway Poultry House 
;: Gutter and Curb Dipping Vat 
i Storage Cellar Tanks and Troughs 
¥ Small Warehouses Piers for Small Boats 
% Spring House Garden Furniture 
2 Small Dam Greenhouse 
Milk House Coal Pocket 
Ice House Posts and Walls 
Manure Pit Walls, Sills and Lintels 
Septic Tank Garages and Runways 
Oil Storage Tank Overcoating of Old Dwellings 
Tennis Court Porch, Cellar and Stable 
Inclosure Walls Floors 
Barn and Silo Cold-weather Concreting 





Ask for the Sheet or Bulletin that interests you most, also 
for a copy of the Alpha 96-page Handbook on concrete con- 
struction if you don’t already own a copy. This Handbook 
is not forwarded unless specificall- asked for. All sent free 
of cost or obligation if you live east of the Mississippi. We 
are obliged to ask inquirers out of our sales territory to send 
fifty cents to cover printing and postage expense. Refer to 
Engineering News-Record. 
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Alpha Portland Cement Co. 
General Offices: EASTON, PA. 


Branch Offices: 


New York Boston Philadelphia 
Pittsburgh Baltimore Savannah 
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Grundler Patent Crusher &| 
Pulverizer Co 

Jeffrey Manufacturing Co. 

Orton & Steinbrenner Co 

Raymond Bros. Impact Pul 
verizer Co 

Smidth & Co, F. L 


Ingersoll-Rand Co. 

| Jeffrey Manufacturing Co. 

| MecKiernan-Terry Drill Co. 

| ae & Son. Ine. 
iris. D 


Sullivan Machinery Co. 


Traylor Ener. & Mfg. Co. Drums, Holding 
Worthington Pump & Biaw Knox Co 
Machy Corp Haiss Mfg. Co., Ine., Geo. 


Hayward Co 
Culverts, Corrugated Monighan Machine Co. 


Canton Culvert & Silo Co. 


Newport Culvert Co. Dryers 
Worthington Pump & 
Culverts, Metal Machy. Corp. 
Amer. Sheet & Tin Plate Co 
4 -~wport Culvert Co., Inc. Ejectors, Sewage 
S. Cast Iron Pipe & Pacific Flush Tank Co. 
"Foundry = Elevator, Buckets 


Chain Belt Co. 
Gifford-Wood Co. 
Haiss Mfg. Co., 
Hendrick Mfg. Co 


Culverts, Nestable & Riveted | 
Corrugated 

Canton Culvert & Silo Ce. 
Newport Culvert Co. 


Ine., Geo 


Eng. Co. 
7 aoe, 7 cecering Co. struction Ransome Concrete Mchy. Co, | 
Curbs, Steel Protected Se renter i Detroit Steel Products Co. 
Electric Welding Co oo er ae oe Keasbey & Mattison Co. iette. Cnndvectors’ Electric 
Truscon Steei Co. ° — a itis is-Chalmers Mfg. Co 
Elevators; Contractors’ Ma- | Floor Hardener, Concrete Byers Mach. Co., John F, | 
Catting Blowpipes, Oxy-Acety- terial (See Concrete Floor Hard- een _—— Co. 
lene ers ‘ . . ener.) ‘lory Mfg. Co., 8S. 
Milburn Co. Alex. — — ne orga oe Ingersoll-Rand Co. 
D Insley Manufacturing Co. Floor, Wood Block — ee ee Co. | 
ams . . , Jarre 7 Adgrerwoot q g 0 
some Concrete Mchy. a Barrett Co i g 
he ‘~o e & ae : a _— Jennison-Wright Co. Mead Morrison Mfz. Co. 
get Sounc sridg Slevators, Factory 


Dredging Co Ridgway & Son Co., 


Derricks and Derrick Fittings 
Byers Mach. Co.. John F. | 
Dobbie Fdry. & Machine Co. | 
Hayward Co | 
Insley Manufacturing Cq Co 
pumert Hoisting Engine En iranthe <inmsteeckinn io, 

° . | Parsons Kiapp 
Lidgerwood Mfg. Co | aaa 
McMyler Interstate Co. Puget Sound Bridge & 
Terry Mig. Co. Dredging Co 

Raymond Concrete 


Engineers and Contractors 
Atlantic Gulf & Pacific Co. 
Donnell-Zane Co 


Disinfecting Chemicals Pile Co. 


Smit auser & MclIsaac 
Mathieson Alkali Works esa aes % Prentis 
Wallace & Tiernan Co. Stone & Webster 


Distributors, Pressure Oil Terry & Tench Co. Inc. | 
(See Road Oilers, Pressure) (See also Directory of En- 
gineers.) 
Ditching Machinery 
idea Mncnvanors ) Engineers’ and Draftsmen’s 
Instruments and Supplies 
Docks and Harbor Work Defiance Mfg. Co 
Parsons, Klapp. Brincker-| Dietzgen Co.. Eugene 


Gurley, W. & L. E. 
Hamilton Manuf: ae turing Co. 
Keuffel & Esser Co 

Kolesch & Co. 
Leupold-Voelpel Co 

Lufkin Rule Co 

National Tracing Cloth Co. 


hoff & Douglas 
Snare & Triest Co. 


Doors & Shutters, Steel Roll- 


ing 
Bogert & Carlough Co 
Detroit Steel Products Co. 


Drafting Machines 


Engines, Gas, Gasoline & Oil 
Universal Drafting Mach.Co 


Allis-Chalmers Mfg. Co. 
Ellicott Machinery Corp. 
Fairbanks-Morse & Co. of 
Chicago 

{ngersoll-Rand Co. 
Worthington Pump & 


Drafting Room Furniture 
Dietzgen Co... Eugene 
Economy Drawing Table & 

Manufacturing Co 
Hamilton Manufacturing Co. 


Machy. Corp 
Creating Heeutels | Engines, High Duty Water- 
a Senet | Vorks 
Dietzgen Co.. Eugene Morris Machine Works 


Hamilton Manufacturing Co. “se m2 > 
Pech ac ter Co Worthington Pump & 


Kolesch & Co Machy. Corp 
National Tracing Cloth Co.  aeitiaie: Hoisting 
See ats 
Drawing Tables (See Hoists) 
(See Tables and Boards, : 
Drawing.) Engines, Portable 
Leffel & Co.. James 
Dredges Worthington Pump & 
Hayward Co. Machy. Corp. 


Lambert Hoisting Engine i - 

Co Engines, Steam 
Lidgerwood Mfg. Co Lawrence Machine Co. 
Marion Steam Shovel Co. 


Osgood Co Excavating Machinery 


Vulean Iron Wks. of N. J.| Byers Mach. Co., John F. 
Dredges, Dipper Excavators, Cableway _ 
Austin Machy. Corp Lambert Hoisting Engine 
Bay City Dredge Works Co. 


Bucyrus Co. 
Osgood Co. 


Dredges, Hydraulic 

Atlantic Gulf & Pacific Co. 
Bucyrus Co 

Ellicott Machine Corporation 
Marion Steam Shovel Co. 
Morris Machine Works 


Drills, Air 
Ingersoll-Rand Co. 


Lidgerwood Mfg. Co. 
Sauerman Bros. 


Excavators, Ditch & Trench 
Austin Mchy. Corp 
Buckeye Traction DitcherCo. 
Bucyrus Co 
Byers Mach. Co.. John F. 
Fritz & Co., In« WwW. G 
Keystone Driller Co 


Osgood Co 


Craig 


Brincker- 


Marion Steam Shovel Co.) 
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Expanded Metal 


c Peevlidated Expanded Metal 
Expanded 


Co. 
Northwestern 
Metal Co 
Truscon Steel Co. 


| Filters, Water, Municipal 
Industrial 


International Filter Co 


N. Y. Continental Je 


Filtration Co 
Norwood 
Permutit Co 
Pittsburgh Filter Mfg. 
Roberts Filter Mig. Co 
Scaife & Sons Co 


Fire Clay 


Delaware Clay Products Co 
Robinson Clay Products Co 


Fireproof Material and Con- 


Republic Creosoting Co. 


Flumes, Iron & Steel 
Hardesty Mfg. Co.. R. 
Petroleum Iron Wks, 


General Machy. Foundations porgings 


Carnegie Steel Co. 
Form Clamps 

Insley Mfg. Co. 

M. & M 
Universal Form Clamp 


Tighteners 
Malleable 


| Form 
Marion 
Works 


Tunnel, ete, 


American W ater Softener Co. 


Engineering C 


Wm. 
Simplex Valve & Meter Co. 


Form Clamp Co 


Forms, Culvert, Road, Sewer, 
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| Glass, 


(See 


Fireproof 
Wire Glass) 


| Governors, Waterwheel 
Woodward Governor Co. 


| Gaston. Chain 


Green Engineering Co. 
and | 


Gravel Washing Plants 
Link-Belt Company 
Sauerman Bros. 
well 

Gypsum 
0. U. S. Gypsum Co. 


Co. Hammers, Pneumatic . 
B ingersoll-Rand Co, 


Hammers, Steam Pile 
(See Pile Hammers, Steam) 


Hoists, Concrete Tower 
Insley Manufacturing Co. 

| Lakewood Engrg. Co. 
Lambert Hoisting 





Minn. Steel & 


Machy. Co. 
Monighan 


Machine Co. 


| a Hoisting Eng. Co., 
Ls 
; >. K. Clutch & Mehy. Co. 


Orr & Sembower, 
Stroudsburg 


Ine 
Engine 


Hoists, Contractors’, Gasoline | 


Gray Iron Fdry, Co 
Lambert Hoisting 
Lidgerwood Mfg. Co 

Co.) Mundy Hoisting Eng. Co., 


J. 8 

O. K. Clutch & Mehy. Co. 
Iron) Schramm & Son. Ine., 

Chris. D 


Stroudssurg Engine Works 


Bl: K Cc Hoists, Contractors’, Steam 
Paste Concrete Machy Co, | Allis-Chatmers Mtg. Co. 

eee aoe ve: 1 vere Mech. Co. 200n 2. 
Hydraulic Steeleraft Co. | Flory Manufacturing Co., $ 
Forms for Curbs and Gutters | [neersoil-Rand Co. 


Blaw-Knox Co. 


Forms for Walls, 
Construction, ete. 
Blaw-Knox Co. 
Hydraulic 


Foundations 
American Bridge Co. 
Foundation Co. 


Smith 


Co 


Foundry Equipment 
Whiting Corporation, 


Frogs and Switches, 
Ramapo Iron Works 


Furnaces, 
pering 


Furnaces, Gas 


Garage Designs 


Ramp Buildings Corp. 


ac te 


Garbage in 
Jeffrey Mfg. Co., The 
Gates, Head 

Hardesty Mfg. Co. 


Gates, Sluice 
Coffin Valve Co. 
Coldwell-Wilcox Co, 
Crane Co 

| Hardesty Mfg. Co. 
Ludlow Valve Mfg. Co. 


| Gates, Water 
Hardesty Mfg. Co. 


Gauges, Loss of Head 
Simplex Valve & Meter 


Pawling & Harnischfeger Co. | Gauges, Rate of Flow 


Drills, Core 
Ingersoll-Rand Co. 
Keystone Driller Co. 
McKiernan-Terry Drill Co. 
Sullivan Machinery Co. 


Exeavators, Dragline 
Austin Mchy. Corp. 
Bucyrus Co 
Byers Mach. Co., John F. 
Hayward Co. _ ; 

Drills, Hammer Lambert Hoisting Engine 
Ingersoll-Rand Co Co 
McKiernan-Terry Drill Co. Marion Steam Shovel Co. 
Sullivan Machinery €o. Monighan Machine Co 

Osgood Co E 

Drills, Rock Pawling & Harnischfeger Co. 

General Electric Co Sauerman Bros. 


Simplex Valve & Meter 


Gears 
Earl Gear & Mach. Co. 


Generators, Electric 

Allis Chalmers Mfg. Co. 
Fairbanks-Morse & Co. 
Chicago 

General Electric Co. 


Glass Construction 


Detroit Steel Products Co. 


Penn Wire Glass Co. 


Building | 


| 
Steelcraft Co. | 


Hauser & Maclsaac 
Spencer, White & Prentis 
Underpinning & Foundation 


Railway 


Annealing & Tem- | 


American Gas Furnace Co. 


Lambert Hoisting Eng. Co. 
Lansing Co. 

Lidgerwood Mfg. Co. 
Mead-Morrison Mfg. Co 
Mundy Hoisting Eng Co., 


orr & Sembower, Inc. 
Stroudsburg Engine Works 
Vulcan Iron Wks. of Wilkes- 


| Barre, Pa. 
ee mance Founda- 
tions Co. Hoists, Pneumatic 
Lackawanna Stee! Co | Ingersoll-Rand Co 
mocks — Pile & | Stroudsburg Engine Works | 
‘oundation Co Whiting Corpor: 
Raymond Concrete Pile Co. — ae 


Hoppers, Concrete 

Insley Manufacturing Co. 
Ransome Concrete 
Co. 


Hydrants 

Ludlow Valve Mfg. Co. 
Norwood Engineermeg Co. 
Rensselaer Valve Co. 
Smith Mfg. Co., A. P. 
Wood & Co., R. D. 


Incinerators 
Power Specialty Co. 


American Gas Furnace Co. 


Inserts, Conerete 
Security Insert Co. 
Truscon Steel Co. 


Apparatus Inspecting Laboratories 


(See Directory of Engineers) 


Instruments, Drawing 
Keuffel & Esser Co. 


Instruments, Surveying 
Ainsworth & Sons, Wm. 
Berger & Sons, C. L. 
Buff & Buff Mfg. Co. 
Gurley, W. & L. E. 
Keuffel & Esser Co. 
Kolesch & Co. 


tron Work, Structural and 
Ornamental 
Co.| christopher & Simpson Iron 
Works 


Co Hendrick Mfg. Co. 
‘| Ryerson & Son Co., Jos. 
Snead Architectural Iron 
Works 


Jacks, Lifting 
MeKiernan ferry Drill Co. 
of] Norton, Inc., A. O. 


Joints, Expansion Paving 


Barrett Co 
Carey Co.. Philip 


} Truscon Steel Co 


Works | 


Eng. Co. 


Machy. | 


Vol. 85, No. 27 


Joints, Filler Paving 
Barrett Co 


Joints, Flexible Pipe 

Crane Co. 

U. S. Cast Iron Pipe & 
Foundry Co. 


Kilns, Lime 
Petroleum Iron Works Co. 


Lamps Are & Incandescent 
General Electric Co. 


Lamps, Flood 
General Electric 
Lath, Expanded Metal 
Consolidated Expanded Meta} 
Co 
Hydraulic Steeleraft Co 
Mitchell-Tappen Co 
Northwestern Expanded 
Meta! Co. 


| Leadite 
Leadite Co., Inc., 


Lights, Contractors’ 
Milburn Co., Alex. 


Loaders, Wagon 
(See Wagon Loaders) 


Locomotives, Compressed Air 
Vulcan Iron Wks. of Wilkes- 
Barre, Pa. 


The 


Locomotives, Electric 
General Electric Co. 
Jeffrey Mig. Co.. The 


Locomotives, Gasoline 
Burton Engr. & Machy. Co 
Fate-Root-Heath Co. 

| Hadfield Penfield Steel Co. 

Vulean Iron Wks. of Wilkes- 


Barre, Pa. 
Whitcomb Co., Geo. D. 
Steam 


| Davenport Locomotive Wks. 
| Vulean Iron Wks. of Wilkes 
Barre, Pa. 


| 





Locomotives, 


Locomotives, Storage Battery 


General Electric Co. 
Whitcomb Co., Geo. D. 

Loose Leaf Data 

Lefax Co. 

Lubricants 

Greene, Tweed & Co. 

Lumber 

Weyerhaeuser Forest Prod- 
ucts 


Manila Drilling Cables 
| Plymouth Cordage Co. 
Whitlock Cordage Co. 


Manometers 
| Simplex Valve & Meter Co. 


| Meter Boxes 
Pittsburgh Meter Co. 


' 

| Meter Provers 

| Hersey Mfg. Co. 

| Pittsburgh Meter Co. 


| Meters, Boiler Feed Water 
Builders' Iron Foundry Co. 


Meters, Current 
Gurley, W. & L. E. 


Meters, Gas and Steam 
Builders’ Iron Foundry Co. 
General Electric Co. 
Wallace & Tiernan Co. 


Meters, Venturi 
Builders’ Iron Foundry Co. 


Meters, Water, Oil, ete. 
Builders’ Iron Foundry Co. 
Gamon Meter Co. 
General Electric Co. 
Hersey Mfg. Co 
Neptune Meter Co. 
Pittsburgh Meter Co. 
Simplex Valve & Meter Co. 
Thompson Meter Co. 
Worthington Pump & 
Machy. Corp. 


Mixers, Asphalt 


(See Mixers, Hot) 
Mixers, Concrete 
Austin Mchy. Corp. 


Blaw-Knox Co. 
Cement-Gun Co. 

Chain Belt Co. 

Foote Conerete Machy. Co. 
Gray Iron Foundry Co. 
Jaeger Machine 

Lansing Co. 

Ransome Concrete Mchy. Co. 
Schramm 


and Son, Inc., 

Chris. D. 
Traylor Engr. & Mfg. Co. 
Mehy. 


Worthington Pump & 
Corp. 


Mixers, Grout 


Austin Mchy. Corp. 
Ransome Concrete Mchy. Co. 
Union Iron Works 

Mixers, Hot 

Austin Mchy. Corp 
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HOSE foresighted manufacturers who can read “the 
handuriting on their factory floors” are putting their 
production upon @ substantial footing with Kreolite 


Floors They are correcting increased costs with im reased 
speed——removing all obstacles from the path of production 


Kreolite Floors have met every test of every manufacturing 
condition They furnish a working surface of boulevard 
smoothness; a walking surface of meadow softness: a wear 
ing surface of enduring granite 


Between the patented grooves the Kreolite Filler binds 
the blocks together with unit strength That is why Kreolite 
Floors once laid become a permanent factory fixture 


Kreolite Floors are specially adapted for use in machine 
shops. foundries. warehouses. loading platforms, area-ways 
roundhouses. paper mills. tannerie and stables In old and 
new installations manufacturers have been aided by our 
Factory Floor Engineers 


Our book on Kreolite Floors or the expert advice of our 
Engineers will be furnished upon request without obligation 


Address the Toledo Office 


The Jennison-Wright Company 
79 Kreolite Bldg., Toledo, Ohio 


Branches: Albany, Chicage toston, Philadelphia, St. Louis 
Cleveland. Detroit, Toronto and other principal 


Western Sales Distributor Western Wood Preserving Company 
Washington 


sh Distributors Anglo-American Agency, Royal Liver 
Liverpool, England 


am 
Patented May 138, 19138—-May 6, 1919 





Mixers, Mortar 

Austin Mehy. Corp 

Jaeger Machine Co. | 
Lansing Co 

Ransome Concrete Mchy. Co 


Mixers, Paving 
Austin Mchy 
Chain Belt Co 
Foote Concrete 
Ransome Concrete 


Corp 


Machy. Co 
Machy 


Co. 
Mixers, Pneumatic 
Pneumatic Concrete Machy. 


Co. 
Ransome Concrete Mchy. Co 


Motors, Electric 
Allis-Chalmers Mfg Co 
Fairbanks-Morse & Co 
Chicago 
General Electric Co 
Westinghouse Traction 
Brake Co 


Motor 
(Sce 


of 


Trucks 
Trucks, Motor) 
Oxy-Acetylene Process 
Air Reduction Sales Co. 


Packing, Water Pipe 
Greene, Tweed & Co. 
Jenkins Bros 


Painte, Metal Protective 
Barrett Co 

Carey Co.. Philip 
Eagle Picher Lead Co. 
Minwax Co 

Protexol Corp 

Toch Bros. 


Partitions 
Bogert & Carlough Co. 
Detroit Steel Products Co 
Porete* Mig. Co 
U. S. Gypsum Co. 


Pavements 
Willite Road Const. Co. of 
America 


Paving Blocks, Creosoted 
Wood 

Jennison-Wright Co. 

Republic Creosoting Co. 

— Pipe & Creosoting 
0. 


Penstocks 
Lackawanna Steel Co. 


Pile Drivers 

Browning Co 
McKiernan-Terry Drill Co. 
McMyler Interstate Co. 
Union lron Works | 
Vulcan Iron Works of 
Chicago 


Pile Hammers, Steam 
McKiernan-Terry Drill Co. 
Union Iron Works 


Pile Shoes 
Janney-Steinmetz Co. 


Piles, Concrete 
MacArthur Concrete Pile 
Foundation Co 
Raymond Concrete Pile Co. 


Piles, Creosoted Wood 
Jennison-Wright Co. 


Piling, Interlocking Steel 
Carnegie Steel Co 
Foundation Co. 
Lackawanna Steel Co. 


Pipe Bends 
East Jersey Pipe Co. 


Pipe, Cast Iron 

Amer Cast Iron Pipe Co. 
Fox & Co. John 
Egachbure Foundry Co. 

s. Cast Iron Pipe & 

a. Co 

Warren Fdry. & Mach. Co. 
Wood & Co., R. D. 


Pipe, Clay Segment Block 
Robinson Clay Products Co. 


Pipe Coils 
Locomotive Superheater Co. 


Pipe, Concrete 
Lock Joint Pipe Co. 


Pipe, Corrugated 
Canton Culvert & Silo Co. 
Newport Culvert Co. 


ipo Covering, Asbestos 
‘arey Co., ilip 

Pipe Covering, Wood 
Michigan Pipe Co 
Standard Wood Pipe Ce. 
Wyckoff & Son Co., A. 


Pipe, Dredge 
Machold it Riddell 
Thorn Co., J. S. 


Pipe Fittings 
Builders ren Foundry Co 
U. S. Cast Iron Pipe 


Foundry Co 
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Westinghouse Traction | 
brake Co. 


Vipe Joint Compounds 
(Pressure) 
Leadite Co., The 


Pipe, Lap Welded 
American Spira! Pipe Wks. 


. Lock Bar 
Ooo Jersey Pipe Co. 


Pipe, Lock Joint 
Lock Joint Pipe Co. | 


Pipe, Reinforced Ooncrete 
Lock Joint Pipe Co. 


Pipe, Riveted Steel 

American Spiral Pipe Wks 
Blaw-Knox Co | 
East Jersey Pipe Co 
Lancaster Iron Works, 
Machold & Kiddeli 
Petroleum iron Works Co. 
Tippett & Wood 

Walsh's Holyoke Steam 
Boiler Works 


Inc 


Inc, 


Pipe Shoes 
Marion Malleable Iron Wks. 


Pipe, Spiral Riveted 
Abendroth & Root Mfg. Co. | 
American Spiral Pipe Wks. 
Blaw-Knox Co. 


Pipe, Vitrified Clay 
Delaware Clay Products Co 
Robinson Clay Products Co. | 


Pipe, Wood 

American Wood Pipe Co 
Michigan Pipe Co. 

Pacific Tank & Pipe Co 
Redwood Manufacturers Co. 
Standard Wood Pipe Co 
Western Wood Pipe Pub-. 

licity Bureau. 

Wyckoff & Sons Co., A. 


Plaster | 
U. 9. Gypsum Co. | 


Poles, Cross Arms. 
Jennison-Wright as 


Poles, Steel Structaral 
Blaw-Knex Co 
Mfg. Co. 


Milliken Bros. 

Pressed Steel Products 
Biaw-Knox Co. 
Hydraulic Steelcraft Co. 

Pulverizers 

Jeffrey Manufacturing Co. 

Raymond Bros. Impact Pul- | 
verizer Co. 





Pumps, Air Lift 

Cc ee ron Steam Pump Wks., 
Inge soll Rand Co 

Suilivan Machinery Co 
Traylor Engr. & Mfg. Co. 
Pumps, Boiler Feed, Steam 


Cameron Steam Pump Wks., 





Dean Bros. Steam Pump 
Works 

Earle Gear & Machine Co. 
Fairbanks-Morse Co., of | 
Chicago | 
Lea-Courtenay Co 

McGowan Co., John H, 
Worthington Pump & 
Machy. Corp. 





Pumps. Centrifugal and 

Multi-Stage High Lift 
Cameron Steam Pump Wks., 
s. 


A 
Ne Laval Steam Turbine Co. 


Domestic Eng. & Pump Co. 
Earle Gear & Machine Co. 
Fairbanks-Morse & Co. of | 
Chicago } 
Goulds Mfg. Co. | 
Keystone Driller Co. 
Lawrence Machine Co. 


Lea-Courtenay Co 

Manistee Iron Works | 

Morris Machine Works 
New York Engr. Co. 

Taber Pump Co 
Worthington Pump & 
Machy. Corp 


Pumps, Contractors’ 
Cameron Steam Pump Wks., 


3. 
Matias stic Eng. & Pump Co. 
Edson Manufacturing Co. 


McGowan Co., John H. 
New York Ener. Co. 
Pulsometer Steam Pump Co 
Schramm and Son, Ine., | 
Chris. D | 
Van Nouhuys Mach. Wks 
Waldo Bros. & Bond Co. 
Pumps, Deep Well 
ey an Steam Pump Wks. 


Cook, A. D 


Domestic Engine & PumpCo, 
Fairbanks-Morse & Co. of 
Chicago 

Goulds Mig. Co. 

Keystone Driller Co. 


Worthington Pump @ 
Machy Corp. 


wo Diaphragm 
Boston & Lockport Block 


Co. 
Domestic Engine & PumpC 


Co. 
Edson Manufacturing Co. 
Goulds Mfg. oe, 
iiinman & Co, . 
Manistee Iron Worles 
Van Nouhuys Mach. Wks 
Waldo Bros. & Bond Co 
Pumps, Dredging and Sand 


Marion Steam Shovel Co. 
Morris Machine Works 
Worthington Pump & 
Machy. 


Pumps, Elevator 


McGowan Co., John H. 
Worthington Pump & 
Machy Corp. 


Pomps, Power 
Comeren Steam Pump Wk; 


Cook, A. D 
Dean Bros. Steam Pump 
Works 


Domestic Engine & PumpCo. 
Fairbanks-Morse & Co. of 
Chicago 

Goulds Mfg. Co 
Lea-Courtenay Co 

Manistee Iron Works 
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Roeblings Sons Co., J. A. 
Waterbury Co. 
Wickwire-Spencer Steel Corp. 


| Sash Operating Apparatus 


Traylor Engr. & ae Co. | 


Worthington Pumps & 
Machy. Co. 


Pumps, Underwriters’ Centri- 
fugal 

Allis-Chalmers Mfg. Co. 
Earle Gear & Machine Co 
Lea Courtenay Co. 
Manistee Iron Works 


Syriiee. Feed Water 
Y. Continental 
"pinration Co 
Norwood Engineering Co, 
Worthington Pump 
Machy. Corp. 


Rail and Rail Joints, Fasten- 
ing Specialties 

Carnegie Steel Co. 
Lackawanna Steel Co, 

Rail Joint Co 


Jewell 


| Railroad Ditchers 


Ball Engine Co. 
Osgood Co. 


| Ramp Designs 


Ramp Building's Corp. 


Recorders, Water Stree 
Gurley, WwW. & L. 


Reinforcing Bar Couplings 
Marion Malleable 
Works 


Reinforcing Metal for Con- 


crete 
Kalman Co., Inc., P. 
Lackawanna Steel Co. 


J. 


| Reinforcing Concrete 
Reinforce. | 


(See Concrete 
ment) 


River and Harbor Work 
Raymond Concrete Pile Co. 


Road Oilers, Pressure 
Austin Mchy. Corp. 


Road Oils & Preservatives 
Larrett Co 


mens | meians, Gasoline and 
buffalo. Springfield Roller 
Erie Machine Shops 
Rolla Chatmens Mtg. Co. 


Jeffrey Manufacturing Co 
Traylor Ener. & Mfg. Co. 


Roofing. Metal 
Amer. Sheet & Tin Plate Co 


Roofing, Prepared 


Barrett Co. 
Carey Mfg. Co., Philip 


Roofing, Tile 

American Cement Tile 
Manufacturing Co 
Federal Cement Tile Co. 
Porete Mfg. Co 

U. S. Gypsum Co. 


| Rope, Manila, Hoisting and 


Transmission 
Plymouth Cordage Co. 
Whitlock Cordage Co. 


| Rope, Wire, Transmission, 


Hoisting or Haulage 
American Steel & Wire Co 
Haseed Mig. Co 

Leschen & Sons oo Co. 
Moon Co., Geo. Cc. 


Bogert & Carlough Co 


Detroit Steel Products Co. | steel, Straetaral 


Drouve Co., G 
Lord & Burnham Co. 


Sash Steel, Window 
ae Window Sash) 


asi Morse & Co. of 
Chicago 


‘Schools & Colleges 


Alex 


Plows 


Hamilton Institute, 


Scrapers, Scariflers, 
ete, 


Lansing Co. 


Screens, Rotary 
Traylor Engr. & Mfg. Co 


Screens, Sand, Gravel and 
Coal 
Haiss Mfg. Co., Inc., Geo. 
Hendrick Mfg. Co. 


se Manufacturing Co. 
Link-Belt Company 
Webster Manufacturing Co. 


Wickwire-Spencer Steel Corp. 


Screen Sewers 
Chain Belt Co, 


Screens, Water Intake 
Chain Belt Co. 
Link Belt Company 


Searchlights 
General Electric Co, 


| Sewage Disinfection 


lron 


| 
| 


| 
| 
/ 
} 





Wallace & Tiernan 


Sewage Disposal Apparatus 
0 


Co 
Pacific Flush Tank Co 


Shafting 
Medart Patent Pulley Co 
Rail Joint Co. 


Ghesputing Machines, Drill 


nae rsoll- Rand Co. 


Sheaves 
Haiss Mfg. Co.. Inc., Geo. 


Sheets, Roofing & Siding 
Amer. Sheet & Tin Plate Co. 


Shoveling Machines 
Lake Superior Loader Co. 


Shovels, Electric 

Ball Engine Co. 
Bucyrus Co. 
Keystone Driller Co, 


| Sherer Steam 
Ball Engine Co 
Bellwood Steam Shovel Co. 
Browning Co 
Bucyrus Co. 
Keystone Driller Co. 
Osgood Co. 


Siphons, Flush-Tank 

Pacific Flush Tank Co. 
Skips, Stone 

Insley Manufacturing Co. 
Skylights 

Drouve Co., G. 


Slabs, Cement Roofing 
Federal Cement Tile Co. 


Slag 
Carnegie Steel Co. 


| Spreaders, Ballast 


Bucyrus Co, 
Sprinklers & Sweepers, Street 
Austin Machy. Corp. 


Standpipes, Tanks & Towers 
American Bridge Co 
Blaw-Knox Co. 

Chicago Bridge & Iron Wks. 
Pacific Tank & Pipe Co. 
Petroleum Iron Works 
Pittsbureh- Des Moines Stee! 


Tiepett & Wood 
Steam Specialties 
Jenkins Bros. 


Steel Plate Construction 
American Bridge Co. 
Bethlehem Steel BridgeCorp. 
Blaw-Knox Co. 

Chicago Bridge & Iron Wks. 
Coatesville Boiler Works 
East Jersey Pipe Co. 
Hendrick Mfg. Co. 
Lackawanna Steel Co. 
Lancaster Iron Works, Ine. 
Petroleum Iron Works . 
Pittsburgh Des Moines Steel 


Co. 

Tippett & Wood 

Union Iron Works 

Vulcan Iron Wks. of N. J. 





so, N 


Walsh's Holyoke Steam k 
Boiler Works f 
Williams Co., G. H. 3 
naeen Boiler & Tank FA 

0. 


we Se 


American [bridge Co. 
Berlin Construction Co, 
Bethlehem Steel Bridge 
Corp. 

Blaw-Knox Co. 
Boston Bridge Works 
Carnegie Steel Co 
Champion Bridge Co. 
Christopher Simpson 
Works 

Eastern Bridge & Struc 
Fort Pitt Bridge Works 
Kellogg Structural Steel Co 
Kenwood Bridge Co. 

King Bridge Co 
Lackawanua Bridge Co. 
Lackawanna Steel Co. 
Louisville Bridge & Iron Co 
McClintic-Marshal! Co. 
Milliken Bros. Mfg. Co, 
Milwaukee Bridge Co 
Minneapolis Steel & Machy 


& 


Iron 


Co 


/O 
Missouri Bridge 
Iron Co. 
Morava Construction Co. 
Mount Vernon Bridge Co. 
Penn. Bridge Co 
Phoenix Bridge Co. 
Pittsburgh-Des Moines Stee) 


Valley 


Co. 
Riverside Bridge Co. 
Shoemaker-Satterthwait 
Bridge Co. 
Snare & Triest Co. 
Snead Architectural Iron 
Works 
Strauss Bascule Bridge Co 
Virginia Bridge & Iron Co 
Wisconsin Bridge & Iron Co 


Steel Tool 
Carnegie Steel Co. 


Stokers 3 
Babcock & Wilcox Co. 
Green Engineering Co. 


Strainers, Well 
Cook, A. D. 


Superheaters 
Babcock-Wilcox Co. 
Locomotive Superheater Co 
Power Specialty Co. 


Switchboards 
General Electric Co. 


Tables and Boards, 
Defiance Mfg. Co. 
Dietzgen Co., Eugene 
Economy Drawing Table & 

Manufacturing Co. 
Hamilton Mfg. Co. 


Drawing 


Tampers, Power 
—s & Harnischfeger 
0. 


Tanks, Air Compressor 
East Jersey Pipe Co. 
Petroleum Iron Works Co 
Westinghouse Traction 4 

Brake Co. 


0. 
Lancaster Iron Works, Inc 


Riter-Conley Co 


Tanks, Steel 
(See Steel Plate Construc 4 
tion) B 


Tanks, Wood 

American Wood Pipe Co. 

Pacific Tank & Pipe Co. 

Redwood Manufacturers | 


Tapes, Steel and Metallic | a9 
Gistanen “Co.. Eugene. 
Hamilton Mfg. Co. 

Keuffel & Esser Co. 
Lufkin Rule Co. 


Tar 
Barrett Co. 


Testing Laboratories 
Fuller Engineering Co. 
(See also Engineers’ Direc 4 
tory) } 


Ties, Creosoted Wood 
Jennison-Wright & Co 


Ties, Steel 
American Bridge Co 
Carnegie Steel Co. 


Tile, Concrete Bldg. 
Federal Cement Tile Co. 
U. S. Gypsum Co. 3 


Tile, Roof Cement a 
American Cement_ Tile 4 
Manufacturing Co. 

Federal Cement Tile Co 
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Why technical men 


NEWS-RECORD 


Place 


hold themselves back 


**A great many engineers are unconsciously holding themselves 
in check because they fail to grasp business principles.”’ 


—John A. Harrington, of the Executive Committee, American Association of Engineers. 


HAT Mr. Harrington 
and other engineering 
authorities are saying about 


the importance of business 
training for technical men, the 
Alexander Hamilton Institute 
began emphasizing years 
ago. 


The Institute was founded by « group 
or business leaders who recognized that 
modern business was training specialists 
but was not developing executives in 
proportion to the constantly increasing 
demand. 


From the first it has been an axiom 
with the officers of the Institute that ‘a 
technical man is the ideal Institute 
man’’; and that axiom has proved itself 
in the fact that out of the army of men 
whom the Institute has enrolled one in 
ten is a man of technical training or 


interest. 


The men of whom presidents 
and general managers 
are made 

Just what is it that the Institute has 
done for these thousands of envineers 
and technical men. Let us illustrate 
very specifically; 

You are an engineer, a chemist, a 
draughtsman, a master-mechanic—in a 
word, a man who has reached his pres- 
ent position in business thru specialized 
training of one sort or another. 


You can see your way clearly to a 
place at the head of your department; 
but beyond that what does business have 
in store for you? 


De you know the fundamentals of 
accounting? Of merchandising and 
advertising; of factory and office organ- 


These fundamentals a man must know 
if he is to direct an organization, or en- 
gage in business for himself, 


And it is precisely these essentials 
that the Institute—thru its Modern Bus- 
iness Course and Service—undertakes 
to give not in years, but in the spare 


moments of a few months. 


No man could run thru the 
letters 


contained in the Institute’s files with- 
out feeling that here is an opportunity 
which every man of technical training 
ought to investigate, at least. 


Here is a sentence from the chief 


engineer of a great port city, for ex- 
ample: «J kuow of nothing that could 


> 


tend more towards the advancement of 


an engineer on any line of work than a 
thoro study of Modern Business.” 


And anothcr from a resident en- 
gineer, of a giant engineering company: 
«<The engineering profession is broaden- 
ing, and men trained as engineers are 
more and more being used in business 
where their technical education gives 
them an excelent groundwork,” 


“Your training enabled me to effect 
economics in my work which I had not 
dreamed of before,’ says a prominent 
electrical engineer. And other men, 
in every phase of technical work, are 
on record with equal positiveness and 
enthusiasm. 


To save the wasted years 


The Alexander Hamilton Institute has 
only one Course and one product— 


trair } 


rained executives. It does not clam 
to be able to transtorm failures into suc- 
cesses; its Interest is with the man who 
would ultimately score a fair measure 


of success even without its help. 


To such aman it says: ‘There is a 
shorter road to one of the important 
positions in business than merely rou- 
tine experience; thousands of men have 
proved that truth thru their own ex- 
perienc ¢ and success, 


«*You know better than anyone else 
what a year of your life is worth. But 
if the Alexander Hamilton Institute can 
save five years for you that would other- 
wise be lost in a routine job, or three 
years or even one, surely that promise 
is worth your investigation,”’ 


Investigation is easy; you have mere- 
ly to send for 


**Forsing Ahead in Business’’ 


Forging Ahead in Business is a book of 116 
pages. Into it have gone the results of 
years” experience in helping men to succes It 
answers every que tlon you can raise about the 
Alexander Hamilton Institute; it contains letters 
from men whose positions in business were very 
similar to yours. It is a book that should be in 
every man’s library, and there is a copy for 
every man of serious purpose. It is sent with- 
out obligation; send for your copy today. 


Alexander Hamilton Institute 
31 Astor Place New York City 


Send me “Forging Ahead in Busi- 
ness” which 1 may keep without 
obligation, 





Print Here pe en ae 
Business 
cia scaciaiianeniiit wanna 
Business 
Position oe ital 





Canadian address, C. P. R. Bldg., Toronto: Australian address, Sa Castlereagh St., Sydney 


Copyright, 1920, Alexander Mamilton Instituse 
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Towers, Concrete | Trucks, Motor 
(See Hoists, Conc. Tower) 


Towers, Radio Tunnel Liner Plates 


Blaw-Knox Co, Bl K Cc 
Milliken Bros. Mfg. Co. ols page 
| 
| 


Riter-Conley Co 


Towers, Transmission 
Blaw-Knox Co 

Milliken Bros. Mfg. Co 
Riter-Conley Mfg. Co 
Tracing Cloth & Paper 
Defiance Manufacturing Co. 
National Tracing Cloth Co. 


and Reaction 
Leffel & Co., Jas. 
Smith Co. 


Turbines, Steam 


Allis-Chalmers Mfe. 


Federal Motor Truck Co. 


Hydraulic Steelcraft Co. 
Turbines, Hydraulic Impulse 


Co 


Pelton Water Wheel Co. 
S. Morgan 


Valves, Altitude 


Golden-Anderson Valve 
Specialty Co 
Ludlow Valve Mfg. Co. 


Valves, Angle, Check, Gate 
and Globe 
Coffin Valve Co 
Goiden-Anderson 
Specialty Co 
Jenkins Bros, 
Ludlow Valve Mfg. Co. 


Simplex Vaive & Meter Co. 


Westinghouse Traction 
Brake Co. 


Valve 





Wagon Loaders 

Austin Mchy. Corp. 
Chain Belt Co. 
| Cifford Wood Co. 

Haiss Mfg. Co., Inc.. Geo 
Jeffrey Manufacturing Co 
Link-Belt Company 
Portable Machinery Co. 





Water-Main Cleaning 
National Water Main Clean 
ing Co 

Waterproofing Compounds 
and Materials 
Anti-Hydro Waterproofing 


>, | Allis-Chalmers Mig. Co. , ; | Co. 
Track, Industrial and Port- De Laval Steam Turbine Co. Valves, Automatic = Barrett Co % 
able General Electfic Co Golden-Anderson Valve Carey Co., Philip 
Easton Car & Constr. Co ee ee ; Specialty Co Minwax 
Lackawanna Steel Co. Ludlow Valve Mfg. Co : 


Turbo Generators, Steam 


Tractors jeneral Electric 
on General Electric Co. 
Holt Mfg. Co. Turntables 

Lansing Co 

Transformers 


General Electric Co. 


Allis-Chalmers Mfg. C 


Whiting Corporation. 


0. 


Westinghouse Traction 
Brake Co. 

Valves, Float 
Golden-Anderson Valve 
Specialty Co 


Valves, Regulating 
Golden-Anderson Valve 


Senneborn ' Sons, L. 
Toch Bros. 


Water Purification 
| Dorr Co 
Mathieson Alkali Worke 
Waidace & Tiernan, inc. 
Water Softeners 
Amer. Water Softener Co. 


Underpinning Specialty Co aie al lter 
Transits and Levels Fo : 4 International Filter Co. 
. s ; undation Co. Ludlow Valve Mfg. Co. ‘ : lk: 
Ainsworth & Sons, Wm. Smith, Hauser & MacIsaac,| Simplex Valve & Meter Co. | Mathieson Alkali Works 


Aloe Co. AS 

Berger & Sons Co., C. L. 
buff & Buff Hie. Co. 
Gurley. W. & L. B 


Underpinning & Foundation 
Co. 


Kolesch & Co. | Valves, Air, Water, Steam 


and Gas 


Transmission Machinery, Sate® Tire Ce. 


Power 
Chain Belt Co. 
Leffel & Co., Jas. 
Link-Belt Company 


Treads, Safety 
Concrete Steel Co. 


Crane Co 


Specialty Co. 


Trolleys I-Beam 


Coldwell-Wilcox Co. 


Golden-Anderson Valve |, 


Hardesty Mfg. Co.. R. 
Ludlow Valve Mfg. Co. 
Norwood Engineering Co. 
Rensselaer Valve Co. 
Simplex Valve & Meter Co 


Westinghouse Traction 
Brake Co 

Valves Return 
Golden-Anderson Valve 
Specialty Co. 


Valves, Safety 
Golden-Anderson Valve 
Specialty Co 
Ludiow Valve Mfg. Co 
Westinghouse Traction 
Brake Co 

Valves, Sluice 

Coffin Valve Co. 

Ventilators 


N. Y. Continental 
Filtration Co. 

, Permutit Co 

| Roberts Filter Mfg Co. 

| Scaife & Sons Co.. Wm. B. 

| Water Stage Recorders 
Leupold Voelpel Co 

Water Sterilization 

Wallace & Tiernan, Inc. 

Water Wheels, Impulse and 
Reaction 

Leffel & Co., Jas. 

Pelton Water Wheel Co. 
Smith Co., S. Morgan 


Welding and Cutting 


Jewel! 


Smith Mfg. Co.. A 
Brown Hoisting Machy. Co. | Westinghouse Traction | Drouve Co., G Apparatus 
Whiting Corporation. Brake Co. Lord & Burnham Air Reduction Sales Co. 
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If you are using any equip- 
ment in your work which 
you do not find listed in this 
Buyer’s Guide, we would 
appreciate your writing us 
about it. 
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| aepered me a4 >. 
ilburn Co © Alexand 
| Prest-O-Lite Co. _— 


| Wheelbarrows 
Lansing 
Sterling Wheelbarrow Co 


Winches, a Hand, Steam 
and Electric 
Brown Hoisting Mchy. C: 
Dobbie Fdry. & Mach. Co 
Flory Mfg. Co. S 
Lambert Hoisting Engine 
0. 
Lidgerwood Mfg. Co 
Mead-Morrison Mfg. Co 


Window Sash Stee} 
Detroit Steel Products Co 
Truscon Steel Co 


Wire Glass 
Mississippi Wire Glass Co 
Penn Wire Glass Co 


Wire Mesh, Reinforcing 
Wickwire-Spencer Steel Corp 


Wire Rope / 
(See Rope, Wire) 


Wire and Cable, Electrical 


American Steel & Wire Co. 


General Electric Co 


Wood Casings 
Michigan Pipe Co.. The 


Wood Preservatives 

Barrett Co 

Northeastern Co. 

Ohio Wood Preserving Co. 
Protexol Corp 

Republic Creosoting Co. 

S. P. F. Wood Preserv. Co 


Wrenches 
| Greene, Tweed & Co. 
Lowell Wrench Co. 
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A LEAD Product 
Oz” 
very LEAD Azpase 


€o i) 
Staaiisnev 


For Painting 
Iron and Steel 


Sublimed Blue Lead has qualities for 
surface protection not found in any 
other rust inhibitive pigment paint, 
principal of which are 


High Basicity 
I:xceptional durability 
Klasticity and toughness in oil 
Extreme fineness and smoothness 
Easy brushing and spreading 
Remarkable opacity 

ba Pleasing color 

Ptrete Reasonable cost 


These qualities are desirable not only for the painting of structural 


wy, 
ae) metals but for concrete mixers, conveyors, cranes, derricks, machinery 
LS. ie and all equipment, wood and metal, used in the engineering and con- 


struction field. 


Your inquiries about this material will be given careful attention 


She EAGLE-PICHER 
LEAD Gompand 


Write for copy P. O. Box 770, Chicago, Ill. 


New York Philadelphia Baltimore _— Pittsburgh 
Cleveland Cincinnati St. Louis Kansas City 
And All Principal Cities 


“Save the surface and Manufacturers of White Lead, Lead Oxides, Sublimed White Lead, 


Sublimed Blue Lead, Babbitt Metal, Lead Pipe, Plumbers’ Lead 


you save Caine Varnish Goods, Pig Lead, Slab Zinc, Sulphuric Acid and Lithopone 





Abendroth & Root Mfg. Co.... 

Acme Chimney Co 

» Engineering Co., 

Ainsworth & Sons, Wm 

Air Reduction Sales Co...... 

Allis a Mfg. Co 
s 


Alpha Portland Cement Co. 
American Bridge on 
American Cast Iron Pipe Co. 
Amer. Cement Tile Mfg. Co. 
Chimney Corp. 
Creosote Works 
Creosoting Co 
Gas Furnace Co.... 
Sheet & Tin Plate Co.) 12 
Spiral Pipe Works... ‘ 
Steel & Wire Co 
Technical Society... . 
Water Softener Co... 
Wood Pipe Co 
Anti Hydro Waterproofing =, 
Asphalt Assoc. .......++. o- 
» Guif & Pacific Co.. 


Austin Machy. MRE Cccacees 21 


Babcox & Wilcox Co.... 
Barbour. R. W. 


Bay City Dredge Works 
Bellwood Steam Shovel Co..... 132 
Berger & Sons, C. L ‘ 
Berlin Construction Co 
Bridge Corp 


Blaw-Knox Co 
Bogert & Carlough Co... 
Boston Bridge Works. Inc...... 
Boston & Lockport Block Co.. 
Brown Hoisting Mchy. Co 
Browning Co. 
Buckeye Traction Ditcher Co... 
Bucyrus Co 
Buff & Buff Mfg. Co 
Buffalo- Springfield Roller Co.. 
Iron Foundry 
Burton Engr. & Machy. Co 
Byers Machine Co., John F.... 130 


Cameron Steam Pump Wks... 
Canton Culvert & Silo Cu 
Carey Co., Philip........+...- 
Carnegie Steel Co 
Cement Gun Co....... 
Century Cement Mach. Co 
Chain Belt Co 
Chalmers & Williams, Inc 
Champion Bridge Co 
Chicago Bridge & Iron Works. 
& Simpson 
Coal & Iron National Bank... . 
Coatesville Boiler Wks. . 
Coffin Valve Co 
Coldwell-Wilcox — 
Concrete Steel Ce 
Coneeaates Expanded Siete 


Continental Car Co. of Amer. 


Chimney Constr. Co.. 


pescesmesesuncpael 


Davenport Locomotive Works. 
Dean Bros. Pump Works 
Defiance Mfg. Co 
Detroit Steel Products Co.3rd Cover 
De Laval Steam Turbine Co. 
Delaware my _—— Co 


Dietzgen So. 
Dobbie Fdry. & Machine Co... . 
Domestic Engine & Pump Co. ‘ 
Donnell-Zane Co. . 


Drouve Co,, G.....ceseceeessIl4 


Eagle-Picher Lead Co. . . 
Earle Gear & Mach. Co....1 111-1: 57 
East Jersey Pipe Co 14 

Eastern Bridge & Structural Co. is7 
Easton Car & Constr. Co 
Economy Drawing Table Co... 
Edson Mfg. Co 
Electric Welding Co 
Ellicott Mach, Corp..... 
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Page 
Eng’g Schools & Colleges... ... 167 
Engineer's Directory....... 163-166 
Erie Machine Shops....... --. 108 
fairbanks-Morse & Co........148 
Fate-Root-Heath Co........... 101 
Federal Cement Tile Co. .2nd Cover 
Pemy Bits. Oo. B.....cececees 126 
Foote Concrete aoe OBseces 27 
For Sale Ads....... (aexecex. 2 
Fort Pitt Bedding Co. 5 a eaabin ol 108 
Fort Pitt Bridge Works....... 156 


Foundation Co.. 


eecvccececess 8 


Fox & Co., John......6.++2++. 142 
Fritz Co., Inc,....cseceevcesss 132 
Fuller Engineering Co........116 
Gamon Meter Co. peavases ss Eee 
General Concrete Constr. Co.... 150 
General Electric Co..........+ 50 
Gifford-Wood Co............. 154 
Goiden-Anderson Valve Spec.Co. 43 
Goulds Mfg. Co..... pes ceeunee 
Gray Iron Foundry Co........ 117 
Green Ener. Co....... rrr rr 136 
Greene, Tweed & Co......... 144 
Gruendler Patent Crusher & Pul- 
WOPRNEP GO eo ooo 0cnc0 vccese 122 
Guarantee Construction Co....151 
Se | 162 
Hadfieid-Penfield Steel Co...... 102 
maaan Bite. Co., Ged... 6.2000 15 
Hamilton Institute, Alexander. . 173 
Peete BEES, OO... s cccccesss 5% 
Hardesty Mig. Co.... 
ee eee 
Masard Big. OO. .csccccssces 
Heine Chimney Co............ 
Hendrick Mfg. Co.... 
Hersey Mfg. Co....... 
Hinman & Co, D. A 
ORs DERE. GO. os s00% 
Hydraulic Steelcraft Co........ 33 


Independent eaeee . 
Industrial Works. can 
Ingersoll-Rand Co. See e alee 

Sete MERE OD. «ci nscceasesses OF 
Inspecting Engineers. .....++.+. 167 
International Filter Co........140 





Jaeger Mach. C0. ..ce0eeeeee+117 
Jeffrey Mig. Co...cccccsceess 48 
Jenkins Bros.....ccccccscecs 134 
Jennison-Wright Co....e..e+.-A71 


Kaiman Co., Inc., P. J. ....+- 10 


Keasbey & Mattison Co........ 117 
eS SS ee Pee 150 
Kellogg Structural Steel Co... . 157 
Kenwood Bridge Co.......... 







Keuffel & Esser Co........... 
Keystone Driller Co....... 
Kiesler Co., Jos. F.... 
King Bridge Co........ 





Lackawanna Bridge Co....... 
Lackawanna Steel Co...... eeeve 
Lake Superior Loader Co......132 
Laclede Steel Co o's aa 
Lambert : Hoisting Eng. Co....128 
Lancaster Iron Works, Inc.... 151 
Ramee OO, oc cccsccerccsess 
Lawrence Cement Co... 
Lawrence Machine Co.......-. 
LeaCourtenay Co............ 148 
Leadite Co., Imc...cececeses. 142 
Lefax’ Co......0. <onscanncumeee 
Leffel & Co., James...........144 
Leschen, A., & Sons Rope Co... 124 
Leupold, Voelpel & Co. 
Lidgerwood Mfg. Co.........+126 
Link-Belt Company.........+. 19 
Living-Stone Co......eesseees 
Lock Joint Pipe Co...........- 111 
Locomotive Crane Co. America. 130 
Locomotive Superheater Co... . 126 
Lord & Burnham Co.......... 113 
Louisville Bridge & Iron Co... . 156 











Page 


Lowell Wrench Co........+.+- 144 
Ludiow Valve Mfg. Co.......135 
Lufkin Rule Co........ eccvces 162 


Lynchburg Foundry Co.......142 


M. & M. Form Clamp Co......113 
MacArthur Concrete & 
Foundation Co.......+eese-122 
Machold & Riddell.......+++. 142 
Manistee Iron Works.........144 


Marion Malieable Iron Works.. 141 
Marion Steam Shovel Co...... 22 
Mathieson Alkali Works..... --140 
McClintic-Marshall Co...... coe 30 
McGowan Co., John H........ 144 
McGraw-Hill Book Co..... 104-115 
McKiernan-Terry Drill Co...... 121 


McMyler Interstate Co........ 16 


Mead-Morrison Mfg. Co..... oe ST 
Medart Patent Pulley Co......118 
Michigan Pipe Co....... cocee Ben 
Milburn, Alexander Co........ 118 
Milliken Bros. Mfg. Co., Inc... 112 
Milwaukee Bridge Co......... 156 


Minneapolis Steel & Machy. Co. 158 
Minwax Co.. 1 
Mississippi Wire ‘Glass Co..... 114 


Missouri Valley Bridge & Iron 
Syren re 156 
Mitchell- Tappen Co. ...cccseoes 112 
Monighan Machine Co........ 121 
ween ©O., Bee. ©. csecccsenes 124 
Morava Construction Co...... 157 
Morris Machine Works........ 146 
Mt Vernon Bridge Co......... 156 
Mundy Hoisting Eng. Co., J. S.1 


National Tracing Cloth Co.... 37 
Nat'l Water Main Cleaning Co. 140 


Neptune Meter Co..........-- 133 
Newport Culvert ©o., Inc......110 
N. Y¥. Con. Jewell Filt. Co.... 138 


New York Engineering Co..... 144 
Northeastern Co. 1 
ee Expanded Metal 






PeGSb SO Sew ehOSO WE WA 86% 14 
ee See 106 
Norwood Engineering eee 138 
O. K. Clutch & Machy. Co.....128 
Ohio Locomotive Crane Co....130 
Ohio Wood Preserving Co.. 108 
Orr & Sembower, Inc.... 125 
Orton & Steinbrenner Co e+ 132 
Osgood Co......... secoses 18 
Owen Bucket 0c acsdu sence 

» 
Pacific Flush Tank Co........110 


Pacific Tank & Pipe Co....... 141 


Parsons, Klapp, OS & 
Dougias Co.... +: 126 
Pawling & Harnischfeger ‘Co. 9 
Pelton Water Wheel Co....... 146 
Penn Bridge Co....... sees. Se 
Pennsylvania Cement Co....... 117 
Penn. Foundry & aes > bene 131 
Penn. Salt Mfg. Co.... cee 
Penn Wire Glass Co. 
PES GD. a gecs ns cerens ee 
Petroleum Iron ‘Works Co..... 152 
Phoenix Bridge Co., The...... 156 
Pittsburgh Des Moines Steel re 
52156 
Pittsburgh Filter & Engr. Co... 136 
Pittsburgh Meter Co.......... 135 
Plymouth Cordage Co......... 130 
Pneumatic Concrete Machy. Co.117 
Pe BE, GOR. wc ec ccccceses 117 
Portable Machinery Co........ lll 


Positions Vacant & Wanted.... 75 
Power Specialty Co 
Proposals 
Protexol Corp.. 
Puget Sound Bridge & Dredg- * 

TEE: ios wt ae 5 kb a coves S22 
Pulsometer Steam Pump Co.... 45 





Rail Joint Co......cceccccees 100 
Ramapo Iron Works.........1Llil 
Ramp Buildings Corp....... sane 
Ransome Concrete Machy. Co.. 13 
Raymond Bros, Impact Pulvcr- 


Swer. OO. ccccecsce bass vous SP 
Raymond Concrete Pile "OO.< << 
Redwood Manufacturers Co. 49 
Rensselaer Valve Co........+. ° 135 
Republic Creosoting Co........ 108 
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Page 
Ridgway & Son Co., Craige.... 99 
Riter-Oonley Co....cocccccee 156 
Riverside Bridge Co.......... 156 
Roberts Filter Mfg. Co.......136 
Robins Conveying Belt Co..... 157 
Robinson Clay Product Co.....110 
Roebling’s Sons Co, John A... 12s 
Rust Engineering Co..........150 





Ryerson & Son Co., Jos, .... 47 
4 
S. P. F. Wood Preserving Co... 108 
Sauerman Bros....... eccceee L22 
Scaife & Sons Co.. Wm. B..... 140 
Schramm & Son, Inc., — D. 122 
Searchlight Section...... +» 69-97 
Security Insert Co..... Kanes 112 
erent oe 
EE oh et AAR ea Cee 
Simplex Valve & Meter Co..... 134 
Smidth & Co., F. L. pavenenes EE 
Smith Mfg, Co., A. P. ee 
Smith Co., S. Morgan — ° 146 
Smith, Hauser & MaclIsaac, Inc. 122 
ATG  SeNOGe TO. 6. k vvewccce 157 
Snead Architectural Iron a - 156 
Sonneborn Sons, Inc., L... . 112 
Southern-Rome Co........... 104 
Spencer, White & Prentis, Inc.. 122 
Standard Wood Pipe Co....... 141 
Sterling Wheelbarrow Co...... 6 
Stone & Webster......ccecccs ae 
Strauss Bascule Bridge Co..... 157 
Stroudsburg Engine Co........125 
Sullivan Machinery Co........119 
Summerhays & Sons. Wm.,.....150 


Taber Pump ©8....ccsceecces k48 
Terry Mig. Oo. ..cecse eocvce ee 128 
Terry & Tench Co., eee. 156 
Thomson Meter Co. cecvccee AS4 






wears Ge... Os Bec cvs cooceee 142 
Tippett & Wood éuvicc eee 
Se ee 115 





Traylor-Dewey Contr'g Co «e117 
Traylor Engr. & Mfg. Co......106 
Truscon Steel Co..... cocccces @ 


Underpinning & Foundation Co. 130 
Union Iron W 40 
U. S. Cast Iron Pine & Fdry Co, 142 
U. B. Gypsum Ce. ..scccce ee 14 
Universal Form Clamp Co. ae Le 
Universal Drafting Mach, Co...160 


Van Nouhuys’ Machine Wks... 146 
Virginia Bridge & Iron Co..... 157 
Vulcan Iron Works of Chicago 122 
Vulcan Iron Works, Inc., Jersey 
City, B. Fi ccs cis 
Vulcan Iron Works “of Wilkes- 
Barre 103 
Vulcanite Portland Cement Co. .116 


Walds Brés. & Bond Co.......110 


Waliace & Tiernan Co...... ». 136 
Walsh's Holyoke Steam Boiler 
MR chick cards Seweeeeeee 151 
Want Advertisements. ° 75 
Warren Foundry & Mach. ‘Co: : 142 
Waterbury Co. ...cccees re 
Weber Chimney Co....... cocenee 
WOUSte Bees. "Oso 6v wc cccsece 155 


Western Wood Pipe Pub. Bureau 142 
Westinghouse Traction Brake Co. 120 
Weyerhaeuser Forest Products. . 109 
Whitcomb Co., Geo. 100 
Whiting Corporation .......+. 126 
Whitlock Cordage Co......... 12 
WICKES TOD. 6:6 05 0:5.00:09609.00080" 
Wickwire Spencer Steel Corp. . 132 
Wiederholdt Construction Co. .150 
Wiley & Sons, Inc., John. ..111-158 
i ae ee: res | 
Willite Road Construction Co. 

of America ...... eececcces 
Wisconsin wee & Iron Co... 157 
Wood & Co., R ccceee £42 
Woodward Liane Co... +000 148 
Worthington Pump & Machy. 

CPR? occ She sesesdscose +. 149 
Wyckoff & Son Co., A...... +. 141 
— Pipe and Creosoting Co.. 


Youngstown Boiler & Tank Co.151 
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This modern new factory of the Ohio Body and Blower Co. of Cleveland, Ohio, is an exampl 
of the multiplied thousands of America’s first industrial buildings in which workmen produce The Sam W,. Emerson Co., Contra 
more and better in daylight through Fenestra WindoWalls 


WindoW alls—iIn Ohio —— y’s 
Building—Are Standard ° 


Following is an abbreviated ‘e- 
presentative list of buildings now 
under construction, in which 
Fenestra Windo Walls are 
specified: 


Fisher Body Co., Cleveland, Ohio 
Thompson-Starrett (o., Contractors 
Albert Kahn, Architect 

Cadillac Motor Car Co., Detroit, Mich. 
Du Pont Engineering Co.,Contractors and 
Architects 

Gilbert & Bark.. Mf 1. Co., Springfield, 

Massachusetts 
McClintock & Craig, Architects 
Tucker & Lewis, Contractors 

Studebaker Corp., South Bend, Ind. 
James Stewart & Co., Inc., Contractors 

The California & Hawaiian Sugar Re- 

fining Co., San Francisco, Cal. 
A. A. Brown, Engineer 


The Goodyear Tire & Rubber Co., Los 
Angeles, Cal. 
The Hunkin-Conkey Construction Co. 
Contractors 


The American Chicle Co., Long Island, 
New York 


Ballinger & Perrot, Architects 
The Turner Construction Co., Contractors 
The Hart, Schaffner & Marx Co., Chicago 


The Walter Company, Architects and 
Contractors 


Market—E N GI 
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Osborne Engineering Co., Architects 


DES 





“WHE WindoWall idea, that of securing the largest 

4 area of window space possible, is the predomin- 
ating feature of construction in the Ohio Body and 
Blower Company’s plant, at Cleveland, Ohio. 


23,271 square feet of Fenestra Steel Sash was used in 
the erection of this building. Standard types and sizes 
were used exclusively. 


The 18,679 square feet of sidewall sash was installed 
in two and three unit bays, joined by standard T-bar 
Mullions. 4.592 square feet of Continuous Sash in mon- 
itors was used in conjunction with the sidewall type. 


{n both small and large buildings, standard types of 
Fenestra Steel Sash should be used wherever possible. 
Standard types can be delivered sooner, and cost less, 
than special sizes. 


Detroit Steel Products Company 
2055 East Grand Boulevard, Detroit, Mich. 
Canadian Metal Window & Steel Products Limited, Toronto, Canada 


L~ 
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Lverett Avenue, Winchester, Mass., 
X” in 1915 
traction roadway 


built with “Varvia- 
he avenue is a clean, durable, easy- 
maintained at a minimun expense 
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Preserves _—_ 
Prevents Dust~ 
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Sheffield Road, Winchester, 
cadam road kept in perfect 
occasional 


Mass. a mwa 
condition by an 
treatment with “Tarvia-B.” 


Tarvia Roads cost less 
than untreated roads— 


ee 


UR uniformly clean streets are the pride 

of the town and Tarvia is responsible 
for this condition.” 

So writes Mr. T. Parker Clarke, Superin- 
tendent of Highways, Winchester, (Mass.), 
who has been using Tarvia extensively ever 
since 1908, both for gravel and waterbound 
macadam roads and streets. 


The saving in maintenance has been so con- 
siderable since the use of Tarvia that instead 
of spending all his appropriation on the streets 
in the central part of the town, he is able to 
take care also of many outlying districts which 
formerly were entirely neglected, 

This is another striking proof the fact 
that it is actually cheaper to treat your roads 
and streets with Tarvia than to leave them 
untreated. 


The small extra first cost is quickly balanced 
by the saving in repair bills and this saving 
gets bigger every year because Tarvia roads 
do not wear out as do untreated roads, but 
only require an occasional surface treatment 
to keep them in excellent condition. 

Tarvia is a coal-tar preparation, low in cost and easily 


applied, which renders your roads dustless, mudless, frost- 


and automobile-proof. Tarviated roads are the 


one economical solution of the problem of high-grade low- 


proof 
towns and country districts. 


cost roads for cities, 


Special Service Department 





This company has a corps of trained engineers and 
chemists who have given years of study to modern road 
The advice of these men may be had for the 
asking by any ‘one interested. If you will write to the 
nearest office regarding road problems and conditions in 
your vicinity, the matter will be given prompt attention. 


problems. 


Illustrated booklet telling about the various Tarvia treatments, free on request. 


TTR 


& = 
: z 
= New York Chicago Philadelphia Boston A Pittsburgh Detroit New Orleans Birmingham = 
= Kansas City Minneapolis Dallas Nashville The hj il ~ Company Peoria Atlanta Duluth Milwaukee = 
= Bangor Washington Johnstown Lebanon . Youngstown Toledo Columbus Richmond = 
= Latrobe Bethlehem Jizabeth Buffalo St. Louis Cleveland Cincinnati Baltimore Omaha Houston Denver = 
= Jacksonville Syracuse Salt Lake City Seattle = 
2 THE BARRETT COMPANY, Limited: Montreal Toronto Winnipeg Vancouver St. John, N. B. Halifax N.S. = 
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